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Page Date biec 
1943 
11454 Apr. 6 Merle R. Chessman, newly-appointed Highway Commissioner pre- 
sent. Appointment effective April 8, 1943. 
Lincoln County. Claim of Homer G. Johnson for extra compen- 
sation, contract No. 2390, Siletz-Toledo Sec. (See P. 0475) 
Lincoln County. Weldport. Removal of Frank H. Hilton build- 
ing from state property discussed. (See P. 11474) 
Tillamook County. Short Sand Beach State Perk. Request of 
A. F. Koppisch to purchase timber discussed. (See P.11475) 
Real property. Resolution euthorizing acquisition. 
11458 Clatsop County. Canron Beach Junction-Cannon Beach Section. 
Acquisition of right of way needed for revision considered. 
Benton County. Pacific Hwy. West, Camp Adair. State's 
claim for damages to highway approved by government. 
Emergency transportation permits. Secretary reports on vio- 
lations. Violators to be warned. 
11459 Log Hauling. Weight violations discussed. Conference to be 
held with logging industries next Commission meeting. 
Equipment. Purchase of four hoists equipped with brakes and 
roller bearings approved. 
Clipping service. Continuation of Allen's Press Clipping 
Service approved. 
Highway officiels conference. Joint conference with Cali- 
fornia and Washington discussed. 
American Association of State Highway Officials. Engineer 
authorized to attend called meetings of Directors. 
11460 Marion and Clackamas Counties. Aurora Flight Strip. Award 
to Vernie Jarl confirmed. 
Polk County. Pedee-Airlie Section. Residents of Pedee, 
Kings Valley and Hoskins request construction of new road. 
McTimmonds Valley Road. Conference to be held with Army and 
PRA re construction of road. 
Multnomsh County. Portland, East 26th Street. Francis 
Northrup's request for state to join in vacation approved. 
Northrup's request to purchase small parcel of land approved. 
11461 Coos County. Charleston. Mrs. Bertha M. Prelwitz's offer 
for small building on state property accepted. 
Curry County. Port Orford. C. W. Smith's offer to purchase 
old Knapp Hotel Building discussed. No «ction. 
Oregon Historical Society to be notified before bldg. sold. 
Building to be advertised for sale in usual way. 
Lane County. Eugene. Eighth Avenue-East Broadway. Exchange 
of property with C. F. Campbell approved, 
11462 Steel Rails. bBugene. C. F. Campbell's offer to purchase 
rails acquired from Southern Pacific accepted. 
Lane County. Eugene. Engineer authorized to edvertise for 
bide for Eighth Avenue-East Broadway Project. 


Wart pect ee ee ee en cat — 
Pateeete = 2 SS a ee ee 


Page Date 
1943 
11472 Apr. 7 


11473 


114% 


11475 


11476 


11477 


11478 


11479 


11480 


ubje 


Marion County. Woodburn. J. T. Wadsworth requests permission 
to remove tree from highway right of way. Action deferred. 

Insurance. Shore Acres, (Simpson Property) Coos Co. Fire & 
war-risk insurance purchase authorized on 3 yr. basis. Army 
to be billed for one-third of cost of premium annually 

Curry County. Naval eircraft landirmgfield at Floras Lake Perk. 
Aeronautics Admin. advises that state cannot qualify as 
sponsor and requests that property be deeded to County. 

Curry County. Delegation from County Court requests deed to 
Floras Lake Park, so that county can sponsor aircraft land- 
ing field. Attorney to confer with county court, re sponsorship. 

Curry County. Oregon Coast Highway. Elmer Benkus's offer 
to sell timber strips. Declined. 

Lincoln County. waldport. Agreement with Frank H. Hilton 
re building on state property approved. 

Polk County. McTimmonds Valley Road. R.W. Walker, Indepen- 
dence, requests improvement. Engineer advises surveys 
being made. 

Inspection of project with Cantonment Officials and PRA 
Engineers to be conducted. 

Lincoln County. Homer G. Johnson appears re claim for extra 
compensation, on contract No. 2390, Siletz-Toledo Section. 
Decision deferred. (See P. 11547) 

Tillamook County. Short Sand Beach Park. A. F. Koppisch's 
request for purchase of 20 acres timber approved. Offer to 
deed 320 ecres to state when timber is removed accepted. 

Permit. Arrow Transportation Co.'s representative, H. R. 
Williems, requests permit to transport overlength petroleum 
equipment over state highways. Test run to be made if appli- 
cation made in writing. 

Overweight permit. H. R. Williams (Arrow Transportation Co.) 
suggests weight tolerance on petroleum products. Denied 
Multnomah County. Rooster Rock, Columbia River Highway. H. A. 
Dryer requests lease of land for grazing purposes. Action 

deferred. 

Awards. Chairman announces awards of contracts. 

Douglas County. Oregon Coast Hwy. Oregon Roadside Council 
re preservation of timber tracts at Lake Tahkenitch. 

Parks Supt. advises re plans for exchange of lend with. 
U. S. Forest Service. 

Lane County. Cottage Grove. Controversy re barricading cer- 
tain city streets at intersections with highway discussed. 
Removal of barricades and installation of "no left turn" 
signs authorized if court order can be obtained. 

Permit. Van Duzer Corrider. Salmon River Hwy. Army's re- 
quest for use of state-owned property for bivouac granted. 
Marion County. Aurora Flight Strip. Right of way settlement. 
W. P. Wurster's request for guarantee against damage to pro- 

perty and livestock denied. 
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Lane County. Eugene. Eighth Avenue-East, Broadway. Modifi- 
cation of agreement with M. & R. Properties Co. re con- 
struction of R. R. crossings approved. 

Lane County. Eugene-Springfield Section. State conveys old 

right of way to Southern Pacific Company. Deeds signed. 

Wolf Creek Highway. Portland-Banks Section. Commission to 
inspect property before authorizing purcliase of rightof way. 

Klamath County. S. 6th Street, Klamath Falis. Purchase of 
right of way and removal of buildings authorized. 

Malheur County. Stock-pile site. District Attorney, M. A. 
Biggs, requests state to deed back site to county. Denied 
but attorney authorized to pay additional sum for this tract. 

Cleckamas County. Hamricks Corner. Request for stop sign at 
intersection \ioodburn-Sandy Secon. & Cascade Second. Hwy. de- 
-nied. Speed limit Woodburn-Sandy.Second. Hwy. approved. 

Speed zones. Woodburn-Sandy Secondary Highway. Resolution re 
fifteen mile per hour speed limit adopted. 

Traffic scales. Chas. 0. Roe, J. P., Forest Grove, requests 
installation in west end of Washington Co. Investigation 
ordered to ascertain if sceles can be purchased and cost thereof. 

Load limit. I.0.N. & Jordan Valley Secondary Highways. 
Resolution adopted lifting reduced load limit. 

Permit. Klamath Falls. Request of W. McDaniels to transport 
houses over state highways. Decision deferred pending 
investigation. 

Scrap material. Eugene. Southern Pacific Company's offer te 
purchase steel rails and other track materials approved. 

Washington County. Detour bridge, Scholls Secon. Highway. 
Construction during repair of Beker Cr. Bridge approved. 
Engineer authorized to advertise for bids. 

Permit. Request of Mack Hand, Vale, to transport overwidth 
loads of loose hay over Central Oregon Hwy approved. 

Permit. Request of Hogland Transportation Co. to truck-heul 
airplane hangar doors over state highways approved. 

Bids received on following projects: 

Alsea Mountain Rock Production; 

Drinkwater Pass-Juntura Rock Production; 

Crescent Rock Production; 

Vanport Junction Section, Portland, grading and paving; F 
Moro-Wasco County Line Rock Production. 

Revolving fund. Resolution re increasing fund, pursuant to 
authority granted by 1943 Legislature, adopted. 

Bond. R. H. Baldock. Insurance companies chosen for increased 
bond in connection with revolving fund. 

Douglas County. Elkton-Sutherlin Secondary Hwy. County's re- 
quest for designation of one mile extension at Sutherlin 
approved, Resolution adopted. 

"Through" highways. Adoption of resolution designating certain 
state highways as through highways considered. Action deferred. 


11484 Apr.27 Deschutes County postwar program. County Court requests 
following improvements: 
The Dalles-California Highway, particularly Terre bonne—Matras 
and Lava Butte-Crescent Sections. General improvements. 
Central Oregon Highway. General improvements. 
North Santiam Highway. General improvements. 
South Santiam Highway. General improvements. 
Tumalo-Deschutes Secondary Highway, north from Tumalo 23 
miles. Oiling. : 
Tumalo-Cline Fells Secondary Hwy., 33 miles. Oiling. 
Terrebonne-Lower Bridge County Road. County Court reminds 
Commission of obligation under agreement dated May 19, 19242. 
Concluding remarks by Chairman Senfield. 
11485 Equipment rental. Report on collection of rentals for past 
nine months approved. 
Equipment. Purchase of four sets of truck scales for immediate 
installation approved. 
Tillamook County. Short Sand Beach State Park. Sale of tinm- 
ber to Donelson & Koppisch at $3.00/MFBM recommended by WPB, 
Settlement confirmed. 
Through highways. General resolution designating 211 through 
highways on state highway system adopted. 
11494 Awards. Commission’ confirms following contract awardss 
Denver Avenue Junction Section, ewarded to Henry L. Horn; 
Vanport Junction Section, awarded to Porter W. Yett. 
Permit. Request of Natt McDougall Company, Portland, to trans- 
port overheight loads of cinders, near Bend, approved. 
C. B. McCullough, authorized to attend meetings of Suspensim 
11495 Bridge Committee of AASHO, Mey 7 to 12, in Seattle, and also 
to accompany committee to San Francisco and Pasadena. 
G. S. Paxson, authorized to attend meeting of Suspension Bridge 
Committee of AASHO, May 7 to 12, in Seattle. 
Traffic fines, Arrangement with State Treasurer re peyment of 
salary and expenses of man to check fines to be continued. 
Quarterly statement re collection of fines to be submitted 
to Commission. 
Coos County. €ape Arago State Park. Army's request for entry 
permit to construct rifle range approved. 
Lincoln County. Waldport Renger Station. Forest Supervisor 
requests exchange of properties. Investigation to be made. 
11496 Harney County. Burns. Conference with County Court, local 
citizens and Nic Monte, Regional Grazier, re postwar program 
Chairman Banfield explains purpose of visit. 
Postwar projects requested by County Court: 
Diamond Secondary Highway. General improvements. 
Princeton-Rome Secondary Highway, Princeton-Follyfarm 
Section. General improvements. 
Burns-Crane Highway. General improvements. (First or 
second choice of County) 


11483 


11484 Apr.27 


Subject 


Lake County. Klamath Falls-Lakeview Forest Highway. To con- 
fer with W. H. Lynch, PRA re government's plans for comple- 
tion of project. (Sam Orino's contract) 

Lane County. Eugene. Judkins Point Overcrossing. Cancella- 
tion of paving contract by WPB discussed. 

Letters to be sent Congressmen urging completion of project. 

Surveys. List of surveys ordered by Engineer since last meet- 
ing approved. 

Extensions of time, as follows, approved: 

Averill & Corbin, Luckiamute River Bridge Section; 

Averill & Corbin, Monmouth-Suver Section. 

Contract completed and accepted, as follows: 

Luckiamute River Bridge Section, Averill & Corbin. Reso- 
lution adopted. 

Agreements, et cetera, signed as follows: 

City of Tillamook, covering instellation of traffic beacon 
at intersection of Oregon Coast and Wilson River Hwys.; 

City streets not on state highways. Agreements with follow 
ing cities: Clatskanie, North Powder, Fossil, Waldport, 
Halfway, Arlington, Hines, Freewater, Hubbard, Enter- 
prise, and Mt. Angel; 

arthur Walker, covering grazing of sheep in Cape Sebestian 
State Park, Curry County; 

E. W. Elliot, contract agreement covering rental of Buffalo- 
Springfield roller; 

Natt-McDougeal Company, contract agreement covering rental 
of Caterpiller tractor; 

Army, providing for encroachment of troop shelter on right 
of way of Oregon Coast Highway, near Waldport; 

Bargain and sale deed conveying’to City of Portland prop- 
erty in S. Portland for Southwest Miles Court; 

Bargain and sale deed conveying to Hur.tington Rubber Mills 
two parcels of land in South Portland; 

Quitclaim deed conveying to S. P. Co. properties described 
in agreement dated 12-13-41, re reconstruction of Pacific 
Highway south of Eugene; 

Bargain and sale deed conveying to S.P. Co. properties in 
Eugene described in agreement dated 12-13-41; 

Lease of stock-pile site from Weyerhaeuser Timber Co., in 
Sec, 3, Te 40S., R. GE W.Mey Klamath County. 

Meeting dates. Next regular meeting date set for May 11 

and l2, 1943. 

Deschutes County. Bend. Conference with County Court, Robt. 
W. Sawyer, Bend Bulletin, and Don Péoples, Bend Chamber of 
Commerce, re postwar program. 

Chairman Banfield explains purpose of visit. 
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Baker County. Postwar program requested by County Court (cont): 
Railroad grade separation structures, near Perry, Hunt- 
ington and North Powder. Reconstruction. 

Extensions of time granted, as follows: 

Clifford A. Dunn and Frank Penepacker, Algoma-Terminal 
City Section; 

J. F. Johnston, Blodgett Overcrossing Section; 

J. F. Johnston, Monmouth-Suver Section; 

Lindstrom Brothers, Sunderland Avenue Section. 

Contracts completed and accepted, as follows: 
Algoma-Terminal City Section, Clifford A. Dunn and Frank 
Penepacker}; 

Blodgett Overcrossing Section, J. F. Johnston; 
Monmouth-Suver Section, J. F. Johnston; 

Sunderland Avenue Section, Lindstrom Brothers; 

S. W. Grover St. (Portland) Access Road Section, Cascade 
Construction Company. 

Benton, Polk Counties and City of Independence. Independence- 
Granger County Road. Agreement re improvement and main- 
tenance approved. Reimbursement from government to be 
sought. 

Polk County. Helmick State Park. Damage to park by Army 
reported. Army to be asked to purchase park or pay damages. 

Baker-Joan Dey cut-off highway. Construction discussed. 
No action taken. 

Malheur County. I.0.N. Highway. Construction approved. 
To be advertised for bids as soon as government approval 
is secured. Increese in state funds approved, if neces- 
sary for construction of project. 

Curry County. Aircraft landing field, Floras Lake Park. 
Attorney to prepare letter to County Court, re lease 
of park to county, for approval by Commission. 

Union County. ba Grande. Conference with County Court and 
citizens of La Grande, Union and Elgin, re postwar program. 
Chairman Banfield explains purpose of visit. 
Engineer explains provisions of postwar highway construc- 
tion bill now before Congress. 

Postwar projects requested by County Court: 
Secondary fiighway. General improvements. 
Cove-Union Secondary Highway. General improvements. 
Hunters Lane Road. Construction to Tolligate. 
North Powder-Union Section of Olid Oregon Trail. 
General improvements. 
Union-Medical Springs Secondary Highway. General im- 
provements. 
Wallowa Lake Highway. Minam Hill Section. Completion 
requested. 
Wallowa Lake Highway. La Grande-Union Section. Hod- 
ernization requested. 
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Subject 


Harney County. Postwar program requested by County Court(cont.): 
Frenchglen Secondary Highway, Hanley Lane Section. Gen- 
eral improvements. 

John Day-Burns Highway, completion north of Burns. (Coun- 
ty's first or second choice.) 

Harney County. Princeton-Rome Secondary Highway. Nic Monte 

suggests improvement as U. S. Grazing Service Project. 

Burns Airport Road. County advised to file application with 
Army authorities for access road money for this improvement. 
Postwar Program. County requested to present written list 
of projects in order of their importance. 

Malheur County. Vale. Conference with County Court re postwar 
program, and proposed improvement of ION Highway. 

Chairman Banfield explains purpose of visit. 
Postwar Projects. County Court requests following improve- 
ments: 
Feeder roads, vicinity of Nyssa. General improvements. 
Sucker Creek Canyon Road. General improvement of section 
from Nyssa south to junction with ION Highway. 
T.0.N. Highway. Proposed improvement approved by County 
Court. 

Malheur County. Ontario. Conference with local citizens rep- 

- resenting Ontario Commercial Club, re postwar program. 
Chairman Banfield explains purpose of visit. 

Postwar projects requested by Ontario Commercial Club: 
Old Oregon Trail Highway. Ontario-Huntington Section. 
Revision and general improvements. 
John Day Highway. Reconstruction. 
Construction of connecting road between Nyssa and ION Hwy. 
Ontario-Nyssa Section. General improvements. 

Cid Oregmn Trail Highway. Rerouting on Idaho side of Snake 
River discussed. 

Malheur County. Jordan Valley. Conference with local citi- 
zens re postwar program. 

1.0.N. Highway. Proposed routing thrceugh Jordan Valley 
discussed. 

Baker County. Baker. Conference vith County Court, Chamber 
of Commerce, and local citizens, re postwar program. 
Chairman Banfield explains purpose of visit. 

Postwar projects. County Court requests following improve- 
ments: 
Baker-Halfway Highway, Ruckles Creek-Young's Bridge Sec. 
Completion of oiling. 
Baker-Unity Highway. RR grade separation at Dewey Ave., 
Baker. 
Baker-John Day Hwy., via Sumpter. Construction of short- 
cut highway. 
Secondary highways. 98 miles of general improvements. 
Old Oregon Trail Highway. General improvements. 
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Clatsop County. Cannon Beach Junction-Cannon Beech Section. 
Acquisition of wayside strips discussed. (See also P.115%) 

Survey. Cannon Beach Junction-“annon Beach Section. Survey 
for permanent location of Oregon Coast Highway eoproved. 

Lene County. Cottage Grove. Compromise settlement with 
Alvin C. Spriggs for right of way eporoved. 

Sherman County. Cottonwood Grede Section. $5900 exnenditure 
to widen narrow ooints aporoved, if WPE will epprove 
expenditure. (See also P. 11545) 

Pay roll report. Cosies to be sent to Commission exch month. 

Log hauling. Penalty for overloading. Suggested oress re- 
lease presented. Action deferred vending infornetion from 
State of Washington re method of haniling. 

(See also P. 11548) 

Office of Emergency Management declares construction, repvir 
and maintenance of highways essential to wer effort. 

Public Utilities Commissioner. Highway Department claim for 
surveys made of steam-heeting system approved for payment 
by Board of Control. 

Harney County. Secondery Highways. Engineer reoorts on com- 
plaint of Usunty udge Higgs and makes certain recommen- 
dations. (See also Ps. 11522 and 11540) 

Douglas County. Umpqua River Bridge, Reedsport. Engineer 
authorized to advertise for bids for repairing pier pro- 
tasttos and Sregpeetey, " e oe f Pecific 

Dopgtas fe) nty ny ther n. eqvest gr widening o ifi 


tween Sta enooya Streets denied. 
Douglas County. Begigcort. Request for landscaping of wye 
at intersection of mogua end Oregon Highways discussed. 


Project to be considered for post war construction. 
Polk County. Kings Valley Secondary Hwy. south of McTimmonds 
Road Jct. neer Pedee. Resurfecing and oiling cooroved. 


elles-Kings Velley Secondsry Hwy. south of Dalles. Resur- 
Tectns and iling Looroved. ileal 


Lane County. McKenzie Hwy. County's request for state cid 
in improving county road connection at bridge near Vide, 
denied. 

Deschutes County. Terrebonne-Lower bridge County Roed. Agree- 
ment with Vounty Court dated May 19, 1942, discussed. 
County, to be informed state not obligated to do work until 
after’ war. 

Tri-State Highway Assn. meeting. Joint conference with high- 
way officials of Californie and Washington et Xlamath 
Falls, approved. 

Washington County. Inspection of Wolf Creek Highway. Pro- 
posed highway location <s adooted by former Commission 
confirmed. 

Inspection made of proverties needed for right of way. 
Attorney instructed to secure aporaisals of oroverties. 

Cletson County. Oregon Coast Highwey. Cannon Bexch Section. 
Judge Boyington epproves location. Commission agrees to 
maintain old road as service road, if county will not take 
it over. County offers to donate right of wey 200 feet 
wide, only. Commission to make inspnection. 
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Union County postwar program (Cont.): 

Weston-Elgin Highway. Reconstruction and removal of snow 
during winter requested. 

Starkey Secondary Highway, extension to Ukiah requested. 
Old Oregon Trail. Modernization rewuested. | 

Speed Zones: Zoning state highways deferred until normal times. 

Insurance. Fire insurance coverage for highway department 
buildings. Report to be presented at next meeting. 

Umatilla County. Pendleton. Conference with County Court, 
local citizens, re postwar program. 

Chairman Banfield explains purpose of visit. 

Postwar projects recuested by Pendleton Chamber of Commerce: 
Qld Oregon Trail Highway. Removal of bottleneck requested. 
Oregon-Yiashington Highway. Milton—Washington State Line 
Section. Completion of proposed revision requested. 
Pendleton local projects requested as follows: 

Widening of West Court Street (route of Old Oregon Trial); 
Construction of railroad grade separation structure at 
Dorian Avenue; 

Construction of highwey connection between Old Oregon 
Trail and Pendleton-John Day Highway at 20th Street. 

Wasco County. The Dalles. Conference with County Court, 
Chamber of Commerce and local citizens re postwar program. 
Postwar projects requested by Chamber of Commerce: 

Development of City of The Dalles as port on Columbia 
River. Construction of approaches to water front. 

Bridge across Columbia River at The Dalles requested. 
Columbia River Highway. Reconstruction from Portland to 
The Dalles. 

The Dalles. Correction of traffic problem on 2nd Street. 
Engineer explains purpose of visit, and provisions of 
postwar highwey construction bill. 

City of The Dalles. City advised that development as a 
port would not come under postwar program, as planned. 

Real property. Pesolution adopted authorizing acquisition. 

Lincoln County. Ovegon Coast Highway. Purchase of following 
oroperties deferred pending investigation: 

Wm. Buhrer property, South Beach-Beaver Creek Section; 

Josephine McClaskey property, Waldport-Big Creek Section. . 

Lane County. Judkins Point-Goshen Section. Purchase of 
Chas. A. Huntington voroperty deferred pending investiga- 
tion. 

Condemnations. Recommended offers approved. Resolution 
adopted authorizing condemnation of following oroperties: 
M. H. Wagner, right of way, Oregon-Washington Highway; 
Marie F. Harris, right of way, Oregon-Washington Highway. 

Condemnation, Amended comolaint, re condemnation odro- 
ceedings against Viestern Loed & Investment Comoany and 
S. A. Sweyne, to acquire land in Malheur County, approved. 
Resolution adopted. (See also P. 11140) 
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Surveys (Cont.) 

Decision deferred on following completed lucation surveys: 
Douglas County. Lorane-Anleuf Section; 

Wheeler County. Forest Boundary—Jones Ranch Section; 
Malheur County. Baker County Line-Ontario Section. 
Engineer instructed to bring maps and report more fully 

with respect to above surveys et next meeting. 

Extensions of time were approved as follows: 

Berke Brothers, North Unit, Antelope Creek-Medford Section; 
D.C. & A. L. Williams, Baker Rock Production Project; 

Parker-Schram Comoany, North Portland Shiozyard Access Road; 
Tru-Mix Concrete Co., Seven Devils Chrome Mine Access Road. 

Contrects comoleted and accepted as follows: 

North Unit, Antelope Creek-Medford Section, Ferke Bros.; 
North Portland Shisyard Access Road, Parker-Schram Co.; 
Judkins Point Overcrossing, Eugene, Barhem Erothers; 
Seven Devils Chrome Mine Access Road, Tru-Mix Concrete Co. 

Log h:uling. Jerry Garris' permit reinstated if he 
guarentees no future violations. (See P. 11538) 

Marion County. G. P. Wadsworth, Woodburn, requests removel 
of trees “rom right. of way in front of store. Decision 
deferred. (See P. 11540 and 11541) 

Logging and lumber industries re log hauling. Action 
deferred pending conference. (See P. 11541) 

Curry County. Lease of state park at Port Orford for use 
as Navy eircraft landing field. Decision deferred pending 
conference with Court end Elmer Bankus. (See P. 11545) 

Bids received on following orojects, sale of obsolete equip- 
ment, sele of tract of land, and sale of Knavo Hotel bldg: 
Alsea Mountain Rock Production; 

Treil Rock Production; 

Madras Rock Production; 

Crescent Rock Production; 

Yaquina Bay Bridge, clean and repaint; 

Construction of base and erection of foremsest of Bettle- 
ship Oregon in Portland; 

Baker Creek Bridge Section, bridge construction; 

Sale of 7-acre tract of lend near Medford; 

Sale of Kneoo Hotel Building, at Port Orford; 

Sale of obsolete equioment and scrap materials. 

Log hauling. Jerry Garris and ettorney apoesr re reinstate- 
ment of Garris's permit. Reinstatement azoroved. 

Harney County. Secondary Highways. Judge Higgs confers re 
improvement, $10,000 expenditure avooroved. 

Diamond Velley Secondary Hwy. Work to be done by county at 
state exoense; 

Crane-Princeton-Follyfarm Secondery dighwey. ‘ork to be 
done by state next fall. 
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Subject 


Clatsop County. Warrenton Road. Judge Boyington says county 
will ask state to take over old highway route at some 
future time. 

Clatsop County. Cannon Beach Section. Approval of new loca- 
tion of highway as disclosed by survey confirmed. 

Request for roadway leading from new highway to beach, 
between Ecole and Cannon Beach, to be investigated. 

Coos County. Ferry service, Enegren Crossing. To be adver- 
tised for bids at next meeting. 

Traffic scales. Grand Ronde. Comolaint of log haulers that 
truck scales are improperly loceted. Action deferred. 

Multnomah County. Denver Avenue and argyle St., North Portiond. 
Sale of tract of land approved. To be advertised for bids. 

Multnomah County. Columbia Gorge Aighway. Purchase of Dan 
Harper property at Lindsey Creek, for right of way, approved, 

Washington County. Down timber on Wilson River Highwey near 
Loyal M. Graham Bridge. C.J. dortensen and others author- 
ized to cut cordwood for own use on exoerimental besis. 

Fern gathering permits. HKequests for privilege of cutting 
fern on state prooerty to be denied. 

Curry County. Harris Beach Stete Park. Engineer authorized 
to offer Mrs. Barclay $290 for the building that she is 
maintaining in this park. 

Lincoln County. Rock quarry, Seal Rocks. Quarry to be 
deeded to County. 

Jackson County. Stock-pile site, Camo White. Offer of Army 
authorities to pay $45 for site declined. 

Merion County. Chsmooeg State Park. Portland delegation 
urges retention of Ed M,rgen, present careteker. 

Caretaker for Chamooeg Park. Park Superintendent to select. 

Historian or Curator for Chamooeg Perk. Commission to pass 
on selection. 

Grant County. Wayside timber strios. Pendleton-John Day 
Highway. Purchase from Pilot Rock Timber Comoany approved. 
Park matters. Reoort of State Parks Superintendent, as follows: 

Wallowa County. Wsllowe Lake Lodge. Offer of 50 acres gs 
gift to be investigated. 

Jefferson County. The Cove State Park. Sale of cinders to 
Morrison-Knudsen Comoany aporoved. (See also P. 11543) 

Traffic signs. Corvallis & Camp Adair. Interstate Commerce 
Commission's request for "dim car-lights" signs denied. 

Detroit Free Press. Tear sheet entitled "Highwey Bureau 
Pewn of Politics," discussed and ordered filed. 

Surveys. List of surveys ordered by Engineer since last 
mecting sooroved. 

Completed surveys as follows approved and resolution adopted; 
Linn County. Lebenon-Foster Section, reconnaisscnce. 
Polk County. MeTimmonds Valley Section, location. 
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11548 Mey 12 


11549 


11550 June 15 


11554 


11556 


11557 


Subject 


Klameth County. South 6th St., Klamath Falls. Purchase of 
entire lots from city instead of fractional lots approved. 

Travel and Information Dept. Advisory Committee. Commission- 
er Chessman's resignation as member acceoted. 

Appointment of Arch B. Sanders as successor apvroved. 

T. H. Benfield formally elected Chairman of new Commission. 
Clatsop County. Miles Crossing-Lewis end Clark Bridge Section. 

Construction of sidewelk requested. Investigation to be 

made. 

Meeting date. Next regular meeting date set for June 15 

and 16. 

Agreements, et cetera, signed as follows: 

Southern Pacific Comoany, re oedestrian overhead crossing 
et Milwoukie; 

Benton County, Polk County and City of Indeoendence, re 
maintenance of county road between Independence and 
Gronger; 

Agreement with following cities covering work to be per- 
formed: Monroe, Myrtle Creek, Drain, Pendleton, Umatilla; 

U. S. Deot. of Interior, Grazing Service, re preservation 
of juniper wayside strios along McKenzie and Ochoco 
Highways; j 

Public Roads Administration letter authorizing R. H.Baldock, 
C. B. McCullough, S. H. Probert end J. W. Nesh to sign 
disbursement vouchers chargeable to federal funds. 

Minutes approved as follows: April 6 and 7, April 27 to 30, 
inclusive, and May 11 and 12, 1943, aoproved unenimously. 

Chairman Banfield aporoves minutes of Merch 16 and 17, 1943. 

Real proverty. Resolution adosted euthorizing ecquisition. 
Condemnations. Recommended offers. Resolution adooteds 

Zilpha M. Taylor, right of way, Oregon Coast Highwey; 

Arthur E. Davis, right of way, Oregon Coast Highway; 

Edna Montgomery, right of wey, Oregon Coast Highway; 

Frank Purser Estate, right of way, I.0.N. Highwsy. 

Condemnation. Resolution adooted May 11, 1943, suthorizing 
condemnation of oroverty of Western Loan & Investment Co. 

and S. A. Swayne, confirmed. (See P. 11518). 

Delegations. Following matters discussed concerning which 
delegations are to eppear: 

Log hauling. Reinstatement of vermit of Leo Howard. 
(see P. 11573) 

Polk County. Indevendence Bridge. Request for construction. 
(See P. 11574) 

Lane County. High Street, Eugene. Request for state cid 
in imorovement. (See P. 11576) 

Merion County. Woodburn. Request of J. P. Wedsrorth for 
removal of trees. (See P. 11558) 

Tillamook County. Request of City of Tillamook for repsirs 
to state highways damaged by heavy treffic.(See P. 11582) 


Date 

1943 
11540 May 12 
11541 


11542 


11543 


11544 


11545 


11546 


11547 


11543 


Subject 


Marion County. Woodburn. G. P. Wadsworth confers re request 
to remove trees and pave area in front of store. Engineer 
and Attorney to report. 

Log hauling. Conference held with representatives of logging 
and lumber industries, re overloading. 

Scales at Grand Ronde. Complaint re location of scales to 
be investigated. 

Complaint re time lost in weighing trucks discussed. 
Ostrander Lbr. Co. requests weighing of trucks on state 
scales be waived if already weighed on company scales. 
Matter to be considered. 

Jefferson County. The Cove State Park. Sale of cinders from 
park to Morrison-Knudsen Comoany confirmed. 
(See also P. 11530) 

Public Roads Administration. Conference with Dr. L. I. Hewes 
and W. H. Lynch. Following matters considered: 

Oil for city streets, not on state highway routes. Pre- 
vious application for oil rejected government. Dr. Hewes 
advises filing new application, giving more detail. 

I.0.N. Highwey. State requests eorly government eporovel. 
Dr. Hewes suggests Congressional delegation be urged to 
secure aporoval, also suggests that survey be made. 

Survey. 1I.0.N. Highway. Completion of survey authorized. 

Lake County. Klamath Falls-Lakeview Forest Hwy., Quartz 
Mountein Section. Completion of Orino contract urged by 
Commission. PRA agrees to do at least enough work to make 
road passable. 

Clackamas County. Clackamas County Housing Authority requests 
permit to construct service road to highway. Approved. 
Traffic signal to be installed at Housing Authority's 
expense. 

Curry County. Floras Lake Park. Delegetion confers re use 
as naval eircraft lending field. 

Lease to county approved. Agreement to be prepared. 

Sherman County. Cottonwood Grade Section. J. S. Burres in- 
formed that his request for improvements was aporoved 
the previous day. (See P. 11520) 

Awards. Chairman announces awards of contracts, sale of 
land, sale of Knapp Hotel building, and sale of obsolete 
equioment and scrap materials. 

Lincoln County. Siletz-Toledo Section. Cleim of Homer G. 
Johnson for extra compensation on contract denied. 

Emergency transportation permits. Overweight violators to be 
warned thet vermits may be cancelled. Excessive overloads 
to be teken up with Commission by telephone. 

Log hauling. Peter Murphy and Leo Howard to be warned that 
cermits will be cancelled on next overweight violation. 

Log hauling. Overweight violetors to be given one warning 
letter that vermits may be cancelled if overloads continue. 
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11563 June 15 


11564 


11565 


11567 


11568 


ubjec 


Equioment, radio. Purchase and installation at Fort Klemeth 
of distant receiver und high-frequency transmitter 
approved. 

Equioment. Purchase from Coos Bay Dredging Co. of h_yerd 
Owens Clamshell Bucket confirmed. 

Franklin-Smithfield sign controversy. Request of 5.F.Howard 
for state maintenance of "Franklin" sign referred to 
Mr. Chessman. 

Log hauling. Offer of Hammond Lbr. Co. to assist in reoair 
of highways damaged by log-heultng accepted. 

Policy esteblished re cooperstion of logging companies in 
repair of highways. 

Linn County. Albeny. City's request for reosir of Geary 
Street, damaged by log-hauling, denied. 

Lincoln County. Waldnort. C. of C. requests re-ovening of 
driveway to beach. Action deferred pending inspection. 

Benton County. Marys Peak Forest Road. Arrangement with 
Forest Service for use of road to haul gravel from stete 
quarry approved. 

Linn County. Crabtree-Scio Section. Petition for oiling 
of half-mile section denied. 

Deschutes County. Redmond. Purchase from Babler Bros. 
of »iled rock for revair of highways in vicinity confirmed. 

Weshington County. Davies Overcrossing. Clain of C.J.Eldon 
for additional compensation for contract referred to 
Attorney. 

Multnomah County. Barbur Blvd.-Boones Ferry Road Section, 
of West Portland-Hubbard Highway. Jacobsen-Jensen's 
contract No. 2393 terminated. 

Multnomah County. Portiand. Dewey Gault condemnation suit. 
Increese in offer of settlement sovroved. 

Lincoln County. Weldport Ranger Station. Exchenge of 
procerty with U. S. Forest Service aporoved. 

Clatsop County. Arch Cape Land Comoany claim for damages 
due to slide denied. 

Multnomah County. City of Portland. Sale to Wiley & Smith, 
Inc., 2f certain state-owned property, approved. 

Baker County. Quarry site. Sale to J. R. Wanker of portion 
of J. R. King Estate oroserty aporoved. 

Josephine County. Sexton Mountain. Lease of Civil 
Aeronautics Administration renewed. 

Morrow County. Petitioning of West Extension Irrigation Dist. 
to exclude state-owned oroperty from district cpproved. 
Umetille County. Petitioning of Stanfield Irrigetior Dist. 
to exclude certain stete property from district socroved. 

Jefferson County. The Cove State Park. Pesach crop to be 
advertised for bids to be received et next meeting. 

State Park Metters. Perks Superintendent reoorts. 

Lene County. McKenzie Highway. Gift of Mr. end Mrs. Ben 
Dorris, 80-acre trect to be used cs state oark, ecceoted. 


Date 
13943 
11557 June 15 
11558 
11559 
11560 
11561 
11562 


Subject 


Insurance. Report on insurance carried on highway depart- 

ment buildings and structures. 

War damage insurance renewed for one year. 

Private insurance coverage on all highway buildings to be 
purchased on three-year basis. 

Oregon State Insurance Agents Assoc. authorized to handle. 

Clatsop County. Sidewalk construction on Miles Crossing- 
Lewis & Clark Bridge Section considered. Attorney author- 
ized to secure options for right of way. 

Umatilla County. Milton. City's request for state aid in 
drainage’ improvement denied. 

Log hauling. Little Nestucca Secondary Highway. Posting of 
signs prohibiting log hauling between MP 9.4 and 5.2 
confirmed. 

Log hauling. Feilure of operators to use binder chains dis- 
cussed. Secretary to warn violators. 

Emergency transoortation permits. Report on violations. 
Operators to be given same treatment as log haulers. 
Flagrant violetions to be revorted to Commission by teleohone. 
Warning letters to be discontinued. 

Emergency transportation permits. Overweight violation of 
Los Angeles Seattle Motor Express discussed. 

Linn County. Richardson Gap County Road. Request of Roaring 
River Logging Co. for extension of agreement covering main- 
tenance by state aooroved. 

Scrap material. Eugene. S. P. Co.'s offer to purchase second- 
hand signal material acceoted. 

Log hauling. John Dey Highway, near Austin Junction. Oregon 
Lbr. Co.'s request to discontinue flagman considered. 
Action deferred. Report ordered. 

Deschutes County. Camo Abbot, Bend. Army's request to use 
bridges for training trooos in demolitions sooroved. 

Speed zones. Bend-Camp Abbot Section, The Dalles-California 
Hwy. Request of Army for 35-mile-per-hour speed limit 
aporoved. 

Travel & Information Deot. Post cards. Budget to be in- 
creesed to cover additional post cards for U.S.0. 
distribution. 

Claim. Damage to truck scalehouse, Grand Ronde. Settlement 
of claim against Peter Murphy approved. 

Claim. Damage to traffic signal, Oregon City. Balance of 
claim against J. F. Reading cancelled. 

Award of contrect confirmed as follows: 

Erection of foremast of Bettleship Oregon, Lindstrom Bros. 

Scran material. Seles of obsolete equioment and scrap 
materials, for which bids were received on May 12,confirmed 

Civilian defense. Use of highway dept. equioment and per- 
sonnel in case of public emergency or catestroohe aporoved. 
Resolution adonted. 
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11577 


11578 


11579 


11581 


11582 


11583 


Subject 


C. W. Parker authorized to go to Xelso, Olympia, and Tacome, 
Wash. to secure information re golf-course expert for use 
in condemnation action against Peninsula Public Golf Course 
Co., Portland. 

Permits. Secretary authorized to sign vermits in behalf of 
Commission. Engineer to vass on engineering feetures. 

Multnomah County. Denver Ave., Portland. Granting of permit 
to Kaiser Co., Inc., to cut concrete curb, confirmed. 

Lane County. High st. Project, Eugene. Delegation confers 
re improvements. Surveys authorized, if cost reasonable. 

Surveys. High Street Project, Eugene. Engineer instructed 
to conduct necessary surveys, if cost reasonable. 

Lane County. Judkins Point, Eugene. Price agreement with 
McNutt Bros., for construction of soillway, approved, if 
federal funds can be secured. 

Jackson County. Drainage tunnels, Siskiyou Mountain Section. 
Construction authorized. 

Lane County. Willamette Highway south of Coast Fork Bridge. 
Petition for construction of "causeway" for flood control 
denied. 

Curry County. Knapo Hotel, Port Orford. Sale to Walter L. 
Strain, high bidder, deferred until word received from 
women's orgenization re disposal of building. 

Merion County. Ramssyer vroperty, south of Salem. Sale 
of 13.27 acres to Leo White avoroved, 

Linn County. Albany. Sale to J. L. Stuart Ins. Agency of 
Lots 5 and 6, Blk. 5, Monteith's Eastern Addition, anproved. 

Multnomah County. Union & Denver Aves., Portland. Arrange- 
ment with Gen. Petroleum Coro. re operation of service 
station blocked by highway construction, anooroved. 

Joseohine County. Williams Highway-Fruitdele Road Section. 
Abandonment resolution adopted amending resolution adopted 
Oct. 10, 1940. 

Personnel. Sick-leave and casual-leave. Modification of 
ruling to conform with Board of Control's ruling considered 
Decision deferred until conference with Board. 

Marion County. Woodburn. C. P. Wadsworth oermitted to 
remove trees in front of drug store. Agreement to be 
prepared. 

Tillamook County. Tillamook. Delegation confers re mainten- 
ance of roeds damaged by heavy hauling. Commission to 
decide after inspection. 

Traffic sceles. Delegation requests installetion north of 
Tillamook. 

Log havling. Tillemook delegation suggests sdootion of 
scale measure rather then weight measure for logging loads. 

Log hauling. fF. S. Brundage, Western Log and Ltr. Adminis- 
trotor, protests cancellation of permits as denalty for 
overloading. 


od 
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11572 


11573 


11574 


11575 


Subject 


Wallows County. Pronosed vark at Wallowe Lake. Offer of 
gift of 50 acres of lend to be investigated. 

Clackamas County. Stop signs at junction of Woodburn-Sandy 
and Cascade Secondery Highways. Reversal eporoved. 
Resolution to be edopted at next meeting. (See P. 11624) 

Clackamas County. Stop signs at junction of Woodburn-Sandy 
Hwy. and county road to Wilhoit, near Molslla, to be chengei 
Resolution to be adopted st next meeting. (See P. 11677) 

Douglas County. Sutherlin. Stop signs at grade crossing of 
S. P. Co. railroad trecks approved. Resolution adopted. 

Speed zone. Hendricks bridge, McKenzie Highway. Sneed of 25 
miles per hour approved. Resolution adopted. 

Bids received on following vrojects, sale of buildings and 
land and furnishing of ferry service: 

Alsea Mountain Rock Production; 

Umpqua River bridge, Reedsport; 

Madras Rock Production; 

Dallas-Fern Corner & Pedee-iiren Sec., surfacing and oiling; 
Dallas-Burns Corner Section, surfacing; 

Weston Rock Production; 

Ferry service et Enegren Crossing; 

Seale of tract of land in North Portland; 

Sale of residence buildings in Eugene. 

Multnomah County. Interstate Bridge. Army guards being 
removed. Employment of nine state guards aporoved, if Stte 
of Washington will oay half the expense. 

Bridge guards. Matter of neintaining gsards on bridge struc- 
tures t2 be decided on Commission's inspection trip in July. 

Log heuling. Request of Leo Howard for reinstatement of ser- 
mit denied. Cancellation of oermit for ten-day period 
approved. » 

Polk and Marion Counties. Delegation urges construction of 
following as postwar projects: Willamette Hiver bridge at 
Independence and Salem-Independence River Road. 

J>nseohine County. Heopy Cemp-Takilme Forest Develooment Rocd 
Request of County Court for designation as Forest Highway 
denied. 

R. H. Baldock. Authorized to attend meeting of directors of 
American Assoc. of State Highway Officials, in Chicago, 
June 25. 

Multnomah County. Steel Bridge, Portland. Request of Port- 
land Trection Comoany that ramos be designed to permit 
overetion of trolley coaches requiring 19' verticel 
clearance ecross bridge denied. 

Klamath County. Request of D. E. Alexander to construct two 
cattle guards across Klamath Lake Second. Hwy. avoroved. 

Morrow County. Cottonwood Grade Section. Supolementel 
revort on provosed imorovement aooroved. 
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11593 July 6 


11596 


11597 


11598 


Subject 


Agreements (Cont.)} 

Henry Blankinshio, providing for reconstruction of cattle 
pass under Santiam Highway after war; 

S. P. Co., covering construction of extension to sour 
reilroad treck, near Svringfield, Luné County; 

West Extension Irrigation Dist., Morrow County. Petition 
to exclude state-owned land from district; 

Stanfield Irrigation District, Umatilla County. Petition 
to exclude state-owned lend from irrigation district. 
Bargain and sale deeds, conveying oroverty to following: 
Leo White, 13.37 acres on Pacific Hwy., south of Salem; 

Coos County, three oarcels of land in North Bend; 

Henry Duyck, 32.6 acres adjacent to Wolf Creek Hwy.; 
Lincoln County, proverty at Seal Rocks; 

Henry Duyck, 19.75 acres adjacent to Wolf Creek Highway. 

Meeting dates. Next regular meeting to be held on July 6 
and 7; Inspection trio to be made through southwestern 
Oregon July 12 to 17, inclusive. 

Minutes of meeting held on June 15 and 16, 1943, a>ooroved. 

Resl Procerty. Resolution adooted authorizing acquisition. 

Multnomah County. West Aporoach Steel Bridge Front Ave. 
Project, Portland. Matter of acauisition of right of way 
to be discussed with city officials. 

Real Prooerty. Sale of »oroverty not needed for highway 
ourooses discussed. Assistant Attorney to report. 

Multnomah County. Portland. Kequest of S. E. Chamber of 
Commerce for imorovement of 82nd Ave. discussed. 

(See P. 11612) 

Foster Road. Request for extension considered. 
(See P. 11612) 

Historical Merkers. Request of Old Oregon Trail Centennial 
Commission for erection of additional markers along "Old 
Oregon Trail" discussed. (See P. 11613). 

Yamhill County. Reavest of C. R. Fulgham to purchase small 
parcel of land on Salem-Deyton Secondary Highway discussed. 
Reoort ordered. 

Malheur County. Stockpile site. Request of M. A. Biggs for 
exchange of sites discusged. 

Snow Removal. McKenzie and Mt. Hood Aighweys. Lxvenditures 
for ooening aporoved. 

Princeton-Rome Secondary Highwey. Nic W. Monte, U. S. Deot. 
Interior, suggests use of federal grazing funds for 
construction. Decision deferred. 

Log Hauling. Oregon Lumber Comoany requests relief from 
furnishing flagmen on John Dey Highway. Denied. 

Policy of State of Washington re weight allowances 

discussed. Present solicy of Commission to be retained. 

Engineer suthorized to pess on single log movements. 


Page Dete Subject 
1943 

11583 June 16 Awards. Chreirman announces ewerds of contract, sale of 
building at Eugene, and sale of tract of land in North 
Portland. 

11585 Claim. Thomas E. Brooks, Eugene, claims damage to oroperty 
from reconstruction of Pacific Highway. Settlement sooroved. 

Hood River County. Mt. Hood Highway. Purchase of msintenance 
site, Parkdale, approved. 

Claim. Settlement of claim against Mciutt Bros., for damage 
to state car, approved on fifty-fifty basis. 

11586 Curry County. Flores Leke Park. Lease to County as naval 
aircraft landing field discussed. Request of federal authom 
ities for changes in provision of lease denied. 

Maintenance materials. Engineer authorized to advertise for 
bids for maintenance rock for repair of Clear Creek-Little 
Nestucce Junction Section, Oregon Coast Highway and Three 
Rivers Highway, east of Hebo. 

11587 Park matters. Parks Suoerintendent resumes report on state 
park matters. (See also P.' 11568) 

Marion County. Chumpoeg Park. Parks Suoerintendent reports 
thst new caretaker has been installed. Avoroved. 

Grant and Wheeler Counties. John Day Fossil Perk. Perk 
Superintendent reports on metter of acquisition. No action. 

Park matters. Finencial resort approved for period ending 
May 31, 1943. 

Surveys. List of surveys, ordered since last meeting, sooroved. 
Engineer instructed to submit more details and to forward 
list to Commission in sdvence of each meeting. 

11589? Extensions of time granted <s follows: 

Berke Bros., Miner Creek-Spencer Creek Section; 
Porter W. Yett, Swan Island Access Road Project; 
Porter W. Yett, Sunderlend Avenue Access Road. 

11599 Contracts completed and accepted es follows: 
Barbur Blvd.-Boones Ferry Road Section,Jacobsen-—Jensen Co.; 
Cleckames Overcrossing Section, Roy L. Houck; 
Miner Creek-Soencer Creek Section, Berke Bros.; 
Necenicum Junction-Sunset Camp Section, A. S. Wallsce; 
Baker-Homestesd Section, D. €. and A. L. Williams; 
Swan Islend Access Road Project, Porter W. Lett; 
Helmick Undercrossing, Averill & Corbin; 
Sunderland Avenue Section, Porter W. Yett; 

11591 Port Orford Section, A. H. Saxton & Son; 
Southwest Bosrdmen Flight Strip, E. C. Hall Company and 
J. C, Compton. 

Agreements, et cetere, signed as follows: 

U. S. Government, re modified project agreement for Cascade 
Lekes Forest Highway project. 

Jecobsen-Jensen Comoeny, terminating contrect No. 2393,for 
E:rbur Elvd.-b> ones Ferry sned Seetion; 

U. S. Forest Service, covering use of Marys Peak Forest 
Road by stete contractors working m élses Highway; 
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11699 


11610 


11611 July 7 


Subject 


Marion County. W. H. Grebenhorst's offer to ourchase 81.5 
acres of Christian Remseyer sronerty south of Salen, 
acceoted. 

Lane County. Eug ne. C.F.Cemobell requests additionsl settle- 
ment for buildings eccuired with right of wey. Action 
deferred. 

Morrow County. Petition to iestlend Irrigation Dist. request- 
ing exclusion of state lends from district s.ooroved and 
signed. 

Merion County. Center Street, Selem. Portion designated 
as stete highwey route. Resolution adooted. 

Survey. I.0.N. Highwey between Rome end Ideho Stzete Line. 
Increesed budget s>ooroved. 

Insurence. Stete Highway Dent. buildings. “ir. Wedsworth 
reports on cost of insuring. Purchase confirmed. Enginecr 
to reoort on insuring building contents, sutomobiles, etc. 

Douglas County. C.J.Eldon's Contract 2557, Wright Rench-Milo 
Section. Engineer to ascertain Eldon's plans to complete. 

Salaries & Wages. 9-hour work dey for oil crews and & vement- 
patching crews approved. 

Tillamook County. North Tillamook County Chamber of Comnerce's 
request to meet with Commission on Cosst Highway insnection 
trip eooroved. 

Legisletion. Congressional delegation to be contacted re en- 
actment of H.R. 2798, as recuested by Associated General 
Contrectors. 

Umatilla County. Easement grenting Union Pacific nailrocd 
permanent use of small tract of land corroved and signed. 

Clackamas County. West Portland-Hubbard Highway. HKeauest 
of Elgin B. Lichtenwalter to fence off oortion of right of 
way neer Aurora for grazing purposes cp >roved. 

Surveys. List of surveys ordere’ since last meeting aporovd. 
Engineer euthorized to order surveys costing not more than 
$2090, to be confirmed by Commission at following meeting. 

Coos County. North Bend Airport Access Road. Attorney 
authorized to assist Federal Governnent in condemning 
right of wey if necessary. 

Extension of time requested by 0. C. Yocom re South Mountain 
Mine Access Road. Project aooroved. 

Contrects comoleted and accepted, as follows: 

South Mountain Chrome Mine Access Road, 0. C. Yoceon. 
Rock Creek-Jyseoh Section, M. C, Lininger & Son. 

Bids received on the following highway construction orojects, 
furnishing ferry service, sale of building and sale of 
peaches: 

North Bend Airport Access Road Project; 

Belknan Sorings-Fourmile Butte Rock Production Project; 
Eighth Avenue-Broadway Section of Htlyard Street, Eugene; 
Yeon Avenue-Nicolai Street Access Road; 
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11601 


11602 


11602 


Subject 


Log Hauling 

Refusal of logging operators to stop to be weighed on 
portable scales discussed, 

Matter of furnishing oolice officer to aid weighmasters to 
be discussed with Suoerintendent of Police. 

Log hauling violations of Leo Howard discussed. Howard 
to be warned, 

Log Hauling. Douthit & Shorey. Secretary instructed to 
warn them re overloading. 

Practice of sending warning letters to first offenders to 
be continued. Second offense to be brought before Com- 
mission. 

Emergency transoortetion permits. Keport re overweight vio- 
lations discussed end filed. 

Log hauling. Letter of Maury Maverick, WPL, vrotests oenalty 
to be imoosed on log haulers by Commission. 

Polk County. Salmon River Highway. Grand Ronde. Installation 
of reflectorized railroad crossing signs aovroved. 

U. S. War Deoertment. Granted authority to use state lands in 
connection with army maneuvers in Central Oregon. 

Maintenance Materials. Oregon Coast and Wolf Creek Highways. 
Engineer authorized to advertise for bids. 

Multnomah County. Pacific Highway East near Jantzen Beech. 
Engineer's oral authority to soend $1°00.09 to construct 
drainage facilities confirmed. 

Coos County. North bpnx County Road. State agrees to main- 
tain 2.5-mile section, if government will orovide funds. 

Deschutes County. Request of Mr. Widmark, for construction 
of irrigation ditch 1/2 mile north of McKenzie Highway, 
denied. 

Washington County. Wolf Creek Highway. Harold B. Pesley 
requests right of access to highway through Fred Zurcher 
property. Additional report ordered. 

Equioment rental. Ochoco Lumber Coneany's request for rental 
of highway power shovel aporoved. 

Multnomah County. Interstate Bridge. War Deoartment notifies 
state of removal of army guards from bridge. 

Lincoln County. Waldoort. Frank Hilton requests clause in 
agreement allowing building to remain in present location 
until six months efter end of wer. Aoproved. 

Harney County. Meintenance site. Purchese of lend neer Crane 
and construction of temoorary shelter for equioment a>roroved. 

Tillemook County. dHebo maintenance site. Purchuse of edjoin- 
ing land esoroved. 

Josephine County. Wolf Creek-Grave Creek Sec., Pacific Highway. 
Purchase of ediitional lands from State Lend Board for re- 
location eporoved. f 

Multnomah County. Portlend. Offer of H. W. Freeze to 

purchase proverty in Kenton acceoted. 
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11620 


11622 


11623 


11674 


11625 


11626 


11627 


Subject 


Klamath County. Algome Dike damage suit ageinst California 
Oregon Power Company and Southern Pacific Railroad Comoany 
discussed. No ection. 

Flight Strips. W.H.Lynch,Public Roads Administretion, ore- 
sents tentative form of agreement re postwar maintenance. 
Clatsop County. Astoria Airport Section, Oregon Coast High- 

way. Engineer cuthorized to advertise for bids. 

Polk County. icTinmonds Vslley Project. Engineer euthor- 
ized to advertise for bids. 

Meeting Dates. Next reguler meeting scheduled for July 27 
and 28, 1942. 

Trio date. July 17 to 17, inclusive set for Oregon Coast 
and Pacific Highways trio. 

Yamhill County. Sale to C.R. Fulghem of land atutting on 
Salem-Dayton Secondery Highway soroved if lend not needed 
for highwey ourooses. 

Coos County. Shore Acres State Perk, Core «rego Secondury 
Highwey. Agreenent with U. S, re lecsing of srooerty 
anoroved. Resolution siosted. 

Umatille County. Pendleton Airfield. Leuse of 7.2 acres 
to U. S. A. aporoved, Resolution adooted. 

Jeckeon County. Treffic signs at intersection of Medford- 
Provolt Secondery Highwey with Coover County Road. 
Elimination of stop signs sporoved. Resolution edooted. 

Clackamas County. Junction Woodburn-Sandy Secondery High- 
wayand Cascade Secondery Highway necr Molella. Resolution 
adooted chenging treffic signs. 

Awards. Chairman Benfield announces award of contracts, 
ferry service, sale of residence building and sale of 
oeach cron. 

Agreements et cetera, signed as follows: 

Union Pecific Reilroad Comoany covering elterstions to 
Union Avenue Viaduct, Portlend. 

General Petroleum Corp. of Calif. covering naintenance of 
treffic access to its station at Union and Denver aves. 

C. J. Mortenson, Forest Grove, covering solveging of 

fallen timber on Wilson River Highwey. 

Victor Affolter, covering leese of stockpile site, on 
Oregon Coast Highwey, five miles north of Otis. 

Curry County, covering construction, overetion and mainten- 
ance of an eirport on the State Park et Floras Lake. 
Swegeart & Cothren granted vermission for use of old state- 
owned quarry on Szlmon River Hwy. east of Rose Lodge. 
U.S.Gov't. covering lease of "Shore Acres" prooerty 2d jacent 
to Crxe Arego Hwy. Suoolementel sgreement «also signed. 

City of Ontario covering imorovements to city streets not 
on state highway system. 

U..S. Gov't. Covering construction by the Bonneville Author- 
ity of a sole line along and across a stete highway in 
Multnomah County. 


Page Date 
1943 
11612 July 7 


11613 


11614 


11615 


11616 


11617 


11618 


Subject 


Ferry Service at Enegren Crossing of Coos River; 
Sale of residence building in Freeweter; 
Sale of veach crop at The Cove Palisades State Park. 

Union County. Boswell tanch-Follett Ranch Section. Price 
agreement with contractor, 0.C.Yocom, for furnishing 
maintenance materials a oroved. 

Var Production Board. Engineer authorized to serve as member 
of W.?.E. construction machinery committee. 

Multnomah County. Southeest Portland Chenber of Commerce 
requests following imorovements in >costwar orogrem: 
Extension of 82nc St. imorovenment to Oregon City. Extension 
of Foster Road to connect with Mt. Hood Highway. Commission 
to insoect before deciding. 

Historical markers. Walter Meachan, Old Oregon Trail Cen- 
tennial Comnission, resuests erection of additional markers 
and placing of stakes along Old Oregon Trail route. 

Multnomah County. Portland. Prooosed agreement with Northern 
Pacific Railwey Co. and City of Portland re overhead ped- 
estrian crossing in North Portland discussed. Action *:frrsd. 

Wesco County. Hequest of J.E.Peck for revair of irrigetion 
flume along The Dalles-Californie Highwey, denied. 

Park matters. Resort of Parks Suverintendent. 

Sale of peech cron in The Cove-Palisades State Park. Referred 
to Pan« Suxerintendent, Engineer and Attorney to trrenge sale. 
John Day Fossil ares. Resort on inspection with Dr. John 
C. derriam. Commission to inspect oremises. 

Status of Chamooeg State Park. Keoort ordered for estab- 
lishing oolicy. 

Sheep grazing in Humbug Jountain Park. Agreement with 
Robert Fromm extended. 

Harney County recreetional erea. Aoolicetion withdrawn. 
Prososed Vsllowa Leke Park. Park Superintendent to discuss 
with owners. 

Lane County. Mr. & urs. Ben Dorris' gift of ver* site 
given svecial recognition. Resolution adopted neming park. 

Melheur County. M.A.Biges requests state to deed two-acre 
stockvile site back to county. (See P. 11618) 

Federal Aid Highway System. Engineer recommends olecing of 
as many state hizhweys as oossible on federal systen. 
Tabulation of recommended highways oresented. 

Trevel & Informetion Devt. "County Officer's Megazine." 
Furnishing of plates authorized subject to aooroval of 
Advisory Committee. j 

Wayside strios. Portland Chamber of Commerce requests 
acgsisition of additional strios throughout state. 

Malheur County. M.A. Biggs' request for state to deed 2-acre 
stocksile back to county aporoved. : 

Multnomeh County. Jantzen beach. Harvey Wells requests some- 
thing done to safeguard vedestrians. Commission orders 
signs erected directing cedestriens to use underoess. 


Page Date Subject 
1943 
11632 Juiy 12 Chairman exoleins ourzose of Commission's visit. 
Delegation requests following: 
Wilson River Highway. Naming of wayside timber strip 
H. H. Rosenberg State Park, recuested. 
Coastal highways. Center-line striping urged. 
Maintenance work. Use of war orisoners sug_ested. 
Log hauling. Cancellation of vermits for overloading 
discussed. 
11632 July 13 Lincoln County. State parks and highway inspected. 
Toledo. Conference with County Court and local citizens. 
Delegation requests following improvements: 
Alseea Highway. Completion of oiling. 
Siletz Secondary Highway. Construction of Siletz- 
Kernville Section, particularly over Euchre Mountain. 
Coastal Highways. Revainting of center line strioe. 
Corvallis-Newport Highway. Modernization over Pioneer 
Mountain and between Toledo and Newport. 
City of Toledo. Psinting of nejestrian lenes. Oiling 
of footpaths. 
11634 Siletz-Nashville County Road. Designation 4s secondary 
highway. 
Oregon Coast Highway, north of Newoort. Modernization. 
Toledo-Newsort Project. New road following railroad grade. 
McMinnville-Tillamook Highway. Straightening between 
Willamina end Grand Ronde, in Tillamook County. 
Postwar projects. County Court recommends following 
orojects in order of importance: 
Oregon Coast Highway. Imorovenent. 
Corvallis-Newoort Highway. Modernization. 
Alsea Highway. Improvement. 
Insvection trio. Coast highways and state oarks inspected 
enroute from Toledo to Marshfield. 
11635 Goos County. Marshfield. Conference with County Court, 
Oregon Coast Highway Association and interested citizens. 
Postwer program. John Kelly outlines pursoses of Postwar 
Reedjustment end Development Committee. 
County Court requests following improvements: 
Marshfield-iorth Bend Section. Complete improvement. 
Marshfield-Coguille Section. Continue inorovement. 
Secondary highways. Request for designation of addition- 
al secondaries. 
County roads. State aid in reoair of roads damaged by 
log-hauling requested. 
City of Marshfield. City urges instelletion of treffic 
lights between Marshfield and North Bend. 
Lumber hauling. Weight tolerance for green lumber requested. 
11636 Postwor projects suggested for consideration, as follows: 
Oregon Coast Highway. Imorovenent between Marshfield end 
North Bend, and between Wershfield end Coquille. 
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Page Data Subject 
43 
11627 July 7 Westland Irrigation District. Petition for exclusion of 23 
vcels of land from the district in Umatilla County. 

Bargein & Sale deed conveying to Harry Mercer land situate 

at end of Denver-Union ave. Sec. of Pac. Hwy. in Portland. 

Bargain & Sale deed conveying unto Mr. & irs. J.L.Stuert 

land situate in Hacklemen's Second Addition to Albany. 

U. S. Government. Leese to Federal Government of 7.2 ecres 

near Pendleton Airport. 

O. h. R. & N. Company, granting scermanent right to use 

fragnent of state-owned land .22 acre. 

Resolution establishing 25-mile per hour soeed linit on 

McKenzie River Bridge Crossing. 

11628 July 12 Clatsov County. Astoris. Conference held with county court 
and chamber of commerce: 

Postwar highway orogram: Chairnan exolains ourpvose of visit 
County requested to file list of preferred vostwer projects. 

Legislation. Bill oroviding federal funds for postwar high- 
wey construction exolained to delegetion. 

Astoria Airport Section. Status of project exolained. 

County Court requeste following vostwar orojects: 

Cannon Feach Section, Oregon Coast Highway. Construction. 
Astorie-Portland Section, Columbia River Hwy. Eetterment. 
Connecting link between Astoria and Wolf Creek Highway. 
Secondary Highways, Clatsoo County. Enlargement of system. 
Fort Stevens Road. Imorovement and designation as state 
highwey. 

Ferry service ecross Columbia River at Astoria. 

Astoria Chamber of Commerce requests following projects: 
Completion of srojects that have been started. 
Elimination of bottleneck et the Astoria ferry. 

Tillamook County. Wheeler. Conference held with county court, 
North Tillemook County Chember of Commerce, and Menzanita 
and Wheeler Chambers of Commerce: 

Postwar program. Following projects requested by delegat ions: 
Connecting road between Wheeler and the Wolf Creek 
Higoway; 

Necanicum Highway. Elinination of curves; 
Connecting link between Wilson River and Wolf Creek Hwys.3 

Chairman states puroose of Commission's visit. 

Tillemook County. Commission in company with County Court 
inspects vrovosed highwey routes, enroute to Tillamook. 
County Court reauests following imorovenents: 

Oregon Coast Highway from Tillemook south six miles. Recon- 
struction; 

Trask River Fridge, west of Tillamook. Reconstruction; 
Wilson River Highway, reconstruction between Tillamook 

and crossing of Wilson River. é 

Tillamook County. Tillamook. County Court, Tillamook Chamber 
of Commerce and Oregon Coast Highway Assn. confer. 


Page Dete 
13943 
11641 July 15 


11642 


11643 


11644 


11645 


Subject 


Benton and Polk Counties. Keoair of county roads damaged by 
activities of state contractors approved. 

Claim. Government to be asked to reimburse state for 
reoair of county roads damaged by contractors on federal 
jobs. 

Lincoln County. Waldport. Request of Chamber of Commerce 
for opening of road from highway to beach denied. 

Salary and wages. 48-hour work-week aooroved for entire 
state highwey department versonnel. 

Green Lumber Hauling. Tolerance allowance such as allowed 
log haulers to be investigated. 

Interstate Bridge. Resort guards hired. To be desutized es 
police officers, and to be under control of Oregon and 
Washington State Police. 

Bridges. Withdrawal of bridge guards considered. 
Suverintendent of State Police to be consulted. 

Jackson County. Medford. Complaints re one-way traffic 
arrangement through city discussed. No change to be meade 
(See P. 11643.) 

Legislation. Letter from Assoc. Gen'l. Contractors, re 20St- 
war highwey orogram bill, HR 2798, discussed and filed. 
Gasoline rationing. Letter from automobile Club of New fork 

urges investigation re supoly and distribution of gasoline. 

Gasoline-ration bank account. Ovening of ration bank account 
with U. S. National Bank of Portland aoproved. 

Jackson County. Siskiyou Mountein Section of Pacific High- 
way insoected. 

Jackson County. Medford. Conference with County Court and 
City Council of Medford. 

Mayor Meker requests resurvey of one-way treffic arrange- 
ment through town. (See P. 11642) 

Jackson County. Postwr projects requested es follows: 
Pacific Highway. Modernization. First chioce. 

Little Butte Secondery Hwy. Extension to connection with 
Klamath Leke-Westside Secondery Highway, in Klanath County. 
Grater Lake Highway. Construction of concrete pevement, 
particulerly between Shedy Cove and Antelope Creek. 
Tiller-7:sil Secondary Highwsy. Further imorovement. 

Permit. U. S. Army's request to transoort wrecked olane from 
Medford to Pendleton denied beceuse of size of load. 

Douglas County. Roseburg. Conference with County Court, 
Chember of Commerce and locel citizens. 

Douglas County. Postwar nrojects requésted as follors: 
Pacific Highway. Reconstruction from Roseburg to Dougles- 
Jackson County line. Preference sroject. 

Elkton-Sutherlin Secondary Highway. Widen end streighten. 
Territorial Aighvay. Widen and straigiten from Anlouf 
north and oil from Anlevf to Lane County line. 
Tiller-Treil Secondery Highway. Imorovenent from Milo 

to Jeckson-Douglas County line. 


ily a aN Ne te cnt Ae 


Page Baie Subject 
11636 July 13 Coos County. Marshfield. (Conference continued.) 
Coos River Secondary Highway. Imorovement and extension 
to connection with Umoqua Highway, near Scottsburg. 
Coos Bey Viegon Road. Improvement. 
Old Seven vevils Koad. Imorovenent between Marshfield 
and Bendon. 
Powers Second. Hwy. Extension to Rogue River at Agness. 
Bonds. Oregon Coast Highway assoc. suggests issuing Highway 
Bonds to finance postwar improvenent of highways throughout 
the state. 
July 14 Coos and Curry Counties. State sarks and highways insoected 
from Marshfield to Gold Beach. 
Curry County. Gold Beech. Conference «ith County Court, 
Chamber of Commerce and loccl citizens. 
11627 Postwar construction. Following improvements re uested: 
General highway improvements, including widening and 
Straightening of crooked sections in Curry County. 
Oregon Coast Highway improvements as follows: Port 
Orford-Euchre Creek Section, and Gold Beach Section. 
Gold Beach to Pacific Highway. Connecting roed up kogue 
River. 
Log hauling. Delegation commends Commission on volicy re 
cancellation of peraits for cverweight hauling. 
Cape Blanco Secondary Highway. Commissioner Cove urges 
comoletion of imorovenent. 
11638 Jnsevhine County. Grants Pass. Conference with County Court, 
Chamber of Commerce and local citizens. 
Postwar orojects. Following reauested: 
Pacific Highway, north of Grants Pass. Eliminetion of 
bottlenecks. (Given as preference oroject.) 
Redwood Highway. Hayes-Hill Section. Reconstruction. 
Secondary Highways, as follows: Aoolegate to Robinson 
Bridge; Grants Pass to Dixie Ranch; Merlin Loon. 
Takilmae-Hapoy Cem forest Develooment Road. Designation 
as forest nighway and improvement. 


11639 Improvenent of roads on north end south side of Rogue 
River north of Grants Pass and construction of connecting 
road. 


Aoolegate bridge. Heplacement requested. 
July 15 Jackson and Josephine Counties. Highway >crojects inssected. 
116495 Clatsop County. Cannon Eeach Section, Oregon Coast Highway. 
Advertising of bids for surfacing materials authorized. 
Lincoln County. Acquisition of land: between old Soruce Pro- 
duction Reilroad and Oregon Coast Highway aoproved. 
Newport-Welcoort Section. Acquisition of land on ocean side 
discussed. No action. 
Waldport-Yachats Section. Obtaining of ootions on small - 
tracts on ocean side of highway avoroved. 
Polk County. kepair of county road damaged by grevel havling 
from state's gravel oit at Buena Viste aonroved. 


Page Date Subject 
1343 
11650 July 17 Benton and Polk Counties. Insvection of hizhweys between 
Corvallis and Salem. 
Polk County. Site of proposed bridge over Willamette River 
at Independence insoected. 
Marion and Polk Counties. Salem. Conference with County 
Courts and Salem Chamber of Commerce. Chairman Banfield 
expleins purpose of Commission's visit. 
Following projects requested by counties jointly: 
Salem-Independence River Road; 
Independence Bridge over Willamette River. 
11651 Polk County. Projects proposed by Polk County Court for 
pestwar construction as follows: 
Short-cut route between Rickreall and Buell; 
Improvement of US99W between Rickreall and McCoy; 
Buene Vista County Road, repair and maintenance; 
Indevendence-Granger County Road. Realignment. 
Marion County. Projects oros0sed by Marion County Court 
for vostwar construction as follows: 
Niagera-Detroit Section of North Santiam Highway. 
Designate and construct as a state highway; 
Salem-Silverton Secondary Highway. Extend inorovement 
already sterted.. 
Pacific Highway East, south of Salem. Extend recon- 
struction work at least as far as Albany; 
South River Road from Salem to Independence and bridge 
over Willamette River at Independence; 
11652 Wilsonville cut-off (Weet Portlend-dubberd iiciay). 
Comolete between Marion County Line and Portland. 
Proposed roed from Rickreall to Salt Creek, in Polk 
County. 
North River Koad, north of Selem. Extend oresent 
improvement. 
Merion & Polk Counties. Salem-Independence-Kings Valley 
Highwey Associetion urges following imorovements in coooer- 
ation with two counties: 
South River Road, from Salem to Indevendence. 
Indevendence Bridge over Willamette River. 
Delegation recuests a second conference with Commission 
after completion of state-wide canvass of sostwar projects. 
11653 July 27 Real oroperty. Resolution adopted authorizing scquisition. 
11658 Item No. 10975, Levi L. McDonald, stockoile site, referred 
to Commissioner Schausp and Engineer for investigation. 
Public Koads Aaministration approves offers for vroperty 
in which government is interested. 
Condemnations. List of recommended offers. Resolution adooted 
11659 Oregon Coest Highway, right of wey: Henry Nsegeli, et al., 
Cant. Chas. H. Johnson, Daisy I. Whiton, Mary Sijote. 
The Dalles-Celif. Hwy., right of way: Mrs. D. E. Sunderland. 
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11645 July 15 


11646 July 16 


Subject 


Douglas County. Postwar vrojects (Continued) 

North Umoqua County Road. Grade, surface and oil Roseburg- 
Dixonville Section; grade end oil 12-mile section between 
Marks Ranch and Rock Creek Section; and designate es state 
secondary highwey. 

Douglas County. North Umpqua County Road. Inspected at 
County Court's invitation. 

Douglas and Lene Counties. Highway projects insvected enroute 
from Roseburg to Eugene. 

Lane County. Eugene. Conference with County Court end Eugene 
Chamber of Commerce. 

Postwar >rojects requested es follows: 
Pacific Highway. Modernization of entire highway. 
Willamette Highway. Reconstruction east of Goshen. 
Eugene, North High Street, Project. Cooveration emong 
State, county and city in sostwar olan of construction. 
"Route F" Highway. Construction requested by County 
Commissioner Hollend,. 
Siuslew Highway. iiodernization. 

Lane County. Ben Dorris State Park dedication. Deed pre- 
sented by Mr. and Mrs. Dorris. Copy of resolution, 
acceoting park, »resented to Dorrises, 

Linn County. Albany. Conference with County Court. Postwer 
projects requested es follows: 

Lebanon-Corvallis County Road, via Tengent; 

Scrabble Hill County Koad, between Lebanon and Salem; 
Lebanon-Erownsville County Road; 

Santiem Highway, alternate route between Lebanon and 
Albany, paralleling railroad; 

Santiam Highway, Sweet Home-Cascedie Section, first choice 
Lyons-Mill City Secondary Highway improvement; 
Albany-Selem Section of Pacific Highway. todernization. 

Benton County. Corvallis. Conference with County Court 
and local citizens. Postwer orojects tentatively recuested 
as follows: 

Pacific Highway fiest, north and south of Corvallis. Widen- 
ing end elimination of right angle turns south of Rickreall 
Alsea Highway. Completion end modernization. 
Pecific Highway West, Corvsllis. Rerouting along river 
front to relieve congestion. 
Secondary highway projects, requested as follows: 

Kings Valley Secondcry Highway; 

Alsee-Deedwood Secondery Highway; 

Territorial Secondary Highway; 

Blodgett-Nashville Secondary Highway; 

Kings Valley Secondary Highway towards Sslem. : 

Polk County. Independence Bridge. Construction 2dp0sed by 
Benton County Commissioner Mclone as being unnecessary. 

Benton and Linn Counties. Judge McBee Suggests imorovement of 
Corvallis-Lebanon Section, via Tangent, by-passing Albany. 


Page Date 
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11667 July 27 


11668 


11669 


11670 


11671 


11672 


11673 July 28 


Subject 


Lane County. "Franklin-Smithfield" controversy. R.V.Howard 
advised by Commissioner Chessman to take uo matter of 
signs with county court. 

Jackson County. Medford. Request for abandonment of one- 
way treffic through city referred to Engineer for report. 

Wayside strips. Resolution of Portland Chamber of Commerce 
urges acquisition of wayside timber. Parks Suverintendent 
to invite recreational committee on tour of inspection. 

Lane County. Willamette Highway. Construction of revetment 
along Willamette River near Oakridge aporoved. Attorney 
authorized to secure options for right of wey. 

Joseohine County. Hanoy Camp-Takilma Forest Develooment Road. 
Request for designation as forest highway denied. 

Lincoln County. Waldoort. Method of exchenge of orooerties 
with Forest Service discussed. Keferred to Attorney for 
decision. 

Lincoln County. VWeldport Troop Shelter. Matter of granting 
permanent easement to government referred to Engineer 
for report. 

Washington County. Wolf Creek Highway. Request of Harold V. 
Pasley for access road to highway through Zurcher >roverty. 
Action deferred. 

Curry County. Knapo Hotel, Port Orford. Bid derosit of 
Walter L. Strain for ourchase of building to be returned. 

Equioment. Purchese of two tractor loaders e>oroved. 

Log hauling. PUC suggests contacting Justices of Peace re 
imoosing heavier fines for violations. District Attorneys 
to be contacted, instead. 

Clatsoo County. Astorie. Sele of buildings acquired with 
right of way approved. Preservation of buildings to be 
made condition of sale. 

Surveys. List of surveys ordered since last meeting.Approved. 
Survey. Steiwer Hill-Albany Section of Pacific Hizhwey East. 
Selection of permenent route deferred until next necting. 

Extensions of tine as follows: 

Jacobsen-Jensen Co., Section "B", South Unit, Antelooe 
Creek-Medford Section; No. 2570. 

Giloin Construction Co., sier fenders, Lewis & Clerk River 
Bridge. No, 2621. 

Contracts comoleted and accepted, es follows: 

Section "B", South Unit, Antelove Creek-Medford Section, 
Jecobsen—Jensen Company; 

Pier fenders, Lewis and Clerk kiver Bridge, The Gilpin 
Construction Comosny. 

Meeting date. August 23, 1942, confirmed as next reguler 
meeting date. August 24 to 28 set for insvection trip in 
Central Oregon. 

Bids received on following srojects: 

Astoria Airoort Section, grading and bit. macedam; 
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11662 July 27 


11663 


11664 


11665 


11666 


11667 


Subject 


Claim. C.J. Eldon, contractor for Davies Overcrossing, re- 
quests reimbursement for cost of maintaining flagmen and 
watchmen. Settlement aorroved. 

Umatilla County. Delegation requests resair of roud from 
Old Oregon Trail <. Umatilla to island in Columbie River. 
Aoproved if county secures federal funds. 

Emergency transportation geraits. Overweight violators to be 
warned to limit loads or permits will be cancelled. 

Lumber hauling. Request of k. J. Moore, Bandon, for 
same weight tolerance on green lumber as allowed log 
haulers denied. 

Log haulers. Permits of flagrant violators of weight allow- 
ances to be cancelled for ten days (See P. 11674) 

Request of E. K, Wood Lumber Co. for vermit to haul over- 
weight loads of logs over Umpqua Highway denied. 
Refusal of A. W. Paulson, Mollela, to be weighed reported. 
Ooar-.tors refusing to be weighed to be warned thst permits 
will be cancelled unless they Comply with rules. 

Log hauling. Deoutizing of weighmasters as peace officers 
considered. (See ~, 11675) 

Flagmen. Log haulers on Cascadia-Sweet Home Section to be 
warned to furnish flagnen or heve oermits revoked. 

Binder chains. Further inquiry to be made es to why log 
haulers are not using binder chains as required by permits. 

Bridge guards. Supt. of State Police recomnends renoval of 
guards on certein bridges. 

Arch Cape Tunnel. Supt. of Stete Police recommends removal of 
guards. 

Insurance. Bridges. Insureiice against subotege considered. 
(See P. 11677) 

Traffic-line painting. Schedule for 1943 aooroved. 

Polk County. Reozir of county roads d:m ged by grevel-heuling 
of state's contractors es0roved. 

Polk and Banton Counties. Cumo Adair. Portions of secondary 
highways to be leased to government, if army will sermit 
encroachment of McTimmonds Valley Road and soorove awurd 
of contract. 

Umatille County. Stanfield Irrigation District to be 
petitioned to exclude state-owned lands from district. 

ultnomsh County. Union Ayenue Viaduct, Portland. Mocifica- 
tion of agreement with Union Pacific Railroad Co, éaoproved. 

Claim. H,. G. Stewart's claim for dameges to property edjacent 
to John Dey Highway. Pcyment of claim and form of "Relesse 
of Damages" eporoved. 

Forest Highwey Program. Program letter for fiscal year ending 
June 30,1944, sovroved and signed, 

Federal eid secondury highwey system. Application to govern- 

ment for extension of federal aid system to be deferred. 


Date § Subject 
1943 

11684 July 28 State Park matters discussed. 

Tillamook County. Cave Lookout State Park. Permit granted 
U. S. Coast Guard to construct teleohone »0le line. 

Douglas County. Umpqua State Park. Request of Paul Rubeck 
to purchase timber denied. 

Curry County. Port Orford Cedar Park. Request of ¥. 0. 
Laurence, Sixes, to ourchase 34 acres denied. 

Douglas County. Sverrow oroverty, between Elbow Lake and 
Gardiner. Ootions to be secured for purchase of oroverty. 

Wayside strios. Tahkenitch Lake to Douglas-Lane County line. 
Forest Service resorted negotiating with Crown-Willanette 
Company for exchange of vrooerties. 

11685 Douglas County. Camas Mtn. Park and Elkton Tunnel Park. Ac- 
quisition of 0 & C lands by exchange with county anoroved. 

Lane County. Joaquin Miller Stete Park. Sele of down 
timber aocoroved. 

Weyside strips. Tim r along Camas Creek on Pendleton—John 
Day Highway to b= -nsvected on Central Oregon trio, with 
view to purche gs 

Coos County. Six -e Acres, Cape Arago State Park. Sale of 
hay to L. H. Cornell aporoved. 

11686 Parks financial statement. Report for oeriod ending June 29, 
1943 anoroved. 

Perks Report. Detailed general revort presented to Conmis- 

_ sion by Parks Suverintendent. 

Historical Markers. Lewis A. McArthur confers re apooint- 
ment of committee to pass on establishment of merkers. 
ur. McArthur declines aopointuent as chairnan of comnittee 
but offers assistance in selection of members. 

11687 Multnomeh County. S.W. Sixth Ave., Portland. Lewis McArthur 
comolains of dangerous parking condition. Matter to be 
investigated. City officials to be contacted. 

Traffic scales. Grand Ronde. James Elliott, Astorie, 
comolains re improper location of scales. Commission 
epproves moving sdeles. 

Agreements, et cetera, signed as follows: 

Frank L. Ferguson, contract of sale covering 

oroverty on revised location of Crater Leke Highway; 
City of Junction City, covering improvement of city 
streets not on state highway system; 

Brunell Bros., contract for furnishing ferry service at 
Enegren Crossing of Coos River, Coos County; 
Edlefsen-Weygandt Co., contrict for construction of Yeon 
Ave.-Nicolai Street Access Road Project; 

G. T. Wadsworth, covering removal of two walnut trees 
at Koodburn; 

Eugene, City of. Covering meintenance of Hilyard St. 
between 8th Avenue end Broadwey; 

Robert Fromm, covering pasturing of sheep in dumbug 
Mountain State Park; 


Page Date 
13942 
11673 July 28 


11674 


11681 
11682 


11684 


Subject 


Bids (Continued) 

North Bend Airport Access Road, grading and vavirg; 
Monmouth-Pedee Section, grading, surfacing and oiling; 
Monmouth-Pedee Bridge Project; 

Hebo Rock Production Project. 

Log hauling. Cancellation of P.U.C. oermits of 12 overweight 

violetors discussed. (See P. 11675) 

Press release re overlosds considered. 

blanket recommendation authorizing PUC to issue permits to 
special carriers revoked. Separate recommendation for each 
carrier required hereafter. 

Permits. Attorney reports on Commission's authority to issue 
permits, as orovided by 1942 Legislature. 

Log hauling. Ten day cancellation of PUC nernits of twelve 
operators having flagrant overloads aporoved. 

Weighmesters. Denutization as oolice officers ap>roved. 
Resolution adosted. 

Deputization to be discussed with Superintendent of State 
Police and with F. H. Brundage, ¥:PE, 

Log hauling. Commissioner Scheupp approves action taken re 
letters to be directed to District Attorneys. 

Press relecse re cancellation of oermits authorized. 

Insurance. Bridges. Purchase of extended insurance agzinst 
sebotage aporoved for certain bridges, subject to investi- 
gation. 

Bridge guards. Guards to be removed from certain bridges if 
insurance can be secured. 

Multnomah County. Portland. Sale of oroperty to H. W. Freeze 
discussed. Change in terms of settlement aooroved. 

Clackamas County. Change in £top signs at intersection of 
Woodburn-Sandy Secondary Highway and Wilhoit County Road 
approved. Resolution edonted. 

Clatsop County. Sidewalk construction. Lewis and Clark 
Bridge-ililes Crossing Sectio:. Bids to be received at 
next meeting. 

Clatsop County. Astoria Airsort Section, Oregon Coast High- 
way. Bid of C. H. Wheeler qualified uvon use of Hildebrand 
Quarry. Conference with Wheeler, et al. 

Hildebrand Cuarry. Engineer instructed to confer with 
Astoria City Council re use of quarry for Astoria Airport 
Project. 

Permit. Granting of permit to R. B. Hadley, Klemath Falls, 
for moving house over Midland Secondery Hwy., approved. 

Award of contracts. Cheirman announces awerds, 

Gas rationing. Esteblishment of ration bank account for 
curchase of gaszline eaproved. "Nunc oro tunc" resolution 
adooted. ; 

Wayside strios. arrangements for tour of inspection by Port- 
land C. of C. Recreational Committee a&poroved by Mr.Schauon. 


f) 


Page Date Subject 
1943 

11695 Aug. 23 Old Oregon Trail Associetion. Chas. H. Reynolds files list 
of oostwar crojects requested by Association. 

11696 Multnomah County. Portland. L. T. idlerwin confers re securing 
services of Robt. Moses in formulation of vost-wer olens. 
Request for funds denied. Engineer authorized to cooserate 
with group in preparation of olans. 

11697 Prequalification. Logan and Taylor, Inc. Request for pre- 
qualification conditionally aporoved. 

Tri-State Hwy. Assn. Joint meeting of Washington, Calif.and 
Oregon highway officials to be held in Klamath Falls, 
Sept. 24, 1943. 

11638 Awards. Chairman Banfield announces ewards of contracts. 

11699 Tillamook County. Hebo Rock Production Project. A.H.Sexton 
& Sons egree to acceot awerd of contract subject to certein 
conditions. Contract awarded on such basis. 

11709 Emergency permits. Dsight and Stewart Truck Comosny granted 
permit to transport oil drilling equiozent involving 
overweight and overlength, over Oregon Coast Hig nwey. 

Minutes approved as follows: Minutes of neetings held on 
July 6 & 7, July 12 to 17, incl., and July 27 & 28, 1943. 

Real property. Oral report on right of way budget and ex- 
penditures for reel orogerty ourchases this yeer. Aroroved. 
Resolution authorizing acquisition adooted. 

11704 Condemnations. Recommended offers. Resolution edooted: 
Grover C. Knight Estate, gravel pit and road, I.0.N. dwy.3 
Chas. 4. Hills Estate, revetment, Willemette Hig way; 

John S. Dunn, revetment, Willamette Highwey; 

Cleude R. Jones, revetment, Willamette Hig way; 

Bert Schultz, R/V, Klenath Falls-Lakeview Aighwey; 

Homer M. Cross, quarry, Oregon Coast Highway; 

Security Savings & Trust Co., mineral rights, Pendleton- 
John Day Highway. 


11707 Clatsoo County. Ecola State Park. Resolution adooted 

11738 aporoving request of federsl govt. to lease ourk for duration 
and six months thereafter. 

11799 Umatilla County. Duck Lake. Boardmen-Stanfield Hwy. Request 


of J. F. Kilkenny, Pendleton, for hunting rights denied. 

Yamhi2l County. Salem-Dayton Secondary Highway. Offer of 
C. R. Fulgham to purchase adjacent oroperty accepted. 

Cleim. Siletz Secondery Hivhway, Siletz-Toledo Section. Ke- 
quest of contractor Homer G. Johnson for adaitional time to 
present claim for extra comoensation aovroved. 

Pacific Hizhway East. Survey, Illehee School-Albany Section. 
Resolution adooted aocroving location. 

11711 Survey. Engineer authorized to make location survey and 

Attorney to secure options for R/V. 

Deschutes County. bend Chamber of Commerce to be invited to 
oresent ro0stwer orojects st next regular meeting. 


Fage Date Subject 
1943 


11687 July 28 Agreements, et cetera, signed: (Cont.) 
W. H. Grabenhorst & Co., bargain and sale deed conveying 
81.5 acres of land south of Salem, on Pacific Highway.; 
11688 Wiley & Smith, bargain and sale deed conveying 7,000 sq.ft. 
of land in Kerns Addition, Portland; 
Freda R. Giese, acceptance of permit covering construction 
of retain‘ag wall along south line of property in Lane 
County. 
Stenfield Irrigation District. Petition to exclude 
state-owned land from district; 
Union Pacific Co, Modification of agreement re remodelling 
Union Avenue Viaduct, Portland; 
Forest Service and Public Roads Administration. Joint 
letter programming Oregon Forest Highway Funds. 

Bids received on following projects: 

Suver Road-Wells Road Section, oiling. 

Miles Crossing-Lewis & Clark River Sec., oiled rock footpath 
Cannon Beach Junction Section, surf. and rock oroduction. 
Oakridge Revetment Section. 

Molloy Rench-Hooker Creek Sec., grad., surf., & oiling; 
concrete bridge; rock production. 

Sale of resident building in Milton. 

Delegations. Matters about which delegations are to aovear 
discussed. 

Jackson County. Medford. Pacific Hwy. Request of city for re- 
turn to 2-way traffic on Riverside Ave. discussed. No action. 

Weighmaster. Request for appointment of weighmasters as 
special agents denied by State Police Supt. who suggests 
appointment by Governor. Attorney to resort. Chairman 
Benfield to discuss with Governor. 

Insurance. E-uioment and contents of buildings. Averege 
fire loss reported less than cost of insurance. No 
additional insurance to be ourchased. 

Stete highway bridges. Purchase of extended insurance 
authorized. 
Arch Cape Tunnel. Fire insurance authorized. 
Equioment. Authority granted to ourchase three "hystevators". 
Awards. Engineer reoorts awards of contracts. 
Awards confirmed by Commission. 

Trackless-trolley. Press report re prooosed operation of 
trackless trolleys on state highways discussed and filed. 

Fire protection. Request of Gresham Fire and First Aid 
Service for state contribution denied as a matter of ryolicy. 

Benton County. Corvallis Airbase. U.S. Hwy. 99%. Aoplicetion 
of U.S. War Deot. to install drainege oine asrroved. 

Columbia River Highwey between Portland and The Dalles, 
Oregon Treil Association confers re methods of finsncing 
imorovemnent. 

Union County. Chas. H. Reynolds files list of vost-wer 
projects requested by county. 
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Page Date 
1943 
11717 Aug. 23 


11718 Aug.24 


11719 


Subiect 


Agreements, etc., signed as follows: (Cont.) 


Bargein and sale deed conveying unto A. V. Linn and son 
two carcels of land in Wasco County. (RiW File @ -103 
and Q-261). 

Permit granting to U. S. War Dept. authority to install 
pipe line along Pacific liwy. West at Corvallis Airvort. 


Hood River County. Hood River. Conference with County 


Court and citizens re postwar projects. Chairman 


exolains puroose of visit. 


County Court requests following projects: 


Columbia River Hwy., between The Dalles and Multnomah 
Co. line. Reconstruction, oarticularly through Hood 
River. 

Hood River Secondary Hwy., Dee-Parkdale Sec., complete 
and improve. 

Odell Secondary Hwy., Odell-Tucker bridge Sec., complete 
and imorove. 

Mt. Hood Hwy., Fike's Underpass Sec., imorove. 

Lost Lake County Road south of Dee, improve. 


Columbia River Hwy. Financing of construction discussed. 


Hood River County. Chamber of Commerce requests following: 


Columbia River Highway modernization. 

Columbia River bridges and ferries, free oxeration. 
Lost Lake Co. Koad, designation as secondery highway. 
Airport on Columbia River north of Hood River. 


11720 Columbia River Hwy. Chairman suggests bending together of 


counties in requesting improvement of Columbia Hiver Hwy. 


Grant County. John Day. Conference with County Court and 


11721 


11722 


eo See ee See 


pine 


citizens re postwar projects. Chairman exolains ourvose of 
visit. Following projects requested: 


John Day Hwy.: Dixie Summit-Prairie City Sec., oiling; 
comoletion of oiling west of Unity; oiling of Unity- 
Ironsides Section and Jemieson-Brogen Section; recon- 
struction west of John Day to Ochoco Hwy. Junction. 

John Day-burns Highway. Comoletion of oiling. 

Pendleton-John Day Highwey. Completion through Fox Valley. 

Ochoco Highway. Completion between Mitchell and Prineville. 

Warm Springs Secondary Hwy. Comoletion of Prineville- 

Madras Section. 

Warm Springs Primary Hwy. Comoletion between Warm 

Sorings Arency and Beer Springs, 

Construction of cut-off between John Day and Beech Creek. 

Construction of Commercial route to Portlend via water 

grade down John Day Hiver. 

Long Creek-Kimberly Secondary Highway. Improve. 

Construction of short-cut from Fossil to The Dalles- 

Calif. Highway at Maupin. 

County road from Pendleton-—John Day Highway to Ritter 

Hot Sorings. Improve. 
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Page Date 
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11711 Aug. 23 


Subject 


Wayside strips. Delegation from Portland Chamber of Commerce 
exoresses aporeciation of tour of insvection and urges 
securing of further options. , 

Log hauling. Overweight violators to be given final warning. 
E. K. Wood Lumber Company. Reinstatement of oermit by 
Chairman Banfield confirmed by other Commissioners. 

Amer*-an Assn. of State Hwy. Officials. Commissioners, Engineer 
and Attorney to attend convention held Dec. 1, 2, and 3,1943. 

Morrow County. Lexington. Judge Johnson's request for 
change in treffic signs for benefit of wheat trucks denied. 

Douglas County. Coos Bay Wagon Road. Request for imorove- 
ment denied. Not under state's jurisdiction. 

Wayside strips. Resolution of Portland C. of C. urging 
preservation of wayside strips endorsed by City of Monmouth, 
Milwaukie Business Men's Club and La Grande C. of C. 

No action, 

Historical Merkers. Request of Aurora Post 110, American Le- 
gion to erect monument on state property denied, because 
of prior right of Oregon Music Teachers Assn. to site. 

Surveys. Surveys ordered by Engineer since lust neeting 
aovroved. 

Extensions of time, as follows: 

Leonard & Slate, Boswell Rench-Follett Ranch Section; 
Triangle Construction Comoany, Brogan-Jamieson Section; 
Tru-Mix Concrete Co., S. Unit, Antelope Creek-Nedford Sec. 
Clifford A. Dunn, Alkali Lake Flight Strio; 

H. C, Walling, dba Selem Supoly Co., Crabree Creek—Jordan 
Section 

Contracts completed and acceoted as follows: 

Brogean-Jamieson Section,Triangle Construction Co., No.25343 
S.Unit,Antelope Creek-Medford Sec., Tru-Mix Concrete Co., 
No. 25713 

Alkali Lake Flight Strip, Clifford A. Dunn, No. 2602; 
Crabtree Creek-Jordan Section, H.C.Walling, No. 2605; 
Moro-Wasco County Line Section, E.C.Hall Co., No. 2625; 
Yaquina Bay Eridge, George C. Clark, No. 2629; 

Meeting dates. Setting of definite date deferred until later. 

Agreements, etc., signed es follows: 

City of Madres, covering improvement of city streets not 
on state highways. 

City of Salem, covering improvement of city streets not on 
state highways. 

City of Portland, covering maintenance of intersections of 
Nicolai Street with NW Yeon Ave. and NK 23rd Ave. 

U. S. Government, covering lease of portion of Ecola State 
Park. Resolution. 

Easement deed conveying unto U. S. of America right to use 
state proverty near VWeldvort. 

Quitclaim deed conveying unto Cogswell F. Campbell and wife 
prooerty in Eugene. (R/W File 9309) 


Page Date 
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11728 Aug. 25 


11729 


Aug. 26 


11730 


11731 


11732 


Subject 


Wheeler County. Requests for vostwar projects (Cont.): 
Kinzua Co. Road. Oiling requested. 
Shaniko-Fossil Secondary Highway. Clarno Grange urges 
improvement as short-cut highway to Portlend,via 
Wapinitia Highway. 
Highway Bonds. County not in favor of issuing bonds to 
finance vostwar projects unless will exoedite construction 

Gilliam County. Cottonwood Grade Section, Wasco-Heopner 
Secondary Highway. Insoection made by Commission. 

Sherman County. Moro. Confernce with County Court and 
interested citizens re postwar highway program. Chairman 
explains purpose of visit. Postwar projects requested as 
follows: 

Sherman Highway. Improve in southern part of county. 

Fulton Canyon Secondary Highway. Imorove and extend. 

Sherman Highway. Improve overhead crossing south of Moro. 

County Road extending east from Moro to Wiasco-Heponer 

Secondary Highway. Improve. (Engineer exolains olan to 

imorove Wasco-Heooner Hwy. by constructing road to 

Yown of Wasco.) 

Columbia River Highway. Modernization requested. 
Highway bonds. Issuance of bonds to finance Columbia 

River Highway discussed. 

Sherars Bridge Secondary Highway. Improve. 

The Delles-Calif. Hwy. Renaming of highway requested. 

Bridge across Columbia River at Biggs suggested. 

Wayside strips. Preservation of natural scenery and 

planting of trees urged. Parks Suverintendent reports 

briefly. 

Navigation. Metter of whether or not The Dalles will be 
the head of navigation on the Columbia River discussed. 
Highway bonds. Matter of financing Columbia River Project 

with sale of bonds discussed. Disaporoved by grouo. 
Jefferson County. Madras. Conference with County Court 
and Chamber of Commerce re postwar projects. Chseirman 
exoleins ouroose of conference. County requests following 
orojects: 
Warm Sorings Primary Highway. Complete harm Sorings 
Agency-Bear Springs Section. 
The Dalles-California Highway. Comolete south of Madras 
to Crooked River crossing. 
Warm Sorirgs Secondery Highway, Medras-Prineville Sec., 
comolete. 
Construct short-cut route east from Madras to Ochoco Hwy., 
near Mitchell. 
The Cove Stete Park. Improve road facilities. 

Warm Sorings Primary Highwey. Request fo> immediate com- 
oletion denied. 

Bend Chamber of Commerce. Letter re highway natters presented. 


1943 

11722 Aug. 24 Grant County. Requests for postwar projects (Cont.): 
Imorove road dowr middle fork of John Day River from 
Galena and extension to John Day Hwy. et Austin. 
Construction of short route to Portland, via Mitchell 
and Antelooe, 

11723 Former Commissioner Oliver Speaks in behalf of oostwar 
projects. 
Improvement of old Stage road between Prairie City and 
Baker also requested. 

11724 Aug. 25 Grant and Morrow Counties. Pendleton-John Day and Heppner Hwys. 

Parks and highways inspected. 

Morrow County, Heppner. Conference vith County Court and 

other citizens. 

Following postwer crojects requested: 
Ruggs-Hardman Sec., Heponer-Soray Second. Hwy. Imorove. 
Heopner-Condon Sec., Wasco-Heooner Second. Hwy. Construct. 
Lexington-Echo Second. Hwy. Immediate improvement, 
Willow Creek Co. Rd. Improve with forest hwy. funds. 
Rhea Creek Co. Rd. Imorove Jorden-Ruges Section. 

Hale Ridge Co. Rd. Improve Hardman-Davidson Rench Sec. 
Johnson Creek Logging Co.'s road near Lena. Imorove. 
Sinking fund. County is providing sinking fund for road 

work after the war, 
List of postwar highway orojects and mao presented. 
Highway bonds, County opc0ses issuence to finance projects 

Morrow County. Willow Creek bridges, Heponer. Imorovement 
to control floods urged. Engineer to revort. 

Forest highwey funds. W.Hi.lynch, Pits, explains no funds 
aveilable ut present. 

Morrow County. Heponer-Spray Secondary Highwey not eligible 
for forest highway funds for maintenance. Engineer to 
investigate matter of reconstruction, 

Gilliam County. Condon. Conference with County Court re 
Dostwar projects, Following program requested: 

Wasco-Heponer Secondary Hizhway, Complete, 

John Day Highway, Condon-Arlington Section, Imorove. 
New roed from Condon to Kent to Maupin »rovosed. 
County roads. Oiling requested. 

Columbia River Highway. Matter of Construction and 
financing discussed. 

Wheeler County. Fossil. Conference with County Court and 
citizens re vostwer projects. Following program requested: 

Ochoco Hwy., Mitchell-Crook Co. Line Sec. Improve. 

John Day Highway, Wolf Hollow-Service Creek and Service 
Creek-Grent Co. Line Sections. Improve. 

Shaniko-Fossil Secondery Highway, Fossil-Weseo County Line 
“ection, imorove. : 
Service Creek-Mitchell Secondary Highway. Improve. 
Hevpner-Soray Secondary Highway. Oil Wheeler Co, cortion. 


Pege Dgte Subject 
1943 
11737 Aug.27 Klamath County. Klamath Falls. Conference with County 
Court, Chamber of Comnerce, City Council and City 
Planning Commission re sostwar orojects. County Court 
and Klamath County C. of C. request following orogrem: 
The Delles-Calif. Hwy: Klamath Agency-Send Cr. Sec., 
complete survey and construct; Algoma Hill-Barclay Sprgs. 
Sec., grade,surf. & oav.; Barclay Sorings-Modoc Point 
11738 Sec., widen and resurface; Terminal City-Hetfield,Calif. 
Sec., relocate and construct; commlete survey for re- 
alignment from junction of US97 and Ore.66 to Terninal 
City, grede and surface; oortion of US97 north of Sand 
Creek, widen and resurface. 
Willemette Hwy.: Goshen-Vakridge Sec., align, grace & 
surface;Ockridge-Selt Creek Falls Sec., surfece & oil; 
Odell Lake to junction of US97, surfece and oil. 
Lakeview Highway: Comolete to modern standcris. 
Relocate and reconstruct Terminal City-Hatfield, Calif. 
Section (via US97, OnE.66, OKE.39) in Primery System 
but not Federal Aid System. 
West Side Highway. Grade & surface Klamath Fells-Ft. 
Klamath Section and connecting with Secondery Market 
Road from Medford via Rt. 236 & Lake of the Woods; 
Midland Market Road. Reconstruct, grede and surface 
from present oiled surface Sli to S97; 
Mack's Store-idland. Grade and surface from Mack's 
Store to US97 via OnE.39; 

11739 Malin-Poe Valley. Grzde and surface unfinished >rortions; 
Olene through Poe Valley, connection with Malin-Poe 
Valley-Bonanzaé Road. 

Klemeth County. Klameth Falls. Postwar srojects requested 
by City Plenning Commission and City Council. 
Establish and locate highway routes through Klemeth 
Falls and its suburbs; 
S. Sixth St., Main St. to Klamath Fells-Lakefiew Hwy. 
Jct. Reconstruct, including widening of new S.P.R.R. 
overpess, removal of ower and teleohone ooles; install 
street lights and seoaretion strio from Washburn Way to 
.£.R.S. Canal; 
Secondary State Hizhwey #421, realign end standerdize wth 
in city limits; 
Acquire and use for state oarks ocortions of oroperty cut 
off by highway right of way acquis‘ tion. 
Klaneth County. lemath Falls. Postwer city projects 
requested by City Planning Commission within City limits: 

11749 Widen and imorove Eleventh St.(Comnercial St.-Uoham Sec.) 
and Ushem St. (Eleventh St.-Celif. Ave. Sec.); 

Cres.te through truck route from Alamede to Link River}; 
Yiiden end imorove Third St. (Klamath Ave.-Celif. Ave. 
Sec.); 


Date 
1943 
11733 Aug. 26 


Subject 


Jefferson County. The Cove State Park insvected. 

Crook County. Prineville. Conference with County Court and 
citizens re postwar projects. Chairman explains pursose 
of visit. Following orogram requested: 

Ochoco Highway, complete Prineville-Mitchell Section. 
(W. H. Lynch advises no forest highway funds availeble 
for project.) 

"Combs Flat Road, development and extension. 

Warm Springs Secondary Highway, complete Prineville- 
Madras Section. 

Inspection trip. Stete parks and nighways inspected enroute 
Prineville to Lakeview. 

Lake County. Lakeview. Conference with County Court «and 
local citizens re postwar projects. Chairman explains 
purpose of visit. County requests following program: 

Fremont Highway. Reconstruct through Crooked Creek 
Canyon. 

Construct short-cut highway from Silverlake (town) to The 
Dalles-Celifornie Highway. 

Klamath Falls-Lakeview Highway. Complete oiling of 
1Q-mile section near Quartz Mountain. 

Lakeview Airport Road. Improve. 

Warner Veiley Secondary Highway. Improve. 

County Road. Extends south from Klamath Fells-Lakeview 
Highway, along west side of Goose Lake to California line. 
Improve. 

County Roed. Extends south from Klemath Falls-Lakeview 
Highway to counect with Goose Lake Road and Celifornia 
state line. 

Lakeview. State borrow pit neer County Fairgrounds. Im- 
provement of drainage requested. 

Warner Velley Secondary Hignway. Improve to facilitate 
log hauling, 

Permit. Request of "Buck" Snyder to overate oversized equip- 
ment in transportation of stock between Californis and 
Oregon. Approved. Formal application to be mede. 

Snow removal. Request of "Buck" Snyder for snow removal on 
county rosd south of Paisley; county to pay exvense. 

Action deferred. 

Lake County. Lrkevier. Requests for sostecr srojects(Cont.): 

Warner Secondary Highwey. Imorove Adel to Hert Mt. 

County Roads. Request for imorovements. 

California state highwey which connects with Fremont High- 
way south of Lakeview, County Court to furnish data so 
improvement cen be discussed with Calif. officials. 

Awerd of contract. Engineer's award of contract for con- 
struction of Malloy Rench-Hooker Creek Section of I.0.N. 
Highwey to Morrison-Knudsen Co. confirmed. 

Inspection trip. State Parks and highweys inspected enroute 
from Lakeview to Klemath Falls, 


Portland, Oregon, April 6, 1943 


The State Highway Comaission met in regular session at 1:30 p. ™ 
in room 615 (Imperial Room), Imperial Hotel. Present were: 


T. H, Banfield, Chairman 

A, W. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 
J, M. Devers, Attorney 

H,. B, Glaisyer, Secretary 


Commissioner Clough was unable to attend this meeting; however, was present on 
the following day. Mr. Merle R, Chessman, Astoria, newly-appointed Highway Con 
missioner whose appointment becomes effective April 8, 1943, to replace Commis- 
sioner Clough, was also present and participated in the discussions, 


The Commission discussed matters concerning which delegations are to 
be present on the following day, as follows: 


Claim of contractor Homer G. Johnson for extra compensation arising 
out of his contract No. 2390 for grading, surfacing and oiling the Siletz- 
Toledo Section of the Silets Secondary Highway, in Lincoln County:-The matter 
was discussed thoroughly, but a decision relative thereto was deferred pending 
a conference with Mr. Johnson. 


Removal of the Frank H. Hilton building from state highway property 
just north of the Alsea Bay Bridge at Waldport:-This matter likewise was dis- 
cussed thoroughly, but a decision relative thereto was deferred by the Commi s- 
sion pending consultation with Mr. Hilton on the following day. 


Request cf A. F. Koppisch to purchase a small tract of timber in 
Short Sand Beach State Park:~It was recalled that this matter had the atten- 
tion of the Commission at the previous meeting and Mr, Koppisch's request was 
denied, because the property was deeded to the state as a gift for park pur- 
poses by Mr. and Mrs. Samuel Reed of Manzanita, and the Commission felt that 
it would not be acting in fairness to Mr, and Mrs. Reed if the timber were 
sold, It now appears that Mr, Koppisch is cutting the timber on the preperty 
surrounding this tract, and particularly needs the state's property in order 
to facilitate his operations, It also appears that a letter has been received 
from Mrs, Reed approving the sale of the timber on the state's property, if 
the Commission considers that advisable, Chairman Banfield mentioned that 
this is a question of policy, and that the Commission may have to let down 
some of the barriers under which it has been funetioning, in view of wartime 
conditions and the efforts of the Federal Government to secure timber products. 
The matter was discussed at some length, but a decision was deferred pending 
the appearance of Mr. Koppisch before the Commission on the following day. 


The Assistant Attorney requested authority to purchase certain real 
property that is needed for certain highway improvements throughout the state. 
He submitted a list of such properties, together with offers that he recommended 
be paid for them, After careful consideration the Commission approved the re- 
quest and by unanimous vote adypted the following resolution with regard thereto: 
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Page Date 
1342 
11749 Aug. 27 


Subject 


Klamath County. Projects requested by City Planning Commis- 
sion (continued): 

Widen and imorove Main St. (Alemeda-wdichigan Ave. Sec.). 
Chairman exolains purvose of visit and mentioned thet scle 
of bonds and collection of tolls have been suggested to 
finance highway imorovements, 

Agreements. Modificetion agreement with Bennett Trust Co. 
covering acquisition of Simoson Proverty, "Shore Acres", 
Coos County, signed. 


Section, Hwy., and Owner Purpose Acres Approximate Amounts Agent 


Front Street Project, City of Portland, Pacific Highwa 
10312-zetz, Vireine Me R/W 486 sq.ft. 3 450.00 McCallister 


10772-Ingle, Katherine Brown " 1,396 %*S 4,650.00 n 
10781-Ertz, Charles W. " ito 3 © 12,000.00 " 
10775-Cordano, Guiseppe " 4256: 9-* 5,750.00 " 
10857-Reiner, Ida B. " 41/76 of 
11,200 sq.ft. 1,208.42 e 
10123-Rosenstein, Georgia " 3,900 * * 1,800.00 " 
May 
Willamette River-Marion County Line Section, West Portland-Hubbard Highway 
Z4715-Walter, Charles 4. iW 3.63 $100 per acre, plus Mitt 
$527, plus fencing 
4715a-Walter, Lila M. Flight Strip Damages - $250 " 
Easement 
Putteville Road-Hubbard Section, West Portland-“ubbard Highway 
3222R-Jeskey, William Flight Strip $369.30 LUMP SUM Witt 
Easement 


Santiam River-Albany Section, Pacific Highway 
10770-Goin, Hattie A. 0.06 #5 LUMP SUM Collins 


Lowell-Black Canyon Section, Willamette Highway 
1079-Gray, Stanley; and Stock Pile 1.42 g2ll.26 plus per Lytle 


Ray A. Stearns Site acre 
Evan's Creek-Sams Valley Access Road Section, Sams Valley Highway 
10723-Coulter, Byron G. q 13.94 Land GRATIS, plus Witt 
(Correction) $1025, plus fencing 
Crescent Section, The Dalles-California Highwa 
10777-Gilbride, P. D. Ail $00 sq.ft. 2¢ sq.ft. hieChesney 
7482-Central Oregon Im- " 84,480 sq.ft. 2¢ sq.ft. " 
provement Co. 
10702-Central Oregon Im- " 0.82 $1.00 LUMP SUM " 
provement Co. 
1495-Pacific Telephone & " 500 sq.ft. 2¢ sq. ft. n 
Telegraph Co. 
10743-Standard Oil Co. of " 1,598: * ¥ 2¢ sq. ft. " 
California 
Klamath County Section, Green Springs Highway 
6051-Kerns, G. G. Stock Pile. 1.0 5 yr. lease at $15 McChesney 
Site per year 


Millican-Brothers Section, Central Oregon Highway 
10788-Deschutes County Quarry 13.61 GRATIS Chandler 


spp 6 1943 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as hersin- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same here- 
by are, approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in the 
name of the State of Oregon. The said properties herety ordered 
and authorized to be acquired are as follows; 


Section, Hwy., and Ovmer Purpose Acres Approximate Amounts Agent 


Viento-Memaloose Park Section, Columbia River Highway 
5264-Marsh, W. A. Stock Pile 1.91 5 yr. lease, at #20 Collins 


Site per year 
Tongue Point Section, Columbia River Highwa 
9186B-Astoria, City of R/W 10,000 sq.ft. GRATIS Benson 
South Beach-Peaver Creek Section, Oregon Coast Highwa 
679Z-Buhrer, William R/T 1.91 $50 per acre Witt 


8,990 sq.ft. $50 LUMP SUM 
6791-Ruppert, Clara ¥. " 9,443 " " $25 LUMP SUM " 


Squaw Creek Section, Oregon Coast Highway 
892A-Stonefield, Geo. P. and Stock 0.459 2 yr. lease, $25 per Collins 


Jack C. Schreiber Pile Site year 


Fisher's Point-Manzanita Junction Section, Oregon Coast hwa: 
9022-Vaughan, Mary J. R/W 126 sq. ft. 95 LUMP SUM Benson 
" 


9028-Picken, Mary M. . 5,077 " “ $65 LUMP SUM 


Sia eealagpas «he 


Forest Grove-Glenwood Junction Section, Gales Creek-Detour Road Highway 
7952-Larsen, Lars Stock Pile 0.25 3 yr. lease, $7.5C Collins 


i Site per year 


Section, Hwy., and Owner Purpose Acres Approximate Amounts Agent 


iilton-Washiiy 
10577-knifong, Gladys i. 


Oregon-“Jashington Highwa 
oO per acre, plus Landon 


and Roy Hayden $162.50 
10567-Hill, Nola I. " 0.23 $200 per acre, plus " 
fencing 
10586-Bono, Joseph ard " 1.50 $200 per acre, plus " 
Baptist $2710.75 
10569-Anspach, H. A. " (1.33 $150 per acre, more n 
(3.0 or less, LUMP SUN $200 
(9.33 plus $61.25 
10572-Demaris, Asa A. and sd 0.22 $200 per acre y 
Robert Sargent 
10575-Osburn, Ben Estate, " 0.21 $200 per acre " 


and Marie Shackel- 
ford May Clark 


10574-Shackelford, Henry " 0.22 $200 ver acre " 
10532-Rumelhart, Ida M. bd 0.56 $200 per acre, plus 
$20 
10552-King, W. H. " 0.70 $400 per acre, plus " 
$550 
10565-Umatilla County ® 1.10 GRATIS Xs 
ontario Rock Production Section, Old Oregon Trail 
10856-Lackey, Chester T. Stock Pile 1. 1 $100 per acre Cozad 
Site 


The matter of acquiring right of way that is needed for the pro- 
posed revision of the Oregon Coast Highway between Cannon Beach Junction and 
Cannen Beach was discussed, as was also the acquisition of timbered wayside 
strips adjacent to such right of way. A decision with respect to the purchase 
of such properties was deferred by the Commission pending inspection of the 
same by Mr. Chessman, and his report to the Commission at its next regular 
meeting. It was arranged that Mr, Chessman would inspect the property on 
April 13, in company with the Engincer and the Attorney. 


The Commission discussed briefly and ordered filed a letter from 
W. He Lyneh, District Engineer, Public Roads Administration, advising that, 
acting upon the recommendation of his office, the Commissioner of Public Roads 
has aporoved an expenditure of $29,500 of federal funds to reimburse the state 
for expense incurred in connection with the repair of the Pacific Highway West 
which was damaged in connection with the construction of Camp Adair Cantonment. 
Mr. Lynch advised that this amount is being added to project DA-WR (5) as a 
contingency item. 


The Secretary presented a report on violations that have been com- 
mitted by carriers who are operating under emergency transportation permits. 
He explained that, under instructions from the former Commission, notifica- 
tion has gone to each violator to the effect that the Commission may see fit 
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Section, Hwy., and Owner 


Purpose Acres 
Prairie City Section, John Day Highway 


Estate Site 


10782-eDevitt, Charles Maintenance 2.0 
Site 


Milton-‘Jashin 


10561-Denny, A. C. 1.89 
10562-Freewater, City of ¥ Teed 
10593-"ioodhall, Jack A. " (0,50 
0.56 
1.0 

10558-Staley, T. A. n 58,866 sq.ft. 
10566-Slyke, liiley L. " (0.50 
(0.15 
(0.65 
10§78-Olinger, J. E. and 0.48 

Sons 
; 10590-Gray, Eva D, " (0.44 
. 0.49 
: 0.93 
' 

10556-Phelps, Myrtia C. " 0.75 
10584-Jourdan, Sedonie D, " 1.13 
10568-Grogan, Ms He " 0.48 
10570-Redfearn, Scott " 0.33 


10554-\filler, Samaria, " 35,080 sq. ft. 
{ Estate 0.39 
; 
2 10571-Roloff, John Md 0.98 
10576-Smith, Wilfred R. " 0.34 


Estate and Ruth 
Smith Graham 


APP 6 1943 


Nye-Pilot Rock Section, Pendleton-John Day Highwa 


Approximate Amounts Agent 


10794-Laurance, R. L. Stock Pile 6,250 sq.ft. 2/5¢ sq. ft. Cozad 


$200 per acre, plus 
$7.50 Cozad 


n_ Highwa 
$200 per acre, plus Cozad 
$737.50 

$50 per acre, plus " 
re-establishing 

settling basins 

$250 per acre ® 
$150 per acre, plus 

#284 
if sq. ft., plus $784 " 
plus moving buildings 
(Estd. $250) 

$150 per acre " 
$50 per acre, plus 

9186 

$500 per acre, plus Landon 
moving bldgs. (Est. 

$225); plus well 
(Est. $500) 

#200 per acre 

$50 per acre, plus " 
$48, plus fencing to 
be moved 

$200 per acre, plus Coad 
$367.50 

#150 per acre, plus Landan 
9159.50, plus moving 
bldgs. (Est. 42000) 

200 per acre, plus " 
$204 

$200 per acre, plus ° 


4 
1¢ sq.ft. Cozad 
$200 per acre, plus 
$657.50 
$300 per acre, plus Landon 
$456 
#300 per acre, plus ¥ 


#53 


attend such meetings at state expense, subject to further approval by Governor 
Snell, 


The Engineer reported that in conformity with authority previously 
granted him by the Commission he awarded to Vernie Jarl, Gresham, on March 31, 
1943, the contract for clearing the approach and side clearance zones of the 
Aurora Flight Strip, in Marion and Clackamas Counties, bids for which were 
taken by the Commission on March 17, 1943, Mr. Jarl being the low bidder, and 
the conditions of the award having been satisfied. The Commission confirmed 
the award as reported, 


The Secretary presented a petition signed by numerous resicents of 
the Pedee, Kings Valley and Hoskins community, in Polk County, in which the 
Commission is urged to construct a new road from a point near Pedee to the 
town of Airlie, following a location recently surveyed by highway department 
engineers approximately paralleling the Valley and Siletz Railroad. The En- 
gineer advised that this is one of the roads that the Commission has had under 
discussion for some time as a possible outlet for the people who reside west 
of the Camp Adair Army cantonment, and whose previous outlet is now included 
within the cantonment boundaries. The Amy authorities, he said, will not 
permit traffic over the old road and the Public Roads Administration will not 
approve an expenditure of federal funds to finance such road, although it will 
approve federal funds to pay 100 per cent of the cost of improving the McTin- 
monds Valley Road, along the westerly and northerly boundaries of the canton- 
ment, when an agreement has been reached with respect to the encroachment upon 
the cantonment property. It was his thought, however, that a satisfactory 
location can be decided after further consultation with the Commanding Officer 
of Camp Adair and members of the Public Roads Administration. The Commission 
approved the report, and instructed the Secretary to inform the petitioners of 
the facts as explained by the Engineer. 


Reconsideration was given by the Commission to the matter of joining 
with a Mr. Francis I. Northrup in securing the vacation of that portion of 
East 26th Street, Portland, which lies between Clackamas Avenue and the rail- 
road right of way of the Pacific Northwest Public Service Company. The Assist- 
ant Attorney, to whom this matter was referred by the Commission at the previ- 
ous meeting, advised that East 26th Street, north of Clackamas Avenue, has al- 
ready been vacated and that a part of this street already is included in the 
right of way for the state highway. In the event the street is vacated, he 
said, the state will come into possession of the easterly half thereof, in- 
cluding a small triangular-shaped area outside of the standard-width highway 
right of way, which Mr. Northrup wishes to acquire in order to fill cut his 
holdings. It was his thought that the Commission could join in the vacation 
and sell this small tract to Mr. Northrup without hurting the highway in any 
way, provided the deed of conveyance contains a clause depriving lr. Northrup 
of right of access to the highway at this point, except such right of access 
as is now provided by Clackamas Avenue. The Engineer advised that such small 
triangular portion is of no value for state highway purposes, Ye also recom- 
mended that the street be vacated and that this small area be deeded to itr. 
Northrup, with restrictions as to right of access to the highway, provided Mr. 
Northrup is willing to pay the state a reasonable sum for the area. After dis- 
cussion the Commission approved the recommendation. 


eR a eee wn eres, — 


to cancel his permit in the event he continues to overload his equipment. The 
Commission approved the action taken by the former Commission, and instructed 
the Secretary to circularize all holders of such permits, advising them that 
the present Commission has adopted the former Commission's ruling in the mat- 
ter and will expect them to abide by the requirements; otherwise it may be 
necessary to cancel the permits, The matter is to be given publicity through 
newspapers, 


In this connection the Engineer brought up for discussion weight 
violations committed by log haulers, He advised that the overloading of log- 
ging equipment is on the increase, and suggested a conference with the leaders 
of the logging and lumbering industries to discuss the situation, it being 
very apparent that something must be done to stop such overloading which is 
seriously damaging highway surfaces. After discussion the Commission approved 
the Engineer's suggestion, and instructed him to arrange for such a conference 
at the next meeting of the Commission. He was also instructed to furnish each 
Commissioner with full information with respect to the overloads for study in 
the meantime. 


The Engineer requested authority to purchase four hoists equipped 
with brakes and roller bearings, for use in connection with paving-plant oper- 
ations. He estimated that they would cost about g900 and advised that they 
are a labor-saving piece of equipment and are quite essential now, because of 
the labor shortage that the highway department is experiencing due to wartime 
conditions. The Commission approved the purchase of such equipment, if auth- 
ority can be obtained from the War Production Board. 


The question whether or not to continue the Allen's Press Clipping 
Service was discussed by the Commission. The Commission by unanimous vote ap- 
proved the continuation of such service, notwithstanding that the rate has 
been increased one-half cent per clipping. 


The Attorney reported receipt of an inquiry from Mr. Tom Holman, 
Seattle, Washington, as to the advisability of holding a joint conference be- 
tween the highway officials of California, Washington and Oregon at some cen- 
tral location. He read aloud a letter suggesting such a meeting for a discus- 
sion of matters of mutual concern. The Engineer gave as his thought that such 
a conference would be beneficial to all parties. He advised that engineering 
contacts have been made in the past and much good has been accomplished from 
them. The Commission indicated a favorable attitude toward the holding of 
such conference, but deferred a definite decision pending further investiga- 
tion. A report on the matter is to be rendered at the next meeting. 


In this connection the "ngineer requested authority from the Commis- 
sion to attend called meetings of the Directors of, the American Association of 
State Highway Officials, of which he is a member. He gave as his thought that 
this is particularly important at the present time, in view of many highway 
problems that are in the offing, and especially matters concerning postwar 
work, Chairman Banfield gave as his thought that the Engineer should keep in 
touch with developments through this Association. Commissioner Schaupp con- 
curred, as did also Mr. Chessman, The Engineer was thereupon authorizec to 
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property and a small area that is included in the East Broadway intersection 
with this right of way. He gave as his thought that Mr. Campbell's request 
is reasonable and recommended approval of the same, The Engineer concurred 
in the recommendation, and explained in detail the need for the Eighth Avenue- 
Bast Broadway connecting roadway. 


In this connection the Attorney advised that /r, Campbell wishes to 
pureiase some 500 feet of the old steel rails that the state acquired from the 
Southern Pacific Company as the result of the realignment of its trackage facil- 
ities by reason of the highway improvement, for which he is willing to pay 
the ceiling price of 600 for such commodity. Mr. Campbell, he said, wishes 
to use the rails in order to maintain railroad-sidetrack service to his prop- 
erty. The Engineer advised that the Southern Pacific Company has tendered an 
offer for the entire trackage at tie ceiling price set by the government; how- 
ever, recommended that the rails be sold to Ur. Campbell as a part of the 
transaction involving the exchange of real property, provided Mr. Campbell will 
pay the ceiling price for the rails. After considerable discussion the Com- 
mission approved the exchange of properties with Mr. Campbell, and accepted 
his offer to purchase the rails, The Engineer was thereupon authorized to ad- 
vertise for bids for construction of the Eighth Avenue-East Broadway connect- 
ing roadway as soon as proper clearances have been secured from the War Pro- 
duction Board. 


The Assistant Attorney also brought up for consideration a proposed 
modification of the Commission's agreement with the M & R Properties Company, 
Eugene, concerning the construction of two private-roadway crossings of the 
Southern Pacific Railroad. It appears that one of the considerations involved 
in the acquisition of right of way from this company was the construction of 
two such crossings, which work was to be paid for by the state, but the com- 
pany has now stated a willingness to waive one crossing if the Highway Commis- 
sion will construct the connecting roadway between Eighth Avenue and East 
Broadway which will serve its purposes. The Commission approved such modifi- 
cation by unanimous vote, in view of the fact that it previously authorized 
the Engineer to proceed with the construction of the connecting road. 


The Attorney presented to the Commission for approval and execution 
deeds whereby the Commission conveys unto the Southern Pacific Company certain 
property that was purchased as right of way for the new location of the South- 
ern Pacific Company's tracks between Eugene and Springfield, He explained 
that this transaction is in conformity with the agreement entered into between 
the former Highway Commission and the Southern Pacific Company, relative to 
the improvement of the Pacific Highway between such points, and that he has 
in his possession deeds whereby the Southern Pacific Company conveys unto the 
state the area contained in the old railroad right of way along which the new 
highway is being built, The Commission approved the transaction, and there- 
upon signed the deeds. 


Consideration was given by the Commission to the question whether 
or not to authorize the Right of Way Department to complete unfinished right- 
of-way settlements along the \Wolf Greek Highway between Portland and Banks 
and along South Sixth Street, Klamath Falls, where a widening project is 
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The Assistant Attorney reported on investigations relative to the 
ownership of an old house which occupies state property near South Slough 
3ridge on the Cape Arago Secondary Highway, in Coos County. He advised that 
from all of the evidence that he can secure, the house really belongs to Coos 
County, but was moved onto the state's property by mistake when the right of 
way for the improvement of the highway was acquired; also, that Coos County 
Court gave a lr. Morrison permission to live in the house as long as he wanted 
to. Mr. Morrison, he said, vacated the premises some time ago, and his where- 
abouts are unknown, He further advised thet he suggested to the county court 
that the Highway Commission might let the county have the building for further 
disposition, but the county court was unanimous in stating that tie county 
jidn't want it. He recommended, in view of the circumstances, that the offer 
of lirs. Pertha M. Prelwitz, of Charleston, to pay $25 for the building be ac- 
cepted. The Engineer stated that the building is of no value for state highway 
ourposes, and declared his concurrence in the recommendation, provided urs. 
Prelwitz will remove the building from the state's property and will clean up 
the premises to the Commission's satisfaction. The Commission approved the 
recommendation by unanimous vote. 


The Attorney reported receipt of an offer from C. W. Smith to pay 
the state $100 for the old Knapp Hotel Building at Port Orford. He requested 
instructions from the Commission relative to the sale of tiis building. In 
the discussion that followed, it was pointed out that the building is in fairly 
good condition, and that the state might receive a more substantial offer if 
the building were advertised for sale in the regular manner. It was also re- 
called that the Oregon Historical Society is interested in the preservation of 
the building because of its historical background. The Engineer advised that 
the building is of no value from the highway standpoint. It was the Commis- 
Sion's decision that the Oregon Historical Society should be contacted rela- 
tive thereto, and that the building be sold in the event there are no serious 
objections from the society. It was also decided that, if the building is 
sold, the sale should be advertised in accordance with the usual practice. 

The Attorney was instructed to contact the Oregon Historical Society and to 
handle other details in conformity with the general practice, 


The Assistant Attorney brought up for discussion a settlement with 
Mr. C. F. Campbell for an exchange of properties at Eugene. He advised that, 
Mr, Campbell owns the property which lies just south of Eighth Avenue and west 
of the old railroad right of way which the state is acquiring from the South- 
ern Pacific Company in connection with the realignment of the Pacific Highway 
‘between Eugene arid Springfield, and that Mr. Campbell wants to enlarge his 
holdings to the extent of acquiring that portion of the old railroad right of 
way that fronts on his property, As a consideration, he said, Mr. Campbell 
has stated a willingness to deed to the state right of way that is needed for 
the proposed connecting roadway between Eighth Avenue and East Eroadway, which 
roadway will have to be constructed in order to facilitate travel from Eighth 
Avenue to East Broadway (new route of the highway) in view of the fact that 
“ighth Avenue has been closed to public use at the railroad crossing; in other 
words, Mr. Campbell will deed-to the state, without charge, the right of way 
needed for such connecting roadway with the buildings located thereon, if the 
Commission will deed to him the old railroad right of way in front of his 
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WYEREAS, the State Highway Commission, pursuant to the 
provisions of Section 115-320, 0. C. L. A., as amended by Chapter 
458, Oregon Laws, 1941, has caused an engineering and traffic in- 
vestigation to be made with respect to certain state highways and/or 
certain sections of state highways more particularly and completely 
described and set forth hereinafter; and 


WHEREAS, the data, facts and information obtained in con- 
nection with said investigation are all on file in the office of the 
State Highway Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investi- 
gation the Commission has determined that the fixed and designated 
speeds prescribed by the provisions of subsection (b) of said Sec- 
tion 115-320, 0. C. L. A., as amended, are in certain specified in- 
stances greater than is reasonable and safe and in other specified 
instances are less than is reasonabl: under the conditions found to 
exist upon or with respect to the state highways or sections of 
state highways hereinafter set forth and more particularly described 
ahd defined hereinafter, and the State Highway Commission has there- 
fore determined to designate a different speed thereupon than the 
speed fixed in said statute, which said different speed or speeds 
shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the 
Commission with respect thereto, the Commission does hereby deter- 
mine and does hereby order that within the meaning and purpose of 
said Section 115-320, 0. C. L. A., as amended, the speed at which 
a vehicle may be driven upon said state highway and/or upon said 
sections of said state highway shall not exceed the rate of speed 
set forth immediately following. 


Name of Highway: Woodburn-Sandy Secondary 


Highway No. 161 


So 


Location of Termini Established Speed 
From Mile Point 7.6) to Mile Point 7.91 15 miles per hour 


BE IT FURTHER ORDERED that the State Highway Engineer be 
and he hereby is ordered and directed to erect at appropriate places 
in sufficient number adequate signs giving notice of the particular 
applicable speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore 
made by the Commission with respect to speed or speeds applicable 
to any of the highways or sections of highway specified herein which 
is in conflict with the provisions of this order hereby is vacated 
and annulled. 


contemplated. The Attorney advised that negotiations were discontiimued on 
both of these projects some time ago by orders of the Commission because of 
wartime conditions, and that the Commission at that time asked that the matter 
be brought up for reconsideration this spring. He explained the status of 
both projects in detail and requested instructions. The members of the Com- 
mission expressed a desire to inspect both projects personally before making 

a decision. Accordingly action on the matter was deferred until the next 
meeting of the Commission. The matter was reconsidered later in the session, 
at which time the Attorney was authorized to proceed with the negotiations 

for right of way along South Sixth Street, in Klamath Falls, and it was ar- 
ranged that the Commission would inspect the Wolf Creek Highway Project per- 
Sonally just prior to the next regular meeting of the Commission. The Commis- 
Sion's instructions to tke Attorney-relative to South Sixth Street right of 
way included not only the purchase of properties involved, but payment of ex- 
pense of moving buildings back off the newly-acquired right of way when the 
owners of the buildings desire them moved, 


A letter was presented from Mr. i, A. Biggs, district attorney, Mal- 
heur County, in which the Commission was askéd to reconsider the matter of 
deeding back to Malheur County two acres of land which the county deeded to 
the state for stock-piic site purposes, same being situate in Section 7, Town- 
Ship 18 South, Range 47 East, W. M. Mr. Biggs alleged that this tract was 
deeded to the state in 1934 by inadvertence or oversight, and the county now 
finds itself in an embarrassing position because it had already contracted for 
the sale of the property in 1931 to one Wm. H. Davis and his partner Ray Ander- 
son, along with the balance of the 40-acre subdivision. It now appears that 
Mr. Davis has completed his payments to the county under the contract arrange- 
ment, and is demanding a deed from the county to the entire 40 acres. The At- 
torney advised that the tract was acquired from the county in good faith for 
the sum of $10.00. He gave as his thought, however, that #10.00 is not the 
actual value of the property. The Engineer advised that the site in question 
is now being used by the Highway Department, in fact a lot of road-building 
material has been stock-piled thereon. He suggested that the Vommission re- 
tain title to the property, and that tie county be paid an additional amount 
to represent the actual value of the property. The Commission approved such 
solution of the problem by unanimous vote, and referred the matter to the At- 
torney to handle the details, 


The Comaission discussed a petition from numerous users of the Canby- 
Marquam Secondary Highway (Cascade Secondary Highway) requesting appropriate 
action by the Highway Commission to require loaded logging trucks to stop be- 
fore entering this highway, at a place know as Hamricks Corner, It was al- 
leged that such trucks now enter this highway from the Woodburn-Sandy Secondary 
Highway at such rate of speed that loads of logs are frequently lost, endanger- 
ing other highway traffic. The Engineer advised that investigation reveals a 
justification for this request. It was his thought, however, that the situa- 
tion could be corrected by requiring traffic entering the Cascade Highway at 
this point to slow down to fifteen miles per hour, rather than to come to a 
complete stop. He recommended such disposition of the matter. After discus- 
Sion the Commission approved the recommendation by unanimous vote, and adopted 

2 following resolution with regard thereto: 
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be and the same hereby is rescinded and cancelled as of this date, 
and the maximum load limit permissible on the said section of said 
highways hereafter shall be the maximun load limit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolu- 
tion be furnished the county clerk of Malheur County, in which county 
said highways are located, and the Superintendent of the Department 
of State Police for his information. 


The Commission discussed the application of Mr. W. McDaniel, house- 
mover, Klamath Falls, for permission to transport over state highways, from 
the old Long Bell Lumber ifill site on Klamath River to Klamath Falls, thirty 
houses ranging in dimensions from 16' x 24' to 24' x 30'. According to the 
plan outlined in the application, it is Mr. McDaniel's intention to cut in 
two all houses in excess of 18 feet in width, and to move all of the buildings 
on wheeled equipment. Mr. McDaniel agrees to furnish flagmen as an additional 
traffic-safety measure. He anticipates that the moving of any one building 
will not require more than ten-minutes' time on the state highway. The Com- 
mission discussed the matter briefly, but deferred a decision pending investi- 
gation by Commissioner Schaupp and the Engineer, whose report is to be rend- 
ered at the next meeting of the Commission. 


The Commission discussed an offer from the Southern Pacific Company 
to purchase the steel rails and other track material which is to be released 
from the company's former main-line tracks at Eugene. The company offers to 
buy this material F.0.B. cars at Eugene, and to pay ceiling prices for the 
same, as follows: #28,00 per gross ton for all secondhand rail, one half of 
the new price for all other secondhand track material; ¢18.00 per gross ton 
for scrap; 90.50 per tie for all usable secondhand creosoted ties, including 
switch ties; $0.35 per tie for all usable secondhand untreated ties. The En- 
gineer advised that the ceiling prices quoted have been checked and are cor- 
rect, He recommended that the company's offer be accepted rather than go 
through the formality of receiving bids for the purchase of the material. The 
Commission approved the recommendation by unanimous vote and so ordered. 


The Engineer requested instructions relative to the construction of 
a detour bridge to carry traffic during the repair of the old Baker Creek 
Bridge on the Scholls Secondary Highway, in Washington County, about 0.2 mile 
north of Scholls. He advised that the repair work is being carried on as a 
maintenance item, for which the sum of approximately 96,500 has been budgeted; 
further, that all of the material needed for the work has been purchased and 
is on hand, with the exception of nails. This road, he said, carries a con- 
siderable volume of local traffic, and, due to the fact that the existing 
bridge will have to be closed during the time that the repair work is under 
way, such traffic will have to be detoured approximately eleven miles by way 
of the Farmington Bridge if present plans are followed. The people of the 
district, he said, have protested the closing cf the road, because of the 
large amount of farm traffic whith crosses the bridge, which will be amplified 
during the coming harvest season. To correct such situation, he said, would 
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A letter was presented from Charles 0. Roe, Justice of the Peace, 
Forest Grove District, in which the Commission was asked to install a set of 
traffic scales at a convenient poirtin the western end of Washington County 
for the purpose of weighing loads of logs which are truck hauled from the 
Wilson River District through Forest Grove into Portland. ir. Roe pointed out 
that there is a large volume of heavy log-hauling traffic in this district and 
tliat many of the loads weigh in excess of the statutory limits; also, that the 
condition is aggravated largely because there are no scales available for the 
use of weighmasters in that vicinity. It was his thought that the installation 
of scales would react favorably in the state's interest, and that the benefits 
received therefrom would fully justify the expense involved. The Engineer con- 
firmed the statements of ifr. Roe, and recomended installation of the scales 
if they can be obtained, which he doubted in view of federal wartime regula- 
tions. After discussion the Commission instructed the Engineer to investigate 
the possibilities of purchasing two or three sets of scales and report back to 
the Commission at the next meeting whether or not they are obtainable and what 
they would cost installed. 


The Engineer reported that the reduced load limit which has been in 
effect for some time past on the I.0.1!. and Jordan Valley Secondary Highways, 
in Malheur County, no longer is needed in view of the improved condition of 
the road. He suggested that the Commission adopt an order lifting such re- 
duced load limit, and authorize the taking down of the signs. The Commission 
approved the suggestion, and thereupon adopted the following resolution in re- 
gard thereto: 


WHEREAS, on the 17th day of March, 1943, at a meeting of 
the Oregon State Highway Commission, all members being present and 
participating, the Commission passed and adopted a resolution reduc- 
ing the maximum load limit on the 


I.0.N. and JORDAN VALLEY SECONDARY HIGHWAYS from the 
Oregon-lievada state line near McDermitt, Nevada, to 
the town of Jordan Valley, in Malheur County, 


and 


WHEREAS, subsequent to the passage of said resolution, con- 
ditions have changed so that it is no longer necessary or desirable, 
and the Commission hereby finds that it is no longer necessary or 
desirable to maintain the reduced load li...u set out in said resolu- 
tion on the said above-named highways; 


NOW, THEREFORE, BE IT RESOLVED that the action of the 
State Highwy Commission, reducing the maximum permissible load limit 
on the 


I.0.N, and JORDAN VALLEY SECONDARY HIGHWAYS from the 
Oregon-lievada state line near McDermitt, Nevada, to 
the town of Jordan Valley, in Malheur County, 
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Portland, Oregon, April 7, 1943 


The State Highw.y Commission reconvened in regular session at 9:00 
a. m. in the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

Huron W, Clough, Commissioner 

A. WV. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Mr. Merle R. Chessman, whose appointment as State Highway Commissioner be- 
comes effective on April 8, 1943, was present and entered into the discussions. 


Bids, ac follows, for highway construction projects were opened and 
read in conformity with previously published notice, fohlowing which Chairman 
Banfield announced that the award of contracts would be made at 2:00 p. m. in 
the same room: 


ALSEA HIGHWAY 
ALSEA MOUNTAIN ROCK PRODUCTION 


No bids received on this project - 


CENTRAL OREGON HIGHWAY 
DRINKWATER PASS-cusTURA ROCK PRODUCTION 


Oscar E, Joelson $25,400.00 


THE DALLES-CALIFORNIA HIGHWAY 
CRESCENT ROCK PRODUCTION 


No bids received on this project 


SYIFT SECONDARY HIGHWAY 
VANPORT JUNCTION SECTION - GRADING ..ND P/VING 


Porter W. Yett $13,815.00 
Gdlefsen-Weygandt Co, 20,615.00 
Yord & Stuart 21,650.00 


SHSRMAN HICHWAY 
MORO-WASCO COUNTY LINE ROCK PRODUCTION 


E. C. Hall Co. $48,635.00 
Babler Bros. 52,850.00 
D. C. & A. L. Williams 57,995.00 
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nécessitate the construction of a detour bridge which would cost about 42500 
in addition to the amount budgeted for the repair work, He gave as his thought 
that the additional expenditure is justified and requested authority to have 
all of the work, including both repairs to the old structure and the building 
of the detour bridge, done by contract. The Commission approved the request 
and authorized the Engineer to advertise the project for bids as soon as plans 
and specification can be prepared. 


The Commission discussed the application of lr. iiack Hand, Vale, 
Oregon, to transport loads of loose hay, involving an overall width of 12 fect, 
over the Central Oregon Highway from Ontario to a point about five miles west 
of Vale. Mr. Hand requested such privilege for a period of three months, and 
advised that it is absolutely necessary that he be granted this privilege, in 
order to feed his sheep. The Commission approved the request, 


The Commission also discussed the request of the Hogland Transporta- 
tion Company, Everett, Washington, to truck-haul forty airplane hangar doors, 
15 feet wide, over state highways,. from the Oregon-Washington state line near 
St. Helens to the Tongue Point Naval Base near Astoria. The company advised 
that it originally planned to enter the State of Oregon via the Astoria ferry, 
but it developed that the ferry slip on the Washington side of the river is 
too narrow to accommodate movements of this width, so its only recourse is to 
enter the state at another location, which will involve the use of state high- 
ways in Oregon for a greater distance. The Engineer recommended approval of 
this request, subject to the following conditions: that the movements are 
properly flagged to protect other traffic; that the company Will furnish pub- 
lic liability and property damage insurance in the amounts of $50, 000/%100, 000 
and 910,000, respectively, indemnifying the State of Oregon and the State High- 
way Commission in the event an accident should occur; that the company will 
use the following-described route for such movements: enter the State of Ore- 
gon via the Longview-Rainier Bridge; thence via the Lower Columbia River High- 
way to Portland; thence via the Wolf Creek and Tualatin Valley Highways to 
Forest Grove; thence via the Nehalem Secondary Highway to a junction with the 
Wolf Creek Highway near Banks; and thence via the Wolf Creek Highway and the 
Oregon Coast Highway to Astoria and Tongue Point Naval Base; and will obtain 
separate permits for the use of city streets from the proper authorities of 
each city or town through which the movements pass; and will comply with any 
other requirements that may be deemed necessary in the interest of public 
safety. After discussion the Commission approved the granting of the permit, 
subject to the conditions recommended by the Engineer, it appearing to the 
Commission that an emergency exists which cannot be avoided, and it being 
the desire of the Commission to aid and assist as much as it possibly can in 
the national defense effort. 


The Commission adjourned at 5:15 p. m. to reconvene on the follow- 
ing morning in the auditorium of the Public Service Building. 


requirements of Section 100-126, 0. C. L. A., as amended by Chapter 
199, Oregon Laws, 1943. 


3, That in addition to the $200,000 bond already provided 
by the said Engineer there shall be provided an additional bond in 
the sum of $150,000 in favor of the State of Oregon, conditioned up- 
on the faithful and honest handling and disposition of all funds 
coming within the jurisdiction or under the control of the State 
Highway Engineer. The premium for said bond shall be paid out of 
state highway funds. 


4. This resolution shall be attested by the Secretary of 
the Highway Commission and thereafter entered in the minutes and 
records of the Commission, and a duly certified copy thereof deliv- 
ered by the Secretary of this Commission to the Honorable Robert S. 
Farrell, Jr., Secretary of State. 


BE IT FURTHER RESOLVED that the State Highway Engineer be 
and he hereby is directed to disburse the said revolving or emer- 
gency fund totaling $250,000 pursuant to and within the express or 
implied provisions of said Section 100-126, 0. ©. L. A., as amended 
by Chapter 199, Oregon Laws, 1943. 


The selection of a company or companies who shall participate in 
writing the bond that is to be furnished by the State Highway Engineer in 
connection with the administering of the fund was then discussed. The Com- 
mission decided to distribute a $50,000 portion of such bond equally among 
the ten companies that participated in writing the former #€200,000 bond 
furnished by the Engineer, and to distribute the remaining $100,000 portion 
equally among five additional companies who are to be determined by lot. 
Commissioner Schaupp suggested that the names of ten of the eligible com- 
panies be placed in a hat and that the #100,000 be distributed equally 
among the first five names drawn therefrom. The suggestion was approved 
by Chairman Banfield and Commissioner Clough and the drawing made in con- 
formity therewith. The first five names drawn were: The Home Indemnity 
Company, The Aetna Casualty and Surety Company, Maryland Casualty Company, 
United Pacific Insurance Company, and Royal Indemnity Company. The Commi s- 
sion ordered that each of these companies be given a #20,000 share of the 
bond, 


4 resolution was presented from the County Court of Douglas County 
requesting the designation as a state secondary highway of the short county 
road, one mile in length, which extends westerly from the town of Sutherlin 
to a connection with the Elkton-Sutherlin Secondary Highway. The Engineer 
advised that this road has been maintained by the State Highway Department 
for several years and has been recognized as a part of the state secondary 
highway system, although it has never been legally designated as such. He 
recommended approval of the request. The Commission approved the recommenda- 
tion upon motion of Commissioner Clough which was duly seconded by Cannissioner 
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The Commission had under discussion the matter of increasing the 
highway department's revolving fund in the amount of $150,000, pursuant to 
authority granted by the 1943 Legislature. (Chapter 199, Oregon Laws, 1943) 
It was decided to take advantage of the new law, and accordingly the follow- 
ing resolution relative thereto was adopted by the Commission by unanimous 
vote, upon motion of Commissioner Clough, which was duly seconded by Commis- 
Sioner Schaupp: 


WHEREAS, by Section 100-126, 0. C. L. A., provision is 
made for the creation of an emergency or revolving fund in the sum 
of $200,000; and 


WHEREAS, pursuant to the provisions of said law said fund 
has been set up in the full amount of $200,000, and the necessary 
and statutory bond has been furnished as required by said act; and 


WHEREAS, by the enactment of Chapter 199, Oregon Laws, 
1943, the said revolving fund act was amended by increasing the same 
from $200,000 to $350,000; and 


WHEREAS, it is the judgment of the Commission on recommend- 
ation of the State 4ighway Engineer that the full amount of $350,000 
should be made available as a revolving or emergency fund, so that 
payrolls, travel expenses, compensation or payments for real property 
purchased or otherwise acquired and emergency claims may be taken 
care of promptly and so as to make it possible for the Department to 
take advantage of trade discounts; and 


WHEREAS, based upon matters herein set out, it is the opin- 
ion of the Commission that the best interests of the State will be 
promoted by making available to the State Highway Engineer, under 
the provisions and requirements of said act and for the purposes 
therein stated, a revolving or emergency fund in the additional sun 
of $150,000, thereby making a total revolving or emergency fund of 
$850,000; 


NOW, THEREFORE, BE IT AiJD IT HEREBY IS RESOLVED, as follows: 


1. That the Secretary of State be and he hereby is respeci- 
fully requested to draw a warrant on any funds belonging to the state 
highway fund in the sum of $150,000, which said warrant is to be 
drawn in favor of the State Highway Engineer, R. H. Baldock, and the 
funds represented thereb} are to be deposited by said Engineer and 
kept in a fund known as the revolving or emergency fund, there to be 
used by the State Highway Commission and the State Highway Engineer 
for the purposes approved and authorized by said law. 


2. That said State Highway Engineer shall immediately, up- 
on receipt of said warrant, deposit the same with the State Treasurer 
of the State of Oregon and said fund shall be disbursed by the State 
Highway Engineer in strict accordance with the provisions and 
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same. Action on this matter was deferred by the Commission until its next 
meeting. The Engineer was instructed to furnish each member of the Comnis- 
sion in the meantime a copy of the resolution, together with a map showing 
the highways to be so designated. 


The Engineer presented a request from Mr. J. T. Wadsworth, Woodburn, 
for permission to remove a tree tiat is standing on the highway right of way 
in front of his drugstore in Woodburn, We advised that it has been the estab- 
lished policy of the Commission for a long time to preserve trees on highway 
rights of way; however, in this particular instance the tree interferes with 
the operation of the bus station which has recently been established at this 
point. After discussion the Commission decided to defer action on the matter 
until the next meeting and in the meantime to inspect the premises, if possible 
The Commission approved the Engineer's suggestion that Mr. Wadsworth be in- 
formed that the Commission has had the matter under consideration, and that 
he be invited to be present at the Commission's next meeting, if he so desires, 
for further discussion. 


The Attorney brought up for discussion the matter of pur_hasing fire 
and war-risk insurance covering the buildings recently acquired from L. J. 
Simpson at Shore Acres on the Cape Arago Secondary Highway, in Coos County. 
Ye recalled that the Comission recently agreed to lease this property to the 
United States Army, without charge, except that the Army was to pay the cost 
of insuring the property. He advised that investigation reveals that a 
$25,000 fire insurance policy may be obtained at a cost of $150 for one yeur 
or $300 for three years. He inquired whether or not it is the desire of the 
Commission to insure the property for the three-year period, and if so, how 
much of the expense should be charged to the Army, in view of the fact that 
the Commission's agreement with the Army for the lease of the property is on 
a one-year basis. He also inquired whether or not he should obtain war-risk 
insurance on the property, which would cost 10 cents per hundred dollars per 
year. After discussion the Commission instructed the Attorney to purchase 
both types of insurance on a three-year basis, and to bill the Army for one 
third of the cost thereof annually. He was authorized to divide the insurance 
among two agencies, one of whom is located in Salem and the other in Marsh- 
field. 


The Attorney rendered a status report on the proposed utilization 
of a portion of the park property that the Commission recently acquired from 
the Blacklock Sandstone Company, in Curry County, as a naval aircraft landing 
field, He advised receipt of a letter from the Civil Aeronautics Administra- 
tion stating that the State Highway Commission is not qualified, under federal 
requirements, to act as sponsor or cosponsor for this project, and renewing 
its request that the property be deeded to Curry County, so that the county 
can sponsor it. He explained the history of this case for the benefit of Com- 
missioner Schaupp and Mr. Chessman. The question now before the Commission, 
he said, is whether or not the Commission is willing to relinquish its title 
to the property by deeding it to the county. Chairman Banfield pointed out 
that the Highway Coumission's concern is the establishment of a precedent with 
respect to projects of this kind, in view of the possibilities that this par- 
ticular project may be only the first of numerous similar projects throughout 
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Schaupp. The following resolution with regard thereto was adopted by the Com- 
mission by unanimous vote: 


WHEREAS, under the provisions of Chapter 248, Laws of 1931; 
Chapter 196, Laws of 1935; and Chapter 529, Laws of 1939; the State 
Highway Commission, by mutual agreement with the respective county 
courts of the several counties of the State, is authorized and en- 
powered to select, locate, and designate a system of secondary state 
highways, which highways shall be selected from the market roads or 
other county roads, or available locations or route of the several 
counties; and 


WHEREAS, the State Highway Commission, by mutual agreement 
with the Douglas County Court of the State of Oregon, has selected 
the road or highway hereinafter named, and it is the purpose of the 
Co:mission to officially and regularly designate and adopt said high- 
way as a highway to constitute, together with other highways hereto- 
fore adopted and/or which may hereafter from time to time be added, 
the system of secondary state highways under the provisions ef said 
acts; 


NOW, THUREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Hignway Commission, all members being present and affirmative- 
ly voting and participating, as follows: 


1. That the following described market road, county road, 
highway, route, or location of a highway in Douglas County be and 
the said market road, county road, highway, location, or route, here- 
by is selected, designated, established, adopted and approved as a 
secondary state highway and shall be and hereby is designated as a 
part of the secondary state highway system, to wit: 


A Section of the Elkton-Sutherlin Secondary State 
Highway No. 231: 


Beginning at the intersection of Central Avenue 
and Calapooya Street in the City of Sutherlin, Douglas 
County; thence in a southwesterly direction to an in- 
tersection with the Elkton-Sutherlin Secondary Highway 
No. 231, being a distance of approximately 1.0 mile. 


2. That the said highway shall be and hereby is qualified for 
improvement under the provisions of said Chapter 248, Oregon Laws 1931; 
Chapter 196, Laws of 1935; and Chapter 529, Laws of 1939; and amendments 
thereof, 


The Commission discussed briefly the adoption of a resolution deciar- 
ing and designating certain state highways "through" highways, so as to legal- 
ize signs that have been placed requiring traffic to stop before entering the 


The Attorney was thereupon instructed to contact the Curry County Court and 
others interested within the next few days in an endeavor to reach a satis- 
factory agreement. 


Mr. Bankus inquired whether or not the Commission has reached a con- 
clusion with respect to acquiring additional wayside strips along the Oregor. 
Coast Highway in Sections 14, 23 and 36, Township 39 South, Range 14 West, 

W. ue, Curry County. The Engineer advised that the property has been inspect- 
ed by the State Parks Superintendent and by Division Engineer K. D. Lytle, 
each of whom recommends against purchase of the property at this time, because 
it has little value from the park standpoint,and the proposed revision in the 
highway alignment at this location in connection with which some of the proper- 
ty might be needed for right of way will not be undertaken for many years. He 
stated that he concurs in these recommendations. Motion was thereupon made 

by Commissioner Scheupp that Mr. Bankus's offer be declined. The motion was 
duly seconded by Comaissioner Clough and was declared by Chairman Banfield to 
have carried by the unanimous vote of the Commission. 


Mr. Frank Hilton, attorney, Portland, appeared before the Commission 
relative to the removal from state highway property of a building that he owns 
at the north end of the Alsea Bay Bridge at Waldport. Mr. Hilton advised that 
he has been notified on several occasions to remove the building, but has not 
done so because he has been unable to secure the services of a housemover. He 
gave as his thought that the building in its present location is not interfer- 
ing with the use of the highway in any way, and is not »oarticularly objection- 
able. He requested authority to let the building remain in such location for 
the duration of the war and for a period of six months thereafter when, he 
said, he would have it removed or would let the state have it without charge. 
After discussion the Commission approved the request under the condition 
stated by Mr. Hilton, and thereupon ordered that the matter be covered by 
written agreement. 


Mr, R. M. Walker, Independence, came before the Commission in re- 
gard to the road difficulties created by the establishment of Camp Adair Arny 
cantonment, We advised that the roads heretofore available to people resid- 
ing in the Pedee and Airlie communities, and which are now included in the 
boundaries of Camp Adair, have been closed by Army authorities to general 
public use, and as a result thereof the people of these communities have no 
direct outlet to the east. He urged the Commission to give these people some 
kind of relief, and suggested the improvement of what is known as the McTinm- 
monds Valley Road, which follows the western boundary of the Army cantonment 
and connects with another county road which leads to Monmouth, The Engineer 
advised that the Commission is cognizant of the road conditionsin this vicin- 
ity and is endeavoring to remedy the situation; in fact, surveys are practi- 
cally complete along the route suggested by Mr. Walker. It appears, however, 
that the alignment selected encroache a little too far into the cantonment 
area to suit the Army officials, and the Public Roads Administration has also 
offered objections to such location. He also said that the matter is being giv- 
en further study and that he is arranging for an inspection of the project on 
the ground for the following week with the Commanding Officer of the cantonment 
and with engineers of the Public Roads Administration, at which time it is 
hoped that the differences will be eliminated. This concluded the discussion. 
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the state. The question arose whether or not the state is qualified, under the 
governmental regulations, to sponsor the project. The Attorney gave as his 
thought that the state could qualify as cosponsor along with the county, and if 
the project materialized on such basis the county would then be in position to 
do certain things which the state could not do, and the state would be able to 
do certain things that the county could not do. The question of benefits to 
the state was mentioned and in this connection the State Parks Superintendent 
advised that there is now no satisfactory road connection between the Oregon 
Coast Highway and the park property whereas, if the landing field were estab- 
lished in the park, the government would build a connecting road which would 
Save the state approximately $15,000, the estimated cost to construct such 
road. Mr. L. G. Devaney, Director, State Board of Aeronautics, was present 
and entered into the discussion. He gave as his understanding that the state 
cannot be accepted as cosponsor of the project under the federal AP-4 Resolu- 
tion, pertaining to projects of this kind. 


After further discussion Commissioner Schaupp expressed himself as 
being in favor of the state retaining title to the property. He said, however, 
that the Highway Commission, in his estimation, should cooperate with the coun- 
ty to the fullest extent in other respects, Commissioner Clough said that he 
was reluctant to relinquish the state's title to the property, but favored co- 
operation with the county. Mr. Chessman similarly expressed himself, whereupon 
Chairman Banfield declared that the Commission would stand on the action taken 
at the previous meeting. The Attorney was thereupon instructed to follow the 
matter through in accordance with instructions given him by the Commission at 
that time. 


This matter was discussed further later in the session when Mr, 
Elmer Bankus, Brookings, appeared before the Commission as representative of 
the Curry County Court. He declared that this project means a big development 
in Curry County, and that the county wants to sponsor it alone and is willing 
to pay the state for a deed to the property that they need. He alleged that 
the Civil Aeronautics Administration will not approve a cosponsorship of the 
project by the county and the state. Chairman Banfield advised that it is the 
desire of the State Highway Commission to cooperate with the county in every 
way that iv can and is willing to act as cosponsor with the county if that can 
be arranged, which, according to the Commission's Attorney, is possible. The 
Commissien, he said, has decided to proceed on such basis until it is con- 
vinced that the state cannot act as cospo. sor; however, in the meantime the 
Commission has authorized the federal authorities to enter the property for 
the purpose of conducting surveys, et cetera, that may be required. He further 
advised that in the minds of the Commission the state should retain control of 
all landing fields that are constructed on state property, and the state should 
also have control over the roads leading to such properties and the maintenance 
thereof, It is not a personal matter, he added, but is one in which the entire 
state is concerned, and until such time as the differences in lines of thought 
have been ironed out the Highway Commission has decided not to sell the -land, 
but will make every effort to cooperate in other respects. The first thing to 
be done, he added, is to have a meeting of minds between the state and the 
county, which it is expected :ay be accomplished within the next week or so. 
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the state as a gift; and, secondly, there is the question of the amount of 
timber that is standing on the property. The Parks Superintendent, who was 
present, advised that a cruise has never been made of this timber, 80 he is 
not in position to state just how much the tract contains. He also advised 
that he is in receipt of a letter from Mrs. Samuel Reed stating that she has 
no objections to the state selling the timber if the Commission is so inclined 
Mr. Koppisch stated that he is ready to start logging operations at once, and 
would like an early decision, if possible, and so far as accounting for the 
timber is concerned he would be glad to place a special brand on each log that 
is taken from the property, so that the quantity could be readily checked. He 
offered to pay for the timber on the basis of any scale that the Commission 
wants. Chairman Banfield concluded the discussion by informing Mr. Koppisch 
that the Commissioner would discuss the matter among themselves, and would 
give him an answer later in the day. 


The matter was reconsidered by the Commission after Mr. Koppisch's 
departure. Commissioner Schaupp gave as his thought that Mr. Koppisch has 
made a good offer, and that it should be given serious consideration. Commis- 
sioner Clough concurred. He said that it might be well, if the Commission de- 
cides to sell the timber, to look into Mrs. Reed's financial condition, with 
a view of giving her the benefit of the sale, if it is found that she is not 
very well provided for. Mr. Chessman stated that in his estimation the timber 
would not stand up under the winter storms that are prevalent in this district, 
after the surrounding timber has been removed, and if it should fall it very 
likely would be of no value. It was his thought that the timber should be 
sold if that is agreeable with Mrs. Reed. Chairman Banfield stated that it 
appears to be the concensus of opinion of the Commissioners that the timber 
should be sold,in which opinion he concurs. It was thereupon decided unani- 
mously to sell the timber. The question how much to ask for it was then dis- 
cussed, Several suggestions were made, none of which were definitely approved 
at this time. The Engineer was instructed to contact Mr. Koppisch and ascer- 
tain his feelings in the matter. 


Mr. Koppisch reappeared before the Commission shortly before adjourn- 
ment, at which time he made the following offer: to pay the Commission at the 
rate of $2.00 per thousand for 30,900 FBM hemlock; $4.00 per thousand for 
158,400 FBM spruce; an’ $4.00 per thousand for 18,000 FBM fir, making a total 
of $767.40. (See details of cruise as made in this offer in general office 
files.) Mr. Koppisch also renewed his offer to deed to the state 320 acres of 
land that he owns, as soon as he has removed the timber. After discussion the 
Commission accepted the offer by unanimous vote, subject to the condition that 
Mr. Koppisch will place his deed in escrow for delivery to the Commission at 
the time stated. Mr. Kovpisch thereupon tendered the Commission his check for 
$767.40 to pay for the timber. 


Mr. H. R. Williams, Traffic Manager of the Arrow Trans»ortation Com- 
pany and member ef the Petroleum Advisory Committee of the Office of Defense 
Transportation, appeared before the Commission and requested vermission to 
operate over state highways, in connection with delivery of petroleum products, 
equipment having an overall length of 60 feet. He advised that, under present 
wartime regulations, the petroleum transportation problem in Oregon is very 
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Mr. Homer G, Johnson, contractor, 
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facts of the case, he is unable Johnson, 
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tor's claim and Engineer's recommendation see letters 

considerable discussion Commissione 

ously denied this claim. 
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rman Banfield, 
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This matter was reconsidered later in the session, at which time the 
Commission decided to take no action until its next regular meeting. The At- 
torney was instructed to advise the Commission, in the meantime, as to its 
legal responsibility with respect to hi ghway Specifications, and as to what 
the Commission's future action Should be with regard thereto. 


ur. A. F. Koppisch, logging contractor, Astoria, was present in re- 
gard to the purchase of timber Situate on a 20-acre tract of State-owned land 
included in Short Sand Beach State Park, Mr, Koppisch advised that he owns 
the timber on three sides of this tract, which he is now cutting. The timber 
on the fourth side, he Said, has already been cut, so when hi Ss are 
completed, the state's 20-acre tract will posed to heavy 
windstorms that are prevalent in this district. He gave as his thought that 
timber so exposed could not Survive severe Storms, and urged the Commission 
to sell this timber to him, which would not only add a few dollars to the 
State highway fund, but would also greatly facilitate his logging operations 
and would expedite delivery of logs to market, which is important because they 
are needed badly in connection with the war effort. He estimated that the 
tract contains about 150,000 board feet of timber, which he said he is Willing 
to purchase at the rate of 43.00 per thousand. He also said that, due to bene- 
fits that he would receive in connection with his operations, he would be will- 
ing to deed to the State, without cost, some 320 acres of his land, as soon as 
he has removed the timber therefrom, and he would also let the state have his 
logging road, which could be used as a park roadway, 


Chairman Banfield advised that the Commission is faced with two prob- 
lems: first, whether or not to dispose of property that has been presented to 
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"Alsea ifountain Rock Production Project on the Alsea Highway, 
in Benton County. No bids were received for this project. 


“Drinkwater Pass-Juntura Rock Production Project on the Cen- 
tral Oregon Highway, in Harney and Malheur Counties. The only bid 
for this project was submitted by Oscar E. Joelson, Eugene, in the 
amount of €25,400.00. The Commission awards this contract to Oscar 
E. Joelson at his bid of $25,400.00. 


“Crescent Rock Production Project on The Dalles-California 
Highway, in Klamath County. There were no bids received for this 
project. 


"Yanport Junction Section of the Swift Secondary Highway, in 
Multnomah County. 0.25 mile grading and paving. Porter W. Yett, 
Portland, submitted the low bid for this project, in the amount of 
$18,815.00, Edlefsen-Weygandt Co., Portland, submitted the second- 
low bid, in the amount of $20,615.00. Hord & Stuart, Portland, sub- 
mitted the only other bid for this project, in the amount of 
$21,650.00, The Commission refers this bid to the Engineer with 
power to award the contract to the low bidder when certain condi- 
tions have been fulfilled. 


"Yoro-"asco County Line Reck Production Project on the Sherman 
Highway, in Sherman County. E. C, Hall Co., Eugene, submitted the 
low bid for this project, in the amount of $43,635.00. Babler Bros., 
Portland, submitted the second-low bid, in the amount of $52,850.00. 
D. C. & A. L. Williams, Portland, submitted the only other bid, in 
the amount of $57,955.00. The Commission awards this contract to 
E. C. Hall Co. at its low bid of $48,635.00. 


General Charles A. Martin, former Governor of Oregon, in company 
with Mrs, E. A. Rockey and Mrs. D, C,. Burke, representing the Oregon Roadside 
Council, came before the Commission regarding the preservation of certain tin- 
ber tracts situate adjacent to the Oregon Coast Highway at Lake Tahkenitch, 
in Douglas County. General Martin headed the group. He explained briefly 
what the Association has in mind with respect to this property, and asked the 
Commission to give it consideration. He also said that the original intention 
was to make a strong plea for the preservation of this timber, but since com- 
ing to the meeting place and discussing the matter with the State Parks Super- 
intendent, they have somewhat changed their attitude, and have decided to de- 
fer their plea until some future time. Chairman Banfield thanked the delega- 
tion for its appearance and its interest in such matters, and advised that the 
Commission will be pleased to consider their project at the proper time. 


Following the departure of this group, the State Parks Superintend- 
ent advised that he is now working on a proposition for the exchange of land 
with tne United States Forest Service, which owns the abutting property. If 
such plan materializes, he said, it will not only result in the preservation 
of this timber, but will also save the state considerable expense. He was 


PPR 7 1943 


critical and there is every indication that this situation will not improve; 

in fact, the demand that the military authorities have placed on the industry 
has far exceeded the drop-off in transportation due to rationing, and all of 
the equipment that is used in such operations is now working on a 24-hour-day, 
7-day-week basis. He also said that the situation will become even more criti- 
cal when the Naval Base at Tillamook and the aircraft landing fields at North 
Bend and Madras are put in operation; hence the necessity to take advantage of 
every opportunity of securing maximum utilization of all available petroleum 
transportation equipment. The plan, he said, is to use equipment consisting of 
a three-axle truck and a two-axle trailer. The Engineer pointed out that speci- 
al emergency permits are now being issued by the Commission, authorizing such 
equipment to be moved over state highways provided no more than one half of the 
traveled roadway is taken up thereby, He suggested that Mr, Williams file his 
application in writing, setting forth therein the highways over which he wants 
this special privilege, and, if any of such highways are not now included in 
the list of those over which combinations of equipment 60 feet long can be 
transported with safety, then he would have a test run made to ascertain wheth- 
er or not it would be possible for equipment of such length to operate over 
them without creating a hazerd to other traffic. The Commission approved the 
Suggestion by unanimous vote, Mr. Williams stated his willingness to cooper- 
ate in every way, and agreed to file such written request. 


Mr. Williams then asked the Commission to give the distributors of 
petroleum products a weight tolerance in the transportation of such commodities. 
Such request is made, he said, because the weight of a load varies according 
to temperature, and it may leave the distributing point at the proper weight 
but gain in weight enroute, and as a result an overload may be found when the 
equipment is weighed at the state's scales. He pointed out that the State of 
Washington allows a 2 per cent tolerance for such movements, and in case an 
overload is observed, the equipment is not allowed to proceed until the load 
has been reduced to come within the prescribed weight limit. He suggested 
either the adoption of such a tolerance in Oregon or a System of governing 
the size of loads by gallonage rather than by weight. The Commission denied 
the request for determination of the gross load by volume, and indicated that 
it would not approve the adoption of a weight tolerance in connection with 
such movements. 


The Commission recessed at 12:00 noon and reconvened at 2:00 Pp. m. 
in the same room with the same persons present and participating. 


The Attorney presented a request from Mr. H. A. Dryer to rent cer- 
tain state-owned lands adjacent to the relocated Volumbia River Highway, im- 
mediately east of Rooster Rock, in Multnomah County, for grazing purposes, 
Action on the matter was deferred by the Commission pending receipt of more 
detailed information with respect to the property and the amount to be charged 
for such privilege, 


At 2:00 p. m. Chairman Banfield announced the following awards of 
contracts, bids for which were taken at the morning session, such awards hav- 
ing previously been approved by the Commission by unanimous vote; 
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The Attorney brought up for discussion a right-of-way matter involy- 
ing the acquistion of land for the Aurora flight strip. It appears that a lir. 
W. P. Wurster owns some of the land that the state needs, and that it will be 
necessary to acquire the same by condemnation, the proceedings in connection 
with which are being handled by government attorneys. It also appears that 
the owner is now willing to deed the land without cost, but he wants the fed- 
eral government and the state to guarantee him against future damage to his 
property, having particularly in mind that, when the flight strip is in opera- 
tion, airplanes taking off and landing thereon will frighten his livestock, 
and may result.in losses to him. He inquired whether or not the Commission 
wants to give such guarantee, The Commission, by unanimous vote, refused to 
assume any such responsibility. 


Commissioner Schaupp brought up for discussion the matter of complet- 
ing the cons*ruction work on the Klamath Falls-Lakeview Highway. He advised 
that the uncompleted portion over Quartz Mountain, which is under contract as 
a forest highway project, is in very bad condition, and traffic has a hard 
time going through; in fact in numerous instances cars have had to be pulled 
through with tractors. He gave as his understanding that the Public Roads Ad- 
ministration has authorized the termination of its contract with Sam Orino, 
in view of wartime conditions which have handicapped the contractor in secur- 
ing labor and equipment, so if the road is left in its present condition, it 
quite likely will have to be closed to traffic, at least part of the time. 

In the discussion of this matter the Engineer suggested that it would be ad- 
visable to direct a letter to Mr. W. H. Lynch, District Engineer, Public Roads 
Administration, inquiring just what plans the government has for the comple- 
tion of this project. The Commission approved the suggestion and so ordered. 


The Engineer reported orders received from the War Production Board 
for the cancellation of that portion of the Judkins Point Overcrossing con- 
tract at Eugene, which provides for pavement. He said that this contract 
is well along, and that considerable money has already been invested therein; 
in fact the grading of the approaches to the structure have been completed, 
but the structure itself cannot be used unless the oiling work is done. He 
also said that the detour which will have to be used in the event that the 
War Production Board cannot be induced to change its attitude is very bad, 
with crooked alignment, and involves the crossing of the Southern Pacific main- 
line tracks at grade. It was his thought that the Commission should file a 
protest with the members of the Oregon delegation in Congress, and that the 
people of Eugene should do likewise; also, that because of the seriousness of 
the situation, everything possible should be done in order to secure the com- 
pletion of the project in accordance with the plans. The Commission concurred 
in the viewpoint of the Engineer, and thereupon instructed him to prepare let- 
ters to the Congressmen for the members of the Commission to sign. He was 
also instructed to ask the Eugene City Council to send similar letters. Mr. 
T. M. Davis, Senior Highway Engineer of the Public Roads Administration, who 
was present, advised that District Engineer 4. H. Lynch has already taken the 
matter up with the Washington headquarters and that they are hopeful of favor- 
able results. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission, and asked the Commission to confirm them 
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instructed by the Commission to continue his efforts in this regard, and if 
they are not successful then the Commission will give consideration to the 
purchase of the property. 


The Engineer brought up for discussion the Cottage Grove controversy, 
having to do wita the barricading of certain city streets at their intersec- 
tion with the new state highway at this place, He recited the history of the 
case briefly for the benefit of the new Commissioners, pointing out that, in 
conformity with approved plans, traffie is not being allowed to enter certain 
streets; viz., Washington Street, Eighth Street, Jefferson Street and Seventh 
Street, and that barricades have been erected at these points to prevent ac- 
cess to the highway. The original plans for the project, he said, which pro- 
vided for the closing of these streets, were approved by the city officials; 
however, since construction of the highway was completed, certain local resi- 
dents offered objections to such closure, and when the Highway Commission re- 
fused to accede to their demands, took the matter to court with favorable re- 
Sults. The case was appealed to the Supreme Court, he added, whose decision 
Was against the state. He pointed out that if the barricades are removed, and 
traffic is allowed to enter the highway at these points, a very dangerous con- 
dition will be created, and serious accidents very likely will occur, for which 
the Highway Commission may be held liable. In order to relieve the Commission 
from such liability, he said, the Attorney has suggested that the lower court 
be requested to say that the streets cannot be closed. He advised that he ap- 
proves the suggestion, and thereupon requested authority to remove the barri- 
cades and to install "no left turn" signs at these locations, if amwhen the 
court's order has been received. After discussion, the Commission approved 
the securing of such court order. The Commission also authorized the Engineer 
to remove the barricades and to install the signs when the court order has 
been obtained; however, he was instructed not to remove the raised center 
stripe which was constructed in the pavement at these locations, inasmuch as 
it will assist in the control of traffic and the prevention of left turns on 
this important highway. 


Consideration was given by the Commission to a request from the 
United States Army, presented by Lt. Col. B, R. DeQraff, Camp Adair, for per- 
inission to bivouac Army personnel in state-owned property located along the 
Salmon River Highway, particularly in Van Duzer Corridor. The Engineer ad- 
vised that, according to information available to him, not more than 4,000 
men will be bivpuaced on the premises at any one time, and that these men will 
occupy the premises for three-day periods during the month of June, 1943. He 
advised that he has no objections to the use of the property for this purpose 
provided the area occupied, so far as is practicable, shall be confined to the 
outer fringe of the Corridor, and provided the Army will maintain sufficient 
patiols to extinguish or control fires which may be started on the property 
from any cause, and provided further that no trees'or shrubs shall be cut or 
daniaged. The State Parks Superintendent, under whose supervision the area is 
maintained, approved such occupancy subject to the conditions outlined by the 
Engineer. After discussion the Commission, by unanimous vote, authorized the 
granting of the permit to the Army for such use of the state's property, sub- 
ject to the conditions suggested by the Engineer, 
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Averill & Corbin, contract No. 2589, for construction of the 
Helmick Undercrossing on the Monmouth-Suver Section of the Pacific 
Highway West, in Polk County, requested an extension of time from 
September 30, 1942, to May 31, 1943, within which to complete this 
job. They gave no reason for failure to complete the project with- 
in the specified time limit. The kngineer advised that the con- 
tractors experienced considerable delay in securing treated fir 
lumber that was used on the job. The contractors conducted their 
work diligently as soon as material was received and completed ail 
of the work with the exception of a small amount of concrete sur- 
face finishing, by January 9, 1943, The surface finishing work, he 
added, cannot be done until the grading contractor on the adjacent 
section has completed his work. He recommended, in view of the 
circumstances, that the extension of time requested be granted with- 
out penalty. A letter was presented from the Public Roads Adminis- 
tration concurring therein. The Commission approved the recommenda- 
tion by unanimous vote. 


The Engineer reported tuat contract No. 2585 has been completed 
accordin, to the requirements of the contract or modifications thereof and 
that said contract is now ready for acceptance. The following resolution ac- 
cepting the above project was offered, and was adopted by tie unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Comnission contract for the construction of a state 
highway project has been completed according to the terms and pro- 
visions of the contract, and that said job is now ready for accept- 
ance: 


Contract No. 2585, with Averill & Corbin, for con- 
struction of the Luckiamute River Bridge on the Mcnmouth- 
Lewisburg Section of the Pacific Highway West, in Polk 
County. Completed March 10, 1943. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contract for the construction of said state highway 
project be declared completed according to the terms of the contract, 
and said job is hereby accepted and final payment in connection 
therewith is hereby authorized. 


The Commission considered and signed agreements, et cetera, as 
follows: 


Agreement with the City of Mllamook covering installation 
and maintenance of a traffic beacon at the intersection of the 
Oregon Coast and Wilson River Highways, in Tillamook. 


Agreements with the following cities and towns covering im- 
provements on city streets that are not on the state highway 


spp 7 1945 


and the amounts allocated for each, 


After due consideration the Commission, 


by unanimous vote, authorized and instructed the Engineer to make such surveys 
on various sections of the highways of this state, which said sections of high- 
ways, together with their identifying survey numbers and the amounts author- 
ized and allocated for such survey expenditures, are as follows; 


Type of Prefix 
Survey No, 


location 11-1410 
Gravel Bar 15-1444 


R/T 22-1444 


Location 18-1441 


13-1421 


County 


Gilliam John Day River-Quinton Sec., 


Jackson 


Linn 


Harney 


Section and Highway 


Columbia River Highway 


Trail-Prospect Section, 
Crater Lake Highway 


Foster-Cascadia Section, 
Santiam Highway 


Barclay Springs-Terminal 
City Section, The Dalles- 
California Highway 


Klamath Falls-Merrill Jct. 
Section, The Dalles-Calif. 
Nighway 


Suchanan-Juntura Section, 
Central Oregon Highway 


Authorization 


5th - $6,022.50 
Total to date 
$8,550.00 

lst - $ 100.00 


2nd - $2,400.00 
Total to date 
#6,000.00 


5th - $ 900.00 
Total to date 
#, 450.00 


4th - $1,000.00 
Total to date 
$8,000.00 


lst - 350.00 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway construction projects: 


Averill & Corbin, contract lo. 2585, for construction of a 
bridge over the Luckiamute River on the Pacific Highway West, in 
Polk County, requested an extension of time from November 30, 1942, 


to March 10, 1943, within which to complete this job. 


They gave 


no reason for failure to complete the project within the specified 


time limit. 


The Engineer advised that this is one of the projects 


for which the War Production Board would not authorize the use of 
structural grade lumber, so it was necessary to change the specifi- 


cations to allow the use of No. 1 common grade. 


Such change, he 


said, delayed the delivery of materials, and was largely the reason 


that the contractors failed to complete the project within the speci- 
fied time limit. All of the work in connection with this job, he 
said, was completed by January 7, 1943, except the handrail painting 
which could not be done until suitable weather obtained. He recom- 
mended, in view of the circumstances, that the extension of time re- 
quested be granted without penalty. A letter was presented from the 
Public Roads Adininistration concurring therein. The Commission ap- 
proved the recommendation by unanimous vote. 
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Bend, Oregon, April 27, 1943 


The State Highway Commission met in special session at 1:00 p. m. 
in the Pine Tree Inn, for discussion with local citizens of matters pertain- 
ing to the adoption of a postwar program consisting of state highway, county 
road and city street projectg. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Merle R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. Me Devers, Attorney 

H. B, Glaisyer, Secretary 


local citizens present were:-Members of the Deschutes County Court, C. Le 
Allen, County Judge, and E, E, Varco and 0. W. Grubb, County Commissioners ; 
Robert W. Sawyer, Bend Bulletin; and Don Peoples, Secretary, Bend Chamber of 
Commerce. 


Chairman Banfield explained the purpose of the Commission's visit 
and at his request the Engineer explained the proposed Congressional legis- 
lation which has for its purpose the providing of federal funds to finance 
postwar projects. Judge Allen requested there be included in the program 
general improvements to The Dalles-California Highway, particularly between 
Terrebonne and Madras and between Lava Butte and Crescent, and improvements 
to the Central Oregon Highway and to the North Santiam and South Santiam High- 
ways. He also asked for the immediate oiling of the Tumalo~Deschutes Second- 
ary Highway, from Tumalo northerly about 2% miles, to _a connection with the 
Redmond-Bend Secondary Highway, and the oiling of a 3h-mile section of the 
Tumalo-Cline Falls Secondary Highway north from Tumalo. He mentioned the 
agreement between the State Highway Commission and Deschutes County, dated 
May 19, 1942, covering the construction of the Terrebonne-Lower Bridge County 
Road, and recalled that the state's obligation in connection therewith has 
not been entirely satisfied, there being a balance of state funds still obli- 
gated in connection therewith, in view of the surfacing work having been per~ 
formed by the county. He asked the Commission to spend this sum for the oil- 
ing of some county road project this year. The Engineer confirmed Judge Al- 
len's statement with respect to the state's obligation. He also advised that 
the former Highway Commission authorized the oiling of the two secondary high- 
way projects mentioned by Judge Allen, but were precluded from the performance 
of such work because of wartime conditions. He recommended approval of these 
projects as soon as conditions are such that they can be undertaken, There 
followed a general discussion of highway matters, during which the local citi- 
zens expressed a desire for additional oiling work. 


Chairman Banfield concluded the meeting by stating that the Commis- 
sion is pleased to secure the information that has been given, and will con- 
sider the projects mentioned in the formulation of its construction program, 
although no commitments or promises can be made at this time, due to wartime 
restrictions and the uncertainty of funds. 
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system: Clatskanie, North Powder, Fossil, Waldport, Halfway, Arling- 
ton, Hines, Freewater, Hubbard, Enterprise, and Mt. Angel. 


Agreement with Arthur Walker covering the grazing of sheep in 
Cape Sebastiar State Park. 


Contract agreement with E. W. Elliott covering rental of a 
State-owned Buffalo-Springfield 6-ton tandem roller, Dept. No.40-677. 


Contract agreement with Natt McDougall Company covering rental 
of a state-onwed Caterpillar tractor D-8, Dept. No. 40-810. 


Agreement with the United States War Department providing for 
the encroachment of a war department troop shelter on the right of 
way of the Oregon Coast Highway near Waldport, 


Bargain and sale deed conveying unto the City of Portland prop- 
erty in South Portland needed for the purpose of laying out and es- 
tablishing Southwest Miles Court. Right-of-way file 9392<A. 


Bargain and sale deed conveying unto the Huntington Rubber Mills 
two parcels of land in South Portland. Consideration $2,750. Right- 
of-way file 9392. 


Quitclaim deed conveying unto the Southern Pacific Company cer- 
tain properties destribed in agreement dated December 13, 1941, be- 
tween the company and the state, having to do with the reconstruc- 
tion of the Pacific Highway south of Eugene. 


Bargain and sale deed ¢onveying unto the Southern Pacific Com- 
pany certain properties in Eugene described in agreement dated Decem- 
ber 13, 1941. 


Lease of stock-pile site from Weyerhaeuser Timber Co., in Sec. 3, 
T. 40 S., R. 6 E., W. M., Klamath County. Right-of-way file 4503. 


; 
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The question when to hold its next regular meeting had the attention 
of the Commission and it was decided to hold such mesting on the afternoon of 
Tuesday, May 11, and on Wednesday, May 12, 1943. The Secretary was instructed to 
make the usual arrangements to hold the Tuesday afternoon meeting in the Imperi- 
al “otel and the Wednesday meeting in the auditorium of the Public Service Build- 
ing. 

There being no further business to come before the Commission at 
tiiis time, the meeting was adjourned at 3:30 p. m. 


DZ pb Pe < Ke DE 4 ‘2 Ze 
Chairman~~ 


State Highway Engineer 
: = 
Secretary Comni ssioner 


£2 7 1945 


11486 


designated as main traveled or through highways certain state high- 
ways and sections thereof enumerated in said resolution, and 


WEFZAS, it is deemed at this time to be in the public's 
interest to include in one resolution all of the state highways 
which are to be designated as main or through highways or sections 
thereof and that all of said former resolutions be rescinded, and 


WHEREAS, the highways herein enumerated are all state 
highways and therefore are parts of the Oregon state highway system, 
and 


WHEREAS, all of the highways herein enumerated and each 
of them now carry large volumes of traffic, both local and through 
traffic, and many of the said highways are now carrying both mili- 
tary and civilian transport, and 


WHEREAS, it is the judgment of tne Highway Commission 
that all of the highways herein enumerated should be designated as 
main traveled and through highways and appropriate markers and 
stop signs should be erected and maintained at all places where 
intersecting roads or streets enter or cross the same. 


Now, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and voting affirmatively, as 
follows: 


1, That the highways and sections of highways enumerated 
and defined in this paragraph hereby are designated and defined un- 
der the provisions of Section 115-351, 0.C.L.A., as main traveled 
and through highways, to-wit: 


PRIMARY 
THROUGH STOP HIGHWAYS 
HIGHWAY HWY.NO. FROM TO 
Pacific 1& 1E Washington State Line California State 
Line 


Exceptions: No stop shall be required for Pacific 
Highway West traffic at its junction 
with the Pacific 4ighway at Junction 
City. 


South bound traffic on the Pacific High- 
way shall stop before entering the in- 
tersection of Main Street in Cottage 
Grove. 


Pacific West lw North Portland Junction City 


Pea ae 


The meeting was adjourned at 1:30 p. m., following which the Commis- 
sion motored to Burns and disposed of the following routine matters enroute, 
all Commissioners, the Engineer, the Attorney and the Secretary being present. 


Sor 


The Engineer reported the amounts collected from contractors for the 
rental of state-owned equipment during the past nine months. He advised that 
the total amount collected was $58,015, exclusive of rentals due for the month 
of April, totaling $1,596. He also stated that there are no delinquent ac- 
counts. ‘The Commission approved the report. 


The Engineer also reported on the cost to purchase and install stand- 
ard 30-ton truck scales. The purchase price of such a set of scales, he said, 
is $520, and the cost to install them ranges from about $1,500 to $3,000, de- 
pending on the amount of grading and paving that is required in the construc- 
tion of roadway approaches and whether or not extra right of way has to be pur- 
chased. He recommended purchase of four sets of scales for immediate installa- 
tion in localities where logging operations are under way. After considerable 
discussion the Commission, by unanimous vote, approved the purchase of four 
sets of scales, on motion of Commissioner Schaupp, which was duly seconded by 
Commissioner Chessman, 


A letter was presented from Mr. F, H. Brundage, Western Log and Lun- 
ber Administrator of the War Production Board, regarding the stumpage value of 
timber that the Commission recently sold to Messrs. Donelson and Koppisch, in 
Short Sand Beach State Park. Mr. Brundage advised that the state would be 
fortunate to receive $3.00 per M-FBM for this timber. The Engineer recalled 
that the Commission obtained $4.00 per thousard for spruce and fir, and $2.00 
per thousand for hemlock, which indicates that the Commission made a good deal, 
in view of the fact that the stand consisted mostly of spruce and fir, The 
Commission confirmed the settlement, ant ordered the letter filed, 


Reconsideration was given by the Commission to the matter of desig- 
nating main-traveled or "through" highways, and to the adoption of a resolu- 
tion embracing all of such highways heretofore designated as such, and others 
that have not been so designated but are considered to be importent from that 
standpoint. The Engineer recommended approval of such designations from a 
traffic-safety standpoint, and to clarify the records. The Attorney advised 
that the adoption of a general resolution embracing all highways on the state 
highway system would be helpful in connection with litigation that arises from 
time to time. After discussion the Commission approved the recommendation and, 
by unanimous vote, on motion of Commissioner Chessman duly seconded by Commis- 
sioner Schaupp, adopted the following resolution with regard thereto: 


7 
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WHEREAS, by the provisions of Section 115-351, 0.C.L.A., 
the State Highway Commission with respect to state highways is auth- 
orized to designate main traveled or through highways or sections 
thereof by placing at the entrance thereto, from intersecting high- 
ways, signs or markers notifying drivers of vehicles to stop before 
entering or crossing such designated highways, and 


WHEREAS, the Commission has heretofore by resolutions duly 
adopted and entered in the minutes and records of the Commission 


! 1 48s 


HIGHWAY HWY. HNO. FROM TO 
vicKenzie 15 Springfield Junction Redmond 


Exceptions: No’ stop shall be required for Santiam 
Highway traffic at its junction with 
the McKenzie Highway west of Sisters. 


No stop shall be required for weKenzie- 
Bend Highway traffic at its junction with 
the McKenzie Highway east of Sisters. 


Santiam 16 Albany Sisters 
Exception: No stop shall be required for North Santiam 


Highway traffic at its junction with the 
Santiam Highway 


McKenzie-Bend 17 Its junction with the Its junction with 
McKenzie Highway near The Dalles-Cali- 
Sisters. fornia Highway. 


Willamette 18 Goshen Its junction with 
: The Dalles-Cali- 
fornia Highway. 


Klamath Falls- 20 Ylamath Falls Lakeview 
Lakeview 
Exception: lio stop shall be required for Klamath 
Falls-Malin Highway traffic at its junc- 
tion with the Klamath ¥alls-Lakeview 


Fighway. 

Green Springs 21 Ashland Its junction with 
The Dalles-Cali- 
fornia Highway 

Crater Lake 22 Medford Its junction with 


The Dalles-Cali- 
fornia Highway 


Exception: Except that section within the boundaries 
of the Crater Lake National Park, 


Redwood 25 Grants Pass California State 
Line 
Mt. Hood 26 Portland Yood River 


Exception: No stop shall be required for Wapinitia 
Highway traffic at its junction with the 
Mt. Food Wighway. 
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HIGHWAY 


Columbia River 


Exceptions: 


Oswego 


The Dalles-Cali- 
fornia 


Exceptions; 


Exceptions: 


Old Oregon Trail 


Exception: 


Central Oregon 


Oregon-Washington 


Oregon Coast 


Exceptions: 


Wallowa Lake 


FROM TO 


Astoria Washington State 
Line 

No stop shall be required for Boardman- 

Stanfield Highway traffic at its junction 

with the Columbia River Highway. 


East bound traffic on the Columbia River 
Highway shall stop before entering its 
intersection with Commercial Street in 
Astoria. 


Portland Oregon City 
Its intersection with California State 


the Columbia River Line 
Highway 


‘No stop shall be required for Wapinitia 


Highway traffic at its junction with The 
Dalles-California Highway 


Arlington Vale 

No stop shall be required for Ochoco High- 
way traffic at its junction with the John 
Day Highway. 


Umatilla Idaho State Line 


East bound traffic on the Old Oregon Trail 
shall stop before entering its intersec- 
tion with the Boardman-Stanfield Highway. 


Vale Cairo Junction 


Pendleton Washington State 
line 


Astoria California State 
Line 

No stop shall be required for Wolf Creek 

Highway traffic at its junction with the 

Oregon Coast Highway. 


North bound traffic on the Oregon Coast 
Highway shall stop before entering its 
intersection with the Wolf Creek Highway. 


La Grande Joseph 


Ft 
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HIGHWAY HWY. NO. FROM TO 
Beaverton- 40 Its junction with the Its junction with 
Hillsdale Pacific Highway ‘lest the Tualatin Valley 
Vighway 
Exeentions: No stop shall be required for east bound 
traffic on S. . Capitol Highway at its 
junction with the Beaverton-Hilisdale 
Highway in Hillsaale 
East bound Beaverton-Hillsdale Highway 
traffic shall be required to stop before 
entering 5.W. Capitol Highway at Hillsdale. 
Ochoco 41 Redmond Its junction with 
the John Day Highway. 
Sherman 42 Its junction with the Its junction with 
Columbia River Highway The Dalles-Califor- 
nia Highway 
Monmouth- 43 Monmouth Independence 
Independence 
Wapinitia “LA Its junction with the Its junction with 
Mt. Hood Highway The Dalles-Califor- 
nia Highway 
Umpqua 45 Reedsport Drain 
Necanicum 46 Its junction with the Its junction with 
Wolf Creek Highway the Oregon Coast 
near Necanicum Highway near Yheler 
Wolf Creek 47 Its junction with Manning 
the Oregon Coast 
Highway 
Its junction with the Its junction with 
Tualatin Va:ley High- the Pacific High- 
way way West 
John Day-Burns 48 Through the townsite M.P.24.10--24.60 
of Seneca 
Klamath Falls- 50 Its junction with the California State 
Malin Klamath Falls-Lakeview Line 
Highway 
Exception: lo stop shall be required for Hatfield 


Highway traffic at its junction with the 
Klamath Falls-Malin Highway. 
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HIGHWAY 


Pendleton- 
John Day 


Tualatin Valley 


Salem-Dallas 


Exceptions: 


Albany-Corvallis 


Exception: 


Three Rivers 
Corvallis-Newport 


Exception: 


Siuslaw 

Coos Bay-Roseburg 

Pendleton-Cold 
Springs 

Wilson River 


Oregon Caves 


Salmon River 


FROM TO 


Pendleton Nye Junction 


Wolf Creek Highway 
via Beaverton and 
Forest Grove 


Pacific Highway West 


Dallas Salem 

No stop shall be required for Pacific High- 
way West traffic at its junction with Salen- 
Dallas Highway. 


Salem-Dallas Highway traffic shall stop be- 
fore entering its intersection with the 


’ Pacific Highway West. 


Albany Corvallis 

East bound Albany-Corvallis Highway traffic 
shall be required to stop before entering 
Second Street in Corvallis, 


Hebo Valley Junction 


Newport Corvallis 

No stop shall be required for Alsea Highway 
traffic at its junction with the Corvallis- 
Newport Highway, 
Florence Its intersection with 
the Pacific Highway 


Its intersection with 
the Pacific Highway 


Coquille 


Cold Springs Pendleton 


Tillamook Balm Grove 


Caves Junction Oregon Caves 


Otis Its intersection with 
the Pacific Highway 
West. 


RGR RAG 


HIGHWAY HWY. NO 
Farmington 142 
Scholls 143 
Salem-Dayton 150 
Cascade 160 


Woodburn-Sandy 161 


Silver Creek Falls 163 


Canby-Marquam 170 


Independence 193 


Junction City- 
Eugene 223 


Exceptions: 


FROM TO 

Its junction with Beaverton 
the Hillsboro-Silverton 

Highway 


Shall be a through-stop highway at the 

following side road intersections: 
Side road lfile Point 0.29 
Hazeldale Road at Mile Point 2.35 


All traffic shall stop before entering 
the intersection of the Beaverton-Aurora 
Highway with the Scholls Highway at 


Progress 
Dayton West Salem 
Its junction with Silverton 


Northeast Portland 
Secondary Highway 


At its intersection with 
the Canby-Marquam Highway 
at Mile Point 7.72 


Woodburn-Sandy Highway traffic shall stop 
before entering its intersection with the 
Barlow-Monitor Road, Mile Point 5.26. 


Woodburn-Sandy Highway traffic shall stop 
before entering its intersection with the 
Cascade Highway at Mile Point 11.45. 


Woodburn-Sandy Highway traffic shall stop 
before entering its intersection with 
Molalla Avenue in Hfolalla. 


Salem Its junction with 
the North Santian 
Highway 

Canby Its junction with 

, the Woodburn-Sandy 

Highway 

Its junction with Independence 

the Salem-Dallas 

Highway 

Junction City Eugene 


ee, 
' 
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HIGHWAY HUY, NO. FROM TO 


Heppner 52 Its junction with Nye Junction 
the Columbia River 
Highway near Willows 


Boardman-Stanfield 54 Boardinan Its junction with 
Old Oregon Trail 
Highway. 
SECONDARY 


THROUGH STOP HIGHWAYS 


HIGHWAY HWY. NO. FROM TO 
Nehalem 102 Astoria Forest Grove 


Exception: South bound traffic on the Nehalem Highway 
shall stop before entering its intersection 
with the Wolf Creek Highway, 


Swift 120 Its junction with the Its junction with 
Pacific Highway Columbia Boulevard 
Northeast Portland 123 Its junction with the Its junction with 
Pacific Highway the Columbia River 

Highway 


Exceptions: No stop shall be required for east bound 
traffic on Columbia Boulevard at its junc- 
tion with Northeast Portland Secondary 
Highway. 


East bound traffic on Northeast Portland 
Secondary Highway shall stop before enter- 
ing its intersection with Columbia 2oulevard. 


Hillsboro- 140 Woodburn Silverton 
Silverton 


Beaverton-Aurora 141 Beaverton Tigard 


Exceptions: All traffic shall stop before entering the 
intersection of the Scholls Highway with the 
Beaverton-Aurora Highway at Progress, 


South bound traffic on the Beaverton-Aurora 
Highway shall stop before entering its inter- 
section with First Street in Tualatin. 


South of Tigard the Beaveron-Aurora Highway 
shall be a through-stop highway at its inter- 
section with the following county roads: 


Tinian, Ay ote OF dase alten > 


Boones Ferry Road at Mile Point 8,57; 
: Stafford Road at Mile Point 9,75; and 
: Oswego Road at Mile Point 15.10 
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to all drivers of motor vehicles entering said highways from any of 
the said cross or intersecting roads or streets the place where the 
stop shall be made. 


5, The said signs or markers shall conform in shape, de- 
sign, size and other physical characteristics to the specifications 
and standards heretofore approved for such signs and markers and now 
hereby adopted. 


6. That the resolutions heretofore adopted by this Com- 
mission and recorded in its records and minutes covering any and/or 
all of the highways hereinabove listed are hereby rescinded and held 
for naught as of this date. 


7, That this resolution shall be entered in the minutes 
and records of the Commission as of the 27th day of April, 1943, and 
a duly certified copy thereof delivered to the Public Roads Adminis- 
tration and to the County Court of each County in which any of the 
highways or sections of highways are located. 


The Engineer reported the award of the following contracts, in con- 
formity with authority previously granted him by the Commission, the condi- 
tions of the awards having been satisfied: 


/ Construction of the Denver Avenue Junction Section of the 
Pacific Highway Bast, in Multnomah County. Bids taken by the Com- 
mission on Maith 17, 1943; contract awarded on April 14, 1943, to 
Henry L. Horn, the low bidder. 


Grading and paving the Vanport Junction Section of the Swift 
Secondary Highway, in liultnomah County. Bids taken April 7, 1943; 
contract awarded on April 14, 1943, to Porter W. Yett, the low bid- 
der. 


The Commission confirmed the awards by unanimous vote, 


The Commission discussed a letter from the Natt McDougall Company, 
Contractors, Portland, requesting permission to truck-haul loads of cinders, 
involving overall heights of 12', over state highways in the vicinity of Bend, 
for use in connection with construction operations that they are conducting 
in Camp Abbott, The Secretary advised that there are no impaired clearances 
on any of the routes over which the loads are to be hauled. The Engineer 
recommended approval of the request, in view of the fact that cinders are 
very light, and the gross loads will not be in excess of the statutory weight 
limits. The Commission, by unanimous vote, approved the granting of such per- 
mit. 


The Engineer requested authority for Assistant State Highway Engi- 
neer C. B. McCullough, and Bridge Engineer G. S. Paxson to attend at state 


HIGHWAY 
Cape Arago 
Medford-Provolt 


ee 


FROM 
North Bend 


TQ 


Cape Arago 


East bound traffic on the liedford-Provolt 


Highway shall stop before entering its 
intersection with the Copper County Road 
in Ruch. 


Its junction with Its junction with 
the Columbia River the Mt, Hood High- 
Highway at Hood River way 


Washington State 
Line 
Pendleton 


Sunnyside-Umanine Sunnyside 


Stanfield- Its junction with 
Pendleton the Old Oregon Trail 


Redmond-Bend Redmond Its junction with 
the McKenzie-Bend 


Highway 


Its junction with California State 
the Klamath Falls- Line 
Malin Highway 


Yatfield 426 


Klamath Agency- 427 Modoc Point 


Modoc Point 


Klamath Agency 


Nyssa-Adrian 450 Nyssa Adrian 


2. That there is attached hereto and by this reference 
made a part hereof a map, marked "Exhibit A," on which is shown 
colored in red all of the highways or sections of highways enumerated 
in the foregoing paragraph.* 


3. That the State Highway Engineer be and he hereby is 
instructed to place or cause to be placed and thereafter maintain 
along the above enumerated highways or sections of highways at all 
points where streets or roads intersect or enter said highways or 
sections of highways, except at such pointsas are specifically noted 
in the foregoing list, signs or markers notifying drivers of vehicles 
to stop before entering or crossing said highways. 


4. That the said Engineer is instructed further to place 
such signs or markers as nearly as practicable at the place or places 
where said cross or intersecting roads or streets meet a prolonga- 
tion of the nearest proverty line of such through highways,and such 
signs or markers so placed or installed shall indicate or designate 


#Map filed in "Through Highways" file - No, 4. 
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the Forest Service. During the discussion of the matter, the question arose 

as tc the value of the two parcels of land that are involved in this proposed 
transaction, In view of this question, the Commission deferred its decision 

pending further report from the Attorney with respect thereto. 


The meeting was declared adjourned at 5:00 p. m., upon arrival in 
the town of Burns where at 7:45 p. m. the Commission conferred with local 
citizens in the dining room of the Arrowhead Hotel, all members of the Commis~ 
sion, the Engineer, the Attorney and the Secretary being present. 


The local group consisted of Lounty Judge Nelson B. Higgs, of Harney 
County; Archie icGowan; Morgan Timms; ic Monte, Regional Grazier, United 
States Grazing Service; E. Pluribus Tiller, Grocer; E. B. Bennett; Vern Gray, 
Janager of the Power Company; Thomas Wentz; William i. Carroll; Julian Byrd, 
Publisher, Burns Times-Herald; Willian F, Oltman, Mayor; and Rudy Reinertson. 
Judge Higgs presided. 


Chairman Banfield explained the purpose of the Commission's visit, 
and, following remarks by Commissioners Schaupp and Chessman, called upon the 
Engineer to explain the demand of the Federal Government for the improvement 
of the I.0.1!. Highway, and details with respect to the bill that is now before 
Congress, which has for its purpose the providing of federal funds with which 
to finance postwar highway projects. A detailed explanation of both subjects 
was made by the Fngineer, who also advised that the Commission is now consid- 
ering a program to take up the funds which the Commission hopes will be allo- 
cated to Oregon under this proposed legislation. Chairman Banfield then asked 
the local group to express their desires with respect thereto. 


Judge Higgs made an urgent plea for improvements to state second 
highways, particularly the highway leading to the town of Diamond and pote 
which extends from Princeton to a connection with the I.0.N. Highway, via 
Follyfarm, He stressed the need for the improvement of the Diamond Secondary 
Highway because of its importance from the standpoint of truck-hauling live- 
stock from the Catlow Valley and the Steens Mountain districts, This road at 
present, he said, is in bad condition north of Diamond, He suggested the 
stock-piling of maintenance material along the Princeton-Follyfam Section of 
the Princeton-Rome Secondary Highway, for the filling in of mud holes as they 
oceur, and advised that there is a cinder pit near the town of Princeton, which 
is available for such purpose. Judge Higgs also asked for the improvement of 
the Burns-Crane Highway which, he said, is in horrible condition. He suggested 
that the Burns-Crane and Princeton-Follyfarm Sections should be carried on 
simultaneously, starting at both ends. The Hanley Lane Section of the French- 
glen Secondary Highway, he said, is in fair condition, but needs some improve- 
ment. dudge Higgs also asked for the completion of the John Day-Burns Highway 
north of Burns. In reply to.an inquiry from Chairman Banfield as to which 
project is of most importance to Harney County, Judge Higgs said that the com- 
pletion of the John Day-Eurns Highway and the improvement of the highway from 
Eurns to Crane, thence to Princeton and Follyfarm, are both of primary import- 
ance to the county, and that it is a matter of choice which one should be giv- 
en preference over the other. 
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expense a meeting of the Suspension Bridge Committee of the Auerican Associa- 
tion of State Highway Officials, in Seattle, Washington, from May 7 to 12, in- 
clusive, 1943. He estimated the total expense involved would not exceed $80 
for both ercineers. He also requested authority for ur. McCullough to accom- 
pany this comnittee to San Francisco and Pasadena, California, for further 
study of long-span suspension bridges, and inspection of such bridges in the 
state of California. He estimated that Mr. McCullough's expenses would not 
exceed $175. The Commission approved both requests by unanimous vote, provid- 
ed the out-of-state travel expense is aporoved by Governor Snell. 


A letter was presented from the Honorable Leslie M. Scott, State 
Treasurer, with respect to the continuation of his agreement with the former 
“ighway Commission concerning the payment of the salary and expenses of a man 
to check the payment of traffic fines, Mr. Scott pointed out that under such 
arrangement, the office of the State Treasurer and the State Highway Depart- 
ment each pay one half of this man's salary and expenses. It was his thought 
that the arrangement should be continued, in view of the very satisfactory re- 
sults that have been obtained and the fact that the State Highway Departinent 
benefits by the increased collection of the fines. The Engineer pointed out 
that fine collections had increased materially during the past few years, on 
account of the intensified program that has been instituted by the State Treas- 
urer. He recommended continuation of the present working arrangement. The 
Commission approved the recommendation by unanimous vote; however, instructed 
the Engineer to submit to the Commission quarterly a statement showing the 
amounts collected by the State Treasurer under the arrangement. 


The Commission had under discussion a request from Colonel W. F. 
Firth, Sector Engineer, Headquarters Northwestern Sector, Western Defense Com- 
mand, Ft. Lewis, Washington, for a temporary permit of entry to Cape Arago 
State Park, Coos County, in order to construct a rifle range, The Engineer 
recommended approval of this request pending execution of a formal agreement 
covering occupancy of the park, under condition that army vehicles that enter 
the park will stay on the service roads that are constructed for park usage, 
that trucks conveying soldiers to the rifle range will park at the entrance 
gate, and that every precaution is taken to prevent fires through the use of 
tracer bullets. The Commission, by unanimous vote, approved the granting of 
such temporary permit under the conditions outlined by the Engineer, 


The Commission also discussed a letter from F. W. Furst, Forest 
Supervisor of the Siuslaw National Forest, suggesting an exchange of prop- 
erties at the Waldport Ranger Station, so as to facilitate Forest Service ac- 
tivities at such location. The Engineer explained that the Waldport Ranger 
Station is situate on the east side of the old Spruce Production railroad 
right of way at this point, which right of way is now owned by the state and 
is under the control of the State Highway Commission, and that in order to 
facilitate its activities, the Forest Service wishes to obtain possession of 
a short section of this right of way, about 400' in length; also, that the 
Forest Service officials have indicated a willingness to aeed to the state a 
small area between this old ri-ht of way and the right of way of the Oregon 
Coast Highway, if the Commission will convey the old railroad right of way to 
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Vale, Oregon, April 23, 1943 


The State Highway Commission conferred with the members of the Nal- 
heur County Court in the office of County Judge Charles S. Leavitt, Court 
House, Vale, at 10:30 a. m. Present were: 


T. H. Banfield, Chairman 

A. WW. Schaupp, Commissioner 

Merle R. Chessman, Commissioner 

R. 4. Baldock, State Yighway Engineer 
J. ii. Devers, Attorney 

H. B. Glaisyer, Secretary 


Representing the county court were County Judge Charles S. Leavitt and County 
Commissioners C. A. Marshall and Irwin Troxell. 


Following introductions, the Engineer explained the object of the 
Commission's trip, particularly with reference to the proposed improvement of 
the I.0.!. Highway. Chairman Banfield spoke briefly on matters pertaining to 
the proposed postwar construction of highway projects. He advised that the 
Commission is contemolating the arrangement of a postwar program of such proj- 
ects, and would like to know what projects the county has in mind that might 
be included therein, notwithstanding that the Commission is not in position 
now to make any commitment of funds thereto. He called upon the Engineer to 
explain the bill that is now before Congress, which has for its purpose the 
appropriation of federal funds to finance postwar construction. The Engineer 
explained the proposed plan. He pointed out that if the bill is enacted into 
law, the Commission still would not be able to act until it has received rules 
and regulations from the Public Roads Administration governing the expenditure 
of the funds. He also said that he would have someone contact the county court 
at the proper time to discuss the selection of the projects. 


ur, darshall stated that he resides in the vicinity of Nyssa, and 
his particular interest is the improvement of feeder roads which would facili- 
tate the transportation of sugar beets to the sugar factory at Nyssa. Judge 
Leavitt concurred in the remarks of Commissioner Marshall. He added that the 
county court had no particular project in mind to submit to the Commission to- 
day, but will give the matter serious consideration. He did, however, mention 
the improvement of the road which extends from Nyssa south to a junction with 
the I.0.N. Highway, through Sucker Creek Canyon, and expressed the county 
court's approval of the Commission's plan to improve the I.0.N. Highway. The 
Engineer explained why the former Commission found it necessary to reject the 
Sucker Creek route, stating that to build such route was estimated to cost 
$1,000,000 more than the route that was finally selected, and the Comaission 
did not feel that the extra expense was justified, Commissioner Marshall also 
expressed pleasure for the proposed improvement of the I.0.N. Highway. 


Chairman Banfield concluded the meeting at 11:00 a, m. with approp- 


riate remarks, following which the Commission motored to Ontario, where the 
Commission and party were guests of the Ontario Kiwanis Club for luncheon. 
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Judge Higgs then asked other members of the group to express then- 
selves. Mr, Tiller urged the improvements mentioned by Judge Higgs, as did 
also Mr. E, B. Bennett, Vern Gray and Mr. West. Mr. Timms also spoke in favor 
of such projects. He pointed out that all livestock movements center in Eurns, 
and the county is suffering from serious transportation problems to get the 
livestock to market, princivally because of bad road conditions. He alleged 
that such conditions are partly responsible for the shortage of meat in Port- 
land. He also spoke for the improvement of the roads in the interests of the 
agriculture, lumber and mining industries. 


Mr. Monte stated that the United States Grazing Service has a six- 
year postwar plan which it is trying to coordinate with other governmental 
agencies. He advised that there has been appropriated tne amount of $10,000,000 
for this purpose, and that the Grazing Service wants to include in the program 
the imorovement of county roads, as well as the carrying on of its grazing 
orojects. The plan, he said, consists of work on the ranges during the summer 
season aid work on roadways during the winter months, He inquired whether or 
not the Highway Commission would be interested in securing a grazing pro ject 
for the improvement of the Princeton-Rome Secondary Highway. The Engineer was 
instructed by the Commission to look into the matter. 


One of the group inquired what will have to be done in order to ob- 
tain financial assistance from the Federal Government in the repair of the 
road leading to the Burns Airport. He was advised by the Engineer to file an 
application with the Army authorities who have under their control certain ac- 


cess road moneys which could be used for this purpose. 


After further discussion Chairman Banfield concluded the meeting by 
stating that there has been demonstrated the need for proper planning in order 
to do the most good efficiently and without waste; that in changing from the 
wartime to a peacetime economy it is essential that returning soldiers and 
others who are out of employment be taken care of. He asked the group to pre- 
sent a list of the projects in the Harney County district, in the order of 
their preference. These projects, he said, will be given due consideration 
by the Commission, along with those submitted by other counties, in the formu- 
lation of the Commission's construction program. 


The meeting was adjourned at 9:00 p. m. 
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by the veople of Idaho. It appeared to be the concensus of opinion that the 
number-one project in Malheur County is the construction of the proposed 
Ontario-Huntington revision. At the conclusion of this discussion the pro- 
posed I.0.N. Highway construction was considered. At the request of Commis- 
sioner Chessman the Engineer explained the set-up of the special federal 
funds with which the Commission proposes to finance the work. ‘e advised 
that the Army authorities want this improvement to facilitate the transporta- 
tion of products that are essential in connection with the country's war ef- 
fort. The government, he said, has available for this purpose the sun of 
200,000, which will have to be matched with about $200,000 of state money, 
and if the Highway Commission does not take advantage of this fund, then’ it 
has been given to understand that the I.0.N, Highway Project must be construct- 
ed as one of the first projects after the war, and in that case the state will 
lose the $800,000 appropriation that the government has available now. 


ur. Boyer stated that the people of Ontario and Malheur County ap- 
preciate the position in which the Highway Commission has been placed, and 
are offering no objection to the improvement, notwithstanding that the road 
will not be of much benefit to Malheur County unless 2 connecting road is 
constructed on the west side of the Snake River between this highway and lyssa. 


The meeting was adjourned at.1:50 p. m., following which the Comm s- 
sion motored to Jordan Valley and conferred with a group of local citizens at 
8:45 p. m., in the dining room of the Marquina Hotel, all Commissioners, the 
State Highway Engineer, the Attorney and the Secretary being present. 


The local group included Dr. Walter William Jones, William R. Heln, 
Domingo Yturri and several others. Dr. Jones presided. 


Following introductions, Chairman Banfield explained the purpose of 
the Commission's visit, and thei called upon the Engineer to explain the de- 
tails. The Engineer pointed out that while the Highway Coamission has indi- 
cated a favorable attitude toward the completion of the I.0.N. Highway, it 
cannot promise construction, because final approval of the project has not yet 
been received from the Feieral authorities, although indications are that such 
approval will be given. 


Dr. Jones expressed the pleasure of tle people of Jordan Valley for 
the information, and inquired whether or not the highway is to be routed 
through the town of Jordan Valley. The Engineer replied that two routes have 
been considered, one of which passes through the town of. Jordan Valley, and 
the other by-passes the town and extends along Hooker Creek. The Highway Com- 
mission, he said, has expressed a preference for the Jordan Valley route, and 
is recommending such route to the Federal authorities, although the Army of- 
ficials,who are particularly interested in the I.0.N. highway construction, 
pay insist on the construction of the Hooker Creek route. After further dis- 
cussion of a general nature, the meeting was adjourned at 8:30 1. m., with 
appropriate remarks from Dr. Jones. 
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At 1:15 p. m. the Commission met with a group of local citizens rep- 
resenting the Ontario Commercial Club, in the Moore Hotel, all Commissioners, 
the State Highway Engineer, the Attorney and the Secretary being present. The 
local group was headed by Mr. WW. R. Hollingsworth, President of the Commer- 
cial Club, and included the following: H. C. Boyer, Chairman of the Highway 
Comnittee; KH. L. Peterson, furniture dealer; Elmo Smith, Mayor, and publisher 
of the Eastern Oregon Observer; Charles Black, Yan Petten Lumber Company; N. 0. 
Richards, Manager of the local Doctor's Clinic; J. F. Cooper, Manager of the 
Idaho Power Company; Frank Ryan, City Recorder; Earl Ball, Manager of the Armco 
Metal Preducts Company; Dyer Bennett, Ontario Grain Company; Clint Trow, City 
Engineer; Harold Hogue; and George Merritt and Harry Salisbury, owners of the 
Moore Hotel. 


After opening remarks by Mr. Hollingsworth who presided, Chairman 
Banfield explained the purpose of the Commission's visit, stating that the Com- 
mission's primary object was to inspect the I.0.N. Highway, the completion of 
which the Commission has under contemplation, and to secure suggestions from 
local groups with respect to projects that are eligible for consideration in 
the fomaulation of a postwar program of highway improvements. He advised that 
while the Commission wishes to obtain ideas with respect to such matters, it 
is not possible at the present time to make commitments relative thereto, be- 
cause of the uncertainty of funds to finance such projects. At the request of 
Chairman Banfield, the Engineer explained the prospects of receiving federal 
funds to help finance postwar work, advising that there is before Congress at 
the present time, a bill which, if it is enacted into law, will make available 
to the State of Oregon for highway work approximately 315,000,000 annually for 
a period of three years, provided the State of Oregon will furnish about 
$4,000,009 match money, which means a total working fund of $19,000,000 annual- 
ly. He also explained briefly how the money will have to be spent under the 
provisions of the proposed law. In concluding his remarks he advised that the 
Commission wants to know what local projects are most desired, 


Mr. Boyer advised that the project that they consider of primary im- 
portance is the construction of the proposed revision of the Old Oregon Trail 
Highway between Ontario and Huntington. He also asked for completion of the 
reconstruction of the John Day Highway, and the construction of a highway con- 
nection between Nyssa and the I.0.!. Highway. Mr. Peterson also asked for the 
construction of the Ontario-Huntington revision, and in addition thereto sug- 
gested the improvement of the present highway between Ontario and Nyssa. The 
Engineer advised that the Ontario-Nyssa improvement involves construction of a 
new bridge over the Snake River, which is a project for the distant future. He 
pointed out that the realignment of the Old Oregon Trail between Ontario and 
Huntington is a costly undertaking, and will involve an expenditure in excess 
of 1,900,000. The change, he said, is about 26 miles in length, and shortens 
tue distance between these towns about seven miles, It was his thought that 
this is an important project, because it will save the Old Oregon Trail for 
the State of Oregon. 


There followed a general discussion of the rerouting of the Old Ore- 
gon Trail on the Idaho side of the Snake River, as has been proposed and urged 
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Judge Baird asked for the completion of the oiling of the Baker- 
Yalfway Highway, between Ruckles Creek and Young's Bridge, as a project which 
should be given prior status over others. We also asked for the construction 
of a railroad grade separation structure on the Baker-Unity Highway at Dewey 
Avenue in the city of Baker, and for the construction of a short-cut highway 
from Baker to John Day, via Sumpter. He advised that these orojects have been 
mentioned in the order of their importance from the county's standpoint. Judge 
Baird also asked for the improvement of some 98 miles of state secondary high- 
ways which he said are in need of repair and oiling, for the improvement of 
the Old Oregon Trail, and for the reconstruction of the railroad grade separa- 
tion structures near Perry, Huntington and North Powder, 


Mr. Vermillion endorsed Judge Baird's remarks and voiced his approv- 
al of the order in which the projects were presented, although he added that 
they would approve a revision of the order if necessary. He stressed the im- 
portance of construction of the short-cut highway from Baker to John Day, via 
Sumpter, The interests of the City of Baker, he said, include those of the 
surrounding cities and towns, which is their reason for appproving the proj- 
ects as outlined, Representative Frisbie also endorsed the first three proj- 
ects mentioned by Judge Baird. He particularly urged the construction of the 
short-cut highway from Baker to John Day. 


After discussion of a general nature the meeting was adjourned at 
9:00 p. m. with appropriate closing remarks by Mr. Donald. : 
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Enroute Baker to La Grande, Oregon, April 30, 1943 


The Commission motored from Baker to La Grande, leaving Baker at 
3:00 a. m., all members of the Commission, the State Highway Engineer, and the 
Secretary being present. The following routine matters were discussed enroute: 


The Commission considered the followin; requestsfor extensions of 
time within which to complete highway construction projects: 


Clifford A. Dunn and Frank Penepacker, contract No. 2503, for 
grading, surfacing and construction of bituminous macadam on the 
Algoma-Terminal City Section of The Dalles-California Highway, in 
¥lamath County, requested an extension of time from June 30 to 
October 29, 1942, within which to complete this job. They attri- 
buted their failure to complete the project within the specified 
time limit to the following: delays necessitated by strict compli- 
ance with wartime rules and regulations, adverse weather conditions, 
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The following morning the Commission inspected the I.0.N. Highway 


and the Rome Flight Strip, and then motored to Baker. 
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Baker, Oregon, April 29, 1943 


The State Yighway Commission conferred with representatives of the 
Baker Chamber of Commerce at 8:00 p. m. at the Baker Hotel. Present were: 


Banfield, Chairman 

Schaupp, Commissioner 

R. Chessman, Commissioner 
Baldock, State Highway Engineer 
Glaisyer, Secretary 


Mir. James T. Donald, President of the Chamber of Commerce, presided. The 
local group included the following: County Judge Chas. E. Baird; County Com- 
missioner R, M. Phipps; Linn Vermillion, Chairman of the Highway Committee; 
Representative R. C. Frisbie; Armand Perkins, member of the State Board of 
Agriculture; VW. C. Calder; Carl Waltz; Joe Rodgers; Lucien Arant; H. Milton; 
Carl Sylvan; Jesse Duby; and C. T. Godwin. 


Following introductions, Chairman Banfield explainec the purpose of 
the Commission's visit. He advised that the Highway Commission is of the be- 
lief that Congress will enact legislation authorizing the appropriation of 
federal funds to finance »ostwar highway construction, in view of which the 
Commission wishes to be prepared and have its program outlined in advance, 
so far as is possible, so that no delays will be encountered when notification 
is received to proceed. The Commission would like to be informed, he said, of 
the highway projects in Baker County which are considered by the local inter- 
ests to be of primary importance. Such projects, he added, will be given due 
consideration by the Commission in the formulation of the program that the 
Commission has in mind, but no promises or commitments can be made at this 
time. He called upon the Engineer to explain the details with respect to pro- 
posed improvement of the I.0.N. Yighway and with respect to the bill tiat is 
now before Congress which has for its purpose the providing of federal funds 
with which to finance postwar highway construction. 


Such information was then given by the Engineer, who also asked the 
group to furnish the Commission with a list of highway projects which are of 
primary importance from the local standpoint. 
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be granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission apvroved 
the recommendation by unanimous vote. 


The Engineer reported that contracts Nos. 2503, 2574, 2587, 2594 
and 2620, for the construction of state highway projects, have been com- 
pleted, according to the requirements of the contracts or modifications 
thereof, and that said jobs are now ready for acceptance. The following 
resolution accepting the above projects was offered and was adopted by the 
unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts and said jobs are now ready for ac- 
ceptance: 


Contract No. 2503, with Clifford A. Dunn and Frank 
Penepacker, for grading, surfacing and construction of 
bituminous macadam on the Algoma-Terminal City Section of 
The Dalles-California Highway, in Klamath County. Com- 
pleted October 29, 1942. 


Contract No. 2574, with J. F. Johnston, for recon- 
struction of the Blodgett Overcrossing on the Corvallis- 
Newport Highway, in Benton County, Completed April 6, 1943. 


Contract No. 2587, with J. F. Johnston, for construc- 
tion of two pile-trestle bridges on the Nonmouth-Suver Sec- 
tion of the Pacific Highway West, in Polk County, Complet- 
ed April 10, 1943. 


Contract No. 2594, with Lindstrom Brothers, for con- 
struction of two pile-trestle bridges on the Sunderland 
Avenue Project, in Portland, Multnomah County. Completed 
March 26, 1943. 


Contract lo. 2620, with Cascade Construction Co., for 
grading and paving the S. W. Grover St. (Portland) Access 
Road Section, in wultnomah County. Completed April 6, 1943. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the teras of the re- 
spective contracts, and said jobs are hereby accepted and final 
payment in connection with each is hereby cuthorized. 


————~-_—_—_ 


Consideration was given by the Commission to the proposed agreement 
with Benton County, Polk County, and the City of Independence, with respect 
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right of way difficulties which necessitated deferment of the award 
of the contract. and prosecution of construction during a time when 
working conditions were bad. The Engineer advised that the reasons 
given by the contractor for failure to complete the project within 
the specified time limit are correct. He recommended that the exten- 
sion of time requested be granted without penalty. A letter was pre- 
sented from the Public Roads Administration concurring therein. The 
Commission aporoved the recommendation by unanimous vote. 


J. F. Johnston, contract No. 2574, for reconstruction of the 
Blodgett Overcrossing on the Corvallis-Newport Highway in Benton 
County, requested an extension of time from September 30, 1942, to 
April 6, 1943, within which to complete this job. He attributed 
his failure to complete the project within the specified time limit 
to difficulties in securing materials as needed. The Engineer ad- 
vised that the reason given by the contractor for failure to complete 
the project within the specified time limit is correct; that the C. D. 
Johnson Lumber Corporation, of Toledo, which was to furnish the lun- 
ber, could not deliver it until December 1, 1942, two months after 
the award of the contract, because of high priority government orders 
for material. After receipt of the lumber, he said, the contractor 
proceeded with his work with reasonable speed. He recommended that 
the extension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring therein, 
The Co:mission approved the recommendation by unanimous vote. 


J. F, Johnston, contract No. 2587, for construction of two pile 
trestle bridges on the Monmouth-Suver Section of the Pacific Highway 
West, in Polk County, requested an extension of time from September 
30, 1942, to April 10, 1943, within which to complete this job. He 
alleged that his failure to complete this project within the speci- 
fied time limit was due to difficulties in securing materials. The 
Engineer advised that the reason given b, the contractor for failure 
to complete the project within the specified time limit is correct, 
the facts being that the work was held up for a long period due to 
the contractor's inability to secure lumber. He recommended, in 
view of the circumstances, that the extension of time requested be 
granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein, The Commission approved 
the recommendation by unanimous vote. 


Lindstrom Brothers, contract No. 2594, for construction of 
bridges on the Sunderland Avenue Project, Portland, requested an ex- 
tension of time from October 15, 1942 to March 26, 1943, within 
which to complete this job. They attributed their failure to com- 
plete the project within the specified time limit to difficulties 
in securing delivery of materials. The Engineer advised that the 
reason given by the contractors for failure to complete the project 
within the specified time limit is correct; that as soon as materials 
were received the contractors completed the job within a reasonable 
length of time. He recommended that the extension of time requested 
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The Engineer was thereupon authorized and instructed to do whatever 
may be necessary in order to secure governmental a)proval of the project and 
to advertise the project for bids as soon as plans and specifications can be 
prepared and governmental authority obtained, In this connection the Engineer 
advised that due to wartime conditions and uncertainties the work may require 
more than $200,000 of state money, depending on the bids that are recieved. 
The Commission, by unanimous vote, approved a reasonable overpayment of state 
funds, if necessary. 


The Commission discussed the matter of allowing the use of the state 
park at Floras Lake in Curry County as an aircraft landing field. Commission- 
er Chessman suggested that the Commission should discuss the matter of leasing 
the property to the county on reasonable terms without mentioning how long a 
term of lease the Commission is willing to give. Chairman Banfield gave as 
his thought that the county should be informed that the Highway Commission 
wants to cooperate in every way possible and is willing to lease the property 
to the county on a reasonable basis. Commissioner Schaupp concurred. It was 
thereupon decided that the Attorney should prepare a letter to the county 
court advising the court of the Commission's willingness to lease the property 
for the purpose intended, and of the Commission's desire to cooperate fully 
insofar as is possible, having in mind the best interests of the state as a 
whole. This letter is to be read to the members of the Commission before it 
is mailed to the county court. 


The Comeission arrived in La Grande at 9:00 a. m., and immediately 
conferred with groups representing the citizens of La Grande, Union and Elgin 
in the city council chambers. Mr. Charles 3, Reynolds, President of the Ore- 
gon Trail Association, presided at this meeting, which was attended by all 
members of the Highway Commission, the Engineer and the Secretary. The fol- 
lowing persons were present from La Grande and vicinity: Union County Court, 
consisting of County Judge C. K. McCormick and County Commissioners Chris 
Johnson and William Condit; S. B. Morgan, County Engineer; La Grande City 
Commissioners T. H. Gaither and B. A. Van Wormer; A. K. Parker, La Grande 
First National Bank; Fred E, Kiddle, President, Chamber of Commerce; Robert 
Ball, Secretary, Chamber of Com.erce; J. H. Pease, Jeweler; J. B. Lumsden, 
United States National Bank; Colin R. Eberhard, Attorney; L. K. Kinzel, it. 
Emily Lumber Company; Fred Spauth, Plumber; Raymond Gray and E. R. Walder, 
Eastern Oregon Light and Power Company; Homer Lefelle, J. C. Penney Company; 
F. C. Perkins, Perkins iiotor Car Company; Dr. William Pease, Optometrist; 
Foster Sims, Texas Oil Company; and Frank Shino, La Grande Evening Observer. 


Representing the town of Elgin were; Jesse Crum and Hanford Reed. 
Representing the town of Union were: C. A. Caldwell, George Ferguson, G. I. 
Hess, and Merton Davis. 


Following introductions, Chairman Banfield explained the purpose 
of the Commission's visit, explaining briefly that the Commission has in mind 
completion of the I.0.N. Highway and the formulation of a program of priority 
projects for construction during the postwar period, He asked the local group 
to furnish the Commission with a list of projects which they desire included 
in such program, and advised that they will be given due consideration, but 
the Commission is not in position at the present time to make any definite 


APR SO 1943 


q 
Pek | 
aE 


to the improvement and maintenance of the Independence-Granger County Road. 
The provisiorsof this agreement were explained fully by the Engineer, who ad- 
vised that the arrangement was consumated by the former Yighway Commission and 
that the a.reements would have been executed several months ago by the former 
members of the Commission, but for the fact that the papers were misplaced in 
the Independence city offices. The Commissicn expressed reluctance to enter 
into the agreement because of the precedent that would be established thereby. 
However, after considerable discussion, the arrangement was aporoved by the 
Commission by unanimous vote, upon motion of ir. Chessman, which was duly 
seconded by Mr. Schaupp. The Commission indicated that it would not approve 
future agreements of this nature, The Engineer was instructed to endeavor to 
secure reimbursement from the Federal Government for expenditures made by the 
state in connection with the work involved. 


A letter was presented from the State Parks Superintendent with ref- 
erence to damage that has been done in Helmick State Park by Army trucks and 
personnel from Camp Adair, According to the report, Army trucks have been 
driven through this park indiscriminately, severely damaging grassed-over 
areas and natural terrain. Fox holes have been dug in various locations, and 
trees have been felled and otherwise marred. Furthermore, park benches and 
tables are missing. The Parks Superintendent estimated that it would cost 
$500 to replace the park in its original condition, He recalled that the Con- 
mission at one time offered to sell this park to the Army authorities for the 
sum of $550, the sale having been previously approved by the people that donat- 
ed the park to the state. However, the sale has not been consumated to date, 
He suggested that the Amy either be required to complete the acquisition of 
the park by the payment of the $550 heretofore established, or to pay the 
state $500 as damages. The Engineer gave as his thought that the Army offi- 
cials should be given another opportunity to purchase the park, and if they 
Will not complete the purchase then that aetion should be taken to collect 
damages. After discussion, the Comission approved the recommendation unani- 
mously. The Engineer was thereupon instructed to write Colonel McCoy, who is 
in charge of Camp Adair, bringing the facts to his attention and requesting 
his cooperation, to the end that further damage to this park shall not occur. 
It was also the thought of the Commission that the Attorney should write the 
Army authorities renewing the state's offer to sell this property, and advis- 
ing that the state will do what is necessary in order to collect damages, if 
the sale is not consumated. It was so ordered, 


The Commission discussed informally matters pertaining to the con- 
struction of the cut-off highway between Baker and John Day, as has been re- 
quested by the Baker Chamber of Commerce, but no action was taken thereon, 


The Commission discussed the I.0.N. Highway Project, which was in- 
spected on the previous day. It was the opinion of the Commission that the 
building of this road and the expenditure of the state's funds in connection 
therewith is basically sound, inasmuch as it will reduce the cost to maintain 
the present road considerably. In view thereof the Commission, by unanimous 
vote, upon motion of Commissioner Schaupp, which was duly seconded by Commis- 
sioner Chessman, approved the construction of this project on the basis of the 
Federal Government contributing $800,000 toward the cost thereof, 
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the expenditure of such funds to cities of 10,000 population or iore, whereas 
the population of the City of La Grande, according to the last census, was 
only 8,000. Mr. Kinzel asked for the improvement of the Starkey Secondary 
Highway, and the extension thereof from its present terminus to a connection 
with the Pendleton-John Day Highway, near Ukiah. He alleged that the con- 
struction of such road would provide a short route to California for people 
of the La Grande district, 
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In concluding the presentation Mr. Neynolds advised that whereas 
the people of the La Grande district have not as yet decided on a postwar 
program, the matter will be given serious consideration, and an outline of 
projects will be presented to the Commission as soon as possible. He did, 
however, mention the following projects which he said would probably be in- 
cluded in the program: (1) modernizing of the Wallowa Lake Highway between 
La Grande and Wallowa, particularly the La Grande-Union Hill Section; (2) 
reconstruction of the Old Oregon Trail between North Powder and Union; (3) 
extension of the Starkey Secondary Highway to Ukiah; (4) modernization of the 
Old Oregon Trail; (5) construction of a road extending from Hunters Lane to 
Tollgate; (6) improvement of the highway between Union and Cove; (7) recon- 
struction of the Weston-Elgin Highway at the Weston end, and arrangements for 
snow removal during the winter season; (8) improvement of several other sec- 
ondary state highways and county roads, which were not described. 
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there are $57,000,000 which the Commission has visions of spending for road 
construction during the first three-year period following the war, there are 
a lot of roads to construct and the money will not go nearly as far as it 
would have some three years ago. He also said that it probably will not be 
possible for the Commission to approve all of the projects that are presented, 
although it will be pleased to consider them, and pointed out also that the 
federal moneys are not assured, inasmuch as the bill providing for the same 
has not as yet been passed by Congress. 


Chairman Banfield concluded the conference by stating that although 


The meeting was adjourned at 10:00 a. m. following which the Commi s- 
sion motored to Pendleton. The following matters were discussed enroute: 


(1) Zoning of state highways for speeds:-The Engineer advised 
that the former Highway Commission authorized an expenditure for in- 
vestigations relative to the zoning of highways, preparatory to the 
erection of signs limiting the speed of motor vehicles. He gave as 
his thought that now is not the time to start on a program of this 
kind, in view of the expense involved in the preparation and erect- 
tion of the signs. The Commission concurred, and thereupon instruct- 
ed the Engineer to let the matter rest until times return to normal, 
when further consideration will be given to the subject. 
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(2) Question of fire insurance coverage on highway department 
buildings.-Tne Engineer suggested that it might be advisable to 
carry commercial fire insurance coverage on buildings owned by the 
State Highway Commission, in addition to the coverage that is now 
furnished by the state under the Restoration Act. He pointed out 
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commitments or promises with respect to any of them. He also mentioned the 
Status of the highway funds, due to the decrease in gasoline tax revenues, 
difficulties encountered by the Commission because of the labor shortage, and 
because of priority and wartime restrictions. He called upon the Engineer to 
give further details with respect to the proposed postwar program, 


The Engineer explained the provisions of the bill that is now pend- 
ing in Congress, which will provide federal funds for postwar highway construc- 
tion. He pointed out that under the bill as now written Oregon will receive 
approximately $15,000,000 annually for three years, which, with an annual ap- 
propriation of $4,000,000 of state match money, will provide a working program 
of $19,000,000. He also asked the delegations to submit to the Commission a 
list of projects, arranged in the order of their importance, for the Commission's 
consideration in the formulation of this program. 


Mr. Reynolds advised that the groups have no definite program to pre- 
sent at this time, but will prepare one in the near future. He called upon 
members of the local groups for remarks. . 


County Jucge McCormick stated briefly that the county particularly 
desires additional secondary highway improvements. County Commissioner John- 
son endorsed the remarks of Judge McCormick. He said that tie county hasn't 
received much secondary highway money during the past eight years, and that 
they feel they are entitled to fair consideration in this respect. He advised 
that the county has no program of highway projects arranged at the present 
time, but will submit one in the near future. wr. Morgan stated that he came 
to listen and not tc talk; however, mentioned improvements to the Cove-Union 
Secondary 'ighway ard additional improvements for the “unters Lane Road and 
the North Powder River Road, both of which are county obligations. 


Mr. Calder spoke in behalf of the town of Union, stating that they 
have arranged no program, but will be pleased to cooperate with the Highway 
Commission in every way possible, Similar remarks were made by Mr. Hess, who, 
however, suggested the improvement of the Union-Medical Springs Secondary 
Highway. 


Speaking in behalf of the town of Elgin, Mr, Reed and Mr. Crum sug- 
gested completion of the Minam Hill Section of the Wallowa Lake Highway, and 
asked that provision be made for keeping the Weston-Elgin Highway open through 
the winter months, They also stated that the town of Elgin has other projects 
in mind and will submit to the Commission a complete list at a later date. 
They offered full cooperation with the Comission. 


Mr. Van Wormer, speaking as Chairman of the Building Committee of 
the La Grande City Council, advised that La Grande has no definite program 
outlined as yet, but will prepare one in the near future. His remarks were 
endorsed by Mr. Gaither, who also stated that any route leading out of La 
Grande is of interest to the city. Mr. Kiddle advised that the La Grande Chan- 
ber of Commerce has not yet prepared a program of projects, but will do so soon. 
He questioned whether the City of La Grande will receive much benefit from the 
federal postwar moneys, in view of the fact that the bill as now written limits 
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Present at such meeting were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

R. H. Baldoek, State Highway Engineer 
H. B, Glaisyer, Secretary 


Commissioner Chessman was excused from attending this meeting. 


The local group consisted of some thirty members, including the 
following:- J. F. Gitchell, Chairman, City Planning Commission; J. C. Davies, 
President of the Chamber of Commerce; W. S. Nelson, Secretary of the Chamber 
cf Commerce; Ray F. Kelly, President, Port of The Dalles; H. G. Miller, Sec- 
retary, Port of The Dalles; County Judge J. B. Kirk; County Comnissioners 
A. H. McLeod and Mace Fulton; County Engineer Chris Fauerso; Acting ifayor 
Paul R. Weigelt; John Alden, of The Dalles Chronicle; Gus Carlson, Inland 
Navigation Company; and W. V, Daniels, L. E. Emerson, W. L. Kirk, V. E. Rolfe, 
R. R. Harper, H. L. Eddins, Frances Seufert, C. 5. Hampton, F. M. Sexton, 0. F. 
Sprickerman, L. L. Hicock, Roscoe E. Roberts, J. T. Barton, Lloyd Arnold, Geo. 
Edmiston and R, C. McGuire, all members of The Dalles Chamber of Commerce. 

Mr. Gitchell presided. 


Following opening remarks, Mr. Gitchell called upon Mr. Nelson, 
Secretary of the Chamber of Commerce, to present an outline of postwar pro j- 
ects in which the various groups of the community are particularly interested. 
Mr. Nelson outlined a comprehensive plan for the development of the City of 
The Dalles as a port on the Columbia River. He presented a mimeographed re- 
port on this subject, which he read aloud with explanatory comments. Exhibits 
were also presented, consisting of maps and aerial photographs. In commenting 
on the plan, Mr. Nelson advised that the United States War Department will nt 
approve their river-development project unless the people will provide the 
necessary facilities for the operation of the same, which will include not 
only facilities for the handling of river traffic, but also facilities to pro- 
vide access to the river-front development, such as roads, bridges, etc. All 
of these facilities, he said, must be coordinated. He brought up the question 
of the building of a bridge across the Columbia River at The Dalles, and asked 
the Commission to settle this question. He pointed out that there is only one 
road leading from the business district of The Dalles to the water front, 
which is inaccessible from other city streets. Additional approaches to the 
water front, he said, should be provided. He envisioned a tremenduous in- 
crease in commerce within the next few years, and declared that the City of 
The Dalles must be in position to accommodate this traffic when it arrives. 
He called upon several local peqple for remarks. 


Mr. R. F. Kelly, President of the Port Commission, stated his con- 
currence in the presentation as made by Mr. Nelson. He added that there is 
need in The Dalles for an extensive survey for properly locating the various 
fasilities in this development. County Judge Kirk also endorsed Mr. Nelson's 
presentation. He added that the most pressing project, from the county's 
standpoint, is the reconstruction of the Columbia River Highway, from Portland 
to The Dalles, and through The Dalles. He offered full cooperation from the 
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‘nat one serious fire in one of the larger of the state's buildings, 
such as the buildings in Salem and at the University of Oregon and 
at Oregon State College, would just about deplete the fund provided 
under the provisions of the Restoration Act, in which event, if one 
of the highway department's buildings should burn at about the same 
time, no moneys would be available to restore it. It was the thought 
of the Commission that something should be done to fully protect 
highway department property, but no action was taken on the matter 
except that the Engineer was instructed to render a full report to 
the Commission at its next meeting. 


The Commission arrived in Pendleton at 12:00 noon, and immediately 
following luncheon at the Pendleton Hotel, conferred with a group of local 
citizens who were headed by the Honorable Sprague Carter, Mayor. Present and 
representing the state highway department were all three members of the Com- 
mission, the Engineer and the Secretary. Local citizens present in addition 
to Mr. Carter were: R, H. Schwalbe, Hanley & Company, President of the Cham- 
ber of Commerce; John Kilkenny, Attorney; Sam Thompson, President of tie 
Pendleton Roundup; Will Glass, Manager of the First National Bank; |illiam R. 
Meiners, County Commissioner; Carl Ewing, U. S. Forest Service; Koy Raley, At- 
torney; James Johns, Abstractor; E, B. Aldrich, Pendleton East Oregonian, and 
former member of the State Highway Commission; and Rex Ellis. 


Following introductions, Chairman Banfield explained the object of 
the visit, concluding with a brief statement relative to the I.0.]. Highway 
and a request for the submission of local projects for consideration by the 
Commission in the formulation of its postwar program, At the request of Chair- 
man Banfield, the Engineer explained the provisions of tne bill that is now 
before Congress that provides for an appropriation of federal funds to finance, 
with state cooperation, highway projects during the three-year period immedi- 
ately following the war, 


Brief talks were made by Mr. Carter and Mr. Aldrich, wr. Raley, as 
Chairman of the Highway Committee of the Pendleton Chamber of Commerce, men- 
tioned as their preference project the removal of the Old Oregon Trail bottle- 
neck. He also asked for the completion of the proposed revision of the Oregon- 
Washington Highway between ifilton and the Washington State Line. He suggested 
the following local projects in Pendleton: widening of West Court Street, route 
of the Old Oregon Trail; construction of a railroad grade separation structure 
at Dorian Avenue (liest Webb Street); and construction of a highway connection 
between the Old Oregon Trail and the Pendleton-John Day Highway on 20th Street, 
including a railroad grade separation structure, 


The Coumission made no commitments relative to these pro jects; how- 
ever, inspected them in company with Mr. Johns, immediately following adjourn- 
ment at 1:45 p. mn. 


The Commission then motored to The Dalles, where a meeting was held 
with local citizens at 8:00 p. m., in the dining room of the Royal Cafe. 
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Portland, Oregon, May 11, 1943 


The State Highway Commission met in regular session at 8:15 a. m. 
in room 615 (Imperial Room) Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

Merle R, Chessman, Commissioner 

R. H. Ealdock, State Highway Engineer 
. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner Schaupp arrived at 10:30 a. m. 


The Assistant Attorney requested authority to purchase certain par- 
cels of real property that are needed for various highway improvements. He 
submitted a list of such properties and suggested offers in connection with 
each. After careful consideration of each item the Commission approved the 
request and the offers recomended. The following resolution with respect 
thereto was adopted by the Commission by unanimous vote of the Commissioners 
present upon motion of Commissioner Chessman: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHERTAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed: 


NOW, THEREFO"E, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same 
hereby are, aporoved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to complete 
the acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


Section, Hwy., and Owner Purpose Acres Approximate Amounts Agent 


To Point Section, Columbia River Highwa 
iomicjervin, Louise Damages to property Benson 


on account of slide - 
LUMP SUM $50: 
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county in anything that the Commission should undertake. Mr. Weigelt, as Act- 
ing Mayor, mentioned that one of their problems is the traffic problem on Sec- 
ond Street. 


At the request of Mr. Nelson,- the State Highway Engineer explained 
the purpose of the Commission's visit, and outlined briefly the provisions of 
the bill that is now pending before Congress, which provides for an appropria- 
tion of federal funds for postwar highway construction. Chairman Panfield 
complimented Mr. Nelson on his report, but advised that the project that he 
has outlined is not the kind of postwar work that the Commission has in mind. 
The Commission, he said, has under contemplation the preparation of a general 
postwar program, consisting of highway projects that will provide the greatest 
benefits to people of the local communities throughout the state, in order to 
take up the slack in employment when the war is over, and when the country re- 
turns from a wartime economy to peacetime activities. He gave as his thought 
that the project outlined at this meeting is not in the sphere of the Highway 
Commission to undertake; however, he said, the Commission will be pleased to 
give the plan due consideration in the formulation of the Commission's program 
of activities. He added that the Commission must consider all projects on a 
state-wide basis, and suggested the submission of a number of projects of a 
strictly highway nature. When the list of projects has been received from the 
various comaunities, he said, they will be arranged and presented to the Com- 
mission by the Engineer, with suggestions, and it will then be up to the Com- 
mission to decide where to spend its money. Commissioner Schaupp concurred in 
the remarks of Chairman Banfield. 


In concluding the meeting, Mr. Nelson advised that the City of The 
Dalles has already provided river frontage for leasing to individuals who may 
desire it, and has also voted additional funds in the amount of $100,000 %o 
assist in a reasonable amount of development. 


The meeting was adjourned at 9:45 p. m. 
OF 
State Highway Engineer 
ica ilerces B- 


Secretary 


mmissioner 


Section, Hwy., and Owner Purpose Acres Approximate Amounts Agent 

Albina-Portland Section, Pacific Highway 

7876-0.W.R.R.& N. Co. Storage 4 yr. lease at $10 Devers 
Site per year 

Front Street Project Section, City of Portland, Pacific Highway West 

10792-Hamamn, Anna if. 4,250 sq.ft. 4,400 McCallister 

10858-Lisac, Joe E. " §,000" ™ 5,000 a 

10774-Cosby, H. R. n 4,250" ™ 4,400 " 

10798-McBride, Donald B, " 24,570" " 5,000 " 


West Portland-Tualatin Section West Portland-Hubbard Highwa 
4643-Lacey, Wm. f. 30,720 sq. ft. 3633 LUMP SU“ Benson 


Eugene Section, Pacific Highway 
9897-Farmer, C. H. Ry 485 "=O" (25¢ sq.ft. + $378.75 Parker 


Judkins Point-Goshen Section, Pacific Highway 
7934-A-Mannel, Carrie C. R/W 452 sq.ft. 15¢ sq.ft. + $82.20 Witt 


Trail Rock Production Project Section, Crater Lake Highway 
10801-Oswald, Chas. 0. and Gravel Pit 8.56 $100 pez acre McChesney 


Victor L. Oswald and 
Stock Pile Site 


Crescent Section, The Dalles-—California Highway 


10607A-Bedard, Edw, J. Gravel Pit 18.10 $10 per acre McChesney 

7489-Young, 0. M. R/T 448 sq.ft. 2f sq. ft. " 

7438-Hummell, Pearl " 845 sq.ft. 22" " 

10474-Jacobsen, May ® 500 sq.ft. In exchange for " 
1,200 sq. ft. 


Hooker Creek-Malloy Ranch Section, I.0.N. Highwa, 

10375-Harris, Chas. V. 1 2.0 $20 per acre Cozad 
13.24) $50 per acre, plus 
20.24) $2,076 plus fencing 


10376-Harris, Chas. V. " 3.92 $20 per acre plus " 
fencing 
10379-Fenwick, J. S. w 19.57 14.37 as at $50 pera. " 


4.05 a. at $10 per a. 
1.15 a. at $100 per a. 
plus 31608.50, plus 


fencing 
ronside-Brogan Section, John Day Highwa 
8444-Duncan, Ralph H. Stock Pile 
(Correction) Site 1.0 $5 LUMP SUM for the Gardiner 


land, plus fencing 


Section, Hwy., and Ower Purpose Acres Approximate Amounts 


Tongue Point Section, Columbia River Highwa 

10759-Beciner, Mary Laura W 3,300 sq.ft. $200 LUMP SUM for 
the land, plus $1800 

10760-Kiiski, Otto ». Sp ** #350 LUMP SUM, plus 
$4, 650 


Seaside-“uz Point Section, Oregon Coast Highwa 
10331-Hollinshead, Edwin A. 28 g20 per acre 
10332-Cox, Martha 4. 0.28 $25 LUMP SUM 
10335-Carlson, Olaf 2/3 acre) $500 per acre 
5,450 sq.ft. )6.4¢ + sq.ft. (#350 
LUMP SUM plus $170 
plus moving bldg. 
Estd. $1500) 
10347-iKendall, A. W. g200 per acre 
10348-Warren, Emma H. $20 per acre 
9926-Falker, Anna ii. Hov- $50 per acre 
gaard, et al $150 per acre + $473.50 
+ $7.50 Benson 
9927-Smith, James S. $10 LUMP SUM " 
9930-Waterhouse, David T. $25 per acre " 
10333-Moore, Fred H. $20 per acre Witt 
10334-Woodfield, F. W., A. W. $20 per acre " 
Norblad, and Pearl B. 
Lagassee (Tolovana Park 
Company) 
10344-Culbertson, J. M. " - $100 LUMP SUM 
10348-Warren, Emma H. ¥: 3 $20 per acre 
10338-Schroeder, Nicolas * 11,837 sq.ft. (Approx. 1/4 acre) 
950 LUMP SUM 
9932-Lynn, Walter T. » 8,680 " © 13d sq. ft. Benson 


Siletz Bay-Newport Section, Oregon Coast Highwa 
4073-Gilfillan, Oscar a 3,920 sq.ft. 4f sq. ft. Collins 
" 


4042-Saarenpaa, Ivar M. fe) $300 per acre 
10862-Archer, P, H. $75 LUMP SUM " 
4436-Hardy, Walter E., GRATIS Landon 
Lincoln County and 
Alf Anderson 


Rocky Creek-Ne rt Section, Oregon Coast Highwa 
4445-Sanford, G. A. Wit 2,400 sq. ft. 5¢ sq. ft., plus $190 Landon 


McTimmonds Valley Section, Kings Valley Hignwa 

#10872-Teel, Marie, and Rock Quarry 3.18 $100 per acre, plus 

Nellie Frances Lee $282 McChesney 
#10332-Powell, Louis Walter RAV 4.69 $30 per a. + 3663 " 

and Eunice Mae Garrett 
#10833-Elliott, Addie L. " $80 per acre " 

* $20 per acre, plus 
$731.90 


File No. 10537 MM. H. Wagner Recommended offer $125.00 
File No. 10538 Marie F. Harris " " $800.00 


After consideration of both properties the Commission approved the request 
and the recommended offers. The following resolution with regard thereto was 
adopted by the Commission upon motion of Commissioner Chessman which was sec- 
onded by Chairman Banfield: 


WHEREAS, the State Highway Commission is authorized to 
locate, relocate, construct, reconstruct, maintain, widen, straight- 
en, and otherwise improve state highways, both primary and secondary, 
and also access roads or other roads in which the Federal Government 
is interested, and said Comission is also authorized to construct 
shops, equipment sheds, office buildings, maintenance sites, patrol- 
men accommodations, and snow fences, and is authorized to acquire 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, and broadcasting stations, and is further authorized to 
develop, construct, improve, operate, and maintain parks, parking 
places, auto camps, camp sites, roadside development, recreational 
grounds or resorts, and other places of attracZion and scenic value; 


WHEREAS, said Highway Commission is authorized to acquire 
by purchase, agreement, donation, or by the exercise of the power 
of eminent domain real property, or any interest therein, necessary 
or deemed by the Highway Commission necessary for the accomplish- 
ment of any and all of the foregoing things; and 


WHEREAS, in the judgment of the Highway Commission the 
tracts or parcels of land hereinafter described are each necessary 
for the specific and particular purposes hereinafter expressly set 
forth; 


' NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each neces- 
sary for the accomplishment of the purposes hereinafter expressly 
and specifically set forth, which said real properties and the 
specific purposes for which the same are eing acquired are des- 
cribed as follows, to wit: 


Real property owned by M. H. Wagner, which property 
is located in the west half (Ws) cf the southwest quarter 
(SW) of Section 1, Township 5 North, Range 35 East, . U., 
Umatilla County, Oregon, and is more particularly described 
on the attached sheet and designated as Parcel No. 1 and 
is further identified in the records of the Highway Comnis- 
sion as file R 10537, and which property is being acquired 
for right of way purposes in connection with the Oregon- 
Washington Highway;* 
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Section, “wy., and Owner Purpose Acres Approximate Amounts Agent 


Gales-Tunnel Section, Old Oregon Trail 
10876-Ferney, Letha R/W 25>) $120 per acre VanScoy 


10.14) $4.931 per acre 
12.64) 
10875-Hosey, T. A. and 
Federal Land Bank 3.51 340 LUMP SUM plus 
any fencing damaged 
or destroyed 


TN NP re wt mae TORS 


eR pi nth 
/ eer age 


Moro-ilasco County Line Section, Sherman Highway 
10800-Eastern Oregon Land Quarry 15.0 $7 per acre 


Company 


Milton-Washi 
10553-ijarkham, Octavia L. 


an 


$481, plus moving 

bldgs. (Estd. $2186) 
10517-Anspach, H. A. Gravel Pit 17.0 #25 per acre 
10559-Betts, Harry N. R/V 51,987 sq.ft. 1f sq.ft. + $205 


Cascade Iocks-Viento Section, Columbia River Highwa 
10776-Harper, Dan and R/W 29.0 $10 per acre Parker 


Ruth 1.0 $1000 per acre, plus 
$4710 


Dinca iit tn inhi ce eae TRIG ah 


*The Commission authorized the purchase of these properties at the prices men- 
tioned, on the condition that the Federal Government approves the highway im- 
provement and the project goes forward. 


In this connection the Assistant Attorney requested instructions 
relative to the following properties: purchase of 4.67 acres from Wm. Buhrer 
for park purposes adjacent to the Oregon Coast Highway between South Beach and 
Beaver Creek; purchase of 0.36 acre from Josephine McClaskey for right of way 
along the Waldport-Big Creek Section of the Oregon Coast Highway; anc purchase 
of 13.58 acres from Charles A. Huntington for right of way for the Judkins 
Point-Goshen Section of the Pacific Highway. The Commission deferred a deci- 
sion with respect to the purchase of such properties pending further informa- 
tion which is to be reported by the Assistant Attorney at the next meeting. 

In this connection the Commission instructed the Assistant Attorney to -report 
also on how much property the Commission is now buying for purposes other than 
right of way. 


The Assistant Attorney also requested authority to acquire by con- 
demnation the following properties which are needed in connection with the con- 
struction of the proposed revision of the Oregon-Washington Highway between 
Milton and the Washington state line: 
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The Attorney reported the need to amend the complaint heretofore 
filed in the Circuit Court of the State of. Oregon for Malheur County, in 
July, 1942, with respect to the condemnation of certain land which the High- 
way Commission needs from the Western Loan & Investment Company and S. A. 
Swayne, in connection with the improvement of the I.0.N. Highway near Jordan 
Valley, He explained that since the filing of this complaint it has been 
found necessary to acquire from these defendants additional real property and, 
in his opinion, it would be advisable to secure a judginent with respect to 
both tracts under the same proceedings. He recomnended, in view of the cir- 
cumstances, the adoption of an appropriate order by the Commission. After 
discussion the Commission approved the recommendation. The follo-ing resolu- 
tion with regard thereto was adopted by the Commission by the unanimous Ste 
of the members present: 


WHEREAS, the State Highway Comuission on the twenty-third 
day of July, 1942, found it necessary to acquire certain real prop- 
erty owned by The Western Loan & Investment Company and by S. A. 
Swayne, and in which property one Ed Wilson had an interest as les- 
see, and said Commission, by a resoltuion made, adopted and entered 
in its minutes, declared the necessity for the acquistion of said 
real property and authorized the acquisition of the said property by 
agreement if possible, and if not then by condemnation; and 


WHEREAS, pursuant to the provisions of said resolution, a 

complaint was filed in the Circuit Court of the State of Oregon for 

the County of Malheur, the purpose of which was to acquire the real 
property described therein by condemnation; and 


WHEREAS, since the filing of said complaint, it has now 
been found necessary by the Commission to acquire from the said de- 
fendants additional real property; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the real property herein described is necessary for highway purposes 
and particularly for the purpose of procuring therefrom materials 
for road construction and road maintenance. The real property here- 
by declared to be necessary for such purposes is described as follows, 
to-wit: 


A parcel of land lying in the Northeast Quarter ( NE?) 
of Section 36, Township 27 South, Range 46 East, W. M., 
Malheur County, Oregon, and being a portion of the follow- 
ing described property: That tract of land which was con- 
veyed by that certain deed to Western Loan & Investment 
Company, recorded in Book 45, Page 227 of Malheur County 
Record of Deeds, the said parcel being described as fol- 
lows; 


Real property owned by Marie Harris, which property is 
located in the west half (4) of the southwest quarter (SW2) 
of Section 1, Township 5 North, Range 35 East, W. M., Uma- 
tilla County, Oregon, and is more particularly described on 
the attached sheet and designated as Parcel No. 2 and is 
further identified in the records of the Highway Commission 
as file R 10538, and which property is being acquired for 
right of way purposes in connection with the Oregon-Washing- 
ton Highway.+ 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being ac- 
quired for the express and specific purposes in this resolution set 
forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisi- 
tion of said real properties, and said Engineer is further instructed 
to prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real properties, which said descriptions 
shall be available for the preparation of any deed or deeds or other 
instrument or instruments necessary to complete the acquisition of 
said property or properties, whether said properties be acquired by 
purchase, donation, agreement, or by the exercise of tle power of 
eminent domain. 


4. That J. M. Devers, Attorney for the State Highway Com- 
mission, be and he is hereby requested, authorized,and directed to 
attempt to agree with the owner or owners and/or with the tenants or 
persons in possession, if there be any, of said parcel or parcels of 
land with respect to the comvensation to be paid for the taking of 
the same and the damage, if there be any, and in the event that no 
satisfactory agreement or agreements can be reached, then it is here- 
by further resolved that J. li. Devers, Attorney for the State Highway 
Commission, be and he hereby is requested to commence and prosecute 
to a final determination such suit or action, or suits or actions, 
as may be necessary and appropriate to acquire title to the said 
premises and all rights therein for the purvoses herein stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


«(The detailed descrintions of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution 
on file in the office of the State Highway Commission, Salem, being 
Resolution No. 35, under the heading "Real Property Condemnation Reso- 
lutions" and said descriptions by this reference are made a prt of 
this minute entry to the same extent as if copied in full herein.) 


MAYIIT 1943 


141520 


The Attorney brought up for discussion settlement of a controversy 
with regard to the purchase of right of way from Alvin C. Spriggs and wife, 
in Cottage Grove. He advised that it has been necessary to condemn the prop~ 
erty for which the Commission approved an offer of $200. However, it now ap- 
pears that the Spriggs are willing to settle out of court if tne Commission 
will pay the sum of #250, He recommended approval of such settlement, in 
view of the fact that the amount involved is not large, and in order to avoid 
further litigation which is rather costly. The recommendation was approved by 
the Commission by unanimous vote of the members present. 


The Engineer rendered a supplemental report on the request of Mr. 
J. S. Burres, Moro, Oregon, for the improvement of the Cottonwood Grade Sec- 
tion of the Wasco-Heppner Secondary Highway. He advised receipt of a letter 
from Mr. Burres stating that all he is asking for is the widening of a few 
narrow points which are a hazard to the traveling public and where a number 
of accidents have occurred. He estimated that it would cost about $5,000 to 
do what Mr. Burres requests, and advised that in normal times he would recom- 
mend the project. He questioned whether or not the Commission would care to 
spend the money, in view of existing conditions, and expressed a doubt that 
the War Production Board would approve the expenditure. After discussion the 
Commission instructed the Engineer to make further investigations and, if he 
finds that the work can be done for $5,000, to proceed with the improvement, 
if the War Production Board will approve the expenditure. (See additional 
paragraph on the following day when Mr. Burres was present.) 


The Engineer presented for the Commission's information a pay-roll 
report for the month of March 1943, showing the average number of people that 
were employed by the highway department during such period and the amounts ex- 
pended for the various classes of employment as compared with the amounts ex- 
pended during the month of March 1942. Such report reveals that there were 
1,680 employees on the highway department's pay roll in March 1943, as com- 
pared with 2,105 during March 1942, and that the amount expended during March 
1943 was $269,040.77, as compared with $287,708.28 during the month of March 
1942. The Commission approved the report and ordered that hereafter a copy 
of the reports containing similar information be sent each month to the mem- 
bers of the Commission. 


The Engineer presented for the Commission's approval a suggested 

press release advising the public of the penalty that the Commission may im- 
pose on truckers who are apprehended for transporting loads weighing in excess 
of the legal weight limits and tolerances allowed by the Highway Commission. 
The article was read aloud by the Secretary, but action thereon was deferred 
by the Commission pending the securing of information from the State of Wash- 
ington as to how such matters are handled in that state. The Engineer was in- 
oe to secure such information. (See additional paragraph on following 
day. 


A letter was presented from L. ¥. Stoll, Area Director, Office of 
Emergency Management, advising that, effective on April 15, 1943, the construc- 
tion, repair and maintenance of highways in Oregon by the Oregon State Highway 
Commission crews were declared to be activities essential to the war effort 
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Beginning at a point on the North line of said Section 
36; said point being 580.9 feet East of the North quarter 
corner of said Section 36; said point also being 75 feet 
distant easterly from (when measured at right angles to) 
the relocated center line of the I. 0. N. Highway; thence 
North 89° 51' East along said section line a distance of 
500.0 feet; thence South 12°12' East 796.1 feet; thence 
South 31° 40' East 608.3 feet; thence South 67° 48' West 
250 feet; thence South 22° 12' East 100 feet; thence South 
67° 48' West 194.4 feet to a point which is 75 feet dis- 
tant easterly from (when measured at right angles to) the 
relocated center line of said highway; thence parallel to 
and 75 feet from said relocated center line on a spiral 
curve left(the long chord of which bears North 19° 42' 30" 
West 442.1 feet) a distance of 442.5 feet; thence North 
22° 12' West parallel to said center line 1230 feet to the 
point of beginning. 


The parcel of land to which this descrivtion applies 
contains 13.75 acres. 


2. That the Commission does hereby find and declare that 
the above described real property is necessary and acquisition of 
the same by the State is required for the purpose heretofore stated. 


3. That the resolution heretofore adopted by the Commis- 
sion is hereby amended by adding thereto the real property described 
herein. 


4. That the Chief Counsel of the State Highway Commis- 
sion hereby is authorized and instructed to file an amended complaint 
and in said amended complaint include the real property herein de- 
scribed. 


The Commission discussed matters pertaining to the proposed revision 
of the Oregon Coast Highway between Cannon Beach Junction and Cannon Beach 
with particular reference to acquisition of property for wayside-strip purposes 
beyond the limits of the 200-foot-width right of way. The Engineer gave as his 
understanding that Clatsop County Court is willing to donate a 200-foot right 
of way across the county-owned lands, but is reluctant to deed to the state 
lands beyond the limits of the right of way because it doesn't want to take 
this land off the tax -olls. Commissioner Chessman advised that he anticipates 
that County Judge Guy Boyington will be present at this meeting for a discus- 
sion of the matter, After careful consideration Chairman Banfield and Commis- 
sioner Chessman approved the survey of this section, as made by the Engineer, 
as the permanent location for the Oregon Coast Highway between the points un- 
der discussion. (Judge Boyington appeared before the Commission at 2:00 p. m. 
See ahead for details.) 


The Engineer requested authority to advertise for bids for repair- 
ing the pier protection and drawrests of the Umpqua River Bridge, at mile 
post 224.83 on the Oregon Coast Highway at Reedsport, which was damaged by 
drift and high water during last winter's storms. He estimated that this 
work would cost about $7,500, and advised that, while the work could be done 
by one of the highway department's bridge maintenance crews, it would be nec- 
essary in that event to neglect the painting of steel bridges in the Coos Bay 
area. After discussion the Engineer's request was approved by the Commission 
by unanimous vote of the Commissioners present. 


A letter was presented from the City Council of Sutherlin, request- 
ing the widening of the Pacific Highway in this town between State Street and 
Calapooya Street to facilitate the parking of automobiles through the business 
section, The Engineer advised that Division Engineer K. D. Lytle, who inves- 
tigated this matter, reports that the city's greatest trouble is the traffic 
problem that occurs on Saturday nights when loggers and other workers come to 
town and all try to park in this block; also, that the city has been unable 
to prevent the double parking of cars, which causes the blocking of the high- 
way. Mr. Lytle also advises, he said, that the city wants the highway depart- 
ment to cut the sidewalks back about six feet on each side of the highway, 
and when this is done the city will then adopt an ordinance requiring the 
parallel parking of cars. He recommended against the improvement for the 
following reasons: when the highway is permanently located it will not follow 
this street; difficulties under present ‘conditions in securing men to perform 
the work; widening of the street would encourage rather than stop the double 
parking of automobiles; the street as now constructed is adequate to serve all 
needs if properly policed; and there are many vacant lots nearby on which the 
city could establish free-parking areas. He estimated the cost of the widen- 
ing work at approximately 93,000. The Engineer declared his conourrence in 
ir, Lytle's recommendation, as did also Chairman Banfield and Commissioner 
Chessman. The Secretary was instructed to convey such information to the 
city council. 


The Commission discussed a letter from the City of Reedsport re- 
questing the landscaping and beautification of the triangular tract included 
within the wye formed by the intersection of the Umpqua Highway and the Ore- 
zon Coast Highway, in the city of Reedsport, as a priority project in the 
Commission's postwar program. The letter was read aloud by the Engineer, who 
advised that the project is a desirable one, and recommended that it be in- 
cluded in the construction program when the war is over as one of the proj- 
ects which are to be financed with federal aid funds which the Federal Govern- 
ment has provided for such purposes, The Commission approved the recommenda- 
tion, upon motion of Commissioner Chessman, which was seconded by Chairman 
Banfield, and instructed the Secretary to inform the city that, while the 
Commission is not in position to ap»rove the project at this time, it looks 
with favor on the project and will be pleased to give it due consideration at 
a later date, 


The Engineer reported on the condition of the Kings Valley Secondary 
Highway south of McTimmonds Road junction near Pedee, and on the condition of 


and further advising that this order will remain in effect for the duration 
of the war. The Commission ordered the communication filed after brief dis- 
cussion. 


The Attorney reported briefly on the Commission's claim against the 
Public Utilities Commissioner in the amount of $183.97 for reimbursement for 
expense incurred by the Highway Department at the request of the Public Util- 
ities Commissioner, in connection with surveys conducted relative to the in- 
stallation of a steam-heating system for the state capitol group of buildings 
in Salem. Ye advised that he has received information to the effect that the 
Board of Control has approved the payment of this claim. 


The Engineer reported the results of an inspection of secondary 
state highways in Harney County by Maintenance Engineer E. A. Collier, at the 
instance of County Judge Nelson B. Higgs. He advised that, with the exception 
of the secondary highway which extends from Crane to Rome, via Princeton and 
Follyfarm, and the Diamond Secondary Highway north of the town of Diamond, 
secondary highways in Harney County are in good condition. The road between 
Princeton and Follyfarm, he said, has never been surfaced, and during the past 
winter was practically impassible at a number of locations on account of mud. 
The sane condition, he said, obtains on the Diamond Secondary Highway immedi- 
ately south of Crane, and at the Round Barn Reservoir where County Commission- 
er Jenkins has diverted irrigation water so that it covers the highway, neces- 
sitating traffic to use a detour road through a farm west of the reservoir. 
This latter mentioned condition, he said, could be remedied by raising the high 
way gra‘le line, which would require some 5,000 yards of embankment material, 
and the surfacing of the section, but he could not recommend such work because 
there are nossibilities that the dam would be raised to a greater height, in 
which case the highway would again be submerged. There are several other sec- 
tions on the Diamond Secondary Highway, he added, where travel conditions are 
bad during the winter and spring months, particularly across Swamp Creek, just 
north of the town of Diamond, where some surfacing material should be placed. 


He gave as his thought that the Diamond Yighway south of Princeton 
really does not qualify as a state secondary highway, and suggested, in view 
thereof, the abandonment of this section and that responsibility for future 
maintenance of this road be returned to the county; and, if the county court 
agrees to such abandonment, that the Commission designate as a state secondary 
highway the county road which extends from the town of Diamond westerly to a 
connection with the Frenchglen Secondary Highway. As a consideration for this 
action, he said the state could then well spend approximately $10,000 for bet- 
terment of the highway between Crane and Follyfarm, which work could be done 
as a maintenance operation that would not need approval of the War Production 
Board, 


The Commission indicated its approval of the suggestion, and decided 
to discuss the matter with Judge Higgs on such basis when he appears before 
the Commission on the following day. (See additional paragranh ahead covering 
Judge Higgs' appearance. ) 
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county road, mutually agreed upon, because the county court spent county money 
for the surfacing of the Terrebonne-Lower Bridge Project which work, according 
to the original plan, was to be doe by the state; further, that Judge Allen 
indicated that the county court would like to have the work done this year. 

He advised that inspection of the supplemental agreement covering the Brretorre- 
Lower Bridge improvement reveals that the Commission is not obligated to com- 
plete the arrangement until the war is over, and an investigation of the cost 
records reveals that the Commission is obligated to spend only $5,800 to sat- 
isfy the arrangement, rather than $10,000 as mentioned by Judge Allen. The 
Engineer was instructed to convey such information to the county court. 


Commissioner A. W. Schaupp arrived at the meeting at this time and 
participated in the discussions that followed thereafter. 


The Attorney reported receipt of a letter from Mr. Thomas Holman, 
Chairman of the Highway Advisory Commission of the State of Washington, in- 
quiring whether or not the Oregon State Highway Commission has reached a de- 
cision relative to a proposed joint conference among highway of ficials of 
the States of California and Washington for a discussion of matters of mutual 
concern. The Commission voted unanimously in favor of such conference if the 
highway officials of the other states want it. The question where to hold 
the conference was mentioned and upon the suggestion of Commissioner Schaupp 
it was decided to suggest to the other states that the meeting be held in 
Klamath Falls. It was left with the Engineer and the Attorney to work out the 
details. - 


The Commission recessed from 10:45 a. m. to 2:00 p. m., during which 
time the Commission inspected several properties in Washington County, portions 
of which are needed as right of way for the Wolf Creek Highway. All members 
of the Commission were present on such inspection, as were also the State 
Highway Engineer, the Attorney and the Secretary. 


As a result of the inspection, the Commission by unanimous vote con- 
firmed the proposed highway location as adopted by the former Commission, upon 
motion of Commissioner Schaupp which was duly seconded by Commissioner Chess- 
man. The Attorney was instructed to secure appraisals of the properties re- 
maining to be purchased, and which it appears may have to be acquired by con- 
demiation. 


Following the inspection trip the Commission returned to Room 615, 
Imperial Hotel, for disposal of additional routine matters. 


County Judge Guy Boyington of Clatsop County was present and dis- 
cussed with the Commission matters pertaining to the proposed revision of the 
Cannon Beach Section of the Oregon Coast Highway, particularly right of way 
matters and preservation of wayside strips adjacent thereto. Judge Boyington 
advised that the county court is offering no objecvions to the location that 
has been proposed for this revision, notwithstanding that it bypasses the 
town of Cannon Beach, if the Commission is satisfied that it is the proper 
location from the engineering as well as other standpoints. He inquired wheti.- 
er or not the Commission intends to maintain the present route through Cannon 
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the Dallas-Kings Valley Secondary Highway south of Dallas. Ye advised that 
both sections are being severely damaged by log hauling and are badly in need 
of repair, the fact of the matter being that the oiled surface, which was orig- 
inally constructed, his been pounded to pieces so that no longer can either 
section be classed as an oiled roadway. Both roads, he said, are important 
State secondary highways and should be reconditioned as soon as possible. He 
estimated the cost to resurface the Kings Valjey Highway at $45,000 and the 
cost to resurface the Dallas—Kings Valley Highway at $10,000, exclusive of oil- 
ing. He estimated the cost of oiling both sections at $35,000, making a total 
estimated cost of #0,000 as against a total of $55,000 if the oiling work is 
omitted. 


This matter was discussed at considerable length, during which the 
members of the Commission expressed themselves in favor of the oiling work if 
oil can be obtained, particularly in view of the fact that both sections were 
previously oiled, that they are important roads, and that they would be very 
dangerous to travel during the dry season, because of dust conditions, if oil 
were not applied, As a result of the discussion the Commission approved the 
project for resurfacing and oiling by unanimous vote of the Commissioners pres- 
ent. 


A letter was presented from P. M. Morse, County Engineer of Lane 
County, in behalf of the Lane County Court, in which the Highway Commission is 
requested to join with the county court in the improvement of a county-road 
connection with the McKenzie Highway at a point about three-fourths mile west 
of Vida. Mr. Morse advised that the highway at this point is so close to the 
river bank that loads of piling in excess of 75 feet in length cannot enter 
the highway from the county road without Ganger of injuring the county bridge 
(Good Pasture Bridge) over the licKenzie River. He suggested the widening of 
the McKenzie Highway approximately 30 feet in order to secure greater clear- 
ance, and that the state participate in the cost of doing this work. The En- 
gineer advised that investigation by Division Engineer Lytle reveals that the 
county bridge has been constructed nearly at right angles te the McKenzie High- 
way and only a short distance therefrom, and, if the hauling of extra length 
piling is to be permitted on the highway from the county road, the road would 
have to be widened at least 30 feet, which would require the excavating of 
some 2,500 cubic yards of material, consisting of solid rock. The Engineer 
estimated the cost of such construction at approximately 43,000 of which the 
state's share would amount to about $500, He advised that in his opinion the 
expense is not justified, in view of the fact that practically all of the bene- 
fits would accrue to the loggers who now have no trouble in negotiating the 
turn with ordinary length loads. After discussion the Commission decided not 
to join with the county in tiiis undertaking. The Secretary was instructed to 
inform the county court of its decision and to state ‘further that if the court 
wants to do the work on its own account the Commission will »e pleased to 
grant authority for the operations on the state highway right of way. 


The Engineer brought up for discussion an agreement between the Com- 
mission and Deschutes County with respect to the improvement of the Terrebonne- 
Lower Lridge County Road. He recalled that when the Commission met with the 
County Court on April 27 in Bend, Judge Allen mentioned that the state is obli- 
gated to spend approximately 910,000 of state money for the improvement of a 
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someone other than ir, Stambuck, might have time to acquire or build the neces- 
sary equipment before the effective date of the contract. Ne pointed out that 
the present contract provides for 20-hour service between 6:00 a. m. and 2:00 
a. m. on the following day, and also provides that the contractor need not fur- 
nish ferry service for any vehicle or piece of equipment having a gross weight 
in excess of 10 tons. He recalled that the former “ighway Commission at one 
time denied the request for increased loads, because of the expense involved, 
and for the further reason that the change would accommodate only one individu- 
al who was engaged in transporting lumber from a small sawmill to Marshfield, 
it being the thought of the Commission at that time that the expense was not 
justified. He requested instructions. After discussion the Commission voted 
unanimously to receive bids for this undertaking at its next regular meeting. 
The Engineer was instructed to prepare specifications for the furnishing of 
such ferry service on a 20-hour basis as before, and for alternate 10-ton and 
15-ton gross loads. 


The question whether or not to move the truck scales that are now 
installed on the Salmon River Highway near Grand Ronde was brought up for dis- 
cussion by the Engineer. He advised that complaint has been made by some of 
the log haulers who are operating in this vicinity that the scales are improp- 
erly located and as a result they are required to go about one-half mile out 
of the way in >rder to be weighed. It would be possible, he said, to accon- 
modate these haulers by relocating the scales some 3000 feet westerly from the 
present location, but it would cost about 92,540 to make the change. After 
discussion Commissioner Chessman suggested that the change be deferred until 
such time as there is more apparent justification for the expense. The Com- 
mission took no definite action on the matter at this time; however, when the 
matter was again brought up on the following day by the delegation represent- 
ing the lumbering and logging industries Chairman Banfield advised that the 
Commission would give the matter consideration. 


The Assistant Attorney reported receipt of several offers to pur- 
chase a small parcel of state-owned land situate beyond the limits of the 
standard width right of way at the intersection of Denver Avenue and Argyle 
Street in North Portland. He advised that, if the Commission decides to sell 
this property, it should receive 40¢ per square foot for the same, or a total 
of about $2,500 for the tract. The Engineer advised that the property is not 
needed for state highway purposes in view of the fact that a highway providing 
for six lanes of traffic has already been constructed in front of the property. 
He recommended sale of the property if a reasonable price can be obtained for 
it, and that the sale be advertised for competitive bids. After discussion, 
motion was made by Commissioner Schaupp that the property be sold and that the 
Commission receive bids for the purchase of the tract. The motion was duly 
seconded by Commissioner Chessman and was declared by Chairman Banfield to 
have carried by unanimous vote of the Commission. 


The Assistant Attorney also brought up for discussion the matter of 
purchasing 10.55 acres of land at Lindsey Creek that is needed as right of way 
in connection with the construction of the new highway up the Columbia Gorge 
between Cascade Locks and Viento. He advised that the owner of the property, 
} Mr. Dan Harper, has been maintaining an auto campground and service station 
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Beach, particularly between the point where the new highway leaves the old 
highway just north of Elk Creek and the point where the new highway again 
connects with the old highway at Silver Point, south of Cannon Beach. The 

old road between these points, he said, must be maintained as a service road 
for the benefit of passenger busses and patrons of the beach district, in 
view of which the county wants the question of maintenance of the same decided 
before right of way matters are discussed. He stated that the county does not 
want a repetition of the case at Warrenton where the highway was rerouted and 
the old road was turned back to the county to maintain, notwithstanding that 
most of the traffic follows that route. 
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The Attorney advised that it is mandatory on the Highway Commission 
to maintain the old route, unless the county will agree to assume that respon- 
sibility. Chairman Banfield thereupon declared, "That is the answer. We will 
maintain the old road if the county will not take it over." 
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Judge Boyington remarked that the county is going to ask the Highway 
Commission to take over the old routs through Warrenton at some future time. 
He then advised that, subject to concurrence of the other members of the coun- 
ty court, Clatsop County will donate a right of way 200 feet wide for the pro- 
posed revision of the Cannon Beach Section of the Oregon Coast Highway across 
county-owned lands, but will not deed to the state any land beyond the limits 
of such right of way, because the court doesn't want to take this property off 
the tax roll or do anything beyond the power of the taxpayers to pay. He sug- 
gested that it would be satisfactory if the Highway Commission would approve 
an arrangement such as the county has with the State Forester, whereby the 
county will receive 75 per cent of the returns from the sale of timber from 
lands which the county deeds to the state through the State Forestry Depart- 
ment. He was informed by Chairman Banfield that the Commission is not in 
position now to make a decision with respect thereto, but will be pleased to 
consider it from the state-wide standpoint, and will let him know when a de- 
cision has been reached. He also said that the Commission would inspect the 
property before making its decision, 
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The Commission then confirmed the action taken earlier in the ses- 
sion, approving the new location for this highway as disclosed by the Engi- 
neer's survey. Motion to that effect was offered by Commissioner Chessman 
and was duly seconded by Commissioner Schaupp. Chairman Banfield declared 
the motion carried by unanimous vote. 


Judge Boyington advised the Commission that the people of Cannon 
Beach desire another roadway leading from the new highway to the beach at a 
convenient point between Ecola and Cannon Beach town. The Commission referred 
the matter to the Engineer for investigation, 4 


The Engineer brought up for discussion the matter of renewing the 
contract for the furnishing of ferry service at the Enegren Crossing of Coos 
River on the Coos River Secondary Highway, in Coos County. He advised that 
the present contract with Andrew Stambuck expires October 1, 1943, and suggest- 
ed that it would be advisable to take bids before the lst of July for the re- 
newal of this service, in order that the successful bidder, if it should be 


within which to remove her building since the Highway Commission acquired the 
property but to date has made no pretense of compliance with the Commission's 
orders, He suggested, in order to dispose of any right that Mrs. Barclay 
might claim by reason of her occupancy of the state's property for seventeen 
months, that she be offered the sum of $200 for the building which, he said, 
could be used as a residence for the park caretaker, and, if Mrs. Barclay will 
not accept such sum, that the Commission take over the building as the state's 
property. The Commission approved the Engineer's suggestion and thereupon by 
unanimous vote authorized him to pay Mrs. Barclay #200 for this building. 


A letter was presented from the County Court of Lincoln County, F.£. 
Gilkey, County Judye, in which the Commission is reqiested to deed to Lincoln 
County an old state-owned rock quarry situate adjacent to the Oregon Coast 
Highway in Brassfield Addition to Seal Rocks. Judge Gilkey advised that he 
has been given to understand that the quarry is no longer of value to the 
state, in view of the fact that all of the good rock has been removed there- 
from; also, that the material that remains, while it is poor quality, is 
suitable for the maintaining of county roads and could be worked readily by 
the county which owns another quarry on adjacent property. The Engineer ad- 
vised that the statements made by Judge Gilkey are correct, that there is in- 
sufficient rock remaining in the quarry to justify its use for state purposes. 
He recommended that the property be deeded to the county for its use. After 
discussion the Commission by unanimous vote approved the recommendation, upon 
motion of Commissioner Schaupp, which. was duly seconded by Commissioner Chess- 
man. 


The Attorney rendered a status report on the sale to the United 

States War Department, of a stock-pile site situate within the boundaries of 
Camp White Army Cantonment, Jackson County. He advised that this is a matter 
of long standing, and that he has finally obtained from the Army authorities 
a letter in which they offer to pay $45 for this tract. He pointed out that 
the Commission paid $125 for the property, and in addition thereto expended 

a considerable sum for fencing. Furthermore, the Commission has a lot of sur- 
facing material stockpiled thereon. He recommended against acceptance of the 
offer. The Commission approved the recommendation by unanimous vote, and in- 
structed the Attorney to inform the Army authorities that the “ommission will 
not sell the property for such figure. 


Messrs, Robert S. Farrell and Harry L. Idleman, both of Portland, 
came before the Commission at this time relative to the employment of a care- 
taker in Champoeg State Park. ir. Idleman was principal spokesman. He point- 
ed out that, by action of the 1943 Oregon Legislature, jurisdiction of this 
park has been transferred from the Provisional Government Park Board to the 
State Highway Commission, the effective date of such transfer being June 9, 
1943. He also said that he has been given to understand that the services of 
the present caretaker, Mr. Ed Morgan, are to be dispensed with when the High- 
way Commission takes the park over. He urgently requested the retention of 
Mr. Morgan in his present capacity, because, he said, Mr. Morgan is well 
versed in the historical facts surrounding the park and has made more impros - 
ments in the park during the past year than others made in the fifteen years 
before he was employed. He also said that Mrs. Morgan is an able assistant 
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on the property but in view of wartime conditions has closed down his business 
and now wishes to dispose of the property. He further advised that an option 
has been secured to acquire it for $6,000, which he considers a very cheap 
price; also that, if the state does not buy the property now, the owner very 
likely will remodel it, and if so it will cost the state considerable more 
than the amount for which it can be purchased at this time. The Engineer 
stated that the highway at this point probably will not be constructed for 
several years; however, the property will be needed at that time, so in his 
estimation it should be purchased now, inasmuch as it appears to him that the 
state will be getting quite a bargain. After discussion the Commission, by 
unanimous vote, approved the purchase of tlie property at the $6,000 figure 
mentioned in the option. The Secretary was instructed to list this item in 
the real property resolution that was adopted by the Commission earlier in the 
session. 


A letter was presented from C. J. Mortensen, Forest Grove, request- 
ing the privilege of cutting into cordwood, for his own personal use, fallen 
timber that is lying on the right of way of the Wilson River Highway near 
loyal M. Graham Bridge. In the discussion of this matter the Commission also 
discussed the adoption of a policy with respect to the cutting up of fallen 
trees on timbered wayside strips. The Engineer gave as his thought that it 
might be satisfactory to let private parties take this wood if it were for 
their own personal use and not to be sold commercially, provided the opera- 

ions were conducted under the supervision of the District Maintenance Super- 
intendents. The State Parks Superintendent, who was present, questioned the 
advisability of granting such requests, in view of the fire hazard that would 
be created and the possibilities that the operators would cause other damage, 
particularly in the wayside strips. He also mentioned receipt of a request 
for the gathering of fern from wayside strips for sale. Chairman Banfield ex- 
pressed himself as being in favor of granting the request of Mr. iiortensen, and 
others who desire the same privilege, as an experiment, with the understanding 
that the operations would be stopped immediately if it developed that they 
were harmful to the state's property. Commissioner Schaupp concurred; however, 
added that he did not want to grant such privilege as a general policy, but 
simply favors it as a temporary proposition for a little cutting for home con- 
sumption. Commissioner Chessman likewise expressed himself, whereupon the 
Commission, by unanimous vote, approved the granting of permits for this privi- 
lege, subject to the following conditions: that the work be done under the 
supervision of a representative of the State Highway Engineer and to his sat- 
isfaction; that the operations be conducted during the season when there is 
no danger of starting fires, and that the operators remove the debris and 
clean up the premises when they are through. The Commission ordered that each 
request for this privilege be covered by separate written agreement. 


The Commission also, by unanimous vote, decided not to allow the 
gathering of fern from property under its control. 


The matter of allowing lirs. Anna Larclay to maintain a building in 
Harris Beach State Park, Curry County, was brought up for discussion by the 
Engineer on request of the State Parks Superintendent. The Engineer recited 
the history of this case, advising that Mrs. Barclay has had seventeen months 


Dale Ranger Statior and the confluence of Camas Creek and the John Day River. 
The State Parks Superintendent recalled that the former Highway Commission 
authorized an expenditure of $10,000 to purchase the property belonging to 
the Pilot Rock: Lumber Company, in the event that it is not possible to have 
the area preserved as an addition to the Whitman National Forest by an ex- 
change of other government-owned timber land. He advised receipt of a letter 
from the United States Forest Service stating that it is inadvisable to at- 
tempt to extend the boundaries of the national forest at this time, due to 
wartime conditions, such letter being read aloud by the Secretary, and in- 
quired whether or not in view thereof he should complete the acquisition of 
the property by purchase, in accordance with the ideas of the former Comnuis- 
sion. He added that, if the proverty is purchased outright by the state at 
this time, there are possibilities that the United States Forest Service will 
at some future date include it in the national forest area, in which event 
the state would be reimbursed for its cash outlay. After discussion, and it 
appearing to the Commission advisable to preserve the timber along this scenic 
section of highway, the Commission voted unanimously, upon motion of Commis- 
sioner Schaupp, which was duly seconded by Commissioner Chessman, to purchase 
the area for $10,000, the amount authorized by the former Commission. 


The State Parks Superintendent also reported to the Commission on 
the following matters: 


Acquisition of Wallowa Lake Lodge property:-The Parks Superin- 
tendent recalled the offer of Mr. George L. Cleaver, La Grande, Re- 
ceiver for the Wallowa Lake Lodge, to present to the state as a 
gift, for state park purposes, the lodge property which is located 
at the south end of Wallowa Lake, He questioned the advisability 
of accepting this offer, which includes some 50 acres of land, be- 
cause of the fact that the United States Forest Service is now main- 
taining a recreational area on adjacent property, and it was his 
thought that possibly, in order to avoid confusion, the property 
should be under the control of the Federal Government. The Comnis- 
sion deferred a decision in the matter pending a physical examina- 
tion of the property by the Parks Superintendent and his report 
thereon, which is to be rendered to the Commission at its next meet- 
ing. 


Removal of cinders from The Cove State Park:-The Parks Superin- 
tendent reported receipt of a request from contractors Morrison- 
Knudsen Company for permission to obtain cinders from Round sutte 
which is located in The Cove Palisade State Park, in Jefferson Coun- 
ty, for use in connection with construction work which the company 
has under way in Camp Abbot’ United States Army Cantonment near 
Bend. He advised that the company wishes to obtain this material 

m two different 40~acre tracts, one of which is owned outright 

the state, the other being under lease from the Federal Goverr~ 
ment for park and recreational purposes; further, that the company 
wishes to obtain 200,000 cubic yards of material or more, for which 
it is willing to pay the state at the rate of 14¢ per yard. He 
Suggested that it would be advisable to acc>pt the company's offer 
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to her husband in the care of the park museum and that she receives no direct 
compensation for her services, lr. Farrell also urged retention of Mr. Mor- 
gan's services, and advised that in his estimation it would be a "crime" to 
replace him. Chairman Banfield pointed out that the Commission has not as yet 
assumed control of the park and will not do so until June 9, 1943. The High- 
way Commission, he said, will probably spend a considerable sum in the main- 
tenance and development of this park, and in view thereof must be very careful 
in the selection of the party who is to supervise the work. He thanked Messrs. 
Farrell and Idleman for their appearance, and advised that the Commission will 
give the matter serious consideration. 


Following the departure of Messrs. Farrell and Idleman the Commis- 
Sion discussed the matter further with the State Parks Superintendent, who ad- 
vised that an historian is needed in the park as well as a caretaker. The 
Parks Superintendent also said that from personal observations he could not 
see that Mr. liorgan has made any improvements in the park, other than the 
building of a few flower beds, and that in talking to parties who are acquaint- 
ed with his work, he is led to believe that ur. Morgan is not qualified to 
handle the work that would be required of him. He reiterated that the Commis- 
sion should employ an historian as well as a caretaker, the historian to be 
Someone who knows Oregon history and is able to disseminate information with 
regard thereto, and the caretaker to be someone who is able to take charge of 
all of the outdoor work. He suggested that the caretaker should receive $100 
per month for his services, and a house to live in. The Engineer stated that 
from what he has heard of Mr. Morgan he does not believe that he is qualified 
to hold the position of caretaker. It was his thought that the Commissicn 
Should employ someone who has had a lot of experience along that line, and is 
able to carry out instructions explicitly, te also said that he concurs in 
the suggestions presented by the Parks Superintendent with respect to the his- 
torian, and suggested that it would be advisable to secure the recommendation 
of the Oregon Historical Society with respect to the selection of such employee. 


Chairman Banfield gave as his opinion that, if the Highway Commis- 

Sion accepts the jurisdiction of this park, it should also accept full respon- 
sibility for it in every way. His idea was that the Commission should employ 
an historian who is well versed in the background of the park, and a caretaker 
to do the outside work, maintenance, development, et cetera. Mr. Ralph Watson, 
political reporter of The Journal, was present and upon invitation of Chairman 
Banfield stated that the Commission, in his estimation, should employ a curator 
or historian as well as a caretaker. 


After further discussion motion was made by Commissioner Schaupp 
that the Commission leave the entire matter in the hands of the State Parks 
Superintendent. The motion was duly seconded by Commissioner Chessman and was 
declared carried by unanimous vote by Chairman Banfield, who stated, in order 
to clarify any misunderstanding, that the Commission is holding the State 
Parks Superintendent fully responsible in so far as a caretaker is concerned 
and for the histerian or curator after the Commission has passed on the selec- 
tion of such employee, 


Consideration was given by the Commission to the proposed acquisi- 
tion of wayside timber strixs along the Pendleton-John Day Highway between 
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The Commission discussed briefly and ordered filed a tear sheet from 
The Detroit Free Press of Sunday January 24, 1943, under the caption "tighway 
Bureau a Pawn of Politics." 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission, and asked the Commission to confirm them 
and the amounts allocated for each. After due consideration the Commission, 
by unanimous vote, authorized and instructed the Engineer to make such surveys 
on various sections of the highways of this state, which said sections of high- 
ways, together with their identifying survey numbers and the amounts authorized 
and allocated for such survey expenditures, are as follows: 


Type of Prefix 
Survey No. County Section and Highway Authorization 
Plans 226-1467 Multnomah WN. ‘i, Front, Doane-20th 2nd - $ 700.00 


Ave. Sec. Access Road Total to date 
$1,700.00 


Test Pits 10-1439 Douglas Sutherlin-Roseburg Section, lst - § 100.00 
Pacific Highway 


R/W 21-1463 Lincoln Siletz Bay-Newport Section, 1st - $ 400.00 
Oregon Coast Highway 


Slide 1-1432 Baker Weatherly Slide Section, lst - $ 500.00 
Old Oregon Trail 


location 14-1420 Hood River Cascade Locks-Viento Sec., 2nd -$13,500.00 


Columbia River Highway Total to date 
$25,000.00 
-lans 18-1443 Klamath Klamath Falls-Merrill Sec., 5th - $ 500.00 
Klamath Falls-Lakeview Hwy. Total to date 
$8, 500.00 


Prospect 123-1432 Malheur Malloy Ranch-Jordan Valley 1st - 42,000.00 
Section, I.0.N. Highway 


The Engineer reported that a number of surveys heretofore author- 
ized by the Commission have been completed. He presented a list of such sur- 
veys and reported briefly on each. The Commission approved the reconnaissance 
survey of the Santiam Highway between Lebanon and Foster in Linn County, and 
the location survey of the lMcTimmonds Valley Section of the Dallas-Kings Val- 
ley Secondary Highway, in Polk County, but deferred a decision with respect 
to the following location surveys: Lorane-Anlauf Section of the Territorial 
Highway, in Douglas County; Forest Boundary-Jones Ranch Section of the Ochoco 
Highway in Wheeler County; and the Baker County Line-Ontario Section of the 

: Old Oregon Trail in Malheur County. The Engineer was instructed to rezort 
more fully at the next meeting with respect to such location surveys, and to 
have on hand at that time maps of each for the Commission's inspection. The 
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because it would not be very harmful to the park, and would provide him 
with considerable working capital to pay for park improvements, It will 
be necessary, he said, to spend the money received for the material taken 
from the area leased from the government, for development purposes within 
the park area, as that is the only way in which the government would sanc- 
tion the removal of the material. 


The State Highway Engineer interposed objections to the sale of the 
material at the rate quoted, because he was fearful that it would estab- 
lish a price for such material considerably in excess of what the state 
is now paying for similar material, and that it might have an adverse ef- 
fect on future purchases by the state of material of this kind. He of- 
fered the suggestion that the material be sold to the contractor on a 
lump-sum basis, and suggested that perhaps $5,000 would be satisfactory, 
in view of the probabilities that the contractor will take more than 
200,000 cybic yards. The matter was discussed at considerable length, 
but action thereon was deferred by the Commission pending further infor- 
mation. The Engineer was instructed to confer with idorrison-Knudsen Com- 
pany with respect to the sale of the material ona lump-sum basis, and 
to report back to the Commission the results thereof. 
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The Engineer reported immediately following luncheon on the follow- 
ing day the results of his contact with the contractor. He stated that 
Morrison-Knudsen Company is willing to pay the state a lump sum of 
4,000 for cinders that he takes from this area, and for the privilege 
of truck hauling the same across a small section of tne park; further, 
that the company will limit its operations to a minimum area, and will 
comply with all requirements of the state with respect to the preserva- 
tion of the sightliness of the park, including the leveling off of 
waste deposits and the cleaning up of the vremises when the operations 
are completed. He recommended acceptance of the company's offer. The 
Commission approved the arrangement by unanimous vote. 


A letter was presented from F. E, Landsburg, District Director, Bur- 
eau of Motor Carriers, Interstate Commerce Commission, reporting a complaint to 
the effect that private automobiles and taxicabs operating between Corvallis 
and Camp Adair are failing to dim their headli hts when meeting oncoming busses 
transporting Army personnel to and from the camp. Mr. Landsburg asks the High- 
way Commission to erect appropriate signs with the wording "dim lights for on- 
coming traffic" at Corvallis and at the entrances to Camp Adair, which he 
thought would correct the situation and remove this hazard. The Engineer gave 
75 his thought that this is not the concern of the State Highway Department, 
but is a matter of strict law enforcement. He pointed out that, if the Commis- 
sion should erect such signs at this location, it would simply mean that sim- 
ilar signs would have to be maintained all over the state, which would neces- 
sitate an expenditure of a large sum of money. The Commission concurred in the 
viewpoint of the Engineer, and thereupon instructed the Secretary to advise ifr. 
Landsburg accordingly, and to suggest that he present his problem to the Super- 
intendent of the Department of State Police. 


Engineer advised that the principal reason for the delay in complet- 
ing the work on time was due to the inability of the subcontractor 
on the paving work to finish another state job as soon as was anti- 
cipated, which work was hindered by lack of competent men and rainy 
weather. Labor difficulties, he said, had considerable effect on 
the work because it was being carried on in competition with the con- 
struction work that was being done at Camp White. Due to the abnor- 
mal conditions brought about by the war, he recommended that the ex- 
tension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein, 
The Commission approved the recommendation by unanimous vote upon 
motion of Commissioner Schaupp which was duly seconded by Commis- 
sioner Chessman, 


D. C, and A. L. Williams, contract No. 2573, for furnishing 
materials for the Baker Rock Production Project on the Old Oregon 
Trail, Baker-Homestead and Baker-Unity Highways, in Baker County, 
requested an extension of time from July 31, 1942, to April 3, 1943, 
within which to complete this job. The reason given for failure to 
complete the project within the specified time limit was bad weath- 
er and other adverse conditions. The Engineer advised that this 
contract was awarded on April 30, 1942, but the contractor was not 
able to start work until July 15 because of another contract for 
paving the La Grande airport. Actual crushing operations, he said, 
were not completed until December 5, 1942, because of the smallness 
of the contractor's plant and the large percentage of gravel rejects. 
The work remaining to be done after December 5, he said, consisted 
of reshaping the piles of rejects, which work could not be done dur- 
ing the winter months because the piles were frozen and it was neces- 
sary to wait until spring for them to thaw. We recommended in view 
of the circumstances that the extension of time requested be granted 
without penalty. The Commission approved the recommendation by un- 
animous vote, on motion of Commissioner Schaupp, which was seconded 
by Commissioner Chessman. 


Parker-Schram Company, contract No. 2580, for grading and pav- 
ing the North Portland Shipyard Access Road, in ijultnomah County, 
requested an extension of time from October 15, 1942, to April 6, 
1943, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to 
delays in the securing of necessary right of way, failure of the 
contractor for the construction of the S. P. & S. Railroad over- 
crossing structure to complete this job within the anticipated time 
which prevented completion of the paving work, and wartime condi- 
tions and regulations which delayed delivery of emulsified asphalt 
needed for the sealing of the pavement. The Engineer advised that 
the reasons given by the contractor for overrunning the specified 
time limit are correct. Ue recommended, in view of the circumstances, 
that the extension of time requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurring 
therein. Motion was thereupon made by Commissioner Schaupp that the 
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following resolution approving the Lebanon-Foster reconnaissance survey and 
the McTimmonds Valley location survey was adopted by the Commission by unani- 
mous vote, upon motion of Commissioner Schaupp, which was duly seconded by 
Commissioner Chessman: 


WHEREAS, the State Highway Commission heretofore has auth- 
crized and instructed the State Highway Engineer to make surveys on 
certain sections or portions of the highways of the State of Oregon; 
and 


WHEREAS, pursuant to said authorization the State Highway 
Engineer has made and completed the said surveys and has filed the 
maps and plans of the said surveys in the files of the State Highway 
Commission, in Salem, Oregon; and 


WHEREAS, the maps and plans of the said surveys have been 
examined by the State Highway Commission and have been found suitable 
in all respects for approval and adoption by the State Highway Com- 
mission: . 
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NOW, THEREFORE, BE IT RESOLVED that the surveys hereinafter 
designated and described, together with their identifying map-file 
numbers, as shown in the map-filing records of the State Highway Com- 
mission in its Salem office, be and they are hereby adopted and ap- 
proved as the surveys of the various portions or sections of highways 
involved: 


File No. Prefix County Type of Survey Section Highway 


6B7-13 22-1452 Linn Reconnaissance Lebanon-Foster Santiam 
6B7-11 127-1423 Polk location McTimmonds Valley Dallas-Kings 
Valley 


BE IT FURTHER RESOLVED that the State Highway Engineer be 
and he hereby is authorized to make such minor changes in the said 
locations as may improve the standards of alignment and grades not 
inconsistent with the general location of the section of highway in- 
volved. 


The Commission had under discussion the following requests for exten- 
sions of time within which to complete highway construction projects: 


Berke Brothers, contract No. 2566, for grading and paving the 
North Unit, Antelope Creek-HMedford Section of the Crater Lake High- 
way, in Jackson County, requested an extension of time from August 
31, 1942, to December 22, 1942, within which to complete this job. 
They attributed their failure to complete the project within the 
specified time limit to difficulties in Securing all classes of 
labor, due to wartime conditions, and to extremely wet weather. The 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


The Commission discussed briefly the following matters concerning 
which delegations are scheduled to appear before the Commission on the follow- 
ing day: 
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Reinstatement of log-hauling permit of Jerry Garris, which was 
cancelled for overloading:-The Commission decided to let Mr. Garris 
resume his operations if he will guarantee not to commit future vio- 
lations in this respect. 
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Request of G. P. Wadsworth, Woodburn, for removal of trees 
growing on the highway right of way, in front of his store:-The Com- 
mission deferred a decision in this matter, pending discussion of 
the matter with lr. Wadsworth. 
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Conference with representatives of the logging and lumber in- 
dustries:-Action on this matter was also deferred pending the con- 
ference, 


Conference with Curry County Court and Elmer Bankus relative to 
the use of a state park at Port Orford as a Navy aircraft landing 
field:-Chairman Banfield's suggestion, that the county be granted a 
25-year lease to this property, subject to the condition that the 
county will comply strictly with its proposed agreement with the 
Navy Department, and will enter into an agreement with the Comnis- 
sion containing the sane conditions, and will pay in advance tie 
annual rental charge that the Commission may impose, was approved 
by the Commission, and it was decided to talk to the delegation on 
that basis. It was also decided that the area consisting of 40-acre 
tier of tracts fronting on the ocean should be retained for state 
purposes. 


The Commission adjourned at 5:15 p. m. to reconvene the following 
morning in the Public Service Building. 


Portland, Oregon, May 12, 1943 


The State Highway Commission reconvened in regular session at 9:00 
a. m. in the auditorium of the Public Service Building. Present were: 


Banfield, Chairman 

Schaupp, Commissioner 

R. Chessman, Commissioner 
Baldock, State Highway Engineer 
Devers, Attorney 

Glaisyer, Secretary 


Engineer's recommendation be approved, The motion was seconded by 
Commissioner Chessman, and was declared by Chairman Banfield to have 
carried by the unanimous vote of the Commission. 


Tru-Mix Concrete Company, contract No. 2598, for grading and 
topping the Seven Devils Chrome Mine Access Road, in Coos County, 
requested an extension of time from October 15, 1942, to April 13, 
1943, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to 
an increase in the quantity of work to be performed, and to bad 
weather conditions. The Engineer advised that the materials speci- 
fied in the contract were found to be unsuitable for use after the 
rainy season started and in view thereof it was necessary to obtain 
rock from another source. The change-over, he said, resulted in 
greatly increasing the amount of material that was furnished, which 
is the main reason that the work was not compieted on time. He rec- 
ommended, in view of the circumstances, that the extension of time 
requested be granted without penalty. A letter was presented from 
the Public Roads Administration concurring therein. The Commission 
approved the recommendation by unanimous vote, upon motion of Com- 
missioner Schaupp, which was seconded by Commissioner Chessman. 


The Engineer reported that contracts Nos. 2566, 2580, 2583, and 


2598, for the construction of state highway projects, have been completed ac- 
cording to the requirements of the contracts or modifications thereof, and 
that said jobs are now ready for acceptance. The following resolution ac- 
cepting the above projects was offered and adopted by the unanimous vote of 
the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 
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Contract lio. 2566, with Berke Bros., for grading and 
paving the North Unit, Antelope Creek-Medford Section of 
the Crater Lake Highway, in Jackson County, Completed 
December 22, 1942. 
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Contract No. 2580, with Parker-Schram Company, for 
grading and paving the North Portland Shipyard Access Road, 
in Multnomah County. Completed April 6, 1943. 


Contract No. 2583, with Barham Bros., for construction 
of the Judkins Point Overcrossing near Eugene, in Lane Coun- 
ty. Completed April 16, 1943. 


Contract No. 2598, with Tru-Mix Concrete Company, for 
grading and topping the Seven Devils Chrome Mine Access 
Road, in Coos County. Completed April 13, 1943. 


SCHOLLS SECONDARY HIGHWAY 
BAKER CREEK BRIDGE SECTION - BRIDGE CONSTRUCTION 


Jomston Bros. $ 8,619.00 
O. N. Pierce 9,165.00 
Tower Sales & Erecting Co. 9,216.00 
Philpott & Zickler 9,252.00 
Tom Lillebo 9,361.00 
Lindstrom Bros. 9,392.00 
G. E. Anderson 11,053.00 
C. M. Merrill 13,136.00 


SALE OF 7-ACRE TRACT NEAR MEDFORD 


Proposal No. l 
Jesse L. Richardson $560.00 


SALE OF KNAPP HOTEL BUILDING AT PORT ORFORD 


Walter L. Strain $287.00 
Sullivan Wrecking Co. 27.97 


OBSOLETE EQUIPMENT AND SCRAP MATERIALS 


Bids received for obsolete equipment and scrap materials at the highway 
department shops at Salem, Klamath Falls, Coquille and La Grande. (For de- 
tails see blueprint tabulation of bids filed in general files.) 


Mr. Jerry Garris and his attorney, Mr. Eugene Marsh, McMinnville, 
came before the Commission in regard to the reinstatement of Mr. Garris's log- 
hauling permit which was recently cancelled by the Public Utilities Commis- 
sioner, upon recommendation of the State Highway Commission, because of the 
numerous overload violations that have occurred involving Mr. Garris's equip- 
ment. Mr. Guy Haynes, owner of the Carlton mill which Mr. Garris was supply- 
ing with logs, was also present. Mr. Marsh was spokesman. He advised that 
Mr. Garris has been operating thirteen trucks in this service, and that the 
Carlton mill is depending on the logs which Mr. Garris has been supplying, 
and unless Mr. Garris is allowed to resume his operations the mill will have 
to close down because they have only a week's supply of logs on hand. The 
Engineer advised that there are no state traffic scales in the vicinity of 
Carlton, so the weighmasters have to depend on portable loadometers to check 
the loads. A study of the violations, he said, indicates that the overloads 
have been deliberate. lir. Garris stated that he has instructed his truck 
drivers repeatedly not to overload, The men that are able to do this kind of 
work, he said, are scarce, and it is hard to keep them, so he has to be care- 
ful how he handles them, otherwise they will quit and seek employment else- 
where, 


Chairman Banfield inquired in what way Mr. Garris can satisfy the 
Commission that overloading will not continue. He pointed out that the highwr- 
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Bids, as follows, for highway construction projects, sale of obsolete 
equipment and scrap materials located at the four highway department equipment 
plants, sale of tract of land near Medford, and sale of old Knapp Hotel build- 
ing at Port Orford, were opened and read in conformity with previously published 
notices, following which Chairman Banfield announced that the award of con- 
tracts, sale of tract of land, and sale of Knapp Hotel building would be made 
at 3:30 p. m. in the same room, but that the bids for the purchase of obsolete 
equipment and scrap materials are being referred to the Engineer to tabulate, 
with authority to sell each item to the high bidder in each instance: 


ALSEA HIGHWAY 
ALSEA MOUNTAIN ROCK PRODUCTION 


No bids received on this project 


TILLER-TRAIL AND CRATER LAKE HIGHWAYS 
TRAIL ROCK PRODUCTION 


M. C. Lininger & Sons $35,000.00 
Tru-Mix Concrete Co, 36, 500.00 


WARM SPRINGS AND THE DALLES-CALIFORNIA HIGHWAYS 
MADRAS ROCK PRODUCTION 


No bids received on this project 


THE DALLES-CALIFORNIA HIGHWAY 
CRESCENT ROCK PRODUCTION 


Clifford A. Dunn $39,000.00 


OREGON COAST HIGHWAY 
YAQUINA BAY BRIDGE AT NEWPORT - CLEAN AND REPAINT 


Alternate Alternate 
No, 1 No. 2 


George C. Clark $27,500.00 $25,000.00 
Tower Sales & Erecting Co. - - 34,000.00 


CITY OF PORTLAND 
COUSTRUCTION OF CONCRETE BASE AND ERECTION OF FOREMAST 
OF BATTLESHIP OREGON 


Lindstrom Bros. 

Hord & Stuart 

E. E. Settegren 

G. E. Anderson 

Tower Sales & Lrecting Co. 
Tri-State Construction Co. 
C. Mw. Merrill 

Birkemeier & Saremal 

Geo. Abraham 


VVNNN we +B 
FBR SSSRSS 
SS8838ssss 


EAY12 1343 


was also made, he said, that the Diamond Valley Secondary Highway south of 
Princeton be taken off the state secondary highway system and control of the 
same be placed under the county, with the understanding that the Highway Com- 
mission would place on the secondary highway system in lieu thereof a road 
which extends westerly from the town of Diamond to a connection with the 
Frenchglen Secondary Highway, Such arrangement, he said, would eliminate the 
bad condition that exists at the Round Barn Reservoir where irrigation water 
has been diverted by County Commissioner Jenkins onto his property in such a 
manner that water covers the secondary highway, necessitating a detour through 
a farm to the west of the reservoir. 


Judge Higgs did not look with favor upon such substitution of sec- 
ondary highways, and declared that the only really bad place on this road, 
other than the section at the reservoir, is northerly from the town of Diamond 
about one mile. The county, he said, is now maintaining the detour around the 
reservoir and will continue to do so as long as the condition exists, and will 
be pleased to do what is necessary to properly maintain the section north of 
Diamond, if the Commission will reimburse the county for the expense thereof. 
He added that, while the section north of Diamond is the worst section, there 
is another short section near Happy Valley that also needs additional rock 
which the county will supply if the Commission will pay for it. 


After further discussion the following arrangement was recommended 
by the Engineer; viz., that the Highway Commission authorize an expenditure 
of 910,000 for improvement of the Diamond Valley Secondary Highway and the 


Crane~Princeton-Follyfarm Secondary Highway, the work on the Diamond Highway 
to be performed by the county at state expense, and the work on the Crane- 
Princeton-Follyfarm Road to be done by the state when conditions are right 
next fail. The recommendation was approved by the Commission by unanimous 
vote, on motion of Commissioner Schaupp, which was seconded by Commissioner 
Chessman, Judge Higgs also voiced his approval of the arrangement and thanked 
the Commission for its commitment. 


dr, G. P, Wadsworth, Woodburn, came before the Commission at this 
time in regard to the removal of two walnut trees that are standing on the 
right of way of the Pacific Highway in front of his store building at Wood- 
burn. He said that the bus station has recently been established at his store 
and the trees interfere with the operation of the busses, so he would like to 
have them removed. He also said that he wants to maintain a respectable look- 
ing place and one of the things that he expects to do is pave the area between 
the highway and the front of his store, but he can't do so properly while the 
trees remain in their present location. He stated further that his place of 
business is outside of the city limits of Woodburn, so the city couldn't re- 
quire him to construct curbs, notwithstanding which he would be willing to put 
the curbs in if curbs were also installed on the opposite side of the street. 
The Engineer advised that it has been the policy of the Highway Comnission for 
many years not to allow anyone to disturb trees that are growing on highway 
rights of way, and with respect to the trees under discussion the former High- 
way Commission took a very strong stand. He suggested that construction of 
standard highway approaches to Mr. Wadsworth's store buildings, confining 
traffic to certain lanes, would solve the problem. 
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have been constructed for general public use and must be maintained for such 
purpose. He further stated that the Commission does not wish to be arbitrary 
in the limiting of loads to certain weights, but it must protect road surfaces. 
Mr, Garris replied that the Commission would have to take his word for it; 
also, that there is no profit for him in overloading his equipment, and that 
he would try his best to keep the loads within the prescribed limits. 


Mr, Haynes stated that he has plans to construct a trucking road on 
the old logging railroad grade out of Carlton, and if this materializes it 
will not be necessary for the truckers to use the state highway. The Alaska 
Junk Company of Portland, he said, has purchased the old rails, and it depends 
on when the rails are removed as to when the roadway will be constructed. The 
company, he said, has until July 31, 1943, within which to remove the rails. 


Mr. Marsh made an urgent plea for reinstatement of Mr. Garris's per- 
mit. He alleged that this is the first time that overloading has been brought 
severely to Mr. Garris's attention, and he believed that this feature should 
be considered by the Commission. 


In reply to the inquiry of Chairman Banfield, Commissioner Schaupp 
advised that he had no remarks to make. However, Commissioner Chessman stated 
that he is willing to give Mr. Garris another chance, provided he will "go and 
Sin no more." He also pointed out that some of Mr. Garris's trucks have been 
observed "laying-out" when the highway department's weighmasters are operating 
in their vicinity, which indicates to the Commission that the operators were 
aware that they were overloaded. He cautioned Mr. Garris with respect to such 
feature. 


After further discussion Chairman Banfield concluded the conference 
by pointing out that the legal weight limit for equipment such as Mr. Garris 
is operating is 54,000 pounds, plus a 10 per cent tolerance which has been 
granted by the Legislature in view of the variance in the weight of timber. 

He advised that the Commission from now on will have no sympathy for him what- 
soever in the event that he is apprehended for additional overloads, and in- 
quired whether or not Mr. Garris will respect the law if the Commission auth- 
orizes reinstatement of his vermit at this time. He also advised Mr. Haynes 
that the Highway Commission is also holding him more or less responsible for 
lir. Garris's actions, Mr. Garris stated that he would do his best to keep 
within the prescribed weight limit henceforth. Motion was then made by Commi s- 
sioner Chessman that Mr. Garris be permitted to resume his log-hauling oper- 
ations under the conditions mentioned by Chairman Banfield. The motion was 
duly seconded by Commissioner Schaupp, and was declared by Chairman banfield 
to have carried by the unanimous vote of the Commission. The Secretary was 
thereupon instructed to arrange for the reinstatement of the permit at once. 


County Judge Nelson B, Higgs of Harney County was present in regard 
to the improvement of the secondary state highways in his county. The Engi- 
neer advised that the Commission on the previous day discussed the report of 
Maintenance Engineer E. A. Collier on this subject which report indicates that 
for an expenditure of about $10,000 the secondary highway which extends from 
Crane to Princeton and Follyfarm could be put in good condition. The Suggestion 


the Grand Ronde scales which, he alleged, are now in 4 wrong location to ac- 
commodate truckers who are obliged to travel about one-half mile out of their 
way in order te get weighed. Chairman Banfield advised that the Commission 
will give the matter consideration. 


ur. Jeub, speaking in behalf of the Smith Wood-Products Company, 
Inc., offered objections to the holding up of trucks for weighing purposes. 
Ye alleged that the operators lose too much time in stopping at the scales. 
He also said that they are handicapped by a shortage of trucks and that they 
are trying to load the equipment that they now have so that it will not ex- 
ceed the weight limits, although that is difficult, in view of the fact that 
no scales are available at the loading points. He alleged that the percentags 
of overloads is very small. In this connection, and in reply to a question 
from Mr. Miller, Mr. Spaulding advised that time lost at the scales is small 
compared with the time that is lost by reason of the "hiding out" of operators 
who know that they are overloaded. 


Mr. George Flannagan advised that the Ostrander Logging Company 
has installed two sets of platform scales in the woods at a cost of between 
$10,000 and $15,000, and that all of the company's trucks are weighed at 
these scales by three men who are on the job continuously, and if an overload 
is observed the load is corrected accordingly. There is very little chance, 
he said, of any of the trucks being overloaded after passing these scales. 

It was his thought that the Commission should waive the requirement that the 
Ostrander trucks be weighed at the state's ecales, if the driver presents a 
weight slip to the state's weighmaster showing that the load has been weighed 
on the company's scales and is within the allowable weight limit. An occasion- 
al weighing by the state's men, he said, would be satisfactory. 


Chairman Banfield advised that reports concerning the operations of 
the Ostrander Company are favorable. He also said that this day's conference 
is simply to let the representatives of the legging and lumbering industries 
know how desperate the case is from the highway department's standpoint, and 
what the Commission intends to do if overloading continues. The Highway Com- 
mission is very sympathetic, he added, but the operators will have to exercise 
all care possible to avoid overloads. If the Commission finds it necessary to 
cancel permits, he said, that is just too bad, but the highways belong to all 
of the people, rather than to 4 designated few, and must be preserved for gen- 
eral public use. As to relieving the Ostrander Company's equipment from being 
weighed at the state's scales after being weighed at the company scales, he 
advised that the Commission will take the suggestion under advisement and will 
instruct the Engineer to work out a solution if possible. The Engineer sug- 
gested that such plan might prove satisfactory if the weight slips were worded 
properly. In practice, he said that the drivers would-hand the weight slip 
to the state's weighmaster at the state's scales and if no overload were ob- 
served, the weighmaster would wave the driver on, and only an occasional load 
would be weighed on the state's scales, as a check. 


Mr. Abrams spoke briefly for the Booth-Kelley Company, and Mr. Patton 
for the Hammond Lumber Company. ir. Miller concluded the conference by stat- 
ing that his group would help the Commission in every way possible in keeping 
the loads within the specified weight limits. 
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After considerable discussion the Commission deferred a decision on 
the matter until its next meeting. The Engineer was instructed to contact ifr. 
Wadsworth in the meantime and try to work out a solution that would be satis- 
factory to all parties concerned. The Attorney was instructed to advise the 
Commission of its legal rights and responsibilities in the matter, 


A group representing the logging and lumbering industries, headed by 
ur. Orville willer, President, West Coast Lumbermen's Association, conferred 
with the Commission in regard to the overloading of logging trucks. Others in 
the group were: George C. Flanagan, Portland, representing Ostrander Logging 
Company; R. A. Jeub, Coquille, representing Smith: Wood-Products Company; H. J. 
Cox, Eugene, and Paul C. Stevens, 
Association; Faye Abrams, Eugene, 
Elaer R. Worth, McMinnville, Lumbernan; H. C. 
Haimaond Lumber Company; L. H. Mills, Portland, representing Mist Logging Com- 
pany; and Guy Haynes, Carlton, representing Carlton Lumber Mill. Mr. Miller 
stated that his group wants t) register with the Highway Commission its sin- 
cere desire to cooperate with the Commission in its efforts to stop the over- 
loading of logging equipment, which they appreciate is the cause of consider- 
able of the damage that is occurring to state highways. He pointed out, how- 
ever, the necessity to market the logs which are badly needed in connection 
with wartime activities, shortage of trucks, and shortage of men. Chairman 
Banfield explained that studies which have been made by the Highway Department 
indicate that the loggers are taking advantage of the tolerances that the Com- 
mission has granted in the matter of weights, and are conducting a sort of 
contest to see which one can get by with the biggest load. He also said that 
a lot of the truckers have been hiding out with their heavy loads, when they 
know that the weighmasters are operating in their vicinity. The overloading, 
he said, is causing considerable damage to the highway surfaces, and the Com- 
mission has found it necessary to take drastic action against the loggers, in 
order to preserve highway surfaces, which is very difficult to do under pres- 
ent wartime conditions, due to scarcity of material, equipment and labor, He 
pointed out that the highways have been constructed for general public use and 
not for any one class of traffic. 


representing Booth-Kelley Lumber Company; 
Patton, Portland, representing 


At his request, Mr. Loran Spaulding, Chief Weighmaster, who was pres- 
ent, cited instances where onerators have been observed with overloads on nu- 
merous occasions. He particularly referred to certain operations on the Salmon 
River Highway and on the Three Rivers Highway. In this connection the State 
Highway Engineer pointed out that it is costing the state about $1,000 per mile 
annually to maintain these sections, resulting from excessive speed as well as 
overweight. The Higinay Commission, he said, is not financially able to func- 
tion on that basis; furthermore, the Highway Department is experiencing great 
difficulty in securing labor and materials, and is also short of equipment. 
ur, Miller replied that his group will help all that it possibly can to stop 
overloading, advising that in his estimation such type of load should not be 
condoned. He called upon others of the group to express themselves. 


Mr. L. H. Wills spoke in behalf of the Mist Logging Company, which 
is operating in the vicinity of Grand Ronde. He asked the Commission to move 


Portland, representing “illamette Valley Lbrm's, 


#3,000, ‘The Commission approved the request by unanimous vote upon motion of 
Commissioner Schaunpp which was duly seconded by Commissioner Chessman, it he- 


ing understood that the exnenditure shall not exceed the sum of #3,000.°0. 


Completion of construction of the Quartz Mountain Sectiou of the 
Klamath Falls Highway:- The State Highway Engineer advised the State “ighwa) 
Commission that the construction of the Quartz Mountain Section of the Klamat 
Falls-Lakeview Highway, under a forest highway contract held by Sam Orino 
under direction of the Public Roads Administration, was about 50 »er7 cent com- 
plete, the contractor had quit working, and the section was in very unsatis- 
factory condition for traffic. The contract was let for approximately g200 , U0 
the State of Oregon furnishing half of that amount. The Engineer recommended 
that the Public Roads Administration be requested either to compel the contrac 
tor to finish the job or call upon the surety to do the work. He stated that, 
under the new controlled-materials plan, it was his opinion that a high enoup! 
priority rating could be secured to do the job. ‘The. Engineer further recon 
mended that, if the Public Roads Administration did not see fit to do either 
of these things, it be requested to do such work as would place the road in 
passable condition for the duration, involving an expenditure estimated to be 
about $15,000, Mr. W. H. Lynch, District Engineer of the Public Roads Admin- 
istration, stated that the contractor has neither material nor equipment avail- 
able, and cannot secure labor. ir. Schaupp, Commissioner from Klamath Falls, 
stated that he did not believe the contractor would exverience any labor dif- 
ficulties in that vicinity. Chairman Banfield asked Dr. Hewes, Chief of the 
Western Region, Public Roads Administration, and Mr. Lynch what they could do 
about the situation. Dr. Hewes was doubtful if the government could force the 
contractor to complete the job, After further discussion it was agreed that 
the Public Roads Administration would give consideration to completing the 
work, and would look into all factors involving priorities, labor, etc. Ur. 
Lynch stated that in case the contract could not be completed the Public Roads 
Administration would at least do such work as to make the road passable for 
the duration. 


Mr. W. J. Avison, Executive Director, Clackamas County Housing Auth 
ority, was present and requested permission to construct a service road con- 
nection with the Pacific Highway East (McLoughlin Blvd.) about midway between 
the noth and south limits of the housing project north of Milwaukie. He ad- 
vised that the Housing Authority has purchased a fire truck which it expects 
to house on the east side of the highway, but it is also to be used to extin- 
guish fires that may occur on the west side of the highway, so the highway 
crossing is necessary. In order to safeguard highway traffic, he said, the 
Housing Authority would install a traffic signal over the intersection, which 
would be electrically controlled from the fire-engine house. The Engineer 
recommended approval of Mr. Avison's request, subject to the conditions thet 
the state be not called upon to contribute toward the cost thereof, and that 
the traffic signal be installed by state forces. iir. Avison stated his ap- 
proval of the state's installing the traffic signal, which is to be purchased 
by the Housing Authority. After discussion the Commission by unanimous vote 
approved Mr. Avison's request, subject to the conditions mentioned by the En- 
gineer. 
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The Commission adjourned at 12:00 noon and reconvened at 1:30 p. a. 
in the same room with all members, the State Highway Engineer, the Attorney 
and the Secretary present. 


The Engineer reported results of his contact with Morrison-Knudsen 
Company relative to the taking of cinders from The Cove Palisades State Park, 
advising that the company is willing to pay the state a lump sum of 4,000 for 
this privilege. The Commission approved the arrangement, (See further de- 
tails in the previous day's record.) 


Dr. L. I. Hewes, Chief, Western Division, and W. 4. Lynch, District 
Engineer, of the Public Roads Administration, came before the Commission at 
this time regarding the following matters: 


Approval of the state's request for permission to purchase oil for 
improving certain city streets that are not on state highway routes:-The State 
Highway Engineer advised that the Commission has budgeted funds to finance the 
improvement of certain city streets that are not on state highway routes, and 
that in connection therewith the Commission has entered into agreements with 
numerous cities and towns providing for such improvements, which include oil- 
ing work and, if the Public Roads Administration will not approve the state's 
application for the oil, then these agreements will have to be cancelled. He 
pointed out that the streets that are to be improved are those which are being 
severely damaged by heavy wartime movements such as log hauling, et cetera. 
Dr. Hewes stated that he was under the impression that the oiling work was to 
be done on residential streets that are not concerned with wartime movements ; 
however, that appears not to be the case. He suggested that new applications 
be filed with more details as to what use the oil is to be put, and the neces- 
sity for the improvements. Such applications, he said, should be filed separ- 
ately for each job, inasmuch as the Public Roads Administration cannot approve 
a blanket authorization. He indicated that the Commission's request would be 
approved if it were submitted in such form. 


Governmental approval for the proposed improvement of the I.0.N. 
Highway:-The State Highway Engineer advised that the Higaway Commission has 
approved this project and wants to know as soon as possible whether or not 
the federal] authorities will approve it, because the job must be gotten under 
way soon if it is to be completed this year. Mr. Lynch advised that full in- 
formation in regard to this project is now in Washington, D. C., and he is ex- 
pecting definite action soon. He gave as his thought, however, that it would 
be satisfactory for the state to proceed with necessary surveys. Dr. Hewes 
stated that he could not guarantee that the War Production Board will approve 
‘the project. The highway must be constructed some time, he said, because it 
is an interstate highway and the main argument for building it now is its im- 
portance in the transportation of gasoline and oil products from California 
to the airports at Mountain Home and Boise, Idaho. He suggested that, if the 
War Production Board does not make its decision within a reasonable length of 
time, action be started through Oregon's delegation to Congress. Mr. Lynch, 
he said, will advise when the’ time is propitious to start such action. 


The State Highway Engineer then asked the Commission for authority 
to complete the survey for this project, which he estimated would cost about 
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that the Commission on the previous day authorized an expenditure of $5,000 
to improve this section, if approval can he secured fron the War Produc%ion 
Board for the expenditure, and if investigation reveals that the work can be 
done for such an amount. Mr. Burres inquired whether or not the Comaission 
would allow him to do the work, in the event the War Production Board's ap- 
proval cannot be obtained. He was informed by the Engineer that that would 
not be necessary, because the Commission has authority to spend up to #1,000 
without approval of the War Production Board, and he would see to it that at 
least that much money would be spent on the project. (For further details 
see action taken by Commission on the previous day.) 


At 3:30 p. m. Chairman Banfield made the following announcement 
with respect to the award of contracts, sale of land at Medford, sale of 
the Knapp Hotel building at Port Orford and sale of obsolete equipment and 
scrap materials, bids for which were received by the Commission at the morn 
ing session, such awards and sales having previously been approved by the 
Commission by unanimous vote: 


"Alsea Mountain Rock Production Project on the Alsea Highway, 
in Benton County. No bids were received on this project. 


"Trail Rock Production Project on The Tiller-Trail and Crater 
Lake Highways, in Jackson County. M. C. Lininger & Sons, Medford, 
submitted the low bid for this project in the amount of $35,000.00. 
The only other bid received was that of Tru-}ix Concrete Company, 
Medford, in the amount of $36,500.00. The Commission awarded this 
contract to the low bidder, M. C. Lininger & Sons, at their low bid 
of $35,000,000. 


"Hadras Rock Production Project on the Warm Springs and The 
Dalles-California Highways, in Jefferson County. No bids were re- 
ceived on this project. 


"Crescent Rock Production Project on The Dalles-California 
Highway, in Klamath County. The only bid received was that of 
Clifford A. Dunn, Klamath Falls, at $39,000.00. The Commission 
rejected this bid. 


"Clean and repaint the Yaquina Bay Bridge on the Oregon Coast 
Highway at Newport, in Lincoln County. Two bids were received for 
this project, the low one being that of George C. Clark, Portland, 
at $27,500 based on Alternate No. 1, and $25,000 based on Alter- 
nate No. 2. The other bid was that of Tower Sales and Erecting 
Company, Portland, at 434,000 based on Alternate No. 2. iio bid was 
submitted based on Alternate No. 1. The Commission awarded this 
contract to the low bidder, George C. Clark, at his bid of $25,000 
based on Alternate No. 2. 


"Construction of a concrete base and erection of foremast of 
the Battleship Oregon, in the city of Portland, Multnomah County. 
Nine bids were received for this oroject, the low one being that of 
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County Judge A. H. Boice and County Commissioner Claude if, Clayton, 
representing the Curry County Court, and Mr. Elmer Bankus, Brookings, came be- 
fore the Commission in regard to the use of the state park property at Floras 
Lake, in Curry County, as an aircraft landing field. Judge Boice headed the 
group and explained the object of the visit. He called upon Mr. Bankus to 
give the details. Mr. Bankus recited the history of the case. Chairman Ban- 
field advised that the State Highway Commission from the first has been ready 
and willing to cooperate with the county and the federal authorities in the 
securing of this airbase, and is still willing to cooperate to the fullest ex- 
tent of its ability, provided the property does not go into private ownership. 
He further stated that the Commission felt at first that it would be possible 
for the county and the state to act as cosponsors for the project; however, it 
appeared to be an impossibility, so the Commission offered to lease the prop- 
erty to the county on the same basis that the county expects to re-lease it to 
the Federal Government, and the Commission is still willing to do that. Mr. 
Bankus inquired how long a lease the Commission is willing to give the county. 
Ye pointed out that a 25-year lease is the minimum that the government will 
approve. 


Chairman Banfield advised that the Commission will lease the property 
for 25 years if that is necessary, but such lease must be on the basis of the 
property remaining public property, and that the county will agree to maintain 
and operate the premises in strict accordance with its agreement with the Fed- 
eral Government. The Commission, he added, has spent state funds to acquire 
this property, and doesn't want it to get into private hands. ir. Bankus then 
asked if that meant that they could not re-lease the property, to which Chair- 
man Banfield replied in the affirmative. Mr. Bankus then asked if the county 
could lease concessions, to which Chairman Banfield replied that the Commis- 
sion does not object to that feature, provided the county will agree to comply 
strictly with its agreement with the state, the terms of which are to be the 
same as the terms under which the county expects to re-lease the property to 
the government under its AP-4 Resolution. 


Chairman Banfield further stated that the Commission wants to retain 
the ocean frontage for its own uses, so any agreement that is reached will pro- 
vide that the airfield must stay back away froin the ocean a sufficient dis- 
tance to provide at least a tier of 40-acre tracts between the ocean and the 
airfield. The area to be reserved by the state, he said, will be determined 
definitely by the Engineer and a description thereof will be incorporated in 
the agreement. He added that the agreement would also provide that if the air- 
port is net built, then the lease is to become null and void. Commissioners 
Schaups and Chessman concurred in the statements made by Chairman Banfield, 
making the action unanimous, The Attorney was thereupon instructed to prepare 
an appropriate form of lease agreement covering the matter, the contents of 
which are to be communicated to the members of the Commission before the agree- 
ment is sent to the county for execution. 


Mr. J. S. Burres, Moro, appeared before the Commission at this time, 
and presented an oral request for minor improvements to the Cottonwood Grade 
Section of the Wasco-Hep ner Secondary Highway. He was informed by the Engineer 


The Commission discussed overweight violations that have been com- 
mitted by commercial haulers who are operating under the Highway Commission's 
emergency wartime permits. It was the order of the Commission that shese 


a 


violators be given the same treatment for overloading as is given log ha-lers 

The Secretary was instructed to again notify operators who are consistent 

violators of the weight requirements that the Commission intends to eancel 4 
their permits if they do not stop overloading, and to convey similar inforna- i 


tion to other overators whose overloads are flagrant. The Engineer was in~- 
structed to telephone the individual members of the Commission for further 
instructions when an extra bad overload is reported. 


In this connection, the Secretary inquired as to what action the 
Commission wishes to take against Peter Murphy and Leo Howard, who are con- 
sistent violators of the weight requirements in connection with the truck- 
hauling of logs. He was instructed by the Commission to warn these operators 
that their permits will be cancelled the next time that they are caught with 
overloads. He was also instructed to give the sane notification to other 
violators of the log-hauling rules. In other words, all of such violators 
are to be given one letter of warning that their permits may be cancelled if 
overloads continue. 
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Commissioner Schaupp brought up for discussion the matter of pur- 
chase from the City of Klamath Fells of certain city-owned lots, portions of 
which are needed for the proposed improvement of the Klamath Falls~Lakeview 
Highway along South Sixth Street, in Klamath Falls. He said that the city 
has been asked for only enough of these lots to provide the standard width 
right of way, which leaves fractional lots which are of not much value from 
the city's standpoint, in view of which the city feels that the Commission 
should acquire the entire lot in such instances. After discussion the Com- 
mission decided by unanimous vote to acquire the entire lot in instances of 
this kind, and instructed the Attorney accordingly. 


Commissioner Chessman tendered his oral resignation as a member of 
the Highway Commission's Advisory Committee on Travel and Information iAatters, 
it being his thought that he no longer can serve on such committee, inasmuch 
as he is now a member of the State Highway Commission. The Commission accept- 
ed -the resignation, whereupon Commissioner Chessman placed before the Commis- 
sion the name of Mr. Arch B. Sanders, Executive Secretary of the Oregon Coast 
Highway Association, Marshfield, as his successor on the committee. He moved 
the appointment of Mr. Sanders in his place. The motion was duly seconded ty 
Commissioner Schaupp, and was declared by Chairman Banfield to have carried 
by the unanimous vote of the Commission. 


Commissioner Chessman also brought up the matter of election of 4 
Chairman of the Highway Commission, pointing out that this is the first time 
that the present members of the Commission have met formally since taking 
office, and giving as his thought, in view thereof, that the election of a 
Chairman is in order. We moved that Chairman Banfield be continued as Cheir- 
man of the Commission. The motion was duly seconded by Commissioner Schaupp 
and was declared by Chairman Banfield to have carried. 


Lindstrom Brothers, Portland, at $1,630.00, and the second-low being 
that of Hord & Stuart, Portland, at $1,780.00. The Commission re- 
ferred all bids received to the Engineer with power to award the 
contract to Lindstrom Brothers, the low bidders, when certain condi- 
tions have been satisfied. 


"Construction of the Baker Creek Bridge on the Scholls Secondary 
Highway, in Washington County. Eight bids were received for this 
project, the low one being that of Johnston Brothers, Newberg, at 
$8,619.00, and the second-low bid being that of 0. N. Pierce, Port- 
land, at 9,165.00. The Commission awarded this contract to the low 
bidders, Johnston Brothers, at their bid of 98,619.00. 


Sale of tract of land near Medford: 


"The only bid received for the purchase of this tract of land 
was that of Jesse L. Richardson, Medford, at $560.00. The Commis- 
sion rejected this offer. 


Sale of Knapp Hotel building at Port Orford: 


"Two bids were received for this building, the high one being 
that of Walter L. Strain, Langlois, at $287.00, and the other being 
that of Sullivan Wrecking Company, Portland, at #27.97. The Commis- 
sion has referred the bids to the Engineer and the Attorney, with 
power to sell the building to Walter L. Strain, the high bidder, at 
his bid of $287.00, in the event inquiry reveals that the building 
is not wanted by the Oregon Historical Society or any of the Women's 
Organizations, which are interested in its preservation from the 
historical standpoint, it being understood that the organization de- 
siring the building must pay for its removal from the highway right 
of way. 


Obsolete equipment and scrap materials: 


"Sale of obsolete equipment and scrap materials at Salem, |lam- 
ath Falls, Coquille and La Grande. All bids received for the pur- 
chase of this material have been referred to the Engineer with power 
to sell the material to the high bidder in each instance, if the 
bids compare favorably with the appraised value of the items." 
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Reconsideration was given by the Commission to the claim of contrac~ 
tor Homer G. Johnson for extra compensation arising out of his contract with 
the Commission for the construction of the Siletz-Toledo Section of the Siletz 
Secondary Highway, in Lincoln County, contract No. 2390. Commissioner Schaupp 
stated that from his study of the facts he did not believe that lir. Johnson is 
entitled to extra compensation. He thereupon moved that the claim be denied. 
The motion was duly seconded by Commissioner Chessman and was declared by 
Chairman Banfield to have carried by unanimous vote. 


Portland, Oregon, June 15, 1943 


The State Highway Commission met in regular session at 1:30 p.m. in 
room 615 (Imperiel Room), Imperial Hotel. Present were: , 


T. d. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway fngineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of the meetings held on 
April 6 anc 7, April 27 to 30 inclusive, and May 11 and 12, 1943, upon motion 
of Commissioner Schaupp which was duly seconded by Commissioner Chessman. 


Chairmen Banfield approved the minutes of the meeting of the Com- 
mission thet wag held on March 16 and 17, 1943. Commissioners Schaupp and 
Chessman were not asked to approve this set of minutes, inasmuch as their ap- 
pointments as members of the State Highway Commission did not become effec- 
tive until later. 


The Assistant Attorney recuested authority to purchase certain per- 
cels of real property that are needed in connection with various highway im- 
provements throughout the state. He submitted a list of such properties, 
together with offers that he recommended be made in connection with each par- 
cel. After careful consideration of the individual items, the Commission 
approved the request and by unanimous vote adopted the following resolution 
with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 


after more definitely set forth, and 


WHzREaS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEXEFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same here- 
by are approved and accepted, and that the Attorney for the State 
Hichway Commission be, ana he hereby is instructed to complete the 
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Commissioner Chessman reported receint of a petition from patrons of 
the Lewis and Clark Consolidated School District, Astoria, requesting the con- 
struction of a sidewalk along the Oregon Coast Highway between Miles Crossing 
and the Lewis and Clark Bridge, for the benefit of school children and other 
pedestrians. The matter was referred to the Engineer for investigation and re- 
port at the next meeting. 


The Commission discussed the setting of a date for its next regular 
neeting to receive bids, and decided to hold such meeting in Portland on Wed~- 
nesday, June 16, 1943. The Commission also decided to hold a meeting in the 
Imperial Hotel on Tuesday afternoon, June 15, to dispose of accumulated routine 
matters. The Secretary was instructed to make the usual arrangements for rooms 
in which to hold these meetings. 


The Commission considered and signed agreements, et cetera, as fol- 
lows; 


Agreement with the Southern Pacific Company providing for con- 
struction of an attachment for an overhead pedestrian walk on the 
railroad which spans the Pacific Highway at iilwaukie. 


Agreement with Benton County, Polk County, and the City of Inde- 
pendence covering maintenance of the county road between Independence 
and Granger. 


Agreements with the following cities covering work to be per- 
formed on city streets which are not on the highway system: Monroe, 
Myrtle Creek, Drain, Pendleton, and Umatilla. 


Field agreement with the United States Department of Interior, 
Grazing Service, covering preservation of juniper wayside strips 
along the McKenzie Highway between Sisters and Redmond, and along 
the Ochoco Highway between Redmond and Prineville. 


Letter directed to Thomas 4. MacDonald, Commissioner of Fublic 
Roads, Washington, D. C., authorizing R. H. Baldock, State Highway 
Engineer, C. B. McCullough, Assistant State Highway Engineer, S. H. 
Probert, Office Engineer, and J. W. Nash, Assistant Office Engineer, 
to sign reimbursement vouchers chargeable to federal funds made 
available to the State of Oregon for construction and improvement of 
highways. ‘ 


There being no further business to come before the Commission at 
this time the meeting was adjourned at 3:45 p. m. 


State Highway Engineer 


Secretary 
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Commissioner 
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5672-Wilmot, Leonard F. 
Right of Way 0.707 Acre at $6,500.00%4, 595.50 
Other items 4.904250 $9,500.00 Devers 


10853-Columbia Steel Co. 
Right of Way 678 sq.ft. at 22¢+ 150.00 150.00 McCallister 
Moving fence 
10791-Weaver, Martha S 
Right of Way 6,375 sq.ft. at 30f 1,912.50 
: Other Items 3,337,590 
10122-Leich, Charles Hugo 
Right of Way 1,750 sq. ft. at 16 
Other Items 
10913-Sundbom, L. F. 
Right of Way 5,000 sq. ft.at 15¢ 
5,000 sc. ft.at 20f 
Other items 
10926-Ertz, Charles W. 10,000 sq. ft. at 30¢ 3,000.00 
Other Items 10,500.00 13,500.00 


10685-Gaskill, Harry L. 
Right of Way 0.40 acre at $1,000.00 400.00 
Other itmes 815.00 1,215.00 Witt 


10890-Southern Pacific Company 


Asphalt Storage 
tank site 0.49 acre at $510.20 250.00 250.00 * 


Tillamette fiighvay 
10877- Huntington, Chas. A 
Right of Way 13.58 acres at $150.00 2,037.00 2,037.00 Parker 


9983-Leonard, Manning 
Right of Way 2,062 sq.ft. at 25¢ 515.50 
Other items 43.00 558.50 


. ; re —Owens < ~ 
9808-A Klemath County : 
Right of Way 959 sq.ft. at $0.00 


10908-McIsaac, Harold R. 
Maintenance Site 2.69 acres at $111.53 300.00 


é ae ean aan 


ae. 
a! 
| 
{ 
i 
H 
: 


acquisition of the said properties and to take title thereto in the 


name of the State of Oregon. 
and authorized tobe acquired are as follows: 


Clackamas County- Mt. Hood Highway 120.0 acres $ 75. 
Josephine County-Redwood Highway 70.0 ° 6. 
Lane County-Siuslaw Highway 206.0 " 220.20 
Deuglas County-Umpqua Highway 200.0 " 187.25 
Marion County-Silver Creek Falls Park 200.0 " 35.00 
Jackson County- Crater Lake Highway 320.0 " 166.98 


P-190-Triangle Lake Section-Siuslew Hwy. 120.0 " 55.00 
P-191-Loon Lake Park Section-Ump.ua Hwy. 51.51 " hh 
P-60-Camas Mt. Section-Coos Bay-Roseburg 
Hwy. 160.0 " 127.50 
P-188-Klamath CountySection-Klamath Falis- 
Lakeview Highway 80.0 ” 10.00 
10337-Dixon, Walter W. and Mary D. Knoblock 
Right of Way 15,846 sq.ft.at $0.014+ $ 225.00 
9931-Pacific Power &Light Co. 
Right of Way 6,300 sq. ft. at 1.27¢ 80.00 
10336-McMath, Estate Jean 
Right of Way 6,276 sq.ft. at $0.0149+ 93.75 
Lewis & | 
10879-Shappee, Rudolph 
Right of Way 433 sq. ft.at 1¢ $ 4.33 
Other items 15.67 20.00 
10880-Clatsop County 
Right of Way 18,407 sq.ft. 0.00 0.00 
10880-A Clatsop County 
Right of Way 15,870 sq.ft. at $0.0088+ 140.00 140.00 
10886-Halferty, Frank 
Right of Way 3,686 sq.ft.at 1¢ 36.86 
Other items 23.14 60.00 
10885-Rinne, August 
Right of Way 1,784 sq. ft.at 1¢ 17.84 
Qther items 82.16 100.00 
10887-Mahoney, Zora S. ae See 
Right of Way 0.51 acre at $50.00 25.50 25.50 
108670. S. sp of Interior 
Right of Way 12MDouglas fir at $4.00 48.00 
64 M White fir at $1.00 6.50 54.50 
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The said properties hereby ordered 
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10911-Price, J. H. ’ 
Quarry Site 3.40 acres at $50.00 $170.00 $170.00 Cozad 
Plus Cattle Guard 


The Assistant Attorney also requested authority to institute condem- 
nation proceedings to acquire other properties which are needed in connection 
with highway improvements and which he has been unable to acquire by negotia- 
tion. He submitted a list of such properties, together with offers which he 
recommended in condemnation as follows: 
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file No. Name Purpose Required Recommended Offer 
Lewis & Clark Bridge-Werrenton Junction Section of the 
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Oregon Coast Highway 

10881 Zilphe M. Taylor Right of Way $50.00 
10882 Authur E. Davis " $50.00 
10384 Edna Montgomery “ $50.00 


Molloy Ranch-Hooker Creek Section of the 1.0.N. Highway 
10374 Frank Purser Estate Right of Way $700.00 


After discussion the Commission approved the request and adopted 
the following resolution in regard thereto by unanimous vote upon motion of 
Commissioner Schaupp which was duly seconded by Commissioner Chessman. 


WHEREAS, the State Highway Commission is authorized 
to locate, relocate. construct, reconstruct, maintain, widen, 
atraighten, and ctherwise improve state highways, both primary 
and secondary, and also access roads or other roads in which 
the Federal Government is interested, and said Commission is 
also authorized to construct shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, and 
snow fences, and is authorized to acquire quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, and 
broadcasting stations, and is further authorized to develop, 
construct, improve, operate, «nd maintain parks, parking places, 
auto camps, camp sites, roadside development, recreational 
grounds or resorts, and other places of attraction and scenic 
value; and 


WHEREAS, said Highway Commission is authorized to 
acquire by purchase, agreement, donation, or by the exercise of 
the power of eminent domain real property, or any interest there- 
in, necessary or deemed by the Highway Commission necessary for 
the accomplishment of any and all of the foregoing things; and 


WHEREAS, in the judgment of the Highway Commission the 
tracts or parcels of land hereinafter described are each and all 
necessary for the specific and particular purposes hereinafter 
expressly set forth; 


10895-Acarregui, Estate John 


Right of Way 


10896-Ross, W. E£. 
Right of Way 


10898-S. Bar Land & Livestock Co. 


Right of Way 


10899-Jones, W. W. 
Right of Way 


10900-Skinner, Thos. L. 
Right of Way 


10894-Wroten, Marion F. 
Right of Way 


10893-Anawalt, Iris G. 
Right of Way 


10892-Cowgill, Estate T. 
Right of Way 
Channel Change 


10383-State Land Board 
Right of Way 


10902-Haylett, Maude 
Quarry Site and 
Hauling Road 


10905- Haylett, Maude 
Hauling Road 
Easement 

10901-Molloy, Richard 
Lease Quarry Site 
and Hauling Road 


10903-Haylett, Maude 
Quarry Site and 
Hauling Road 


0.14 acre $0.00 
Other items 7.50 
Plus Fencing 

0.13 Acre 0.00 
Ylus Fencing 

0.08 acre 0.00 
Plus Fencing 

0.02 acre 0.00 
Plus Fencing 

0.04 acres at $50.00 2.00 
Other items 25.50 
0.06 acre 0.00 
PHS ranch, eens 
0.77 acre at $10.00 7.70 
Other items 67.50 
R. 

0.20 acre at 340.00 8.00 
Plus Fencing 

9.25 acres at $3.00 27.75 
20.0 acres at £10.00 200.00 
Other Items 7.50 
~ - 0.00 
3 year lease 5.0 ac at 

$10.00 50.00 
Plus cattle guard 

5.0 acres at $10.00 50.00 
Other items 2.50 


0.00 

n 
0.00 " 
0.00 

" 
27.50 " 
0.00 
7.50 " 
75.20 " 
8.00 " 


27.75 Benson 


207.50 Cozad 
0.00 " 
50.00 
" 
7.50 ® 
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3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys 
necessary in connection with the determination, description, and 
acquisition of said real properties, and said Engineer is further 
instructed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whether said properties 
be acquired by purchase, donation, agreement, or by the exercise of 
the power of eminent domain. 
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4. That J. M. Devers, Attorney for the State Highway 
Commission, be and he is hereby requested, authorized, and directed 
to attempt to agree with the omer or owers and/or with the tenants 
or persons in possession, if there be any of said parcel or parcels 
of land with respect to the compensation to be paid for the taking 
of the same and the damage, if there be any, and in the event that 
no satisfactory agreement or agreements can be reached, then it is 
hereby further resolved that J. M. Devers, Attorney for the State 
Highway Commission, be and he hereby is requested to commence and 
prosecute to a final determination such suit or action, or suits 
or actions, as may be necessary and appropriate to acquire title 
to the said premises and all rights therein for the purposes here- 
in stated. 
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5. That this resolution be entered in full in the minutes 
and records of this Commission. 


*The detailed descriptions of the respective parcels of real proper- 
ty mentioned in this resolution are attached to the original resolu- 
tion on file in the office of the State Highway Commission, Salem, 
being Resolution No. 36, under the heading "Real Property Condemne- 
tion Resolutions" and said descriptions by this reference are made a 
part = minute entry to the same extent as if copied in full 
herein. 


The Commission confirmed by unanimous vote the resolution adopted 
at the previous meeting authorizing the Attorney to condemn certain real prop- 
erty that is needed from the Western Loan and Investment Company and S. A. 
Swayne, in connection with the proposed improvement of the I. 0. N. Highway 
in Malheur County. 


The Engineer discussed briefly with the Commission the following 
matters concerning which delegations are to appear before the Commission on 
the following day: 


1. Reinstatement of log hauling permit of Leo Howard, which was 
cancelled because of violations of the overweight requirements. 
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NOW, THEREFYORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the several parcels of resl property hereinafter described are each 
and all necessary for the accomplishment of the purposes hereinafter 
expressly and specifically set forth, which said real properties and 
the specific purposes for which the same are being acquired are des- 
cribed as follows, to wit: 


Real property owned by Mrs. Zilpha M. Taylor, which 
property is located in Lot 6, Block 92, Warrenton Park, 
Clatsop County, Oregon, and is more particularly described 
on the attached sheet and designated as Parcel No. 1 and 
is further identified in the records of the Highway Commis- 
sion as file R 10881, and which property is being acquired 
for right of way purposes in connection with the Oregon 
Coast Highway;* 


Real property owned by Arthur E.Davis, which property 
is located in Lot 5, Block 92, Warrenton Park, Clatsop County, 
Oregon, and is more particularly described on the attached 
sheet and designated as Parcel No. 2 and is further identi- 
fied in the records of the Highway Commission as file R 10882, 
and which property is being acquired for right of way pur- 
poses in connection with the Oregon Coast Highway;* 


Real property owned by Edna Montgomery, which property 
is located in Lot.l, Block 92, Warrenton Park, Clatsop County, 
Oregon, and is more particularly described on the attached 
sheet and designated as Parcel No. 3 and is further identi- 
fied in the records of the Highway Commission as file R 10884, 
and which property is being acquired for right of way pur- 
poses in connection with the Oregon Coast Highway;* 


Real property owed by the Frank Purser Estate, which 
property is located in the northwest .uarter (NWg) of the 
northeast quarter (NEZ) of Section 26, Towmship 28 South, 
Range 46 East, W. M., Malheur County, Oregon, and is more 
particularly described on the attached sheet and designated 
as Parcel No. 4 and is further identified in the records 
of the Highway Commission as file R 10374, and which prop- 
erty is being acquired for right of way purposes in connec- 
tion with the I. 0. N. Highway.* e 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acqui- 
sition of the same by the State is required for the specific purposes 
hereinabove set forth, and the said properties are being acquired for 


the express and specific purposes in this resolution set forth. 


He also recommended renewal of the present war damage insurance coverage that 
is now in effect. 


The Attorney advised that the Commission has authority to purchase 
private insurance coverage on these buildings if it so desires, regardless of 
the availability of the restoration act funds. 


Mr. Leslie Wadsworth, President of the Oregon State Insurance Agents 
Association who was present, advised that the premium on the war damage insur- 
ance will be $21,753.28 annually. Also that the premium for fire insurance 
coverage on the highway department buildings for a period of three years will 
be $36,000.00. He further stated that if the Commission approves the purchase 
of this insurance, he would like to handle the business in behalf of the 
association that he represents, which, he said, includes eighty-five per cent 
of all of the agencies that are authorized to write insurance in the State of 
Oregon, each of whom would participate. After discussion motion was made by 
Commissioner Chessman that the war risk insurance now carried by the Commis- 
sion be renewed for a one year period, and that the Commission purchese pri- 
vate insurance coverage on all highway department buildings on @ three year 
besis; also, that the business be given to the Oregon State Insurance Agent 
Association. The motion was seconded by Commissioner Schaupp and was adopted 
by the Commission by unanimous vote. The matter was thereupon referred to 
the Engineer to handle the details. 


The Engineer reported on investigations that have been made relative 
to the construction of a sidewalk along the Oregon Coast Highway between Miles 
Crossing and Lewis and Clark Bridge near Astoria, as has been requested by 
citizens of that vicinity in the interests and safety of school children and 
other pedestrians. He advised that the sidewalk would be about 0.8 mile in 
length and that construction would cost approximately $5,000.00. He pointed 
out, however, that the prevailing right of way width along this section is 
only 40 feet, so in the event the Commission approves the project it would be 
necessary to acquire additional right of way 2 portion of which he thought 
would be donated. Commissioner Chessman advised that there is urgent need 
for a sidewalk along this section, in view of the large number of children 
who are obliged to walk to and from school, which will be greater when the 
Federal Housing Project, which is now under construction, is finally completed. 
After discussion the Commission indicated a favorable attitude toward the 
project, but deferred a definite decision pending investigation as to the 
possibility of acquiring the extra right of way. The Attorney was instructed 
to contact the several property ommers and to secure optionsif possible so 
as to give the Commission an idea what the right of way will cost. A report 
on the subject is to be made to the Commission as soon as the information has 
been obtained. 


A letter was presented from E. L. Kramer, City Manager of Milton, 
recuesting reconsideration by the Commission of its decision in the matter 
of cooperating with the city to improve drainage conditions along the Oregon- 
Washington Highway in Milton. The Engineer advised that the former Highway 
Commission authorized a contribution of $2,500.00 of state funds to assist 
in financing such project, but that Mr. Kremer feels that the state should 
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2. Request for construction of a bridge over the Willamette River at 
Independence. 


3. Request for state aid in construction of a proposed improvement of 
High Street in Eugene. 


4. Request of J. P. Wadsworth for removal of two walnut trees growing 
on Pacific Highway in front of his drugstore in Woodburn. 


5. Request of the City of Tillamook for repairs to state highways 
which are being damaged by heavy traffic in Tillamook County. 


The Engineer reported on the insurance that is now carried on state 
highway department buildings anc structures, as previously instructed by the Com- 
mission. He advised that the oniy insurance that is now carried other than 
that provided by the State Restoration Act, is War Damage Insurance as followse 


Policy Coverages Premium 


1151-66-307 Interstate bridges $1,000,000.00 $ 1,200.00 
1151-66-308 Bridge structures 16,243,110.00 19,491.73 


1151-66-309 Cars in storage 11,703.25 17.55 
1151-66-310 Building schedule 671 , 684.15 604.52 
1151-66-311 Storehouses 446,301.16 361.50 


1151-66-312 Laboratory Building 129,469.71 _ 77.68 
TOTAL $21,752.98 


Included under the bridge structures, he. seid, are the Coast Highway bridges and 
those located on state highways west of the Cascade Mountains that are valued 
at 350,000.00 or more. It was his thought that the insurance furnished under 
the State Restoration Act is not sufficient because, in the event of the burn- 
ing of one of the large buildings in the state building group at the same time 
that one of the highway department buildings burns, the available funds would 
not be ample to restore both mildings. He recommended, in view thereof, the 
purchase of private insurance coverage on all the highway department buildings 
based on appraised values as follows: 


Original Cost Plus 

Location Improvements 
Salem Shop Buildings $ 292.057.20 
Coquille Shop Buildings 33,460.02 
Klamath Falls Stiop Buildings 45,230.92 
La Grande Shop Buildings 64,935.01 
Division No. 1,’Maint. Park & Office Bldg. 116,210.72 
Division No. 2, ag L ° 157,987.09 
Division No. 3, sy " . " 132,151.30 
Division No. 4, " " * ” 171,419.20 
Division No. 5, " * » * 159,919.80 
Truck Scale Houses, 49 at $500.00 —__ 245 500.00 

TOTAL $1,197,871.26 
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period ending December 31, 1943. The State Highway Commissicn, he said, 
entered into a contract with the Salem Supply Company for the improvement of 
the road, but because of war time conditions construction was delayed and 

the road was not maintained satisfactorily for log hauling traffic so it was 
necessary for the company to discontinue such operations in November after 
about one months hauling. Because of this condition, he said, and in view of 
the Company's $3,000.00 contribution, the Company now wants the original agree- 
ment amended to extend the maintenance work by the state from December 31, 1943 
to July 1, 1944. He stated his approval of this request. The Commission ap- 
proved such extension by unanimous vote. 


The matter of sale of secondhand railroad signal material which was 
salvaged from the revision of the Southern Pacific car tracks in connection 
with the reconstruction of the Pacific Highway South of Eugene had the atten- 
tion of the Commission. The Engineer advised that the Southern Pacific Com- 
pany wishes to purchase this material and has offered to pay war time ceiling 
prices for the same, totaling $1,546.39. He recommended acceptance of the 
Company's offer with respect to si. cf the material, except one or more of 
the magnetic wigwag signals which the Commission may wish to retain for in- 
stallation at other locations. After discussion the Commission approved the 
request by unanimous vote upon motion by Commissioner Schaupp which was duly 
seconded by Commissioner Chessman. 


A vequest from the Oregon Lumber Company for relief from the main- 
tenance of a flagman at the point where the company is hauling logs direct_y 
across the John Day Highway near Austin Junction had the attention of the Com- 
mission. Action on this matter was deferred by the Commission until its next 
meeting when a report is to be made as to how many other companies are opera- 
ting under like or similar conditions. 


The Commission discussed and approved a request from the United 
States War Department for the utilization of certain bridges on state highways 
in the vicinity of Bend for the purpose of training men in the demolitions 
specialty school which is being conducted at Camp Abbot. The action of the 
Commission in this regard was unanimous upon motion of Commissioner Chessman 
which was duly seconded by Commissioner Schaupp and was with the understanding 
that the bridges will not be damaged. F 


A resolution was presented from the County Court of Deschutes County 
requesting in behalf of the Commanding Officer of Camp Abbot, the establish- 
ment of e. thirty-five mile per hour speed limit along The Dalles-California 
Highway between the city limits of Bend and Camp Abbot. The Engineer advised 
that under existing laws the Commission has the authority to zone highways 
for speeds based upon an engineering end traffic examination by the engineer 
and may reduce speeds below the speed limit allowed by statute if the examina- 
tion shows that the geographic design or the traffic congestion warrants such 
speed reduction. He gave as his thought that it would be impossible to justify 
a thirty-five mile per hour speed limit for this section based upon those 
factors. He pointed out, however, that under proclamation by the President, 
which was approved by the former Governor Sprague, the wartime speed limit in 
Oregon is now thirty-five miles per hour. 
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pay a greater share of the costs because of the benefits that the highway will 
receive. He gave as his thought that the contribution as previously author- 
ized is sufficient, and recommended against Mr. Kramer's request. Motion was 
made by Commissioner Schaupp that Mr. Kramer's request be denied. The motion 
was seconded by Commissioner Chessman and was detlared by Chairman Banfield 
approved by the unanimous vote of the Commission. 


The Engineer reported that in compliance with telephonic authority 
given him by the Commission he has erected signs on the Little Nestucca Sec- 
ondary Highway prohibiting the use of this road by logging trucks, either 
loaded or empty, between mile post 9.4 and mile post 5.2, because of the dan- 
age that such trucks have been causing this road. The Commission confirmed 
the action by unanimous vote. 


The commission considered the advisability of penalizing log haulers 
that are operating with an insufficient number of binder chains around their 
loads. The Engineer advised that the permits issued by the Public Utilities 
Vomiissioner requires the operators to tie their loads with at least three bind- 
er chains, however, in numerous instances loads of logs are being trensported 
over state highways with only one binder chain, and in some cases no binder 
chains whatsoever are used, which creates a hazardous condition for other traf- 
fic. The Commission instructed the Secretary to notify such operators that 
the Commission expects them to comply with the regulations and if violations 
continue they will be reported to the Commission for further instructions. 


The Secretary reported on violations that have been committed by 
common carriers who are operating under the privilege of the Commission's 
emergency transportation permits. After considerable discussion the Com- 
mission ordered that such operators be given the same treatment that is given 
log haulers. The Engineer was instructed to telephone the individual members 
of the Commission for instructions when flagrant violations are reported. 

The Secretary was authorized to discontinue the practice of sending warning 
letters to the individual operators. 


In this connection a report was presented from the Department of 
State Police concerning an overload involving equipment owned by Los Angeles 
Seattle Motor Express. It appears that the gross weight in this instance was 
3,500 pounds over and above the tolerance allowed by the Commission. The 
Commission decided not to cancel the permit of this carrier for this offense, 
however, ordered that further violations by this company be brought to the Com 
mission's attention. 


The Commission discussed a letter from C. H. Watzek, Manager of the 
Roaring River Logging Company, in regard to extending the time limit of the 
company's agreement with the Highway Commission covering the maintenance of 
the Richardson Gap Road in Linn County. The Engineer explained that about a 
year ago the former Highway Commission entered into an agreement with this 
company and the Linn County Court for the improvement and maintenance of the 
Richardson Gap Road, whereby the company paid to the state the sum of $3,000.00 
with the understanding that the State Highway Department would maintain the 
road in good condition for the operation of logging trucks for the 18 months 
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and scrap materials for which the Commission received bids at its meeting 
on May 12, 1943. The sale was made to the high bidder in each instance, 
after a careful check of the proposals. The Commission by unanimous vote 
approved the action taken by the Engineer in this matter. 


The Commission had under discussion matters pertaining to the 
use of state highway department equipment and the employment of highway 
department personnel in connection with defense activities. The Attorney 
explained that Governor Earl Snell, through the Office of Civilian Defense, 
has requested cooperation of the State Highway Commission and the state 
highway department, in connection with any public emergency or catastrophe 
which may be caused by air raids, sabotage, or any other acts of the enemy, 
and that it was the thought of the “ngineer, if the Commission approved such 
cooperation, that some means should be provided for the safeguarding of 
highway department employees, particularly to maintain their status with 
respect to the protection they enjoy through the State Accident Commission. 
It was his thought that the Commission should make an appropriate order in 
regard thereto. After discussion, the Commission approved the suggestion, 
and thereupon by unanimous vote adopted the following resolution pertaining 
to the subject, upon motion of Commissioner Chessman, which was duly second- 
ed by Commissioner Schaupp. 


WHEREAS, the Governor of the State of Oregon, acting 
by and through the Office of Civilian Defense, has requested the 
cooperation of the State Highway Commission and the State Highway 
Department in connection with any public emergency or catastrophe 
which may be caused by air raids, sabotage or other acts of the 
enemy; and : 


WHEREAS, the Oregon Legislature enacted into law 
Chapter 140, Oregon Laws, 1943, Section 2 of which act reads as 
follows: 


"Section 2. It is hereby found and declared that 
it is necessary, because of the war in which the United 
States of America is engaged, to grant to the governor 
certain emergency powers to provide for the health, 
safety and welfare of the people of the state of Oregon; 
and to provide for the creation of state and local defense 
agencies. 


"It is further declared to be the purpose of this 
act and the policy of the state thereby to assist the 
president of the United States of America, as commander- 
in-chief of the army and navy, in the successful prosecu- 
tion of the war; to cooperate with the federal government 
and other states in matters relating to the war effort; 
to meet the extraordinary conditions and problems result- 
ing in this state from the war by establishing such organ- 
izations and taking such steps as are necessary and appro- 
priate to carry out the provisions of this act; and, 


He suggested that the Commission authorize the signing of the section 
under question for such war time speed limit, which in his estimation would sat- 
isfy the purpose. The commission approved the suggestion by unanimous vote and 


thereupon instructed the Engineer to erect and maintain signs in conformity 
therewith. 


The Engineer brought up for discussion the question whether or not 
to purchage an additional supply of picture post cards for free distribution 
to soldters and sailors through facilities of the United Service Organizations 
and similar agencies. He advised that under authority from the former Highway 
Commission 580,000 of such cards were printed at a cost of $2,656.00, but the 
demand for them has been so great that the supply is about exhausted. A re- 
run of the series of cards, he said, will cost $1,250.00, ami if the Commission 
wants to continue the practice, it should place an order soon, as it takes 
quite some time to get them. He recommended favorable consideration by the 
Commission, and the increasing of the Travel and Information budget in the 
amount of $1,250.00 to cover the expense. After discussion, the Commission 
aporoved the recommendation by unanimous vote upon motion of Commissioner 
Chessman, which was duly seconded by Commissioner Schaupp. 


The Attorney reported receipt of a letter from the Oregon Automobile 
Insurance Company, offering the sum of {200.00 as settlement in full of the 
Commission's claim of $277.61 against Mr. Peter Murphy, log hauler, for 
damaging the truck scale house at Grand Ronde. He recommended acceptance of 
the company's offer in order to dispose of the claim and to avoid a law suit. 
The Commission approved the recommendation by unanimous vote, on motion of 
Commissioner Schaupp, which was seconded by Commissionér Chessman. 


The Attorney brought up for discussion the state's claim against 
J. F. Reading for damaging a traffic signal on the Pacific Highway, in Oregon 
City. He recalled that the claim was for $72.00 and that the former Highway 
Commission authorized settlement with Mr. Reading on a 50-50 basis, payments 
to be made by Mr. Reading at the rate of $3.00 per month. Mr. Reading, he said, 
has faithfully paid every month the amount due, but he is now asking to be 
relieved from strict compliance with the provisions of the settlement, because 
he is under heavy expense for other purposes. The Attorney recommended, in 
view of the fact that only a small amount remains to be paid, that the balance 
of the claim be cancelled. After discussion, theCommission approved the recom- 
mendation by unanimous vote, upon motion of Commissioner Schaupp, which was 
seconded by Commissioner Chessman. 


The Engineer reported that in conformity with authority previously 
granted him by the Commissiom, he awarded to Lindstrom Brothers, on June 4, 
1943, the contract for the erection of the foremast of the Battleship Oregon, 
in Portland, bids for which were taken by the Commissicn on May 12, Lind- 
strom Brothers being the low bidders, and the conditions of the award having 
been satisfied. The Commission, by unanimous vote, confirmed the award of 
this contract as reported. 


The Engineer also reported that in conformity with aut ority pre- 
viously granted him by the Commission, he had sold the obsolete equipment 


The Commission discussed briefly and referred to Commissioner 
Chessman a communication from iir. B. F. Howard, Shedd, Oregon, transmitted 
through Mr. George K. Aiken, Executive Secretary to Governor Snell, with 
respect to the maintenance of a highway sign at Franklin, sometimes know 
as "Smithfield", on the Territorial Secondary Highway, in Lane County. 


The Engineer brought up for discussion the advisability of 
joining with logging companies in the repair of state highways that are 
being severely damaged by log-hauling operations. He advised that he is 
in receipt of information to the effect that the Hammond Lumber Company, 
which is opereting in the vicinity of Lebanon, is willing to furnish labor 
as may be required for such repair work, if the State Highway Commission 
will furnish the necessary materials and equipment. He gave as his thought 
that such en arrangement would work out to good advantage, due to the fact 
that the highway department is experiencing considerable difficulty in secur- 
ing labor on account of wartime conditions. The matter was discussed at 
considerable length and as a result thereof the Commission, by unanimous vote, 
approved such an arrangement subject to the condition that the state will not 
be obligated to do more than carry on the usual maintenance work efter the 
repairs are completed, and that the operstors will not expect to receive 
weight concessions over and above the tolerances that they are allowed under 
the present rulings. 


The Commission has under discussion a request from the City of 
Albany for the improvement of Geary Street at the eastern city limits of 
Albeny, which street the city alleges is being severely damaged by logging 
trucks. The Engineer advised that the Commission's agreement with the 
city provides for an expenditure this year of $2,751.00, for the maintenance 
of several streets that are not on the state-highway system. Investigations 
reveal, he said, that it will cost about $875.00 to do the extra work that 
the city is now requesting. He recommended in view of the Commission's finances 
and the fact that it is hard to secure men to perform work of this kind, that 
the request be denied. The Commission approved the recommendation by unani- 
mous vote. 


The Commission discussed briefly a request from the Waldport Chamber 
of Commerce, William F. Keady, Secretary, for the opening of the driveway 
which leads from the Oregon Coast Highway to the beach at the end of the sea 
wall at Waldport. The Engineer advised that the Highway Commission for the 
past several years has reconstructed this driveway each spring; also, that 
the roadway is not very important, and there is a question in his mind whether 
or not there is justification for the improvement this year, particularly in 
view of the scarcity of labor and the necessity to perform only such work as is 
Considered important. Action on this matter was deferred by the Commission 

personal inspection of the roadway when the Commission makes it trip 
down the Coast sometime in July. 


The Commission considered and by unanimous vote approved an arrange- 
ment with the U. S. Forest Service for the use of the Marys Peak Forest Road, 
Benton County, in connection with the hauling of gravel from a state quarry 
for the improvement of the Alsea Highway. An agreement covering the matter 
was thereupon sicné¢ by .the Commission. 
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generally, to defend the state, protect the public peace, 
health, and safety, and to preserve the lives and property 
of the people of the state." 


¢ 

Fy 

t 

: 
a AND, WHEREAS, it is the purpose of the Highway Commission to 
“ Cooperate with the Chief Executive of the State of Oregon and with 

i the President of the United States of America in all matters having 

to do with the prosecution of the war, the defense of the nation and 
; the preservation of health, safety and welfare of the people of the 


State of Oregon; and 
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: WHEREAS, it is not unlikely that the service of the High- 
Be way Department force and employes may be needed in emergencies or 
[| catastrophes caused by air raids, sabotage, or other enemy acts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Oregon 
State Highway Commission, as follows: 


; 
k 1. That highway equipment and highway employes shall be deemed 
: available and subject to the call of the Governor of the State of Oregon 
y or defense agencies under the tontrol and supervision of the Governor, 
} and that said equipment and employes may be called upon to serve not 
only within the limits of rights of way or other properties owned and 
f controlled by the State Highway Commission, but outside and beyond 
j such limits, if such equipment and such service is necessary for the 
' protection of the general public. 
{ 


2. That in the discharge of any such duty or in the perform- 
ance of any such work by any state employe such employe shall be 
deemed to be in the performance of his duty as a member of the High- 
way Department and shall be entitled to all protection now available 
to such employe while in the discharge of his duties or in the per- 
formance of his work. 


{ 

| f 3. This resolution shall be entered in the minutes and 
ee records of the Highway Commission and a duly certified copy thereof 

| me delivered to Honorable Earl Snell, Governor of the State of Oregon, 

' : and a certified copy to the Administrator of the Office of Civilian 

; Defense. 


2 
a 
“Ned The Engéneer requested authority to purchase and install at Fort 
rl Klamath, one distant receiver and automatic ultra-high-frequency transmitter 
ee: which is necessary to improve radio reception and to eliminate unsatisfactory 
te conditions that are now causing considerable trouble at the Klamath Falls radio 
station. He estimated the cost involved at $1,500.00. The Commission approved 
=. the request by unanimous vote, upon motion of Commissioner Chessman, seconded 
| : by Commissioner Schaupp. 
z 
; 


The Commission by unanimous vote confirmed the telephonic author- 
ity previously given the Engineer to purchase from the Coos Bay Dredging 
company a 3-yard Owens Clamshell bucket, at a cost of $350.00. 
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explained, is inadequate to complete the contract, in view of which the contrac- 
tor has agreed to pay the state the difference or $2,981.52, if he is relieved 
from further obligation with respect to the job. He recommended final settle- 
ment with the contractor on such basis. After discussion, motion was made by 
Commissioner Schaupp that the project be terminated and that final settlement 
be made with the contractor, in conformity with the Engineer's recommendation. 
The motion was seconded by Commissioner Chessman, and was declared by Chair- 
man Banfield to have received the unanimous vote of the Commission. The Com- 
mission thereupon signed an agreement with Jacobsen-Jensen Company covering 
the matter. : 


The Attorney asked the Commission to confirm the oral telephonic 
authority granted him by Commissioners Schaupp and Chessman on May 17, 1943 
to pay to Mr. Dewey Gault the sum of $1,800.00 for the moving of his boats 
and railroad track facilities as part payment of damages which will result by 
reason of the appropriation of a portion of mr. Gault's property at the inter- 
section of Denver and Union Avenues, Portland, in connection with highway 
improvement that the Commission has under way at this point. By way of ex- 
planation the Attorney advised that it was necessary to acquire Mr. Gault's 
property by condemnation in connection with which the Commission authorized 
an offer of $15,000.00 which amount included the sum of $800.00 for moving 
the railroad track and $825.00 for the moving of the boats; however, since 
then it has been ascertained that the cost of moving the boats will be 
$1,000.00 instead of $825.00, an increase of $175.00. After discussion, 
the Commission approved the payment of the sum of $1,800.00 to Mr. Gault for 
settlement in full of this particular iten. 


The Assistant Attorney reported the results of his examination of 
the Waldport Ranger Station property south of the town of Waldport which 
property the U. S. Forest Service wishes to deed to the state in exchange 
for adjacent state property in order to improve its facilities at that point. 
He advised that the tract contains 0.056 acre which is worth not less than 
$100.00 per acre or a total of $5.60, whereas, the tract thet the Forest 
Service wants contains 0.442 acre which is valued at $10.00 per acre or a 
total of $4.42. It waa his thought that this is a fair exchange of property 
and he recommended approval of the exchange without cash consideration. The 
Commission approved his recommendation by unanimous vote. 


The Attorney brought up for consideration a claim presented by the 
Arch Cape Land Company relative to damages that the company alleges occurred 
to some of its property near Arch Cape Tunnel on the Oregon Coast Highway in 
Clatsop County. He advised that this is a controversy of long standing and 
that the former Highway Commission refused to settle with the company on the 
basis of the company's offer. Commissioner Chessman advised that he is 
familiar with this case and his opinion is that the company's claim is absurd. 
After discussion, motion was made by Commissioner Schaupp that the claim be 
denied. The motion was seconded by Commissioner Chessman and was declared by 
Chairman Banfield to have carried by the unanimous vote of the Commission. 


The Assistant Attorney presented an offer from Wiley and Smith, Inc., 
Portland, to purchase certain state-owned property situated in lots 5 and 6 
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The Commission considered and denied a petition from residents of 
Seio, Oregon, for the oiling of a one-half mile section of the Albany-Lyons 
Secondary Highway, immediately south of Franklin Butte Cemetery, between Scio 
and Crabtree. The reasons which prompted this action were the cost involved 
and difficulties in securing manpower and materials. 


> 


The Commission by unanimous vote confirmed telephonic authority 
previously given the Engineer % purchase from Babler Brothers » contractors, 
2,000 cubic yards of oil rock at $2.50 per cubic yard, stock-pile measure, for 
use in connection with the repair of state highways in the vicinity of Redmond. 
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The Commission discussed a request from contractor C. J. Eldon for 
reconsideration of the amount allowed him as final payment in connection with 
his contract No. 2402, for the construction of the Davies Overcrossing on the 
Wolf Creek 4ighway, in Washington County. Mr. Eldon objects to the deductions 
thet have been made for flagmen and watchmen services rendered by the United 
Railways Company and the Southern Pacific Company, totaling $2,436.75. After 
considerable discussion, during which the Engineer advised that he could not 
recommend the relieving of Mr. Eldon from the payment of this expense, motion 
was made by Commissioner Schaupp that the matter be referred to the Attorney 
for further study as to the legal features involved. The motion was duly 
seconded by Commissioner Chessman and was declared by Chairman Banfield to 
have passed by the unanimous vote of the Commission. 


The Commission had under discussion the termination of its contract 
with the Jacobsen-Jensen Company for the construction of the Bartur Boulevard- 
Poones Ferry Road Section of the West Portland-Hubbard Highway, contract No. 
2393. The Engineer advised that this contract which provided for grading and 
surfacing work, was awarded on November 28, 1940, and the completion date was 
specified as August 31, 1941. The contractor, he said, prosecuted the work 
with diligence in so far as the weather, war emergency conditions and priority 
orders would permit, until November, 1941, at which time adverse weather made 
working conditions so bad that it was necessary to discontinue operations, 
During the year 1942 and until April, 1943, he added, the contractor was work- 
ing on contracts for the U. S. Army, which required his entire organization, 
it being necessary for him to give such work a priority, in view of the fact 

; that it was considered more essential to the war program than the completion 
$85: of the highway work. He further explained that in April, 1943, Mr. K. F. 
+i a Jacobsen, President of the company, received notice to report for military 
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service, which prevented the company from completing the contract as provided 
for in the specifications. Furthermore, the federal government has requested 
that the completion of this job be postponed for the duration of the war. 
There remains uncompleted on this job, he said, the finishing of 0.92 mile, 
including the surfacing and oiling of approach roads throughout the job. Such 
work he said, is estimated to cost about $23,423.15, whereas, if the job were 
completed under the unit prices of the contract, the work would have cost only 
: 59,210.02. In order to final-out this job, he said, a check has been made of 
‘oN all cuantities of work performed, and final estimate has been computsd on the 
‘ basis of the unit bid prices, such final estimate being $87,437.97, of which 
i}? amount the contractor has been paid the sum of $66,996.34 on previous estimates, 
leaving an upaid balance due the contractor of $20,441.63. Such amount, he 
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profit, however, stated that he preferred that the picking be done under his 
direct supervision so as to make certain that the trees are not damaged. The 
Engineer suggested the taking of bids for the purchase of the crop, orchard 
run in crates, f.o.b. the orchard. The Commission approved the recommendation 
by unanimous vote and authorized the advertising of the sale of the peaches 
for bids to be received at its next regular meeting. 


The State Park Superintendent also reported on the following park 
matters. 


Gift from Mr. & Mrs. Ben Dorris, Bugene:- The Park Superintend- 
ent advised that Mr. and Mrs. Dorris have offered to deed to the 
state as a gift for State Park purposes an 80 acre tract of land 
situated along the McKenzie River and the McKenzie River Highway 
about 30 miles east of Eugene. The tract, he said, is covered 
with second growth fir, maple and alder with the usual undergrowth 
coverage, has a fine river frontage and a boat landing for fisher- 
men. He recommended acceptance of this gift. The Commission 
approved the recommendation by unanimous vote and ordered that an 
appropriate letter of thanks be sent to Mr. & Mrs. Dorris. 


Proposed park at Wallowa Lake:- The Park Superintendent 
advised that he investigated this matter and ascertained that the 
owner wishes to deed to the state some 50 acres of land exclusive 
of the lodge buildings and grounds. He further advised that if 
the Commission accepts this offer it should also purchase addi- 
tional abutting property which will cost about $7,000.00. The 
matter was discussed at some length during which Chairman Banfield 
stated that he is not interested in paying out $7,000.00 of state 
highway funds in order to secure this gift. Commissioner Schaupp 
concurred. A definite decision in the matter, however, was not 
reached at this time. The matter was reconsidered on the follow- 
ing day when the Commission instructed the Park Superintendent 
to conduct further negotiations in respect to the property. 


The Engineer reported the results of a traffic count that was taken 
at the Junction of the Woodburn-Sandy and Cascade Secondary Highways for 
proposed control of traffic. He advised that as the highways are now signed 
east bound and west bound traffic along the Woodburn-Sandy Highway is required 
to stop at this Junction, but traffic along the Cascade Secondary Highway is 
allowed to enter the intersection without stopping. The results of this traf- 
fic count shows, he said, that seventy-one percent of the traffic flows in an 
easterly and westerly direction, which is an indication that the stop signs 
are being erroneously maintained. He recommended, in view thereof, the revers- 
img of the signs which would provide for the stopping of traffic along the 
Cascade Secondary Highway rather than that along the other road. The Commis- 
sion approved the recommendation by unanimous vote upon motion of Commissioner 
Schaupp which was duly seconded by Commissioner Chessman. The Attorney was 
instructed to prepare an appropriate resolution covering the matter for adop- 
tion at the next meeting of the Commission. 
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of Kerns addition to the City of Portland. He advised that the property has 

a 100 foot frontage on the highway and extends back from the highway a dis- 
tance of 70 feet, that the property is considerably belew the level of the 
highway but the company wants to acquire it in order to fill out its present 
holdings and has stated a willingness to pay $1,200.00 for the same. He recom- 
mended acceptance of the offer. The Commission approved the recommendation by 
unanimous vote. 


The Assistant Attorney also presented an offer from Mr. J. R. Wanker 
to pay the sum of 75¢ per acre for a portion of the property that the former 
highway commission acquired from the E. A. King estate in Baker County for use 
as a quarry site. He explained that the Commission purchased 617 acres which 
was considerably more than was actually needed but in making the deal it was 
found that the entire tract could be acquired for very little more than the 
area needed for the quarry. Further, that the cost was less than $1.00 per 
acre. lir. Wanker offered to pay tie state 75¢ per acre for the land that the 
Commission does not need. The Engineer recommended acceptance of this offer 
with the understanding that sufficient acreage be retained by the state for 
quarry purposes and provided Mr. Wanker offers no objection to the state retain- 
ing the right to use the hauling road which leads from the highway to the 
quarry. The Commission by unanimous vote approved the sale of this property 
on such basis upon motion of Commissioner Schaupp which ws seconded by 
Commissioner Chessman. 


The Secretary presented a renewal notice from the Civil Aeronau- 
tics Administration extending its lease of certain state-owned property situ- 
ated on Sexton Mountain in Josephine County, Oregon, and its use of a road- 
way leading to such property. The Commission approved such lease renewal by 
unanimous vote. 


The Commission had under discussion the advisability of petitioning 
the directors of the West Extension Irrigation District to exclude certain 
state-owned property from such district in Morrow County and of’ petitioning 
the directors of the Stanfield Irrigation District, for the exclusion of cer- 
tain state-owned lands from such district, in Umatilla County. The Attorney 
advised that the Stanfield-Boardman section of the old Oregon Trail passes 
through these irrigation districts and unless the right of way is excluded 

TF re therefrom there will be an annual maintenance charge, and charges for paying 

| ¥ 2 off irrigation bonds and interest. He recommended that inasmuch as no irriga- 

oat tion water is needed upon the highway that the Commission petition the dis- 
rey tricts for the exclusion of this property in order to avoid this annual ex- 
ies pense. The recommendation was approved by the Commission by unanimous vote 
ie upon motion of Commissioner Schgupp which was seconded by Commissioner 
) te Chessman. The Commission thereupon signed a petition directed to the respec- 
tive irrigation districts with respect thereto. 
a 
} 


an orchard in The Cove Palisades State Park, Jefferson County. The State Park 
Superintendent, S. H. Boardman, who is in charge of this park, was present and 
:3 advised that there will be a big crop of peaches which should not be allowed 

a3 to go to waste. It was his thought that they could be sold locally at a good 


Ms The Commission had under discussion the sale of the peach crop from 
sy 
j 
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being damaged considerably by heavy truck traffic which moves over it at ex- 
cessive speed, end it was his thought that such damage could be avoided if 
traffic were re uired to slow dom to twenty-five mile per hour in crossiiig 
this structure. The following resolution in regard thereto was adopted by 
the Commission by unanimous vote, upon motion by Commissioner Schaupp which 
was duly seconded by Commissioner Chessman. 


WHEREAS, the State Highway Commission, pursuant to the 
provisions of Section 115-320, 0. C. L. A., as amended by Chapter 
458, Oregon Laws, 1941, has caused an engineering and traffic 
investigation to be made with respect to certain state highways 
and/or certain sections of state highways more particularly and 
completely described and set forth hereinafter; and 
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WHEREAS, the data, facts and information obtained in 
connection with said investigation are all on file in the office 
of the State Highway Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic in- 
vestigation the Commission has determined that the fixed and 
designated speeds prescribed by the provisions of subsection (b) 
of said Section 115-320, 0. C. L. A., as amended, are in certain 
specified instances greater than is reasonable and safe and in 
other specified instances are-less than is reasonable under the 
conditions found to exist upon or with respect to the state high- 
ways cr sections of state highways hereinafter set forth and more 
particularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a dif- 
ferent speed thereupon than the speed fixed in said statute, 
which said different speed or speeds shall be as specifically set 
forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the 
Commission with respect thereto, the Commission does hereby deter- 
mine and does hereby order that within the meaning and purpose 
of said Section 115-320, 0. C. L. A., as amended, the speed at 
which a vehicle may be driven upon said state highway and/or 
upon said sections of said state highway shall not exceed the 
rate of speed set forth immediately following. 


Name of Highway: McKenzie Highway 
HIGHWAY NO, 15 


—_____Location of Termini ....___— Established Speed _ 


From Mile Point 10.17 to Mile Point 10.49 25 miles per hour 


BE IT FURTHER ORDERED that the State Highway Engineer be 
and he hereby is ordered and directed to erect at appropriate places 
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The Engineer also recommended the following changes in the stop signs 
at the intersection of the Woodburn-Sandy Secondary Highway and the County Road 
leading to Wilhoit, about one mile east of Molalla. He advised that the Wood- 
burn-Sandy Highway has been designated a through highway requiring traffic to 
stop before entering same, but the traffic count reveals that the flow of traf- 
fic on the Wilhoit Road is much greater than that on the Secondary Highway 
east of the Junction, which indicates that the signs should be changed. He 
requested authority from the Commission. to change the Signs accordingly. The 
Commission approved the request by unanimous vote and thereupon instructed the 
Attorney to prepare an appropriate resolution for adoption a’ the next meet- 
ing. 


The Engineer requested authority to maintain stop Signs at the grade 
crossing of the Southern Pacific Railroad tracks at mile post 0.85 on the ex- 
tension of Elkton-Sutherlin Secondary Highway that was recently designated by 
the Commission. He recommended approval of this request from the traffic 
safety standpoint. The Commission approved the request and by unanimous vote 
adopted the following resolution in regard thereto upon motion of Commissioner 
Schaupp which was duly seconded by Commissioner Chessman. 


WHEREAS, the Commission by an order made and entered as of 
July 23, 1942, designated certain highway-railroad grade crossings as 
hazardous crossings and directed the Engineer to erect and maintain at 
such crossings appropriate traffic signals or warning signs; and 


WHEREAS, it is the judgment of the Commission that in addition 
to the grade crossings designated in said order the railroad-highway 
grade crossing of Southern Pacific Railroad over the easterly leg of the 
wye of the Elkton-Sutherlin Highway, which crossing site is otherwise 
designated as being located at mile post 0.85 in the téwn of Sutherlin, 
should be designated as a hazardous grade crossing and the Engineer 
instructed to erect at such crossing appropriate warning signs; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Con- 
mission, all members being present, as follows: 


1. That the grade crossing at mile post 0.85 where the 
Easterly leg of the wye of the Elkton-Sutherlin Highway, Secondary 
Highway No. 161, crosses the Southern Pacific Railroad in Sutherlin 
be and said crossing hereby is designated as a dangerous grade cross- 
ing. 


2. That the Engineer be and he hereby is instructed to 
erect or cause to be erected and thereafter maintained thé necessary 
or appropriate stop signs or signals to warn traffic using said high- 
way at said crossing to come to a complete stop before crossing said 
railroad track. 


The Engineer asked the Commission to designate a twenty-five mile 


per hour speed zone across the Hendricks Bridge at mile post 10.45 on the 
McKenzie Highway. He advised that this is a narrow bridge and that it is 
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GALLAS-KINGS VALLEY SECONDARY HIGHWAY 
DALLAS-FERN CORNER AND PEDEE-WREN SECTION 
SURFACING AND OILING 


Using Asphalt Using Tar 
R. 0. Dail & Warren Bros., ed $110, 363.35 
Je Cc. Compton $115,302.00 = ” 
Parker-Schram Co. 133,806.50 - - 
DALLAS-KINGS VALLEY SECONDARY HIGHWAY 
DALLAS-BURNS VORNER SECTION 
SURFACING 
J. C. Cémpton $14,230.00 
O. C. Yocom 14,935.00 
OREGON-WASHINGTON AND WESTON-LGIN HIGHWAYS 
WESTON ROCK PRODUCTION 
D. C. & A. L. Williams $16,000.00 
COOS RIVER SECONDARY HIGHWAY 
FERRY SERVICE aT ENEGREN CROSSING 
nan oR 
Andrew Stambuck $1,997.50 $2,097.50 
ACT AND IN NORTH PORTLAND 
Alternate #1 Alternate #2 
H. W. Freeze (Cash) (Terms) 600.00 
OF RESIDENC, ILDINGS IN BUGENE 
Building No. $793 (Former owner Mrs. Ann Lattin) 
Harley Crandell $15.00 


Sullivan Wrecking Co. 


Building 9309-A $29.65 
Building 9309-B 26.77 
Building 9309-C 26.53 

$82.95 


The Engineer reported notification from the Army authorities to the 
effect that on July 1, 1943, the guards that the Army has been maintainirg on 
the Interstate Bridge between Portland and Vancouver are to be taken off ih 
which event the bridge will not be protected against sabotage unless guards 
are employed by the State Highway Department. He advised that this is a very 
important bridge structure in that it is the only direct connection between 
the states of Oregon and Washington for many miles and should it be damaged 
or destroyed, it would seriously effect the transportation problem between 
the two states, a large part of which consists of vital defense movements. 


JIM 16 1943 


--t — 


in sufficient n-mber adequate Signs giving notice of the particular 
applicable speed on gaid state highway. 


be BE IT FURTHER ORDERED that any previous order heretofore 
ar made by the Commission with respect to speed or speeds applicable to 
BE? any of the highways or sections of highways specified herein which 
4 is in conflict with the provisions of this order hereby is vacated 
i and annulled. 


The Commission adjourned at 5:30 p.m. to reconvene on the following 
morning in the auditorium of the Public Service Building. 


ae Portland, Oregon, June 16, 1943 


The State Highway Commission reconvened at 9:00 a.m. in the audito- 
BE ur rium of the Public Service Building. Present were: 


tae & T. H. Banfield, Chairman 

UBER ce A. W. Schaupp, Commissioner 

: Pe M. R. Chessman, Commissioner 

iit R. H. Baldock, State Highway Engineer 
45 J. M. Devers, Attorney 
} H. B. Glaisyer, Secretary 


EP Bids as follows for the construction of highway projects, sales of 

; buildings in Eugene, sale of land in North Portland and for the furnishing of 
ti ferry service at the Enegren crossing of “oos River in Coos County were opened and 
} j read in conformity with previously published notices, following which Chairman 
: Banfield announced that the awards of contracts, and sale of the properties 
would be made at 3:00 p.m. in the same room: 


~ 


ALSEA HIGHWAY 
| ALSEA MOUNTAIN ROCK PRODUCTION 
* P. B. Doherty $37,800.00 
4 OREGON COAST HIGHWAY 
if UMPQUA RIVER BRIDGE, REEDSPORT 
4 
; Tom Lillebo $14,535.00 
Bt WARM SPRINGS AND THE DALLES-CALIFORNIA HIGHWAYS 
; MADRAS ROCK PRODUCTION 
H D. C. & A. Le Williams $41,100.00 
? E. C. Hall Co. 41,820.00 
by RE Fisher Bros. 42,466.50 
re Be A. H. Saxton & Son 42,976.00 
ae ey P. B. Doherty 46,160.00 
1 R. 0. Dail & Warren Bros. 58,380.00 
+4 
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A delegation from Independence representing the Independence Chamber 
of Commerce and the Salem-Independence-Kings Valley Highway Association was 
present and conferred with the Commission in regard to the building of a 
bridge across the Willamette River at Independence. Mr. E. L. Gray headed 
the group which included Messrs. J. H. Hart and R. M. Walker. Mr. Walker 
reviewed the history of the river road project between Salem and Independence. 
He said that the improvement of this road and the construction of the bridge 
are very important projects in view of the fact that they will provide a 
route of travel between Independence and Salem in the event of the destruc- Sgt 
tion of the Willamette River Bridge in Salem, and because of the large volume ia 
of traffic that crosses the river at Independence which now has to depend on i 
a ferry. He suggested approval of the work as a post-war project to be fi- i 
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nanced by Federal funds, augmented by County funds, and gave as his thought { 
that Marion County and Polk County will contribute county funds to pay 4 ja 
portion of the expense. He asked the Commission to grant the county courts a 
of these counties a hearing for discussion of the matter. Messrs. Gray and 

Hart concurred in the statement made by Mr. Walker. Choirman banfield advised ' 
that the Commission appreciates the proposal as outlined but is not in a posi- 

tion today to make a definite commitment thereto. However, the Commission 

will be pleased to give it fair consideration in the formulation of its con- 

struction program for future funds. Commissioner Chessman pointed out that 

Federal post-war funds are not as yet a certainty, hence, the Commission can 

not obligate them now. Mr. Walker asked the Commission to tentatively agree 
to the project but his request was denied. After a further discussion Chair- 

man Banfield concluded the conference stating that while the Commission is in 

sympathy with the project it is not in a position to make any commitments or 

promises at this time but must first decide definitely whether or not it is 

going to approve the project and then ascertain whether or not it is a priority 
project in the minds of the two county courts. 


A letter was presented from the County Court of Josephine County 
in which the Commission was asked to join with the U. S. Forest Service and | 
the Public Roads Administration in securing the redesignation as a Forest 
Highway of the Happy -Camp-Takilma Forest Development road, a portion of which 
lies within the State of Oregon and the balance in the State of California. 
It was the thought of the Commission that the time is not propitious to make 
such change in view of the fact that there are no funds available with which 
to finance the work and for the further reason that the Commission considers 1° 
that forest highway funds that become available should be expended for the f 
reconstruction of roads now on the Forest Highway System before new roads are 
added to that system. The Secretary was instructed to so inform the Couity 
Court. 


The Engineer requested authority to attend at state expense # 
meeting of the Directors of the American Association of State Highway Officials 
which is to be held in Chicago on Friday, June 25th, 1943,at which time matters 
now before Congress which are of vital concern to State Highway Departments 
are to be discussed. Chairman Banfield gave as his thought that it is essen- 
tial that the Engineer attend this meeting. Commissioner Schsupp and Com 
missioner Chessman concurred making the action unanimous, subject only to the 
condition thet out-of-state travel expense is approved by Governor Snell. 


To provide the same amount of protection now furnished by the Army, he said, 
will necessitate the employment of nine guards who would work in eight hour 
shifts, three men on each shift, each of whom would have to be paid a salary 
of $150.00 per month. He pointed out that guards are also being maintained 
on all of the important Coast Highway Bridges because no detours are avail- 
able, and on other bridges, some of which are not so important from the traf- 
fic standpoint because traffic could be detoured around them in the event that 
they might be destroyed. It might be possible, he said, to eliminate some of 
the guards on the latter mentioned bridges which would offset somewhat the 
expense for guarding the Interstate Bridge, aithough there is a question 
whether or not that would be advisable in view of protest that the Commission 
very likely would receive from the public. After considerable discussion of 
this matter the Commission voted unanimously to employ the nine guards that 
are needed to protect the Interstate Bridge provided the Washington Highvay 
Department will pay 50% of the costs involved. The Engineer was instructed 
to take the matter up with the Director of Highways of the State of Washington 
and obtain his reaction. The Commission also decided to discuss on its trip 
down the Oregon Coast Highway in July, the question whether or not to remove 
any of the guards that are now being maintained on other bridge: structures. 


Mr. Leo Howard, log hauler, McMinnville, came before the Commission 
with reference to the reinstatement of his log-hauling permit which recently 
was cancelled because of numerous over-weight violations involving Me. Howard's 
trucks. Chairman Banfield pointed out to Mr. Howard that state highways over 
which log hauling is being carried on are being severely damaged largely be- 
cause the operators are overloading their trucks and are driving at an exces- 
sive rate of speed, wherefore the Commission has found it necessary to take 
drastic action in an endeavor to preserve its highway surfaces and bridge 
structures. He also pointed out that Mr. Howard has been a consistent viola- 
tor of the weight requirements, the records disclosing that he has been 
arrested some twenty three times within the last few months for such offences. 
The Commission has decided, he said, to recommend to the Public Utilities Com- 
mission the cancellation for a ten-day period of the permit of any operator 
who is reported with loads weighing in excess of the legal weight limits and 
tolerances allowed by the Highway Commission and under such ruling the Com- 
mission will not recommend a reinstatement of Mr. Howard's permit until such 
ten-day period has expired. Commissioner Schaupp and Commissioner Chessman 
concurred in the statements made by Chairman Banfield. Mr. Howard asked for 
a modification of this ruling so as to take out of service only the truck that 
is involved in the overweight. The Commission refused to take action to that 
effect because the Commission considers that overloading is a matter of mis- 
management and that the desired results could not be obtained by penalizing a 
piece of equipment or an individual truck driver. Chairman Banfield also said 
that the Commission wants to help the operators-.as much as it possibly can if 
the operators will cooperate but the Commission is going to have to "crack 
down" on the consistent offenders as well as those who only frequently trans- 
port flagrant overloads. Following this discussion, motion was made by 
Commissioner Schaupp that Mr. Howard be penalized by the cancellation of his 
permit for a ten-day period. The motion was duly seconded by Commissioner 
Chessman and was declared by Chairman Banfiela to have carried by the unahi- 
mous vote of the Commission. 


from the Peninsula Public Golf Course Company in connection with the highway 
improvement at Denver and Union Avenues, Portland, He estimated that Mr. 
Parker's expenses would not exceed $40.00. The Commission approved the re- 
quest by unanimous vote subject to confirmation by Governor Snell. 


The Commission had under discussion the granting of authority to 
the Secretary to sign permits in behalf of the Commission, particularly 
permits involving minor engineering features that do not require special 
attention by the Gommission. After discussion, motion was made by Commis- 
sioner Chessman that such authority be granted the Secretary subject to 
the condition that the Engineer shall pass on the engineering features be- 
fore the permits are issued. The motion was seconded by Commissioner Schaupp 
and was declared by Chairman Benfield to have received a unanimous vote. 


The Commission also by unanimous vote confirmed the telephonic au- 
thority previously given the Seeretary to issue to the Kaiser Co., Inc., 
Portland, a permit to cut the concrete curb on the west side of Denver Avenue, 
Portland, in order to facilitate truck movements in connection with company's 
ae o operations in this vicinity. (See permit in general files for 

e 8. 


A delegation from Bugene consisting of County Judge Clinton Hurd, 
William Tugman, and Howard Merriam came before the Commission at this time 
in regard to a proposed improvement of High Street in Eugene. Judge Hurd 
presented a letter with respect thereto which was read aloud by the Secretary. 
(See letter dated June 2, 1943) Judge Hurd advised that LaneCounty contem- 
plates the construction of a new bridge over the Willamette River at the 
north end of High Street and that in plenning for this structure, they believe 
that a study should be made of the improvement of High Street including the 
elimination of a grade crossing of the Southern Pacific Railroad and traffic 
congestion incident to the delivery of produce to the plant of the Eugene Fruit 
Growers Association. It was his thought that a survey and study should be made 
of the entire project based on the interests of the state and of the City of 
Sugene, so that a uniform plan for all concerned may be provided. He asked 
the Commission to assign one of its engineers to make surveys as may be re- 
quired. The Engineer gave his thought that the Commission should cooperate in 
this undertaking in view of the fact that it involves the state highway route. 
He gave as his understanding that the state would not be required to contri- 
bute funds for construction inasmuch as the proposed improvement is beyond the 
limits of the Highway Commission's jurisdiction. Mr. Tugman inquired as to the 
possibility of securing Federal funds with which to finance construction, He was 
informed by Chairman Banfield that there is still an uncertainty as to the 
Federal funds but the Commission is making studies with respect to the funds 
that it hopes to get and is arranging a construction program for post-war 
performance so as to be in readiness at the proper time. He added that the 
Commission is not in a position at the present time to make any definite com- 
mitments. Mr. Tugman then advised that the state may be asked to contribute 
some money toward the cost of the improvement insofar as it is within the 
limits of the state highway, but that the county would pay for the bridge and 
the city would pay for the construction between the highway and the bridge. 


is 

may! A letter was presented from the Portland Traction Company in which 

By ie the Highway Commission was requested to make provisicn in the design of the 
bie: ramps that are to connect Front Avenue with the Steel Bridge in Portland, for 

f clearances as are necessary to permit the continuous operation of trolley 

Coaches across the bridge after the Front Avenue Project is completed. 


The Engineer advised that the company is asking that vertical clear- 
ances of 19 feet be provided. The understanding had with the Department of 
Public Works, Portland, he said, wes that only gas-powered buses would be 
ne routed over this bridge which require a lesser vertical clearance than the 

| electrically-powered trolley coaches. He pointed out that the traffic inter- 
¥ i changes at both ends of the bridge require the construction of multiple-level 
es ramps and advised, under the circumstances, that it is entirely impractical 

4 to provide the 19 foot vertical clearance requested by the company. Further- 
Be more, even if such clearances could be provided the operation of the trolley 

: coaches over the bridge would restrict the roadway widths on the main spans 

on of the structure which would result in traffic congestion and in a large meas- 

i ure would destroy the usefullness of the project. He recommended that the 

‘3 request of the company be denied not only for the reason stated but because in 

| his estimation the cost would be $50,000.00 or more for construction in order 


3 to accommodate the company. The Commission approved the recommendation by 
44 : unanimous vote. 
i 


Spar eres 


; The Commission discussed a request from Mr. D. E. Alexander, 
es Klamath Falls, for permission to construct two cattle guards across Klamath 
Lake Secondary Highway near the forest boundary, for the control of cattle. 
Mr. Alexander gave as the reason for his request the difficulty in securing 
t the services of cowboys under the present wer time conditions. Commissioner 
Schaupp advised that he is acquainted with this situation and that the high- 
ree way at the points where Mr. Alexander wishes to install the cattle guards is 
Wawa unsurfaced, otherwise, it would be possible to paint stripes across the high- 
fi wey as was done on the Central Oregon Highway. After discussion the Commis- 
: sion voted unanimously to permit construction of these two cattle guards pro- 
vided they are built according to a design to be prepared by the Engineer and 


z are installed and maintained at no expense to the state. The matter was 
is referred to the Engineer for handling. 
ia - 
/ it The Engineer read a supplemental report on the proposed improvement 
a : of the Cottonwood grade section of the Wasco-Heppner Highway. He advised 
| that recent inspection indicates that the work desired by Mr. Burres is the 
at widening of three sharp narrow rock points about one mile west of the John 


Lp Day River Bridge. He estimated that the work could be done for about $1,000.00 
ir and advised that Mr. Burres has offered the use of. some of his equipment if it 
ey is needed. The Commission approved the report. 


The Attorney requested authority for Mr. C. W. Parker, right of way 


+ z agent, to go to Kelso, Olympia and Tacoma, Washington at state expense in order 
eo SS to secure information with respect to the qualifications of a man who is an 

4 lz experienced golf course architect and whose services may be required in connec- 
i Z tion with the Commission's condemnation action to acquire land that is needed 
i BG 
ie 
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whether or not Federal funds are available for the work and to telephone 
the individual commissioners with respect thereto. The Commission will 
then make its final decision. 


The Engineer also requested authority to construct surface drain- 
age facilities along the Siskiyou Mountain section of the Pacific Highway in 
Jackson County at an estimated cost of $45,000.00. He explained that the 
work consists of construction of tunnels and channels for drainage purposes 
which are absolutely necessary in order to preserve the high embankments; 
also, that, if the work is not done there is a possibility that the embank- 
ments will fail which would necessitate the closing of the highway to traf- 
fic. After discussion, the Commission approved the Engineer's request by 
unanimous vote. 


A petition was presented from taxpayers of Lane County who reside 
along the Willamette Highway south of the Coast Fork Bridge requesting the 
construction of a causeway"at or about the créssing of the old highway with 
the new highway, adequate for carrying the run off in times of high water." 
The Assistant State Highway Engineer, C. B. McCullough, advised that he in- 
vestigated this matter on the ground a short time ago in company with Bridge 
Engineer, G. S. Paxson, and ascertained that what these people want is some 
additional trestle to take care of the excess water. The point that they 
mention, he said, is a few hundred feet east of the new bridge where the 
grading is not as yet completed and where it would be possible to construct 
such a trestle for about $3,000.00. He questioned the justification for the 
expenditure in view of the fact that the main channel of the river at the 
site of the new bridge has been cleaned out so that it now has about 25% more 
cross section which will permit the passage of nearly twice as much watter as 
could pass through the old structure at the same high water elevation. He 
recommended against the improvement. After discussion, motion was made by 
Commissioner §chaupp that the petition be denied. The motion was duly second- 
ed by Commissioner Chessman and was delcared by Chairman Banfield to have 
carried by the unanimous vote of the Commission. 


The Attorney brought up for discussion the proposed sale of the 
Knapp Hotel Building at Port Orford for which bids were received by the Com- 
mission at its meeting on May 12. He recalled that the Commission at that 
time referred the bids to him with authority to sell the building to the high 
bidder, Walter L. Strain, for $287.00 in the event certain women's organiza- 
tions who are interested in the preservation of the building from a historical 
standpoint are unable to arrange for the removal of the building from the state- 
owned property. He said that he has not as yet received final word from any 
of such organizations who are endeavoring to raise funds to pay the moving 
costs,in view of which he recommended that the sale of the building be post- 
poned for a little while longer. The Commission approved the recommendation. 


fhe Assistant Attorney reported an offer received from Mr. Leo White 
and his wife, Salem, to purchase for the sum of $1,500.00, 13.37 acres of land 
situated adjacent to the Pacific Highway a short distance south of Salem, being 
a portion of the old Ramseyer farm which the former Commission acquired in 
connection with right of way negotiations. He advised that this is a very fair 
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He outlined an arrangement that the city planning commission has in mind to 
provide parking space for automobiles near the business district, which ar- 
rangement provides for the acquisition by the city of all of the property 
situated between 6th Avenue and 7th Avenue (State Highway Routes) for a number 
of blocks, and the removal of the buildings located thereon, Such plan also 
includes a revision in the present alignment to eliminate some sharp curves. 
He exhibited an airplane photograph ef Eugene on which were shown the conter- 
plated improvements, and also exhibited a chart showing the increase in the 
population that the City of Eugene has experienced since the Federal Census in 
1940. According to this chart the population of the City of Eugene has in- 
creased 20.8 per cent since that time. Chairman Banfield gave as his thought 
that the making of the suggested surveys is essential, in view of the fact 
that the state highway is affected. He made it clear, however, that if the 
Commission authorizes the Engineer to make these surveys it is without obliga- 
tion on the part of the Commission to spend state highway funds for construc- 
tion. A decision in that respect, he said, must be deferred until the Commis- 
sion has had the benefit of the Engineer's report. Mr. Tugman reiterated that 
they are not expecting the state to spend any of its money on the High Street 
Project or for the construction of the bridge, but in arranging their parking 
development it might be that the state would be asked to contribute somewhat. 
After further, discussion, the Engineer was authorized by unanimous vote to 
make the necessary surveys for the project, provided the ccst involved is not 
unreasonable, He was instructed to phone the individual Commissioners with 
respect. thereto. 


The Engineer requested authority to enter into a price agreement 
with McNutt Bros., contractors, for the grading and paving of the Judkins 
Point section of the Pacific Highway at Eugene, contract No. 2582, for the 
construction of a spillway. He estimated the cost involved at $25,955.00 
and advised that under ordinary circumstances the work would be accomplished 
under a separate contract but in this particular instance a considerable por-- 
tion of the expense is for riprapping and hand-placed rock slopes, the rock 
for which mst be taken from an excavation which is now being made by McNutt 
Bros. He further explained that the spillway is needed in order to avoid 
damage to adjacent private property which might result in the payment of costly 
damages, and also to eliminate the possibility of scour under the bridge struc- 
ture. He pointed out that there is a possibility of securing Federal grede- 
crossing funds to finance the work or at least part of it. Mr. T. M. Davis, 
Senior Highway Engineer of the Public Works Administration, who was present, 
advised that this work might be considered as a part of the original contract 
with McNutt Bros., but he was unable to state whether or not there were Fed- 
eral funds available at this time to pay the costs. He did state, however, 
that the Public Roads Administration would give the matter consideration if 
the Commission made a formal request for the Federal funds. In reply to an 
inquiry of Chairman Banfield, Bridge Engineer G. S. Paxson advised that when 
the Willamette River is in flood, the flood waters cover the whole area from 
Judkins Point to Springfield and in order to avoid damage that might result 
from the highway improvement, it would be necessary either to construct this 
spillway which would increase the flow of water beneath the structure, or to 
lengthen the bridge which would be mch more costly. After further discussion, 
The Commission tentatively approved this project subject to the Federal govern- 
ments participation in the costs. The Engineer was instructed to ascertain 
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of the Highway Commission in Part 2 of Volume 25, at pages 
9804 and 9805, and by which resolution the Commission aban- 
doned for highway or other public purposes a section of the 


oe right of way of the Pacific Highway in Josephine County; 
an 
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WHEREAS, it is the purpose of the Commission at this 
time to amend said resolution by amending the description employ- 
ed in said resolution; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and participating, that 
section 1 of the resolution adopted by the Highway Commission on 
the tenth day of October, 1940, and entered in the minutes and 
records of the Commission in Part 2 of Volume 25, at pages 9804 
and 9805 be and the same hereby is amended as follows: 


"1. That the fragment of land confined within the 
area of land hereinafter designated, which fragment or 
parcel of land was formerly within the limits of the 
right of way of the Williams Highway-Fruitdale Road 
Section of the Pacific Highway but is now without the 
limits of the right of way of said highway as said high- 
way has been relocated and contructed, be and said 
fragment or parcel of land or portion of the old right 
of way is abandoned as a part of the right of way of 
said highway, and said fragment or parcel of land or 
old right of way is, so far as control and supervision 
by this Commission is concerned, eliminated and left to 
revert to the adjoining and abutting property owners 
or to the control and supervision of the County Court 
of Josephine County for highway or other public purposes, 
as the Court may determine. The fragment or parcel 
of land affected by this resolution is defined and de+ 
scribed as follows, to wit: 


"All that certain section of the old right of way 
of the Williams Highway-Fruitdale Road Section 
of the Pacific Highway, in Sections 19, 20, 21, 
28 and 29, Tomship 36 South, Range 5 West, W. M., 
Josephine County, Oregon, lying on the southerly 
side of the right of way required for the recon- 
structed Pacific Highway; said section also lying 
between Mile Posts 279.6 and 282 of said highway; 
the beginning and ending points with reference to 
the Engineer's Station of the said old highway 
being Station 19+60 on the westerly end and Sta- 
tion 152+75 on the easterly end. 
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Me Wn offer and recommended acceptance of the same. The Commission by unanimous 
vote approved the sale of the property at the price quoted and thereupon 
Signed a deed conveying title to the Whites. 


ta The Assistant Attorney also presented an offer from the J.L.Stuart 
3 Insurance Agency to purchase for the sum of $100.00 a portion of lots 5 and 6 


and recommended acceptance of the offer. The Commission by unanimous vote 
approved the sale of the property at the price quoted. 


dag 2 
fo of block 5, Monteith's Eastern Addition to Albany, which the Commission 
en 2 acquired in connection with a right of way settlement. He said that this is 
AN an isolated tract which is of no value whatsoever for state highway purposes 


i The Assistant Attorney reported an arrangement with the General 
Bh Petroleum Corporation with respect to the operation of its service station 
ae hk adjacent to the Pacific Highway near the Interstate Bridge. He advised that 
+ the Corporation is conducting a service station business on property that it 
, Py has leased from tne Kernan Live Stock Company at the intersection of Union 
.t Bem and Denver Avenues, Portland, where the Highway Commission has contract work 
under way. In connection with the highway work, he said, it was necessary to 
build a detour for traffic across this property which blocked access to the 
station; however, a satisfactory solution of this problem has been worked out, 
whereby the Highway Department is to do certain things during the time that 
the highway construction work is under way, and the company waives any claim 
for damages if the arrangement is carried out. The Commission approved the 
report by unanimous vote. 


The matter of abandoning a short section of the Pacific Highway (old 
route) between Williams Highway and Fruitdale Road south of Grants Pass, was 
if brought up for consideration by the Engineer. He advised that on October 10, 
R 1940, the former Highway Commission adopted a resolution abandoning such sec- 
; tion of the old road in view of the fact that the highway had been rebuilt on 
1} revised alignment rendering the old route of no value for State Highway pur- 
poses. Further, that a certified copy of the abandonment resolution was sent 
to the Josephine County court with a request that the court take appropriate 
action to either retain the old road on the county's road system or to let 
mi. the road revert to the abutting property omers. It now appears that the 
5 county court is willing to assume jurisdiction over this road if the Highway 
z! Commission will extend the limits of the abandoned right of way some 200 or 
"NG 300 feet at the southerly end so that it will connect up with the right of 
‘ way of the Pacific Highway. He explained that this short section was omitted 
from the original resolution because it was thought that the state should have 
jurisdiction over that particular portion. However, it is not particularly 
needed and in view thereof he now recommended approval of the county's 
request. The Commission considered it advisable to do what the county court 


{ 2% has asked and thereupon by unanimous vote adepted the following resolution 
iH as a substitute for the resolution previously adopted, following motion of 
i Commissioner Schaupp which was seconded by Commissioner Chessman. 

i SY 

m3 WHEREAS, on October tenth, 1940, the Highway Commission 

: ; adopted a resolution, which said resolution is entered in the minutes 

ih 
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inasmuch as they constitute « traffic hazard; particularly for busses that 
stop at Mr. Wadsworth's store. He questioned the advisability of making this 
entire improvement, in view of the fact that it is a radical departure from 
the Commission's present policy; but, advised that the drainage situation is 
bad, and should be improved. He gave as his thought that the correction of 
the drainage situation is an obligation of the state, because state forces in- 
stalled the pipe and the inlets, which were furnished by Mr. Wadsworth. He 
suggested, as a compromise arrangement, that the Commission authorize the im- 
provement of the drainage facilities, which he estimated would cost about 
$500.00, and let Mr. Wadsworth remove the two trees, if Mr. Wadsworth will 
agree not to offer any objections to future highway-development work at this 
place when the Commission sees its way clear to perform the same, and will 
waive all right of access to the highway except at certain points to be desig- 
nated by the Commission. This matter was discussed at considerable length, 
during which all parties concerned expressed their approval of the Engineer's 
suggestion. Action by the Commission was by unanimous vote, upon motion of 
Commissioner Chessman, which was seconded by Commissioner Schaupp. The 
Attorney was thereupon instructed to prepare an appropriate form of agree- 
ment to cover the matter. 


A delegation from Tillamook, revresenting the Tillamook Chamber of 
Commerce and the North Tillamook Chamber of Commerce, headed by Mr. John 
Aschim, ¢ame before the Commission in regard to maintenance of state highways 
in Tillamook County, which are being severaly damaged by heavy log-hawiing 
traffic, and trucks hauling material to the Navy Blimp Base. Others in 
the group were: Ed H. Lindsay, County Commissioner; Warren A. McMinimee, 
President of the Tillamook Chamber of Commerce and District Attorney for 
Tillamook County; R. B. Miller, Secretary; George D. Riechers, Logging Con- 
tractor and insurance man; and Thomas B. Watt, Fuel Dispenser. Mr. Aschim 
advised that the Oregon Coast Highway and the Wilson River Highway, as well as 
other highways in the Tillamook district, are being severely damaged by heavy 
truck traffic, and that they are fearful that road surfaces will be utterly 
destroyed unless protective measures are taken by the Highway Commission. He 
urged the Commission to inspect these highways in the year future and to 
arrange for repairs. He filed with the Commission a statement prepared by the 
Sound Construction and Engineering Company which is building the Tillamook 
Blimp Base, showing the yardage of materials that the company is hauling over 
the Oregon Coast Highway from the Tillamook crusher site and from the Garibaldi 
crusher site. 


The other members of the delegation endorsed Mr. Aschim's remarks. 
Mr. Riechers suggested the installation of traffic scales on the Oregon Coast 
Highway north of the City of Tillamook, to weigh logs and other loads which 
enter Tillamook from that direction. The Commission should install scales 
at this point, he said, in order. to be consistent, in view of the fact that 
the Commission now has scales both south and east of Tillamook. He also 
suggested that the Commission approve the loading of logging trucks by scale 
measure, rather than by weight. After general discussion, Chairman Banfield 
advised that the Commission expects to confer with the Tillamook County Court 
in the near future, and at that time will view these highways, and if anything 
can be done to maintain them in a more satisfactory condition, the Commission 
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"The location of said abandoned right of way may be more definite- 
ly and particularly ascertained and determined by reference to a 
map or blueprint, marked "Exhibit A", attached hereto and by this 
reference made a part hereof, which said exhibit for identifica- 
tion purposes bears the signatures of K. D. Lytle, Division Engin- 
eer, H. G. Smith, Construction Engineer, and C. B. McCullough, 
Assistant State Highway Engineer, and is dated June 10, 1943, 

upon which map or exhibit there is reflected the above described 
parcel of land by showing the same shaded in red." # 


That except as herein amended said original resolution shall be 
unchanged and shall remain in full force and effect. 


The Engineer brought up for discussion a proposed modification of the 
Highway Commisgion's policy with respect to the granting of sick-leave benefits 
and casual-leave benefits to Highway Department employees, particularly those 
employees who are paid on an hourly basis. He advised that according to the 
present standard policy employees who are paid on the monthly salary basis 
have an accumulated sick-leave benefit undey which they are carried on the 
payroll for a period of 90 days and in addition thereto such employees are al- 
lowed one day casual leave for each three months employment during the year 
with a maximum of three days during the entire year. Such benefits, he said, 
do not extend to employees who are paid on the hourly basis. He pointed out 
that a circular letter recently issued by the State Board of Control provides 
accumulative sick leave up to thirty days, which in his estimation is not 
enough, although, he said, if the Board of Control cannot be persuaded to 
increase the accumulative sick leave to ninety days, he believes that the High- 
way Department should change its present ruling to conform with the rulings of 
the Board of Control. This matter was discussed at considerable length and as 
a result thereof the Commission decided by unanimous vote not to make any 
change in the present policy until the Board of Control has made its final 
decision with respect to such matter. 


The Commission adjourned at 12:00 noon and reconvened at 1:30 p.m. 
in the same room with all Commissioners, the State ‘ighway Engineer, the 
Attorney and the Secretary present. 


Mr. G. P. Wadsworth, and his tenant, Mr. C. W. Smith of Woodburn, 
came before the Commission with regard to the removal of two walnut trees 
that are growing on the right of way of the Pacific Highway, in front of 
Mr. Wadsworth's drug store, in Woodburn. The Engineer recalled that Mr. 
Wadsworth appeared before the Commission at its last meeting with regard to 
this matter and that the Commission at that time instructed him to try to 
work out a solution of Mr. Wadsworth's problem. .He presented a plan for the 
proposed improvement which includes paving from the edge of the present pave- 
ment to the edge of the right of way; construction of a sidewalk and curb; 
and the improvement of the drainage facilities, all of which is estimated to 
cost about $3,400.00. However, it would be necessary to remove the trees, 


#Map Filed Right of Way Abandonment and Ret@ntion File - No. 115 
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approximately 14,400 cu. yards of crushed rock in stock piles. 
The low bid received for this project was that submitted by 
D. C. and A. L. Williams, Portland, at $41,100.00. The next 
low bid was that submitted by E. C. Hall Co., Eugene, at 
$41,820.00. There were four higher bidders. The Commission 
has awarded this contract to the low bidder, D. C. and A. L. 
Williams, at their bid price of $41,100.00. 


"Dallas-Fern Corner and Pedee-Wren Section of the Dallas- 
Kings Valley Secondary Highway, in Poik and Benton Counties. 
7.40 miles of surfacing and 71.91 miles oiling; also furnish 
5,200 cu. yards crushed material in stock piles. The low bid 
submitted for this project was that of R. 0. Dail & Warren 
Brothers, Portland at $110,363.35 based on the use of tar. 
They submitted no bid based on the use of asphalt. The next 
low bid was that submitted by J. C. Compton, McMinnville, at 
$115,302.00 based on the use of asphalt. He submitted no bid 
based on the use of tar. There was one higher bidder. The 
Commission has awarded this contract to the low bidder, R. 0. 
Dail & Warren Bros., at their bid of $110,363.35 using tar. 


"Dallas-Burns Corner Section of the Dallas-Kings Valley 
Secondary Highway, in Polk County. 5.26 miles of surfacing. 
The low bid for this project was that submitted by J. C. 
Compton, MeMinnville;. at $14,230.00. The next low and only 
other bid was that submitted by 0. C. Yocum, McMinnville, at 
$14,935.00. The Commission has rejected both of these bids. 


"Weston Rock Production Project on the Oregon-Washington 
and Weston-Elgin Highways in Umatille County. Furnish 5,000 
cu. yards of crushed rock or crushed gravel in stock piles. 
The only bid received for this project was that submitted by 
D. C. and A. L. Williams, Portland, at $16,000.00. The Com- 
mission has accepted this bid and has awarded the contract to 
D. C. and A. L. Williams at the amount of their bid. 


"Furnish free Ferry Service at Enegren Crossing of Cods 
River on the Coos River Secondary Highway,in Coos County. The 
only bid received by the Commission for furnishing this serv- 
ice was that submitted by Andrew Stambuck at $1,997.50 based 
on alternate (a); and at $2,097.50, based on alternate (b). 
The Commission has rejected this bid and has ordered the 
project re-advertised." 


Sale of Buildings et Eugene; 


"Building No. 8793, formerly owned by Mrs. Ann Lattin. 
The only bid received by the Commission for this building was 
that submitted by Mr. Harley Crandall, Bugene, at $15.00. 
This bid is acceptable to the Commission, which has sold the 
building to Mr. Crandall at the bid price. 
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pe ia. will be inclined to do what is necessary, but no promises or commitments can 
be made now. In the meantime, he said, truck loads must be kept within the 
legal weight limits and tolerances allowed by the Commission; otherwise, the 
Commission will be forced to cancel the permits of those who violate the 

: regulations, 


a 


Following the conference, the Secretary presented a letter just re- 
ceived from Mr. F. S. Brundage, Western Log and Lumber Administrator, in regard 
to the letter dated June 8, 1943, directed to "Special Carriers Engaged in the 
Truck-hauling of Logs Over the State Highways." The Secretary read the letter 
aloud in which Mr. Brundage endorses the reasons that prompted the said letter 
of June 8, and gives as his belief that the tolerence allowed by the Highway 
Commission over the maximum gross weights allowed by law in entirely fair and 
reasonable; however, offers objections to the penalty that is to be imposed 
upon loggers for violating the weight requirements; viz., cancellation of the 
: permit of the violator, "regardless of the number of trucks that are involved." 
oi tay He declared that the continuous operation of logging trucks is so important to 
7 hig the nation's war-production program that the trucks should not be taken out of 
service under any circumstances, and asked the Commission to give the matter 
further consideration. 


4 oe 


Mr. Robert T. Conklin, who was present as Mr. Brundage's represent- 
ative, presented oral arguments in support of this letter. He was informed by 
Chairman Banfield that the Commission has been very tolerant with log haulers, 
14 but the highways are going to pieces, largely due to heavy log-hauling traf- 
: fic, and unless the log haulers will evidence a sp‘rit of cooperation, by 
qs keeping their loads within the proper weight limitations, the Commission will 
13 be forced to éancel their permits, in order to preserve the highway facilities. 
The Commission wants to help the loggers in every way possible, he added, put 
hu there is a limit to what the Commission can do; in so far as weights are con- 
Be cerned that limit has been reached. 


At 3:00 p.m. Chairman Banfield announced the following awards of the 
contracts, etc. for which bids were received at the morning session, such 
awards having previously been approved by the Commission by unanimous vote; 


“Alsea Mountain Rock Project on the Alsea Highway in Benton 
County. Furnish 10,600 cu. yards of crushed rock in stock piles. 
The only bid received for this project was that submitted by 
P. B. Doherty, Portland, at $37,800.00. The Commission has awarded 
it the contract to Mr. Doherty at his bid price. 
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: "Reconstruct the pier fenders on the Umpqua River Bridge on 
gee the Oregon Coast Highway at Reedsport, Dougias County. The only 

‘ J bid, received by the Commission was that submitted by Tom Lillebo, 

‘Le Reedsport, at $14,535.00. The Commission has awarded this contract 

to Mr. Lillebo at the bid price. 


ie "Madras Rock Production Project on the Warm Springs and The 
: Dalles-California Highway, in Jefferson and Wasco Counties, Furnish 
- 
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ing, it appearing that the state has four witnesses who allege that McNutt 
Brothers were to blame for the accident, and McNutt Brothers have four 
witnesses who allege that the state is to bleme. He advised receipt of a letter SA 
today from the London Guaranty and Accident Company, Ltd., offering to séttle Te 
the claim on a fifty-fifty basis - in other words, the company is willing to 
pay the state $72.82 as settlement in full. He recommended acceptance of this 
offer, in order to avoid the expense of litigation. The Commission approved 
the recommendation by unanimous vote. 


{ 
The Attorney also brought up for discussion matters pertaining to the % 

proposed lease of Floras Lake State Park, in Curry County, as a naval aircraft | 
landing field. He advised that the federal authorities have approved the pro- . 
posed agreement covering the leasing of the property to Curry County, except 
with respect to the period of the lease and two or three other items that cre +} ae 
not of great concern. As to the period of the lease, he said, the federal ae 
authorities want a paragraph inserted in the agreement to provide for an ex- 
tension of the lease beyond the twenty-five-year period specified therein. The 
Commission, by unanimous vote, disapproved of such extension, because the times 
are so unsettled and conditions are so susceptible of radical change and devel- 
opment that the Commission considers it unwise to attempt to bind its succes- 
sors, the state, or any other agency of the state, beyond the twenty-five-year 
period. The Commission felt that federal agencies can safely rely on the belief 
that "if , at the end of twenty-five years the interests of the government or 
its agency warrant a continuation of the lease, then there will be no diffi- 

culty in, securing such extension." 


The Attorney also advised that the federal authorities want to be the 
sole judges as to the transfer of the lease from the county to 4 state agency 
if at some future time the legislature creates such an agency to handle airport 
matters. The Commission decided by unanimous vote not to approve sich a pro- 
vision. 


After further discussion of this matter, motion was made by Commis- 
sioner Chessman, that no change whatever be made in the present form of the 
agreement except those minor changes which can be made without affecting the 
text of the agreement. The motion was seconded by Commissioner Schaupp, and 
was declared by Chairman Banfield to have received the unanimous vote of the 
Commission, The Attorney was thereupon instructed to advise the Supervisor 
of the Civil Aeronautics Administration of the action taken. 


The Engineer requested authority to advertise for bids for the 

furnishing of maintenance rock that is needed for sections of the Three Rivers 
Highway and the Oregon Coast Highway, near Hebo, in Tillameok County. He ad- 
vised that portions of these highways are in bad condition due to log-hauling, 
and there is immediate need for 5,000 cu, yds. of maintenance rock to strength- 
en a three-mile section of the Oregon Coast Highway from Clear Creek to the 

, Little Nestucca Junction, and to reinforce a 4.3 mile section of the Three 

Rivers Highway, east of Hebo. He asked the Commission to authorize the taking 
of bids for the furnishing of such material, including an additional 13,500 
cubic yards of oil rock for future maintenance during the next three years. 


' 
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"Buildings Nos. 9309-A, 9309-B, and 9309-C, formerly owned by 

C. F. Campbell. The Sullivan Wrecking Company, Portland, submitte* 
the only bid for the purchase of these buildings. This company 
offered to pay $29.65 for Building No. 9309-A, $26.77 for Building 
No. 9309-B, and $26.53 for Building No. 9309-C, or a total of $82.95. 
The Commission has accepted this bid and has sold the buildings to 
the Sullivan Wrecking Company at the bid price. 


Sale of Tract of Land in North Portland: 


"Tract of land at the corner of North Interstate Avenue and 
North Argyle Street, in Nerth Portland. The only bid received by 
the Commission for the purchase of this property was that sub- 
mitted by H. W. Freeze, Portland, at $600.00, based on alternate 
No. 2. The Commission considers this bid unsatisfactory, and has 
rejected the same." 


The Assistant Attorney brought up for discussion the claim of Mr. 
Thomas E. Brooks, of Eugene, for damages to his property that resulted from 
the reconstruction of the Pacific Highway at this place. He advised that when 
the right of way was acquired across Mr. Brooks' property, Mr. Brooks agreed 
to a certain settlement based on the grade line of the highway being about 
f level with his adjoining land. However, subsequent thereto, the highway grade 
; line was raised several feet, so that now Mr. Brooks' property is considerably 
lower than the highway, and he has alleged damages amounting to $1,060.00. 
: Mr. Brooks, he said, is willing to divide this expense equally with the state, 
: if the state will fill in his property, which work is estimated to cost $360, 
reducing t@e amount of cash to be vaid to him by the state to approximately 
$170. He advised that there is justification in Mr. Breoks' claim, and recom- 
mended settlement with him on the basis of the offer, which he considers fair 
and reasonable. After discussion, the Commission approved the recommendation 
by unanimous vote. 


The question whether or not to purchase a maintenance-headquarters 
site on the Mt. Hood Highway at Parkdale, was brought up for discussion by 
the Engineer. He advised that the Commission is now renting a maintenance 
building at this place, but the building is not big enough to accommodate 
highway department facilities, so it will be necessary for the highway depart- 
ment to arrange for its own building on its own property. He stated his ap- 
proval of the site selected, which was discussed in connection with the adop- 
tion of the real~property resolution on the previous day; however, questioned 
the amount of the purchase price. The Assistant Attorney advised that $300.00 
is a reasonable amount to pay for this property, and recommended the purchase 
of the property at such figure. The Commission ‘approved the recommendation by 
unanimous vote, and ordered that the item be included in the real-property 
resolution. 


The Attorney brought up for discussion the highway department's 
claim against McNutt Brothers, contractors, in the amount of $145.64, for 
damaging a highway department car. He advised that the accident occurred in 
1940, but efforts to date to collect the amount of the claim have been unavail- 
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Type of Prefix 
Survey ____ No,» County ____ Section & Highway Ss Authorization 


Location 10-1431 Douglas Glendale Junction-Canyon- 4th - $ 3,000.00 
ville Sec., Pacific Highway Total to date 


$27,500.00 
Location 11-1410 Gilliam John Day-Blalock Section, 4th - $1,000.00 
Columbia River Highway Total to date 
$2,527.50 
Location 18-1466 Klamath Beaver Marsh-Lobert lst - $25,200.00 
Section, The Dalles- Calif. 
Highway 
Reconn. 28-1413 Sherman Madras-Columbia River Sec- 5th - $2,000.00 
tion, The Dalles-Calif. Total to date 
Sherman Highway $8,250.00 
Plans 206-1433 Coos North Bend Air Station lst - $500.00 


Access Rd., County and 
City Highway 


Testing 110-1433 Douglas Wright Ranch-Tiller Sec., 3rd - $1,200.00 


| Tiller-Trail Highway Total to date 
) $6,200.00 
Testing 17-1419 Josephine Sexton Mountain Section 2nd - $2,750.00 
Pacific Highway Total to date 
$4,000.00 


Testing 17-1420 Josephine Wolf Creek-Grave Creek Sec.,lst - $1,500.00 
Pacific Highway 


Location 18-1455 Klamath Pelican City-Henley Sec., 3rd - $2,000.00 
Klamath Falls-Malin Hwy. Total to date 


$15,000.00 
Bench 24-1445 Marion Iliahee-Steiwer Hill Sec., ist - $150.00 
Mark Pacific Hishway Best 
Storage 36-1430 Yamhill Whiteson Section lst - $50.00 
Pacific Highway West 
R/W 25-1412 Morrow Boardman-Umatilla Co. Line lst - $400.00 


Section, Boardman-Stanfield Hwy. 


R/W 30-1446 Umatilla | Morrow Co. Line-Stanfield Sec.lst -~ $350.00 
Boardman-Stanfield Highway 


The Engineer was instructed by the Comission hereafter in reporting on such 
matters to submit more details, including the necessity for the surveys, 4 
description of each highway project, and other information, in order that the 
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He estimated the total expense involved at $55,000.00. After discussion and 
it appearing to the Commission that there is urgent need for this material, 
the Commission voted unanimously in favor of the taking of bids for the fur- 
nishing of the same, upon motion of Commissioner: Chessman, which was duly 
seconded by Commissioner Schaupp. 


The State Parks Superintendent, Mr. S$. H. Boardman, who was present, 
resumed his report on state park matters. He advised that the State Highway 
Commission now has assumed full control of Champoeg State Park as authorized 
by the Legislature, and that as authorized by the Commission at the previous 
meeting, he has installed one of his experienced caretakers at the place to 
take charge of development work. The Commission approved the report. 


The Parks Superintendent discussed briefly with the Commission the 
acquisition of the proposed John Day Fossil Park, in Grant and Wheeler Counties. 
No action was taken by the Commission an this matter. 


The Parks Superintendent submitted a financial report on the activ- 
ities of his Pr van covering the period ending May 31, 1943, as follows: 
1943 Expenditures 
Budget to, May 31,1943 Balance 


Accuisition 
Curry County: Newburgh 
State Park $2,892.96 
Linn County: Cascadia- 
Geisendorfer 250.00 
Tillamook County: 
Nehalem Sandspit- 
Peterson 12.50 
Legal Costs of Acquisi- 


tion — 210.0) 
$3,365.47 $12,210.00 $ 3,365.47 $ 8,844.53 
Betterment none 315.98 315.98 


Uperation and Maintenance 5757.28 13,267.44 _ 33,489.84 
$58,967.28 $16,948.89 $42,018.39 


The Commission approved the report by unanimous vote. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission, and asked the Commission to confirm them, 
and the amounts allocated to each. After due consideration, the Commission by 
unanimous vote, upon motion of ‘Commissioner Schaupp, which was seconded by 
Commissioner Chessman, authorized and instructed the Engineer to make such 
surveys on various sections of the highways of the state, which said sections 
of highways, together with their identifying survey numbers and the amounts 
authorized and allocated for such survey expenditures are as follows: 


The Engineer reported that contracts Nos. 2393, 2457, 2466, 2521, 2573, 
2581, 2589, 2593, 2601, and 2613, for the construction of state highway proj- 
ects, heave been completed in accordance with the terms and provisions of the 
contracts and the modifications thereof, and that said jobs are now ready for 
acceptance. The following resolution accepting the above projects was offered 
and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2393, with Jacobsen-Jensen Company for 
grading and surfacing on the Barbur Blvd.-Boones Ferry Road 
Section of the West Portland-Hubbard Highway; in Multnomah 
County, completed November 26, 1941; 


Contract No. 2457, with Roy L. Houck, for grading 
and paving the Clackamas Overcrossing Section of the 
Cascade Secondary Highway, in Clackamas County, completed 
November 14, 1942; 


Contract No. 2466, with Berke Brothers, for grading 
the Miner-Creek Spencer Creek Section of the Oregon Coast 
Highway, in Lincoln County, completed October 28, 1942; 


Contract No. 2521, with A. S. Wallace, for furnishing 
18,100 cubic yards of crushed rock in stock piles for the 
Necanicum Junction~Sunset Camp Section of the Wolf Creek 
Highway, in Clatsop, Columbia, Tillamook, and Washington 
Counties, completed April 27, 1942; 


Contract No. 2573, with D. C. and A. L. Williams, for 
furnishing 7,000 cubic yards of crushed materials in stock 
pile for the Baker-Homestead Section of the Olc Oregon 
Trail, Baker-Homestead and Baker-Unity Highways, in Baker 
County, completed April 3, 1943: 


Contract No. 2581, with Porter W. Yett, for grading 
and paving the Swan Island Access Road Project in Mult- 
nomah County, completed May 12, 1943; 


Contract No. 2589, with Averill & Corbin, for construc- 
tion of the Helmick Undercrossing, on the Pacific Highway 
West, in Polk County, completed May 14, 1943: 


Contract No. 2593, with Porter W. Yett, for grading 
and paving the Sunderland Avenue Section of the Vancouver 
Shipyard Ferry Access Road, in Multnomah County, completed 
May 18, 1943; 
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members of the Commission may have a clear picture in mind with respect to 
each survey. Such information is to be forwarded to the Commissioners prior 
to the meeting when they are to be discussed. 


t The Commission had under consideration the following requests for 
rt - extensions of time within which to complete highway construction projects: 


Be ES ‘ Berke Bros., Contract No. 2466, for grading the Miner Creek- 

oa ee Spencer Creek Section of the Oregon Coast Highway, in Lincoln County, 

Be requested an additional extension of time from July 31, 1942 to October 

i 2 28, 1942, within which to complete this job. They alleged that the 

Se Pe overrun in the time limit was due to necessary additional work in the 

t ie completion of the project to the stage agreed upon by the Engineer. 

a The Engineer advised that the contractor failed to complete the project 
; : within the specified time limit because of his connections with defense 

projects which were under way near Camp White. He advised, however, 

that the work on the highway project was performed in good season, and 

was completed in a satisfactory manner without inconvenience to the 

traveling public. He recommended, in view of the circumstances, that 

the extension of time request be granted without penalty. A letter 

was presented from the Public Roads Administration concurring therein. 

The Commission approved the recommendation by unanimous vote. 


a Porter W. Yett, Contract No. 2581, for grading and paving the 
Swan Island Access Road Project, in Multnomah County, requested an 
: extension of time from October 15, 1942, to May 12, 1943, within which 
: to complete this job. He alleged that the overrun in time limit was 
. caused by the delay in the completion of a bridge project which was 


being built under a separate contract, numerous changes in the original 

: plans, additional work to be performed under force account, and adverse 
, weather conditions which interfered with construction operations. The 
Engineer advised that the reasons given by the contractor for failure 
to complete the project within the specified time limit are correct. 
He recommended, in view thereof, that the extension of time requested 
be granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission approved the 
recommendation by unanimous vote. 
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eet Porter W. Yett, Contract No. 2593, for grading and paving the 
Sunderland Avenue Access Road, in Multnomah County, requested an 
extension of time from October 31, 1942, to May 18, 1943, within 
which to cu y.ete this job. He alleged that he failed to complete 
this project within the specified time limit because his operations 
were held up by another contractor in constructing a bridge project, 
numerous changes in the original plans, additional work that was re- 
quired to be done by force account, and adverse weather conditions. 
The Engineer advised that the reasons given by the contractor for 
overrun of the specified time limit are correct, He recommended that 
the extension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring therein. 
De The Commission approved the recommendation by unanimous vote. 
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Bargain and Sale Deed conveying unto Coos County three par- 
cels of land in North Bend. Right of way file # 8047. 


Bargain and Sale Deed conveying unto Henry Duyck and wife 
33.6 acres of land adjacent to Wolf Creek Highway, in Washington 
Co. Consideration $1,670. Right of Way file #6527. 


Bargain and Sale Deed conveying unto Lincoln County, land 
in Block 48, Brassfield's Addition to Seal Rocks, Lincoln County. 
File #120. 


Bargain and Sale Deed conveying unto Henry Duyck and wife 
10.75 acres of land situate adjacent to the Wolf Creek Highway; 
in Washington County. Consideration 33,825.00. Right of Way 
file #6527-A, and #6528. 


The Commission had under discussion the setting of a date for its 
next regular meeting for the taking of bids, and decided to hold such meeting 
in Portland on Wednesday, July 7, 1943. The Secretary was instructed to make 
the usual arrangements to hold this meeting in the auditorium of the Public 
Service Building. The Commission also decided to hold an afternoon meeting 
on Tuesday, July 6, 1943, in the Imperial Hotel, to dispose of routine matters. 
The Secretary was instructed to arrange for a room for this meeting. 


The Commission also discussed the setting of a date for its trip 
into southwestern Oregon, to discuss with county courts matters pertaining 
to the programming of postwar funds. It was decided to make such trip during 
the week Monday, July 12, to Saturday, July 17, 1943. 


There being no further business to come before the Commission at 
this time, the meeting was adjourned at 4:00 p.m. 


State Highway Engineer 


Secretary 7, 
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i! f : Contract No. 2601, with A. H. Saxton & Son, for 
<p furnishing crushed rock in stock piles for the Port Orford 
‘ - Section of the Oregon Coast Highway, in Coos and Curry 
om Counties, completed January 11, 1943; 


= | Contract No. 2613, with E. C. Hall Co. & J. C. Compton, 


By for grading and paving the Southwest Boardman Flight Strip, 
A in Morrow County, completed May 29, 1943. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
ee be declared completed according to the terms of the respective contracts, 
Sa and said jobs are hereby accepted and final payment in connection with 
ae ee each is hereby authorized. 


‘ The Commission considered and signed agreements, et cetera, as 
= follows: . 


by : Agreement with the Federal Government with respect to 
Oregon Forest Highway Project 46-Cl,D, Cascade Lakes Highway. 
(Third modification of Cooperative Agreement.) 


oe 
ny 


Agreement with Jacobsen-Jensen Company, terminating state 
highway contract No. 2393, for the construction of the Barbur Blvd.- 
Boones Ferry Road Section of the West Portland-Hubbard Highway, in 
Multnemeh County. 


Agreement with the U. S. Forest Service covering use of the 
Marys Peak Forest Road by state contractors, in connection with 
transportation of rock from a state highway quarry to the Alsea 
State Highway. 


‘ 
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Agreement with Henry Blankinship and wife, providing for recon- 
struction of a cattle pass under the Santiam Highway, within six 
months after the duration of the war. 


5. it 5 Agreement with the Southern Pacific Company covering the 
| =i construction of an extension to the company's spur railroad track 
ae near Springfield, in Lane County. 


3 Petition to exclude a tract of state-owned land from the West 
mo ie Extension Irrigation District, in Morrow County. 


Petition to exclude a tract of state-owned land from the 
Stanfield Irrigation District, Umatilla County. 


os, Bargain and Sale Deed conveying unto Leo White and wife 13.37 
BS acres of land situate adjacent to the Pacific Highway south of 

g Salem, Marion County, file R 9482. 
2 


—— an 


9144-A-Clatsop County 
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Right of Way 15,713 sq. ft. No Charge Benson 
for slide area 
Johnson Creek-Hubbard Creek Section, Oregon Coast Highway 
3694-A-McKenzie, Donald R. 
Elliot and George Woodworth 
Crusher Plant Site 4.82 acres at $100.00 $ 482.00 McChesney 
and stockpile site 
Camp Clatsop-West Lake Section, Oregon Coast Highway 
9552-Baker, Edwin E. 
Right of Way 0.82 acre at 164.00 
$200.00 per acre 
Moving or destruc- 
tion of build- 1,769.50 $ 1,933.50 Witt 
ings 
Fishers Point-Manzanita Junction, Oregon Coast Highwa 
9023-Tillamook County 
Right of Way 378 sq. ft. 0.00 Benson 
Front Street Project-City of Portland, Pacific Highway 
10771-Nelson, Albert K. 
Right of Way 6,666 sq. ft. at $0.195 1,300.00 
Building 1,700.00  $ 3,000.00 McCallister 
10773-Sutton, Laura M. 
Right of Way 4,240 sq. ft. at 30 1,275.00 
Building 3,725.00 $ 5,000.00 ie 
10144-Multnomah County 
Right of Way 9,612 sq. ft. at 15.66¢+ 1,506.00 " 
35/76 in 11,200 sq. ft. at 
20¢ 1,031.58 " 
3,000 sq. ft. at 6.23¢ 187.00 " 
4,682 sq. ft. at 4.64 2138.00 " 
9,679 sq. ft. at Sif 825.00 " 
2,160 sq. ft. at 6f 135.00 " 
49,709 sq. ft. at 2¢+ 1,050.00 " 
130.9 sq. ft. at 8¢- 10.00 " 
15,687 sq. ft. at 11.7 1,837.50 " 
1,750 sq. ft. at 25.74 450.00 
and building goo.00 1,250.00 " 
10935-Burlington Earl Investment Company 
Right of Way 4,250 sq. ft. at 30¢ 1,275.00 
Building 3,100.00 
Garage 125.00 4,500.00 " 
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Portland, Oregon, July 6, 1943 


The State Highway Commission met in regular session at 1:30 p-m. in 
in room 615 (Imperial Room) of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


The Commission discussed the minutes of the meeting held on June 15 and 16, 
1943, and approved the same by unanimous vote upon motion of Commissioner 
Chessmau which was duly seconded by Commissioner Schaupp. 


The Assistant Attorney requested authority to purchase certain par- 
cels of real property that sare needed in connection with various highway im- 
provements. He submitted a list of such properties together with offers that 
he recommended in connection with each parcel. After careful consideration, 
the Commission approved the Assistant Attorney's request and thereupon by 
unanimous vote adopted the following resolution in regard thereto upon motion 
of Commissioner Schaupp which was duly seconded by Commissioner Chessman: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same here- 
by are approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in the 
name of the State of Oregon. The said properties hereby ordered 
and authorized to be acguired are as follows: 
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10375-Harris, Charles ¥. 


Right of Way 
(Correction) 13.34 acres at $50.00 667.00 

5.92 acres at $20.00 118.40 

19.2 

Severance, and cash allow- 

ance in lieu of stockpass 2,076.00 $2,861.40 Cozad 
Mi F. ~Lakeview Highwa 

7367-A-Arthur, Eve W. 


Borrow Pit 0.70 acre at $20.00 $ 14.00 5 


10432-A-Stete Land Board 
Right of Way 146.08 acres at $1.63 $ 238.92 Witt 


The Assistant Attorney brought up for discussion the matter of ac- 
quiring certain lend that will be needed in the future as right of way in con- 
nection with construction of the West Approach of the Steel Bridge on the Front 
Avenue Project in Portland. He advised that the property probably will not be 
needed until after the war is over when the construction of the Front Avenue 
Approach to the Steel Bridge is undertaken. However, in his estimation, it 
would be well to acquire the property at the present time sc that it will be 
available when the Commission is ready to proceed with construction work. He 
gave as his thought that the lend would cost the state considerably more if pur- 
chase were deferred. The Engineer confirmed the statements made by the Assis- 
tant Attorney. However, suggested in view of the fact that the City of Portland 
is cooperating in this project, that it would be well to discuss the matter 
with the city officials before final decision is reached. The Commission ap- 
proved the Engineer's suggestion and thereupon referred the matter to Chairman 
Banfield to discuss with the city authorities. Detailed information with re- 
spect to the transaction is to be furnished Chairman Banfield by the Engineer. 


The Assistant Attorney reported on the excess properties that had 
been acquired by the State Highway Commission in connection with right of way 
settlementa, as previously ordered by the Commission. He advised that the 
total value of such excess properties is $170,573.33. Also that the State 
Highway Commission has disposed of some parcels valued at $56,000.00 which 
leaves an investment of $114,573.33. It was the thought of the Comaission that 
such properties should be sold if they are not needed for state highway pur- 
poses, and that now is the propitious time to dispose of them. Accordingly, 
the Assistant Attorney was instructed to furnish the Commission with a report 
relative thereto for consideration by the Commission at its next meeting. He was 
also instructed to furnish each member of the Commission with a copy of the 
report that he submitted at this meeting. 


The State Highway Engineer discussed briefly with the Commission 


matters concerning which delegations are to appear before the Commission on the 
following day, as follows: 
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ttle Luckiamute 
10920-Parks, Frances M. 
Right of Way 1.98 acres at $100.00 


10922-Johnson, Walter E. 
Right of Way 2.51 acres at $100.00 
1.48 acres at $30.00 
Severance damages, trees 


10924~-Buck, John W. and A. J. McLarty 
Right of Way 2.73 acres at $100.00 
4.43 acres at $30.00 
Severance damage and fence 
10925+Stump, John B. 
Right of Way 3.0 acres at $100.00 
7.66 acres at $30.00 
Severance damage, fencing 


10921-Lefever, Minnie 
Right of Way 1.87 acres at #200. 00 
0.85 acre at $30.00 
Trees, damages, fencing, 
and moving buildings 
10919-Newton, Sidney A. and Ethel Ayres 
Right of Way 4.86 acres at $100.00 
3.72 acres_at $30.00 
Severance damages and 


10923-McCaleb, Clarence E. 
Right of Way 0.81 acre at $30.00 


Springfield Section, McKenzie Highway 
10763-A-Booth Kelly Lumber Company 
5,301 sq. ft. 


Springfield Junction Section, McKenzie Highway 
10909-Giese, Freda R. 


$ 388.50 


3,000.00 


1,000.00 


0.00 


Permit covering construction of sidewalk and retaining wall 
across front of omer's property. 


No Charge 


10910-Oldham, Anne B 
Slope Easement 1,875. sq. ft. 


No Charge 


Altamont Drive-U.S.R.S Canal Section, Klemath Falls-Lakeview Highway 
9761-Metler Bros. 


Right of Way 475 sq. f 
Fencing and gate to be rebuilt 


47.50 
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immediately and recommended approval of such expenditure. The Commission ap- 
proved the recommendation by unanimous vote. 
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A letter was presented from Mr. Nic W. Monte, Regional Grazier for 
the U. S, Department of Interior, relative to the use of Federal Grazing Funds 
in connection with the construction of the Princeton-Rome Secondary Highway. 
Mr. Monte advises that the Grazing Service has set up a six-year post-war plan 
that calls for an expenditure of ten million dollars for range improvements; 
further, that his department feels that county road and other highway improve- 
ments are of as much importance to a community as would be the range improve- 
ments and should receive consideration in a unified program of post-war plan- 
ning. He inquired whether or not the State Highway Commission would be willing 
to make a commitment of state funds for use in connection with the improvement 
of the Princeton-Rome Highway. The Commission decided by unanimous vote not 
to make any commitment at this time but to hold the matter in abeyance for fu- 
ture consideration. 
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Reconsideration was given by the Commission to a request from the 
Oregon Lumber Company for relief from furnishing flagmen on the John Day High- 
way at the point where this highway is crossed by the company's logging trucks. 
The Secretary recalled that the Commission at a previous meeting ordered a 
report as to the number of operators who are truck hauling logs directly across 
state highways as is the Oregon Lumber Company. Investigation, he says, re- 
veals only two such operations - one. being that of the Jpdegrave Trucking Com- 
pany who are operating twelve logging trucks directly across the Klamath Falls- 
Lekeview Highway at mile post 24.50, and that of Mr. L. E. Parsons, who is 
operating two logging trucks directly across the Klamath Falls-Lakeview Highway 
at the same place. Permits issued to both of these operators, he said, contain 
the standard clause requiring flagmen. He pointed out that these two companies 
are operating a total of fourteen trucks under flagmen whereas the Oregon Lun- 
ber Company is operating sixteen trucks. The Commission considered it inadvis- 
able to relieve the company of its obligation to furnish flagmen and according- 
ly denied the company's request. 


The Engineer reported on the policy and practice that is now in force 
in the State of Washington with respect to the control of log hauling trucks, 
in comparison with that of the Oregon State Highway Commission, He advised 
that such comparison shows that the Oregon practice with reference to general 
log hauling is more valuable to the industry than is the Washington practice 
except for single log movements, in that it gives the loggers approximately the 
same total load and an additional one thousand pounds on the axle. As to the 
single log movements, he said, the Washington practice permits the movement of 
single logs weighing up to as much as 96,000 pounds and allows a weight of 
46,000 pounds on tandem axles and 23,000 pounds on a single axle. The movement 
of such weights over highways such as exist in Oregon and Washington, he added, 
is bound to cause failure of the highways because the highways vere not planned 
to carry such loads. He recommended retention by the Commission of its present 
policy with respect to general log hauling and that he be authorized to pass 
on single movements allowing the same if investigation reveals that highway 
facilities will not be damaged thereby. (See Engineer's letter dated July 3, 
1943 addressed to members of the State Highway Commission for details of repo 
After discussion, the Commission approved the Engineer's recommendation by unan-- 
imous vote. 
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Southeast Portland Chamber of Commerce re improvement of 82nd 
Avenue to a connection with McLoughlin Blvd., and re the extension of 
Foster Road to a connection with the Mt. Hood Highway. It was the 
opinion of the Commission that these two projects must take their 
places along with others in the formulation of future highway programs. 


Mr. Walter Meacham, Executive Secretary, Old Oregon Trail Cen- 
tennial Commission. The Engineer gave as his understanding that Mr. 
Meacham wishes to discuss with the Commission the matter of erecting 
additional "Old Oregon Trail” markings, He suggested that it would be 
advisable for the Commission to appoint an advisory committee to pass 
on such matters, and that before selecting the members of such board, 
if the Commission approves the appointment of same, the matter 
ghould be discussed with Mr. L. A. Mc Arthur, President of the Oregon 
Historical Socity, inasmuch as iMr. Mc Arthur is considered an author- 
ity on Oregon historical subjects. After discussion, motion was made 
by Commissioner Chessman that the Commission eppoint such an advisory 
board, if that is considered the proper thing to do after consulta- 
tion with Mr. Mc Arthur, the number of members to be decided later. 
The motion was seconded by Commissioner Schaupp and was declared by 
Chairman Banfield to have carried by unanimous vote. The Commission 
thereupon delegated Chairman Banfield to confer with Mr. Mc Arthur. 


Mr. C. R. Fulgham, Dayton, re purchase of small parcel of land 
abutting on the Salém-Dayton Secondary Highway. The Assistant 
Attorney advised that the tract contains 1.68 acres and is valued 
at less than $250.00. However, according to instructions received 
from the former highway commission, he is precluded from consider- 
ing any offer of less than $250.00. Due to the fact that this is 
more then Mr. Fulghem wishes to pay for the property, he considered 
it advisable to let Mr. Fulgham make his offer direct to the Commis- 
sion. The Commission decided to listen to Mr. Fulgham's presenta- 
tion and then to refer the matter to the Engineer and the Attorney 
for a joint report as to the advisability of accepting the offer 
that he makes. 
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f Mr. M. A. Biggs, District Attorney of Malheur County. The 

7 Engineer advised that Mr. Biggs is appearing on behalf of the 

ee County relative to an exchange of a two-acre stock pile site which 

2 the County previously deeded to the State and later on sold under 
contract to other parties. The County Court, he said, wants the 
Highway Commission-to deed the property back to the County to enable 

i‘. it to satisfy its contract s~e and has stated a willingness to deed 

ae to the state another two-acre tract situate near by. The Commission 

: took no action on this matter deferring the same until the following 

if) day when Mr. Biggs is present. 


™ The Engineer reported on the costs to remove snow from the McKenzie 
tee Highway at McKenzie Summit and from the Mt. Hood Highway between Cooper's Spur 
- and Wapinitia Junction so as to open up both of these highways for public tre- 
j vel. He estimated that it would cost about $300.00 to open up both highways 
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The Commission confirmed the action taken at the previous meeting 
with respect to the sending of warning letters to log haulers who ere observed 
with overloads, viz., letter of warning is to be sent to each operator who is 
observed with an overload. On receipt of report of the second overload, the 
offense is to be called to the attention of the Commission by telephone if the 
overload is flagrant or if the operator is 4 consistent violator. The Commis- 
sion will then issue instructions whether or not to cancel the permit of the 
operator. In this connection, the Commission was advised that such warning 
letters were sent to all violators of record on June 17; however, due to delays 
in mail deliveries, it was thought best not to report flagrant cases to the 
Commission until July lst in order to give the operators sufficient time to 
receive the notices. The Commission approved such procedure by unanimous vote. 


The Commission discussed and ordered filed the Secretary's report on 
overweight violations committed by carriers who are operating under emergency 
transportation permits. According to this report, only four violations have 
been observed during the month June 4 to July 2, 1943, which is considerably 
less than the previous number reported during the same length of time. 


A letter was presented from Mr. Maury Maverick, Director, Govern- 
ment Division, War Production Board, regarding the penalty that the Commission 
proposes to impose on log haulers who are observed with overweight loads. (See 
Secretary's letter dated June 8, 1943.) Mr. Maverick advises that the Commis- 
sion's decision to cancel PUC permits of the violators will present s serious } 
handicap to the war effort by restricting the amount of lumber that can be pro- t 
duced. He inquired if there is something that the War Production Board can do 
to help solve the overload problem so that such drastic action as the cancel- 
lation of permits regardless of number of trucks involved, will not be neces- 
sery. The Secretary was instructed to advise Mr. Maverick that the Commission 
does not have in mind the cancelling of a permit unless the operator is a con- 
sistent violator of the weight requirements or unless the overload is a fle- 
grant one. Also that there are only a few violators in this category, the 
balance being conscientious operators who favor the Commission's policy with 
respect to the cancellation of permits. 


The Mngineer requested authority to install reflectorized railroad 
crossing signs at the grade crossing of the Salmon River Highway with the 
Willamina Grand Ronde Railroad Company tracks at Grand Ronde, Polk County. He 
explained that signs would be erected in the first instance at the expense of 
the state but future maintenance and renewal of the signs would be at the ex- 
pense of the railroad company. The Commission approved the request by unani- 
mous vote and thereupon signed @ petition directed to the Public Utilities Com- 
missioner requesting authority to erect the signs. 


The Commission by unanimous vote approved the Engineer's letter of 
June 22, 1943, directed to Major Ernest H. Keene, F. D., United States War 
Department, Camp Abbot, Oregon, granting the War Department authority te use 
lends that are under the jurisdiction of the State Highway Commission in con- 
nection with the army maneuvers that are to be held in Central Oregon this year. 
Such use of the state's property is subject to the conditions that civilian 
traffic over highways is not interupted and that the army authorities will 
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The Engineer reported that Highway Department Weighmasters are en- 
countering difficulties in connection with the weighing of logging trucks on 
portable scales. It appears that truck drivers refuse to stop and allow their 
loads to be weighed on the loadometers unless the weighmasters have previously 
set up their signs on each side of. the weighing operations, the operators 
alleging that they do not have to stop to be weighed unless the weighing oper- 
ations are posted. Weighmasters, he said, frequently observe loads of logs 
while travelin; with loadometers but it takes a little while to post the signs 
and to -rrange the loadometers and when these are fixed, the load of logs has 
gone by and the operation has to be repeated. The Chief Weighmaster, he said, 
has requested unquestioned authority to stop a logging truck at any time when 
it appears that the load is overweight. It appeared to the Commission that 
this is a function of the State Police. The Engineer was thereupon instructed 
to discuss it with Mr. Charles P. Pray, Superintendent of Stute Police, and 
ascertain whether or not it would be possible for him to furnish a man to 
accompany the weighmasters who ere operating the portable scales. 


There was brought to the attention of the Commission a report of Chief 
Weighmaster, Loran L. Spaulding, relative to log hauling operations of Mr. Leo 
Howard whose permit was recently cancelled by the Commission for overload. Ac- 
cording to Mr. Spaulding, two of the weighmasters observed three of Mr. Howard's 
trucks parked along side the Oregon Coast Highway at Hebo about 4:15 p.m., on 
June 23rd, which was the dey before the trucks were supposed to operate after 
Mr. Howard's permit was reinstated. All three of these trucks, he said, were 
loaded with logs and had traveled over state highways for a distance of about 
ten miles. It appears that not only were these trucks being operated contrary 
to orders from the Highway Commission but they were also without proper PUC 
permits. Instructions were requested from the Commission as to what action 
should be taken in this matter. After discussion, the Commission instructed 
the Secretary to inform Mr. Howard that the Commission is cognizant of his 
infraction of the rules and regulations but in this particular instance will 
overlook it, although hereafter he will be expected to comply strictly with 
the laws and other requirements that govern his operations, otherwise he need 
expect no leniency whatever from the Commission in case of further violations. 


The Commission discussed a report on over~’.i.iit violations commit- 
ted by Douthit and Shorey, log haulers, who are operating in the vicinity of 
Albany, and whose equipment has been weighed by highway department weigh- 
masters at the Albany scales. According to the report, Douthit and Shorey 
are operating five trucks in this service and since January 15, 1943 have been 
observed with overloads sixteen times. The most recent violation occured on 
July 1, 1943, when their truck, bearing PUC Plate No. 4-22843, was observed 
with e load (gross) weighing 3,300 pounds in excess of the tolerances allowed 
by the Commission or 10,300 pounds in excess of the gross weight allowed by 
statute. The Commission decided not to cancel the permit of this operator 
for this perticuler offense; however, instructed the Secretary to notify 
Douthit and Shorey that unless they stop overloading their trucks, the Com- 
mission will consider them consistent violators of the requirements end will 
take action in connection therewith in accordance with the Commission's estab 
lished policy. 
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Highway in e concrete pipe at Spruce Street in the town of Sisters but there is 
a question whether or not it will again be used for irrigation purposes. In 
any event, Mr. Widmark is willing that this pipe culvert be closed, if the High- 
way Commission will construct the irrigation ditch on his property about 1/2 
mile north of the highway which will cost about $100.00. If this culvert is 
closed, he added, Mr. Widmark will obtain his irrigation water through another 
ditch which crosses the highway at Cedar Street in Sisters. He recommended that 
the request be denied because in his estimation the highway departnent should 
not engage in construction work such ag this off the highway right of way. 
Moreover, there may be objections from others to the closing of the ditch, and 
the Highway Department does net have men available to do the work. The Commis- 
sion approved the recommendation by unanimous vote. 


The Attorney presented a request from Mr. Harold B. Pasley for right 
of access to the Wolf Creek Highway through the Fred Zurcher property in 
Washington County. It appears that Mr. Pasley owns property that is situate 
back of the Zurcher property which fronts on the highway but he has no direct 
outlet therefrom except across the Zurcher land and he cannot use such an out- 
let unless the Highway Commission will grant him access to the highway at that 
point. This matter was discussed at considerable length but the Commission 
deferred a decision relative thereto pending receipt of additional information 
from the Attorney. 


The Commission discussed a letter from the Ochoco Lumber Company re- 
questing the rental of one of the Highway Department's power shovels for two 
or three days in connection with the quarrying of gravel for use in construc- 
tion of driveways around its lumber sheds, at Prineville. The company advises 
that suitable gravel is obtainable on its milleite but it has no way of quarry- 
ing and they are anxious to improve the driveways so they can be used next 
winter. The Engineer advised that the company is willing to pay rental rate 
established by the OPA which is $165.00 per week or $41.00 per day. He recom- 
mended approval of the request. The Comission approved the recommendation by 
unanimous vote. 


The Commission discussed a letter from Lt. J. G. Miller, A.G.D., 
Assistant Adjutant General, in regard to the use of Federal troops for guard- 
ing the Interstate Bridge. Lt. Miller advises that he has been directed by 
the Commanding General to inform the State Highway Commission that the United 
States War Department considers as its policy that it is the primary responsi- 
bility of local and state governments to protect installations such as bridges, 
etc., and that only in emergencies when the protection afforded by the respon- 
sible parties is considered inadequate will Federal troops be used. He further 
advises in view of this policy, that General DeWitt considered it inadvisable 
to meke any change in his decision to withdraw the army guard from the Portland- 
Vancouver Interstate Bridge. The Commission ordered the communication filed. 


The Attorney brought up for discussion the status of a proposed agree- 
ment with Mr. Frank H. Hilton with respect to the removal of his building from 
state highway property at Waldport. He adyised that he submitted to Mr. Hilton 
a form of agreement covering this matter but Mr. Hilton refused to sign it be- 
cause it contained provision for the removal of the building at the end of the 
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assume the responsibility of protecting highway users against danger from ar- 
tillery and rifle fire. Also that the War Department will reimburse the state 
for the expense of repsiring the state's property that is damaged in connec- 
tion with such maneuvers. 


The Engineer requested authority to advertise for bids for the fur- 
nishing of approximately 30,000 cu. yds. of crushed rock which is needed for 
maintenance of the Oregon Coast Highway and the Wolf Creek Highway south of 
Cannon Beach where these highways are being severely damaged by log-hauling 
operations. He estimated that such material would cost about $90,000. The 
Commission approved the request by unenimous vote upon motion of Commissioner 
Chessman which was seconded by Commissioner Schaupp. 


The Engineer asked the Commission to confirm the oral authority pre- 
viously granted him to spend approximately $1,800.00 for construction of cer- 
tain drainage facilities on the Pacific Highway East in the vicinity of 
Jantzen Beach, Multnomah County. He explained that ordinarily this work would 
have been done by state forces. However, due to the fact that the men were 
not available, he entered into a price arrangement with a contractor to do the 
work which cost the state about-$300.00 more then if the work had been per- 
formed by a state crew. . Commissioner Schaupp moved approval of the project. 
The motion was seconded by Commissioner Chessman and received the unanimous 
vote of the Commission. 


A letter was presented from County Judge L. D. Felsheim, Coos County, 
in which the Commission was requested to assume the maintenance of County Mar- 
ket Road No. 5, known as the North Bank Road, particularly the portion thereof 
which extends from the Oregon Coast Highway (U.S.101) to the junction with the 
Seven Devils Chrome Access Road. Judge Felsheim advises that this road is be- 
ing used largely by trucks hauling chrome and that the county has neither the 
manpower, equipment, nor the funds to adequately maintain the road under pres- 
ent traffic conditions. The Engineer advised that the section of the road 
referred to is 2.5 miles in length. He confirmed Judge Felsheim's statement 
to the effect that the road is being damaged by the trucks hauling chrome and 
recommended that the highway department assume the responsibility for main- 
taining this road if the Federal Government will pay the costs involved. 

Mr. T. M. Davis, Senior Highway Engineer, Public Roads Administration, 

who was present advised that an amount of $3,500.00 of Federal funds was at 
one time set up for such purpose and it was his thought that the government 
would assume this expense. After discussion, motion was made by Comnissioner 
Chessman that the State Highwey Denartment take over the maintenance of this 
road so long as the Federal Government will provide funds to pay the costs. 
The motion was seconded by Commiesioner Schaupp and was declared by Chairman 
Banfield to have passed by the unanimous vote of the Commission. The Commis- 
sion ordered the arrangement covered by written agreement between the county 
and the state. 


The Commission had under discussion a request from Mr. Widmark 
for construction by the state of an irrigation ditch on private property 
situate about 1/2 mile north of the McKenzie Highway near the town of Sisters. 
The Engineer explained that the present-irrigation ditch crosses the McKenzie 
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was seconded by Commissioner Chessman and carried by the unanimous vote of the 
Commission. 


The Commission discussed an offer from W. H. Grabenhorst, Salem, to 
purchase a portion of the Christian Ramseyer property adjacent to the Pacific 
Highway south of Salen, which property was acquired by the Commission in con- 
nection with a right of way transa¢tion. The Assistent Attorney advised that 
the tract contains $1.5 acres and that it has been appraised by a realtor in 
Salem at $2,852.50. The property, he said, has been listed with the Graben- 
horst Company at $3,500.00 but there have been no inquiries concerning the 
purchase of same at such figure. Mr. Grabenhorst has offered to pay $3,000.00 
for the property tut would charge no commission for the sale which means that 
the state would save the sum of $225.00. He recommended acceptance of this 
offer in view of the fact that when considering the payment of the commission 
the amount that the Highway Commission will receive is only $275.00 less than 
the list price. The Engineer advised that the property is not needed for 
state highway purposes snd that he is willing to abide by the Attorney's 
recommendation with respect to the sale price. After discussion, motion was 
made by Commissioner Chessman thet Mr. Grabenhorst's offer be accepted. The 
motion was seconded by Commissioner Schaupp and carried by the unanimous vote 
of the Commission. 


The Assistant Attorney. brought up for discussion a complaint from 
Mr. C. F. Campbell, Eugene, with respect to certain buildings that the High- 
wey Commission acquired from him in connection with acquisition of right of 
way for a proposed roadway between Sth Avenue and East Broadway in Eugene. 
He advised that the Commission sold these buildings to the Sullivan Wrecking 


Attorney suggested es @ compromise proposition that the Commission pay to 

Mr. Campbell the amount received from the Sullivan Wrecking Company less the 
amount spent by the Commission for advertising, etc. It was his thought that 
Mr. Campbell would be satisfied with such a settlement. The Commission took 
the attitude that it acquired these buildings in good faith and could dispose 
of them as it saw fit. In view thereof, the Commission deferred its decision 
in the matter pending receipt of additionel information from the Assistant 
Attorney. 


The Commission approved and signed a petition directed to the West- 
land Irrigation District, Morrow County, requesting the exclusion from such 
irrigation district lands included in the right of way of the Old Oregon Trail 
which passes through the district. The action of the Commission was by unani- 
mous vote upon motion of Commissioner Schaupp which was seconded by Commis- 
sioner Chessman. 


A resolution was presented from the Salem City Council requesting 
that Center Street in Salem from the East line of Commercial Street to the West 
line of Capitol Street be designated as a state highway route. The Engineer 
recommended approval of this request because this street forms a direct connec- 
tion between the Pacific Highway and the Salem-Dallas Highway, and for the 
further reason that it has been signed as a state highway route for many years. 
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war, in any event, at the end of a two-year period. Mr. Hilton says he wants 
that clause changed to provide that the building may be left in its present 
location until the expiration of a period of six months after the war is over. 
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gested phrasing substantially as follows which is the phrasing used in govern- 
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; 3 The question arose what is meant by the duration. Commissioner Schaupp sug- 
: mental papers: 
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"Six months after the date of termination of the present 
emergency as declared by the President of the United States 
in proclamation No, 2487, on May 27, 1941." 


The suggestion was approved by the unanimous vote of the Commission and the 
Attorney was instructed to revise the agreement eccordingly. 


= The Engineer requested authority to purchase a snall tract of land 
at the town of Crane, Harney County, 28 a maintenance headjuarters site, and 
to spend approximately $1,000.00 of State Highway funds to’ construct therecn 
@ temporary shelter to house Highway Department equipment. The Commission 
approved the request by unanimous vote upon motion of Commissioner Schaupp 
which was seconded by Commissioner Chessman. 
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The Engineer also requested authority to purchase a small tract of 
land adjoining the maintenance headquarters site at Hebo, Tillamook County, on 
which to stock pile maintenance rock. Such request was approved by the Com- 
mission by unanimous vote subject to the condition that the tract may be ob- 
tained at reasonable cost. 


The Assistant attorney discussed with the Commission the advisabi- 
lity of purchasing additional lands from the State Land Board in connection 
with the relocation of the Pacific Highway between Wolf Creek and Grave Creek 
in Josephine County. He advised that the tract in question contains a total 
of 160 acres of which the Highway Department has already acquired 11.6 acres 
leaving a balance of 148.4 acres which can be purchased for the sum of $238.92. 
He recommended approval of this purchase giving 2s his thought that the area 
that is not needed for highway purposes can readily be sold later. After dis- 
cussion of this matter, motion was made by Commissioner Chessman that the full 
160 acre tract be purchased. The motion was seconded by Commissioner Schaupp 
and was declared by Chairman Banfield to have received the unanimous vote of 
the Commission. 
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The Assistant Attorney presented an offer from Mr. H. W. Freeze, 
Portland, to purchase fractional lots 1, 2, 3 and 4 of block 1, Kenton, Port- 
land, for the sum of $2,000.00. He advised that this is the property for 
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a which the Commission received bids at its last meeting, the only bid being 
Be > that of Mr. Freeze at $600.00 which the Commission rejected. Mr. Freeze's 
b Bi present offer, he says, is subject to a down payment of $500.00, the balance 
“hi to be paid $25.00 per month during the first 12 months, and then $40.00 per 


month until the full purchase price has been paid. He recommended acceptance 
of this offer provided Mr. Freeze will pay the state 44% interest on the 

deferred payments. Motion was made by Commissioner Schaupp that Mr. Freeze's 
offer be accepted provided he will pay 43% on the deferred payments. Motion 
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4. That the State Highway Engineer be and he hereby is 
instructed to place or cause to be placed and thereafter maintained 
along said Center Street between said termini et all points where 
streets or roads intersect or enter said Center Street signs or 
markers notifying drivers of vehicles to stop before entering or 
crossing said street. 
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5. That the said Engineer is instructed further to 
place such signs or markers as nearly as practicable at the place 
or places where said cross or intersecting roads or streets meet 
a prolongation of the nearest property line of such through street, 
and such signs or markers so placed or installed shall indicate or 
designate to all drivers of motor vehicles entering said street 
from any of the said cross or intersecting roads or streets the 
place where the stop shall be made. 
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6. Thet said signs or markers shall conform in shape, 
design, size and other physical characteristics to the specifica- 
tions and standards heretofore approved for such signs and markers. 


7, That this resolution shall be entered in the minutes 
and records of the Commission as of the sixth day of July, 1943, and 
a duly certified copy thereof delivered to the Public Roads Adminis- 
tration and to the City of Salen. 


8. That from and efter the adoption of this resolution 
the maintenance of Center Street between said termini shall become, 
by reason of the designetion of said section of said street as a 
street over which to route state highway traffic, and hereby is 
accepted by the Highway Commission as, an obligation of the State, 
and said street be maintained at the expense of the State between 
said termini. 


The Mgineer requested authority to increase the budget for the I.0.N. 
Highway Survey between Rome and the Idaho State line. He pointed out that the 
Commission previously authorized an expenditure of $3,000.00 for such purpose. 
However, it now appears that an additional $2,000.00 will be needed. The Com- 
mission approved such increase by unanimous vote. 


Mr. Leslie Wadsworth, President of the State Association of Insurance 
Agents, was present and reported on the cost to insure the State Highway Depart- 
ment buildings. He advised that he had been successful in obtaining a rate of 
$2.56 per hundred for suth insurance which includes extended coverage. At that wi, 
rate, he said, the total premium will be $28,000.00 rather than $36,000.00 i. 
which he previously quoted. The Commission approved the report and confirmed 
the decision reached at the previous meeting to purchase such insurance. The 
matter of purchasing additional insurance covering building contents, automo- 
biles and construction equipment was also discussed. The Engineer was author- 
ized and instructed to investigate such matter and report back to the Commis- 
sion. 
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After discussion, the Commission approved the request and thereupon by unani- 
mous vote adopted the following resolution in regard thereto on motion of Com- 
missioner Caessman which was duly seconded by Commissioner Schaupp; 


WHEREAS, by the provisions of Section 115-351, 0. C. L. A., 
as amended by Chapter 48, Oregon Laws, 1941, the State Highway Com- 
mission with respect to state highways is authorized to designate 
main travelled or through highways or sections thereof by placing at 
; the entrance thereto from intersecting highways signs or markers noti- 
i. fying drivers of vehicles to stop before entering or crossing such 
designated highways; and 
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WHEREAS, under the provisions of Section 100-122, 0. C. L. 
4., the Commission is authorized and directed, whenever the route of 
any state highway passes through the corporate limits of any incorpo- 
rated city or tom of this State, to select and designate the street 
or streets of such incorporated city or town over which said state 
highway shall be routed, and said Commission is further authorized 
and directed to erect and maintain suitable road signs on and along 
said street or streets at such places and of such material and design 
as the Commission may select, and it is further provided by said law 
that the Commission may alter or change said routing when in its 
opinion the interests of the motoring public will be better served; 
and 
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‘ WHEREAS, it is the judgment and opinion of the Commission 
mc; that Center Street in the City of Salem from the east approach of the 
county bridge over the Willamette River connecting West Salem with 
Salem to the junction of said Center Street with Capitol Street 

Wt , should be designated as a street of the City of Salem over which to 
route state highway traffic, and it is further the judgement and 
opinion of the Commission that said street between said temmini should 
be declared a main or through highway; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and voting affirmatively, as 
follows: 


1. That Center Street in the City of Salem from the east 
F end of the county bridge over the Willamette River between West Salem 
4 f and Salem to the place where said street intersects or is intersected 
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by Capitol Street be and said street between said termini hereby is 
designated as a street of the City of Salem over which there shall be 


te routed state highway traffic. 

~ - — 
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4 5 2. That said street between said termini hereby is declared 
ies oy to be and hereby is designated as a main travelled or through highway. 


3. The State Highway Ingineer hereby is directed to erect 
{3 and thereafter maintain along Center Street between said termini the 
j Ty necessary and appropriate directional signs conforming to the design 
H bie and type of sign heretofore adopted and approved by the Highway Com- 

: mission for like purpose. 
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0.23 acre, situate in the Nig, Sec.8, T2N., R32E., W. M. 
Right of Way File No. 1975.) 


a 


The Commission thereupon signed the easement. 


Lichtenwalter, a farmer, who resides along the West Portland-Hubberd High- 
way near Aurora, for permission to fence off a portion of the highway right 
of way for grazing purposes until the state needs the property. He advised 
that the section which Mr. Lichtenwalter wishes to fence is at the southerly 
end of the graded section of the highway, south of Boones Ferry Road Crossing, 
where no construction has been undertaken except that some material was taken 
for borrow purposes. He gave as his thought that it would be satisfactory to ; 
, 


if 
The Assistant Attorney reported a request from Mr. Elgin B. : 
= 


let Mr. Lichtenwalter use this property until such time as the state needs it, rts 

and he recommended that the standard form of permit which has been approved = 

for persons who wish to use state-owned land for Victory gardens be issued to : 3 Z 
Mr. Lichtenwalter. Such permit, he pointed out, is revocable at any time and ‘= : 
is on the year to year basis. After considerable discussion, the Commission ‘a 

by unanimous vote approved his recommendation. i 


The Engineer presented a list of surveys that he has ordered since 4 So 
the last meeting of the Commission, and asked the Commission to confirm them : 
and the amounts allocated for each.. After due consideration the Commission, 
by unanimous vote, authorized and instructed the Engineer to make such surveys 
on various sections of the highways of this state, which said sections of high- 
ways, together with their identifying survey numbers and the emounts author- 
ized and allocated for such survey expenditures, are as follows: 


Type of Prefix 

Survey No. County Section and Highway Authorization 

nena enigma 

Plans 206-1433 Coos North Bend Air Station Ac- lst - $500.00 
cess Road 


Relocation 18-1466 Klamath Chemult end Chiloguin Sec., 1st - $25,200.00 
The Dalles-California Hwy. 


Bench Merks 24-1445 Marion Illehee-Steiwer Hill Sec., lst - $150.00 
Pacific Highway East 


Prospec- 17-1420 Josephine Wolf Creek-Grave Creek Sec., 1st - $1,500.00 


ting Materials Pacific Highway 
R/W Mark- 25-1412 Morrow Boardman-Umatille Co. Line lst - $400.00 
ers Sec., Boardman-Stanfield Hwy. a 


R/W Merk- 30-1446 Umstilla ‘orrow County Liu Sten Civld lst - $350.00 
ers Sec., Boardman-Stantield Hwy. 
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The Engineer brought up for discussion matters pertaining to the 

contract awarded to Mr. C. J. Eldon for construction of the Wright Ranch-Milo 

; Section of the Tiller-Trail Secondary Highway in Douglas County, contract No. 

, 2557. He advised that Mr. Eldon has been making very slow progress on this 

M work, alleging difficulties in securing oil, and there is a question whether 

| or not the job will be finished this year, He was instructed by the Commis- 

sion to ascertain from Mr. Eldon what plan he has for completing this project, 

Bee In this connection, the Commission informed the Engineer that it is holding bin 
- responsible to handle matters of this kind without first receiving special or- 

it ders from the Commission. 


. Ole The Engineer requested authority to work the oil crews on a nine-hour 
a te shift basis. He advised that Crew No, 2, H, C. Melton, foreman, is now working 
; in the Tillamook area where cost of living is higher than in other places and 
accommodations are scarce, due to logging operations and Navy construction work 
which is going on in this vicinity. It was his thought that by working the men 
on a nine-hour basis, which would necessitate paying them for ten hours' work, 

the crews could. be held together,- He also asked the Commission to authorize 
the placing of pavement-patching crews on a nine-hour day schedule, Relative 
:.... to such crews he advised that if the work contemplated for this year is to be 
ae completed, it will be necessary to work the men longer hours. He gave as his 
thought that the extra pay resulting from the increased working hours probably 
will keep the men from quitting and will help in the securing of additional men 
for the short-handed crews, The matter was discussed at considerable length, 
and as a result thereof the Commission by unanimous vote approved the estab- 
lishment of a nine-hour shift for all oil crews, and for the nine pavement- 
patching crews. This arrangement is to be of a temporary nature for this 

a year's emergency period only. 
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‘ A letter was presented from the North Tillamook County Chamber of 

+, Commerce, requesting the privilege of meeting with the State Highway Commis- 

oR sion on its Coast Highway trip next week, to present s¢veral road matters. 

TT The Commission approved the request, and referred the matter to the Engineer 
; to arrange the schedule accordingly. 


ae A letter was presented from the Associated General Contractors of 
4 ‘ ; America, Inc., in which the Commission was advised that the enactment by the 
ia Congress of H. 2. 2798 is seriously in danger, and urging friends of the pro- 
posed legislation to contact their congressmen relative thereto, The Engineer 
en advised that this is important legislation from the State Highway Department's 
1 it standpoint, and suggested that the Oregon congressmen should be urged to make 
» Be a strong stand in favor of the passage of the bill. He was instructed to dis- 
a ee cuss the matter with Senator C. L. McNary, who is now on vacation in Salem, 
| ‘ey and to contact the other Oregon congressmen by letter, 


He The Commission approved, upon recommendation of the Engineer and the 
4. vi Attorney, the granting of an easement to the Union Pacific Railroad Company 

tae? for the permanent use of a small tract of land owned by the state in Umatilla 
Wf County, described as follows: 
>a 
$ 
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mated to cost not more than $2,000.00. He was instructed, however, to secure 
the Commission's approval at the first meeting following the issuance of the 
order. In reporting such surveys, the Commission ordered that any survey that 
previously had not been brought to the attention of the Commission shall be 
identified by the wording "not yet authorized." 


The Engineer brought up for discussion the matter of “ight of wey 
Sor the tlorth Bend sirgortAecess Road. It appears that such right of way is 
being acauired by the Federal Government which has inquired whether or not the 
Commission would loan the services of its Attorney, if necessary, in connection 
therewith, as it appears necessary to condemn certain right of way across prop- 
erty ommed by a Japanese. The Commission by unanimous vote approved the loan 
of the Attorney's services for such purposes. 


The Commission considered a request from contractor 0. C. Yocom for 
an extension of time of sixteen days from November 30, 1942 to December 16, 
1942, within which to complete his contract No.2597 for the construction of 
the South Mountain Mine Access Road in Malheur County. Mr. Yocom attributed 
his failure to complete the project within the specified time limit to adverse 
weather conditions and to difficulties in working his gravel pits. The Engineer 
advised that the award of this contract was held up for eighteen days after 
bids had been received so, in his estimation, Mr. Yocom is automatically en- 
titled to an extension of time of such length. The state, he said, has not 
incurred any extra expense for engineering supervision in view of the fact that 
the engineering crew had another project in this vicinity under way at the same 
time. He recommended that the extension of time be granted without penalty. 
A letter was presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation by unanimous vote. 


The Engineer reported that contracts No. 2597 and 2617, for the 
construction of state highway projects, have been completed according to the 
requirements of the contracts or modifications thereof, and that said jobs are 
now ready for acceptance. The following resolution accepting the above proj- 
ects was offered and adopted by the unanimous vote of the Commission: 


WIEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 


acceptance: 


Contract No. 2597, with 0. C. Yocom for 18 miles 
of roadbed topping on the South Mountain Chrome Mine 
Access Road in Malheur County. Completed December 16, 
1942. 


Contract No. 2617, with M. C. Lininger & Son for 
furnishing crushed rock in stock piles for the Rock 
Creek-Joseph Section of the Wallowa Lake Highway in 
Wallowa County. Completed on June 23, 1943. 
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Type of Prefix 

Survey No. County Section and Highway Authorization 
a 
Oil Storage 36-1430 Yamhill Whiteson Section, Pacific ist - $50.00 
Tank Site Highway West 

Prospec- 12-1430 Grant Seneca-Harney County Line Sec., lst - $300.00 
ting for Quarries John Day Highway 

Pros.ec= 13-1422 Harney Grant County Line-Burns Sec., 

ting for Quarries John Day~Burns Highway lst - $500.00 
Prospecting 113-1423 Harney Princeton-Folly Farm Sec., Rome-lst - $500.00 
for Gravel & Princeton Secondary Highway 

Talus Pits 


Relocation 130-1447 Umatilla Reith-Pendleton Sec., Stan- lst - $100.00 
field-Pendleton Secondary Hwy. 


Relocation 10-1431 Douglas Glendale Junction-Canyonville 4th -$7, 500.00 


Section, Pacific Highway Total to date 
$32,000.00 
Prospec- 110-1433 Douglas Wright Ranch-Tiller Section, 3rd- $1,200.00 
ting for Tiller-Trail Highway Total to date 
Material $6,200.00 
Test Pits 17-1419 Josephine Sexton Mt. Section, . 2nd- $2,750.00 
Pacific Highway Total to date 
$4,000.00 
Reconnais- 28-1413 Sherman Sherman end The Dalles- 5th- $2,000.00 
sance : & Wasco California Highways Total to date 
$8,250.00 
Location 18-1455 Klamath The Dalles-California and 3rd- $2,000.00 
Klamath Falls-Lakeview High- Total to date 
ways $15,000.00 


In this connection, the Commission discussed the advisability of authorizing 
the Engineer to order certain surveys without first securing the approval of 
the Commission. The Engineer recalled that he was authorized by the former 
Commission to order surveys that were not costly without first taking the 
matter up with the Commission, it being understood that he would secure con- 
firmation by the Commission at the next meeting following. Such arrangement, 
he said, has worked very satisfactorily in that he has been able to expedite 
surveys that are of a minor nature and eliminates the necessity of bothering 
the members of the Commission with such details between meetings. The matter 
was discussed at some length with the result that the Commission voted unan- 
imously to give the Engineer such authority to order surveys that. are esti- 
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COOS RIVER SECONDARY HIGHWAY 
FERRY SERVICE aT ENEGREN CROSSING 


Alternate "AU Alternate “BY 
Brunell Bros. $1,750.00 =a 
Andrew Stambuck $1,825.50 $1,906.01 
J. F. LaRouche $2,056.00 $2,340.00 


SALE OF RESIDENCE BUILDING IN FREEWATER 


Building No. 10546 (Former Owner Mrs. Emma Barnes) 


OQ. A. Giles $300.00 
H. S. Murray $210.00 
SaLE OF PEaCH CROP aT THE COVE PALISa%.5 STATE Pani 


NO BIDS RECEIVED 


The Engineer requested authority to enter into a price agreement 
with 0. C. Yocom, contractor on the Boswell Ranch-Follett Ranch Section of the 
Wallowa Lake Highway in Union County, for the furnishing of 3,000 cu. yds. of 
maintenance materials at a price of $2.50 per yard. The Commission approved 
the request by unanimous vote. 


The Engineer presented a letter from Mr. Maury Maverick, Director, 
Government Division, War Production Board, inviting him to serve as a member 
of the construction machinery committee whose purpose is to advise and crit- 
icize the government division and the construction machinery division in their 
efforts in aiding local governments in the maintenance and repair of highways 
and obtaining surplus equipment. He advised that the first meeting of this 
group is to be held on July 22, 1943, but that he would not be able to attend 
this meeting even if the Commission authorized him to accept the invitation. 
The Commission by unanimous vote authorized the Engineer to accept this 
appointment. 


A delegation representing the Southesst Portland Chamber of Commerce 
was present and urged the Commission to consider in its post-war program the 
following projects: 


1. Extension of the improvement of 82nd Street, Portland, 
(Cascade Secondary Highway) from its present terminus to & con- 
nection with the Pacific Highway Eas* near Oregon City. 


2. Proposed extension of Foster Road, Portland, to a con- 
nection with the Mt. Hood Highway near a place called Kelso. 


The delegation was headed by lr. L. A. Mathison, Vice President and 
included Mr. Fred J. Barber, President, Mr. Charles H. Johns, Treasurer, and 
Mr. Axel Kildahl. They gave as their understanding that the improvement of 
32nd Street was scheduled to be completed clear through to Oregon City but for 
some reason or other work was discontinued. Now they inquire as to the plans 
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THEREFORE, Be IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


The Commission adjourned at 5:00 P-m. to reconvene the following morn- 
ing in the auditorium of the Public Service Building. 


Portland, Oregon, July 7, 1943 


The State Highway Commission reconvened in regular session at 9:00 
asm. in the Public Service Building Auditorium. Present were: 


- Banfield, Chairman 
Schaupp, Commissioner 
Chessman, Commissioner 
Baldock, State Highway Engineer 
Devers, Attorney 
- Gleisyer, Secretary 


Bids, as follows, for highway construction work, for furnishing fer- 
ry service at Enegren Crossing of Coos River, sale of a building in Freewater, 
and sale of peaches in The Cove State Park were opened and read in conformity 
with previous published notices following which Chairman Banfield announced 
that awards would be made at 3:00 p. m. in the same room. 


NORTH BEND AIRPORT ACCESS ROAD PROJECT IN NORTH BEND 
GRADING AND PAVING 


Newport Construction Company $48,183.50 


MCKENZIE HIGHWAY 
BELKNAP SPRINGS-FOURMILE BUTTE ROCK PRODUCTION 


J. S. Risley $48,600.00 


EIGHTH AVENUE-BROADWAY SECTION OF HILYARD STREET IN EUGENE 
GRADING AND PAVING 


Neis T. Jorgensen $8 , 387.00 
McNutt Bros. ; ‘ $9,431.00 


YEON aVENUE-NICOLAI STREET ACUESS ROAD PROJECT IN PORTLAND 
GRADING AND PAVING 


Edlefsen-Weygandt Co. $3,477.20 
Porter W. Yett $4,504.75 
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stated that the Commission will cooperate to the best of its ability but 
cannot make a definite commitment until it has detailed information with re- 
spect to the locations. Mr. Meacham agreed to furnish the Engineer with com- 
plete information including a map showing the locations of the various places 
where the stakes are to be placed. Such information is then to be transmitted 
to the Highway Commission which will issue definite instructions. 


The Engineer discussed briefly with the Commission a proposed agree- 
ment with the Northern Pacific Railway Company and the City of Portland, with 
respect to the construction of an overhead pedestrian crossing at Northwest 
Sherlock Avenue and Northwest Nicolai Street in Portland. He advised that an 
agreement was prepared covering this construction and that it was signed by 
the railway company. However, the City of Portland has refused to furnish the 
right of way and the project cannot go forward. In view of this information, 
the Commission decided not to sign the agreement but to hold the matter in 
abeyance for future consideration. 


Consideration was given by the Commission to a request for the main- 
tenance of a metal irrigation flume along The Dalles-California Highway near 
milepost 36.5. The Engineer advised that when the highway was constructed at 
this point it was necessery to change the location of an irrigation ditch, and 
that the topography was such that several hundred feet of flume had been con- 
structed in lieu of an open ditch. This was some sixteen years ago, he said, 
and the flume is now in need of repair which Mr. J. E. Peck, the omer, alleges 
is the obligation of Wasco County. The County Court, he said, is unable to 
find any agreement with respect to the maintenance of this flume so the matter 
has been passed on to the State Highway Department. He estimated that it will 
cost about $50.00 annually to maintain the flume and gave as his thought thet 
this is a county obligation rather than the statds although the State Highway 
Department may be obligated to « certain extent if the flume has been damaged 
by state forces. The Attorney advised that the flume was constructed as a 
right of way consideration in view of which it is his opinion that the main- 
tenance of the flume is e county obligation, notwithstanding the fact thet 
part of the flume may be on the highway right of way. He recommended that the 
Commission refuse to accept the responsibility. The recommendation was approv- 
ed by the Commission by unanimous vote upon motion of Commissioner Chessman 
which was seconded by Commissioner Schaupp. 


Mr. S. H. Boardman, State Parks Superintendent, was present and re- 
ported on the following park matters: 


1. Sale of peach crop in The Cove-Palisades State Park: Mr. 
Boardman pointed out that this sale was advertised for bids to be 
received at this meeting but no bids were received presumably on 
account of the fact that the 0.P.A. had set a ceiling price for 
such commodity. He inquired as to the wishes of the Commission 
with respect to disposal of the peaches. After discussion, motion 
was made by Commissioner Schaupp that the matter be referred to the 
Parks Superintendent, the Engineer and the Attorney to work out 4 
way to dispose of the peaches in a manner that will be to the best 
interests of the state. The motion was seconded by Commissioner 
Chessman and carried by the unanimous yote of the Commission. 
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of the Commission in regard thereto giving as their thought that they are en- 
titled to this improvement as well as the proposéd extension of Foster Road. 


Chairman Banfield advised that this Commission is new and as yet has 
no definite plans ‘or construction work; that the Commission is now canvassing 
the entire state to ascertain the ideas of the various communities as to which 
projects should be given priority status. The Commission, he said, will not 
formulate any definite construction program until such canvass has been com- 
pleted and the Commission knows definitely what monies will be available to 
finance the work. Further, that it is the intention of the Commission to con- 
sider all of the projects that are presented and, after analyzing them thor- 
oughly, to select those which it considers will do the most good for the great- 
est number of people bearing in mind monies available for construction. 


Mr. Mathison read aloud from a report of the State Highway Engineer 
to the State Highway Commission, dated October 5, 1935, with respect to the 
proposed Foster Road Extension. (See report in general files for details.) He 
alleged that there are only two sections along this proposed route that would 
require new construction and advised that the Board of County Commissioners 
of Multnomah County are favorable to the project and have evidenced a willing- 
ness to grade the road from Portland to the Multnomah County line, if Clacka- 
mas County will grade the section from the county line to a connection with 
the Mt. Hood Highway. With regard to the 82nd Street Project, Mr. Mathison 
stated that north of the Multnomah -Clackamas County line the highway is in 
fine condition, but south of such point it is narrow and crooked and needs 
realignment badly. He said thet the Southeast Portland Chamber of Commerce 
is not interested in any route controversy with respect thereto but simply 
wants a good highway connection with Oregon City. He urged the Commission to 
inspect both projects in company with representatives of the Southeast Port- 
land Chamber of Commerce. 


In conclusion, Chairman Benfield advised that the Commission will 
give careful consideration to both projects in the formulation of its con- 
struction progrem. However, it is not making any commitments or promises at 
this time. He further stated that the Commission will inspect both projects 
before passing final judgment but is not in a position at this time to state 
just when such inspection will be made. 


Mr. Walter Meacham, Executive Secretary, Old Oregon Trail Centennial 
Commission was present and asked the Commission to authorize the erection of 
additional historical markers along the 01d Oregon Trail. The Commission took 
the matter under advisement. Mr. Meacham also asked the Commission to assist 
the Oregon Trail Association in the placing of stakes along the original Oregon 
Trail Route so that the route actually used by the original settlers will be 
easily identified. He advised that the Oregon Trail Association is sponsoring 
such a project clear through to Missouri and will furnish the stakes but it 
has no means of transporting the stakes to the various points where they are to 
be installed. All that the Association is asking the Highway Commission to do, 
he seid, is to deliver the stakes of which he thought there would be about 150 
in the State of Oregon, cast of The Dalles. After discussion, Chairman Banfield 
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During the discussion of park matters, the thought was expressed 
that it would be a nice thing if the Commission would take special recogni- 
tion of the 80-acre park site gift from Mr. & Mrs. Ben Dorris of Eugene that 
was reported by the Parks Superintendent at the previous meeting. The sug- 
gestion was approved by the Commission which adopted the following resolu- 
tion in regard thereto by unanimous vote: 


WHEREAS, the citizenry of the State of Oregon, by legis- 
lative act, has recognized the value of and has detlared it to be 
the policy of the State to preserve for general public use and en- 
joyment scenic and recreational sites and places along the public 
highways of the State, and, in furtherance of such purpose, has 
empowered the Highway Commission to acquire by purchase or by gift 
area possessing scenic and recreational qualities and values, and 
develop the same for public use, and 


a 
8 
4 


WHEREAS, Ben F. Dorris and Kay C. Dorris, desiring to 
cooperate with the Highway Commission, have, by deed of gift, con- 
veyed to the State of Oregon, for public park and recreational 
purposes, a tract of land consisting of eighty (80) acres, located 
on the picturesque McKenzie River and on the equally picturesque 
McKenzie Highway, and have tendered such deed to the Commission for 
acceptance, and . 


WHEREAS, this Commission appreciates the generous and 
gracious contribution which Mr. and Mrs. Dorris have thus made 
to the development and welfare of this State; 


WOW, THERLFORE, be it and it hereby is resolved by this 
Commission, all members being present, es follows: 


(a) ‘That the State Highway Commission does, on behalf 
of the people of the State of Oregon, gratefully accept and does 
with pride dedicate said land to the public forever for all public 
park and recreational purposes; 


(b) That this Commission, for and on behalf of the 
citizenry of the State, does hereby express cordial and sincere 
appreciation of the helpful contribution, which the donors have 
so graciously made to the welfare and development of Oregon; 


(c) That the deed of gift tendered by Mr. & Mrs. 
Dorris be accepted and placed of record in the deed records of Lane 
County, Oregon, and thereafter filed permanently in the records and 
files of the Commission at Salem, Oregon; 


(4) That said park shall be known as the Ben F. and Kay 
CG. Dorris State Park and shall by appropriate markers be so desig- 
nated; and 
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2. Report on inspection of the John Day Fossil area with Dr. 
John C. Merriam: The ParxsSuperintendent advised that as a result 
of this inspection, an agreement has been reached with Dr. Merriam 
as to the terrain that should be included in the proposed park. The 
Commission approved the report and thereupon invited the Parks Super- 
intendent to accompany the Commission on its Central Oregon Trip at 
which time the Commission proposes to personally view the area. 


3. Stutus of Champoeg State Park: The Parks Superintendent 
advised that he has assumed full jurisdiction over this park as 
authorized by the 1943 Legislature and the State Highway Commission. 
He was instructed to furnish each member of the Commission a detailed 
report of this park which is to include statements as te the existing 
conditions therein and as to plans that the Parks Superintendent has 
for the deliveppment of this area, the idea being that the Commission 
will use this information in the establishment of park policy. 


4. Sheep grazing in Humbug Mountein Park: On recommendation of 
the Perks Superintendent, the Commission authorized renewal of its 
agreement with Mr. Robert Fromm which provides for the pasturing of 
sheep in this purk from April 14, 1943 to April 13, 1944, at the rate 
of 50¢ per head per year. 


5+ Harney County Recreational Area: The Parks Superintendent 
reported receipt of a telegram frem County Judge Nelson B. Higgs, Harney 
County, to the effect that if the State Highway Commission will with- 
draw its application for the leasing of certain lands adjacent to the 
John Day-Burns Highway about ten miles north of Burns, then Harney County 
will complete its application for acquisition of such land by exchange 
for other county lands and upon consummation of such transaction, the 
county will sell the tract to the state at the rate of $1.25 per acre, 
or a total of approximately $700.00 for the 560 acres involved. The land 


desired by the state is for recreational purposes and is described as 
follows: 


The Eg of NEZ and the SEj of Section 21, The Né of NE, SE{ of the 
NEG, and the Ng of SEg and the SE; of the SE{ of Section 28, and 
the Wz of the NEG of Section 33 of T21s., R31E., W. M., Harney 
County. 


The Commiszion considered this a good deal and by the unanimous vote of 
the Commission authorized the State Parks Superintendent to carry the 
transaction through to completion. The motion was made by Commissioner 
Chessman and was seconded by Commissioner Schaupp. 


6. Proposed Wallowa Lake Park: The Parks Superintendent discussed 
briefly with the Commission matters pertaining to the proposed acquisition 
of land at the upper end of Wallowa Lake for state perk pruposes. While 
the Commission took no definite action in this matter, the individual 
members expressed themselves as not being in favor of purchasing land in 
order to improve private holdings on the lake frontage. The Parks Super- 
intendent was told to discuss the matter with the owmmers of the property 
on such basis. 


7 1943 


11618 


The question whether or not to furnish plates to be used in print- 
ing of "County Officer Magazine!' that is published by the Association of 
Oregon Counties, was brought up for discussion by the Engineer who advised 
that such plates were furnished last year at a cost of approximately $100.00. 
After discussion, the matter was referred back to the Engineer with instruc- 
tions to contact the members of the advisory committee on trevel and inform- 
tive matters. The Commission authorized the expense if the members of 
the advisory committee are favorable. 


The Commission adjourned at 12:00 noon and reconvened at 2:00 p.m. 
in the same room with all members, the State Highway Engineer, the Attorney 
and the Secretary present. During recess, the Commission took luncheon with 
the members of the recreational committee of the Portland Chamber of Commerce 
including Messrs. Art Kirkham, Loeb and Rohr. The acquisition of timbered 
wayside strips throughout the state was the topic for discussion. The Com- 
mission evidenced a sympathetic reaction to the arguments presented by the 
members of the committee and agreed to assist the committee in the futherance ai 
of the acquisition of such timbered waysides insofar as is possible. (The | 
Secretary did not attend this luncheon, but secured above information from 
Mr. S. H. Boardman, Parks Superintendent who was present.) 
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Reconsideration was given by the Commission to the matter of recon- 
veying to Malheur County, the two-acre stock pile site mentioned by Mr. M. 
A.Biggs, District Attorney, at the morning session. Commissioner Chessman 
gave as his thought that the Commission should deed this property back to 
the county in order to keep the county's good will provided the county will 
deed to the state the other two-acre tract mentioned by Mr. Biggs, and he 
so moved. Commissioner Schaupp seconded the motion which was carried by the 
unanimous vote of the Commission 


The Engineer reported a request from lir. Harvey Wells, Portland, for 
action on the part of the State Highway Department to improve traffic con- 
ditions in the vicinity of Jantzen Beach, particularly insofar as nedestrians 
are concerned. It appears that pedestrians do not use the underpass that has 
been constructed for them because it is not immediately available at the point 
where they wish to enter the park, but prefer to walk across the highway which 
introduces a hazard that may some time result in a bad accident. The sugges- 
tion has been made, he says, that the matter could be taken care of by the 
establishment of a 30-mile per hour speed limit along this section coupled with 
proper police enforcement. However, he questions that such solution would 
prove effective particularly in view of the fact that the war time speed limit 
is now only § miles per hour in excess of such rate. After discussion of 
this matter, suggestion was made by Chairman Banfield that the Highway Depart- 
ment maintain signs at the point where pedestrians cross the highway directing ; 
them to use the under pews and that it be left up to Mr. Wells to provide other 4 
safety facilities and to obtain police protection. The suggestion was approved | 
by Commissioners Schaupp and Chessman and was adopted by the Commission. The 
Engineer was instructed to erect signs accordingly. { 


The Commission discussed informally matters pertaining to the i 
Highway Commission's damage suit against the California Oregon Power Company r 
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{e) That this resolution be entered in the minutes and 
records of the Commission and an embossed copy thereof be presented 
to Mr. and Mrs. Dorris. 


Mr. M. A. Biggs, District Attorney of Malheur County, came before the 
Commission in regard to « two-acre stock pile site that the county deeded to 
the state ceveral years ago. Mr. Biggs advised that the county deeded this 
property to the state on June 6, 1934 but for some reason or other the deed 
was not recorded until May 14, 1936 and in the meantime, the subdivision of 
which this tract is a part was sold by the county under contract to other 
parties who are now demanding the two acres. He urged the Commission to 
deed this tract of land back to the county so the county can complete its 
transaction with the other parties, and advised that if the Commission will 
do that the county will give the state two acres situate nearby which should 
serve its purpose. The matter was discussed at considerable length tut a 
definite decision was deferred until the afternoon session. (See ahead for 
final decision on this matter.) — 


The Engineer presented a tabulation of the following: 


1. State primary highways which have been approved as part of 
the federal secondary highway system. 


2. Primary highways tentatively approved as part of federal 
secondary highway system. 


3. Primary highways not previously included in any federal 
secondary highway system program. 


4. State secondary highways that have been approved as part of 
the federal secondary highway system. 


5. State secondary highways that are tentatively approved as 
part of the federal secondary highway system. 


6. State secondary highways not previously included in any 
federal secondary highway program. 
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He stated that he is fearful that any highway that is not on the 
federal primary or secondary highway system will not be eligible for federal 
funds that may be appropriated by the Congress for post-war construction and 
suggested that the Commission study these tabulations with the view in mind 
of placing these highways on such federal system if possible so as to avoid 
delays from that standpoint when the Commission is ready to formlate its 
construction program for future federal funds. The Commission took the matter 
under advisement. This matter was discussed briefly again during the after- 
noon session with W. H. Lynch of the Public Roads Administration. 
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The Commission had under discussion the signing of an agreement 
with the Unites States of America relative to the lease of state property & 
known as "Shore Acres" adjacent to the Cape Arago Secondary Highway in Coos ‘ae A 
County. After careful consideration of the lease agreement, the Commission 4 : 
approved and signed same and thereupon adopted the following resolution with i 
respect thereto by unanimous vote, upon motion of Commissioner Chessman which ; 
was seconded by Commissioner Schaupp: 


a 
WHEREAS, Oregon State Highway Commission, Salem, Oregon, * 
hereinafter called the Commission, is the owner of the following oo], 
described real property, to wit; 


All of the following described parcels of land situated : 
in Sections 8 and 17, Township 26 South, Range 14 West of 3 
the Willamette Meridian in Coos County, Oregon, to wit: 


PARCEL NO. 1. Beginning at the southwest corner of the -. 
northeast quarter of the southwest quarter of Section 17, f -* 
Township 26 south, Range 14 West of the Willamette Meridian; 

thence North on the west line of said sub-division and on 

the west line of the southeast quarter of the northwest 

quarter of Section 17 to the southeasterly right-of-way 

line of the Cape Arago State Highway; thence northeasterly Zz 
following the southeasterly right-of-way line of said high- ay 
way a distance of 1650 feet, mere or less, to a point that : 
is 300 feet west, measured at right angles, from the east 

line of Lot 1 in said Section 17; thence north parallel H 
with and 300 feet west of the east line of Lot 1 a dis- i 
tance of 880 feet, more or less, to the westerly boundary i 
of said Lot 1; thence northerly on the west boundary of 1 
said Lot 1 and on the west boundary of Lot 5 in said Sec- | 
tion 8 to the northwest corner of Lot 5; thence east on | 
the North line of Lot 5 and the southwest quarter of the 7 
southeast quarter of Section 8 a distance of 1100 feet, aE 
more or less, to the westerly right-of-way line of the 

Cape Arago State Highway; thence southerly following the 

westerly right-of-way line of said highway to the inter- a 
section with the north and south center line of said i 
Section 17; thence south on the north and south center | 
line of Section 17 to the southeast corner of the North- ; 
east quarter of the southwest quarter of said section; 

thence west on the south line of the said northeast i 
quarter of the southwest quarter a distance of 1320 feet, 
more or less, to the place of beginning, containing 123.7 : 
acres, more or less. ; 


State Highway included within the above described premises. 


PaRCEL NO. 2, Beginning at e point in the southwest quar- 


j 
EXCEPTING THEKEFROM that pert of the Cape Arago | 
ter of the northeast quarter of Section 17, Township 26 | 
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and the Southern Pacific Railroad Company arising out of the failure of the 
Algoma Dike north of Klamath Falls, but took no action thereon. 


Mr. W. H. Lynch, District Engineer, Public Roads Administration, was 
present and discussed with the Commission post-war maintenance of flight strips. 
He presented a tentative form of agreement covering the matter which he ex- . 
plained is on an annual basis and includes snow removal, the expense thereof 
to be paid by the state in the first instance with reimbursement from the 
government later, The Commission approved the arrangement and indicated that 
it would sign the agreements when they are presented in final form. In this 
connection, the question arose how to coordinate the maintenance operations 
with the landing of airplanes, so as to avoid accidents. Mr. Lynch suggested 
that the matter would be handled by telegram from his office. 


The Commission also discussed with Mr. Lynci the matter of advertis- 
ing for bids for the construction of the proposed revision of the Oregon Coast 
Highway near Astoria to accommodate the Astoria Airport. Mr. Lynch advised that 
according to newspaper accounts, this job has been given final approval and is 
now ready to proceed. In view thereof, the Commission authorized the Engineer 
to advertise this project for bids to be received at the next meeting. In 
this connection, a telegram was presented from Mr. Lynch stating that he is 
prepared to authorize the Highway Commission to advertise the Oregon DA-WC-30 
project (McTimmonds Valley Project in Polk County) upon receipt of satisfac- 
tory evidence to the effect that right of way has been arranged for. In view 
of this notification, the Commission authorized the Engineer to advertise this 
project also for bids to be received by the Commission at its next meeting. 


The Commission thereupon set Wednesday, July 28 as the date for its 
next regular meeting for the receiving of bids, and it was decided to hold 
this meeting in Portland as usual. The Secretary was instructed to make the 
usual arrangements to hold the meeting in the Auditorium of the Public Service 
Building. The Commission also decided to meet at the Imperial Hotel on Tues- 
day afternoon, July 27 for the disposal of routine matters. The Secretary was 
instructed to arrange for a room. The Commission also confirmed the date July 
12 to July 17 inclusive, heretofore set for its inspection trip of the Oregon 
Coast Highway and the Pacific Highway. 


Mr. C. R. Fulgham, Dayton, Oregon, came before the Commission at this 
time relative to his offer to purchase a small parcel of state-owned land which 
abutts on the Salem-Dayton Secondary Highway in Yamhill County, being a portion 
of the property that the Highway Commission acquired from 4, M. Vernon in con- 
nection with a right of way settlement. Mr. Fulgham advised that he is purchas- 
ing other acreage in this vicinity and needs this small tract, which contains 
1.68 acres fronting on the highway, in order to fill out his holdings. He 
offered to pay $150.00 for the property which, he said, is double the rate that 
he is paying for the other property. After discussion, the Commission agreed 
to sell the property to Mr. Fulgham for the amount offered provided the area 
is not needed for highway purposes. The matter was referred to the Engineer 
for investigation end with authority to approve the sale if the land is not 
needed by the highway department. 
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six months after termination of pres-nt emergency, for the rental of qi 
one hundred ten and 83/100 Dollars ($110.83) per annum and thet 

Mr. T. H. Benfield, Chairman, Mr. A. W. Schaupp, Commissioner, and 4 
Mr. M. R. Chessman, Commissioner, be and they are hereby authorized a 
and empowered to execute said lease on behalf of said Commission i 


IN WITNESS WHEREOF, Oregon State Highway Commission has i # 
caused this Resolution to be executed by the proper officers. = -F 


Dated at Salem, Oregon this 7th day of July 1943. 
T. H. BANFIELD (signed.) a 


Chairman j 
A. W. SCHAUPP (six ned.) : 
Attest: Commissioner i 
Mi. R. CHESSMAN (signed. i, 
H. B. GLAISYER (Signed) Commissioner i ‘ 


Secretary ; | 


The Commissicn also had under discussion the adoption of a reso- 
lution with respect to the granting of a lease to the United States of America 
covering 4 7.2 acre tract of land situate adjacent to the Pendleton Airfield 
in Sec.5, T2N., R32E, W. M., Umatilla County, Oregon. The following resolu- 

tion in regard thereto was adopted by the Commission by unanimous vote upon 
motion of Commissioner Schaupp which was duly seconded by Commissioner Chess- 
man; 


WHEREAS, Oregon State Highway Commission, Salem, Oregon, 
hereinafter called the Commission, is the owner of the following 
described real property, to-wit: 


A Tract of land situated in Section 5, Township 2 North, { 
Range 32 East of the Willamette Meridian in Umatilla County, 
Oregon, more particularly described es follows: 


Commencing at the northwest corner of Section 5, Township i 
2 North, Range 32 East of the Willamette Meridian; thence south ) 
O° 20' east on the west line of Section 5 a distance of 2900.5 iy. 
feet; thence east 1391.37 feet to a point on the present east ] 
boundary of Pendleton Field and the point of beginning; thence wy 
north on the east boundary of Pendleton Field 1000.0 feet; 
thence east 180 feet more or less to the westerly right of way 1 
line of the Pendleton Air Base Highway; thence southeasterly on q 
the westerly right of way line of said highway 370 feet more 
or less to a point that is 350 feet easterly, measured at ' 
right angles, from said east boundary of Pendleton Field; thence | 
south parallel with the east boundary of Pendleton Field 685 feet 
. more or less to a point that is due east of the point of begin- ¥ 
ning; thence west 350 feet to the point of beginning, containing 
7.2 acres more or less. / 
t 
4 
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South, Range 14 West of the Willamette Meridian, from which 
the southwest corner of said section bears south 47° 42' west 
4878.0 feet; thence north 58° 34' east 42.5 feet; thence 
south 31° 26' east 160.0 feet; thence south 58° 34! west 85.0 
feet; thence north 31° 26' west 160.0 feet; thence north 58° 
34' east 42.5 feet to the point of beginning, containing 0.31 
acre, more or less. 


PARCEL NO. 3. A parcel of land situated in the west half of 
the northeast quarter of Section 17, Township 26 South, Range 
14 West of the Willamette Meridian, said parcel being a strip 
of land 25 feet in width, 12.5 feet on each side of the 
following described center line: 


Beginning at ea point in the southwest quarter of the north- 
east quarter of said Section 17 from which the southwest 
corner of said section bears south 47° 42' west 4878.0 feet; 
thence north 31° 26' west 96,18 feet; thence north 9° 26! 
west 75.40 feet; thence north 23° 08' west 118.01 feet; 
thence north 23° 33' west 180.97 feet; thence north 20° 27! 
west 169.68 feet; thence north 35° 53' west 243.20 feet; 
thence north 63° 40' west 78.67 feet, thence north 61° 13! 
west 172.48 feet; thence north 50° 24' west 70.27 feet; 
thence north 37° 10' west 113.29 feet; thence north 18° 56! 
west 59.24 feet; thence north 17° 42' west 58 feet to a 
point opposite and 12.5 feet distant from which the easterly 
line of said strip of lend intersects the westerly right- 
of-way line of Cape Arago State Highway. 


The above described parcel of land contains .84 of an acre, 
more or less. 


The total area of premises leased to the Government is 124.85 
acres of land, more or less, on which is located a two-story 
building containing 9744 square feet of floor space, 


and 


WHEREAS, the United States of America, hereinafter called 
the Government, desires to lease the hereinabove described property 
and said Commission being willing, and 


WHEREAS, power to enter into leases of this chorecter has 
been given said Commission by Section 100-115, paragraph 5, 9 and 10 
O. C. L. A. 1920, and that said Commission has the right to enter into 
such lease by and through its duly appointed Chairman and Commissioners. 


NOW, THEREFORE, BE IT RESOLVED, that a lease be entered into 
with the Government, said lease to be for the period commencing March 
16, 2943 and ending June 30, 1943 with option to renew from year to 
year, provided no renewal shall extend the period of occupancy beyond 
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No. 272, and in connection with said secondary highway it was provided | r 
that "East bound traffic on the Medford-Provolt Highway shall stop 

peg entering its intersection with the Copper County Road in Ruch"; 
an 


WHEREAS, since the adoption of said resolution traffic con- 
ditions have changed with respect to said Medford-Provolt Highway, 
which traffic changes make unnecessary a requirement thet traffic 
nein said secondary highway stop before entering the said county 
road; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS 
COMMISSION, as follows: 


1. That the above quoted language be deleted from said 
resolution. 


2. That the Engineer be and he hereby is instructed to 
cause to be removed any stop sign or signs which may have been 
erected on said secondary highway and which required tr ffic using said 
secondary highway to stop before entering the saiu county road. 


3. That this resolution be entered in the minutes and 
records of the Commission as of the seventh day of July, 1943. 


The Attorney presented for the Commission's approval a resolution 
relative to the changing of the traffic signs that are being maintained at 
the junction of Oregon Routes No. 211 (Woodburn-Sandy Secondary Highway) 
and 215(Cascade Secondary Highway) near the town of Molalla. fe explained 
that this resolution is in conformity with action taken by the Commission 
at a previous meeting at which time he was instructed to prepare an appro- 
priate resolution for the record. The Commission approved resolution by 
unanimous vote on motion of Commissioner Chessman which was duly seconded 
by Commissioner Schaupp: 


WHEREAS, the Woodburn-Sandy Highway, which is known 
and designated as Secondary Highway No. 161, and the Cascade High- 
way, which is known and designated as Secondary Highway No. 160, 
intersect each other at a point approximately two miles west of 
Molalla; and 


WHEREAS, it is the judgment and opinion of the Highway 
Commission that for the safety and convenience of members of the 
general public traveling said highways certein traffic controls 
and regulations should be established and maintained; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, 
as follows: 


z= 


S © 
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and 


WHEREAS, the United States of America, hereinafter called the 
Government, desires to lease the hereinabove described property, and 
said Commission being willing, and 


WHEREAS, power to enter into leases of this character has 
been given said Commission by Section 100-115, Paragraphs 5, 9, & 10 
O. C. L. As 1920, and that said Commission has the right to enter 
into such lease by and through its duly appointed Chairman and Com- 
missioners. 


NOW, THEREFORE, BE IT RESOLVED, that a lease be entered 
into with the Government, said lease to be for the period commenc- 
ing January 5, 1943 and ending January 5, 1948 or six months after 
termination of present emergency, whichever period is longer, for 
the rental of One and no/100 Dollars ($1.00) per annum, and that Mr. 
T. H. Banfield, Chairman, Mr. A. W. Schavpp, Commissioner, and 
Mr. M. R. Chessman, Commissioner, be and they are hereby authorized 
and empowered to execute said lease on behalf of said Commission. 


IN WITNESS WHEREOF, Oregon State Highway Commission has 
caused this Resolution to be executed by the proper officers. 


Dated at Salem, Oregon, this 7th day of July 1943. 
IT. H. BANFIELD (Signed) 


Chairman 
A. W. SCHAUPP (Signed 
Attest: Commissioner 
M. R. CHESSMAN (Signed) 
H. B. GLAISYER (Signed) Commissioner 


Secretary 


The Commission discussed a communication from the County Court of 
Jackson County in which the Commission was requested to change the traffic 
signs at the intersection of the Medford-Provolt Secondary Highway with the 
Copper County Road, at Ruch, so as to require traffic to stop upoam entering 
the State Highway rether than upon entering the county road. The Engineer 
recommended elimination of all stop signs at this point. The Commission 
approved the recommendation and thereupon by unanimous vote adopted the follow- 
ing resolution with respect thereto upon motion of Commissioner Schaupp which 
was seconded by Commissioner Chessman: 


WHEREAS, by resolution duly and regularly adopted on the 
twenty-seventh day of April, 1943, there were designated as main or 
through highways certain primary and secondary state highways; and 


WHEREAS, seid resolution included among other highways the 
Medford-Provolt Highway, otherwise designated as Secondary Highway 
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The Commission has awarded this contract to the low bidder, 
Edlefsen-Weygandt Company, at its bid price. 


“Providing ferry service at Enegren Crossing of Coos River 
on the Coos River Secondary Highway in Coos County. Brunell 
Brothers, Marshfield, submitted the low bid for this project at 
$1,750.00 per month under alternate "A". They did not submit 
a bid under alternate "B". Andrew Stambuck, Marshfield, sub- 
mitted the next low bid at $1,825.50 per month under alternate 
"A" and $1,906.01 under alternate "BY. J. F. LaRouche, Portland, 
sutmitted the only other bid, being $2,056.00 per month on alter- 
nate "A" and $2,340.00 under elternate "B". The Commission has 
awarded this contract to Brunell Brothers, the low bidder at their 
bid price of $1,750.00 per month on alternate "A". 


"Sale of residence building in Freewater, being building 
No. 10546, formerly owned by Mrs. Emma Bernes. The Commission 
received two bids for this building. The high one was that of 
0. A. Giles, Freewater, at $300.00, the other was that of 
H. S. Murray, Preewater, at $210.00. The sale of this building 
has been deferred by the Commission pending certain investiga- 
tions. The Commission has authorized the Engineer to sell the 
building to Mr. Giles, the high bidder, if the investigation 
results favorably. 


"Sale of peach crop at The Cove-Palisades State Park. The 
Commission received no bids for the purchase of the peaches 
and has authorized the Parks Superintendent, the Engineer and 
the Attorney to arrange for disposal of the peaches in a manner 
that will be to the best interests of the state." 


fhe Commission considered and signed agreements, et cetera, as 
follows: 


Agreement with the Union Pacific Railroad Company covering 
alterations to the Union Avenue Viaduct in Portland to accommodate 
additional railroad tracks. 


Agreement with the Generel Petroleum Corporation of California 
covering maintenance of traffic access to its station at the inter- 
section of Union and Denver Avenues, Portland. 


Agreement with C. J. Mortensen, Forest Grove, covering the 
salvaging of fallen timber on the Wilson River Highway near Loyal 
M. Graham Bridge. 


t with Victor Affolter covering lease of a stock pile 
site, five miles north of Otis, on the Oregon Coast Highway in 
Tillamook County. 


Agreement with Curry County with respect to the construction, oper- 
ation and maintenance of an airport on the State Park at Floras Lake. 
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1. That all traffic moving north and south over Secondary 
Highway No. 160 shall come to a stop before entering the intersection 
of said highway with Secondary Highway No. 161. 


2. That all traffic moving east and west over Secondary 
Highway No. 161 shall be deemed through traffic with respect to said 
intersection. 


Re te ee ee ee Ne net no 


3. That any stop signs heretofore erected at the inter- 
section of said two highways shall be removed. 


4. That the State Highway Engineer be and he hereby is 
instructed to place, or cause to be placed, and thereafter maintain 
the necessary signs and markers to accomplish the traffic control 
and regulation contemplated by this resolution. Such signs as may be 
erected on said highways at said point shall conform to the types and 
standards heretofore approved by this Commission. 
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5. That this resolution shall be entered in the minutes 
and records of the Commission as of the 7th day of July, 1943, and 
shall be effective as of said date. 


At 3:00 p. m. Chairman Banfield announced the following awards of 
contracts, etc., bids for which were taken at the morning session, such awards 
having been previously approved by the Commission by unanimous vote: 


"North Bend Airport Access Road Project in North Bend, Coos 
County. The only bid received for this project was that submitted 
by Newport Construction Company, Portland, at $48,183.50. The Com- 
mission rejected this bid. 


"Belknap Springs-Fourmile Butte Rock Production Project on 
the McKenzie Highway, in Deschutes and Lane Counties. The only 
bid received for this project was that submitted by J. S. Risley, 
Milwaukie, at $48,600.00. The Commission has awarded this contract 
to Mr. Risley at his bid price. 


"Eighth Avenue-Broadway Section of Hilyard Street in Eugene, 
in Lane County. The Commission received two bids for this project. 
The low bidder was Nels T. Jorgensen, Eugene, at $8,387.00. The 
other bid was submitted by McNutt Brothers, Eugene, at $9,431.00. 
The Commission has awarded this contract to Mr. Jorgensen, the low 
bidder, at his bid price. 


Mel "Yeon Avenue-Nicolai Street Access Road Project in Portland, 
ity Multnomah County. The low bid submitted for this project was that 

, m : of Edlefsen-Weygandt Company, Portland, at $3,477.20. The only other 
+ be bid was that submitted by Porter W. Yett, Portland, at $4,504.75. 
ate 
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Astoria, Oregon, July 12, 1943 


The State Highway Commission conferred with the Clatsop County Court 
and members of the Astoria Chamber of Commerce in the 13th Street Club at 1:00 
p.m., immediately following luncheon. Present at such meeting were the follow- 
ing: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Representing the County Court of Clatsop County were County Judge Guy Boyington 
and County Commissioners James Elliott and John Slotte. Representing the 
Chamber of Commerce were Charles Reynolds, President, Don Mitchell, Vice Presi- 
dent, Walter Underwood, Secretary, Orval Eatou, Mayor of Astoria, Robert W. 
Lucas, Harry Clatterbos, Jack C. Wright, Fred Hellberg, and Brewer Billie, City 
Manager. President Reynolds presided. 


Following introductions by Commissioner Chessman, Chairman Banfield 
explained the object of the Commission's visit, advising that the Commission is 
canvassing the entire state to ascertain from the county courts of the various 
counties and from local citizens the projects that they would like given prior- 
ity consideration in the formlation of the Highway Commission's postwar con- 
struction program, and to inspect state perks and highway construction projects 
enroute. The Commission does not as yet know, he said, just what funds will be 
available to finance construction when the war is over but it anticipates re- 
ceiving a considerable amount of federal funds for this purpose and wants to be 
ready to proceed with construction immediately after notification has been re- 
ceived that these funds are available to the state. He pointed out that the 
Commission is not in a’ position at the present time to make any commitments 
or promises with respect to construction because it does not know how much money 
it is going to have to spend, tut the Commission is particulagdy desirous of 
ascertaining which projects are most desired by local citizenry throughout the 
state. He suggested that it would be advisable to file with the Commission 
three or four projects arranged in their order of preference, and advised that 
these will be referred to the Engineer for analysis and report following which 
the Commission will then determine whether or not such projects or any of them 
should go forward. He called upon the Engineer to explain the status of pro~ 
spective federal funds that may be expended for highway construction. 


The Engineer explained that the Congress has under contemplation a 
bill that will provide to the State of Oregon during each of the three years 
immediately following the war the sum of approximately $15,000,000.00 which 
will have to be matched with state funds to the extent of approximately 
$4,,000,000.00. Further, that. 50% of such federal funds mst be spent on federal 
aid primary highways and the balance on secondary highways end on projects through 
and adjacent to cities and towns of 10,000 population or more. He predicted 
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ime, the meeting was adjourned at 3:15 p.m. - 
State Highway Engineer 
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Permit granting to Swaggart & Cothren permission to use an old 
state-owned quarry site on the Salmon River Highway east of Rose Lodge. 


Agreement with the United States of America covering the leasing 
by the Federal Government of "Shore Acres" property which the Highway 
Commission recently acquired from the Simpson Estate adjacent to the 
Cape Arago Highway, in Coos County. Resolution adopted by the Commis- 
sion with respect to the leasing to ihe Federal Government of such 
property. Also, supplemental agreement modifying the original agree- 
ment with respect to the renewal of the lease. 


Agreement with the City of Ontario covering improvements by the 
State of certain city streets that are not on the State Highway Sys- 
ten. 


Agreement with the United States of America covering the construc- 
tion by the Bonneville authority of a permanent pole line along and 
across a state highway in Multnomah County. 


Petition to exclude certain lands from the Westland Irrigation 
District in Umatilla County, comprising 23 parcels which are des- 
cribed in right of way file No. R8842. 


Bargain and sale deed conveying to Harry Mercer 4,762 square 
feet of land situate at the end of the Denver-Union Avenue Section 
of the Pacific Highway in Portland. Right of way file No. 5671-A. 


Bargain and sale deed conveying unto Mr. and Mrs. J. L. Stuart 
3,778 square feet of land situate in lots 5, 6 of Block a Hackle- 
men's Second Addition to Albany. Right of way file No. 5151. 


Resolution with respect to the leasing to the Federal Govern- 
ment of 7.2 acres of land situate in Sec.5, T2N., R32E., W. M., in 
Umatilla County, adjacent to the Pendleton Airport. 

Easement grenting to the 0. W. R and N. Company permanent right 
to use a small fragment of state-owned land in Umatille County con- 


sisting of .23 acre situate in the NZ of Sec.8, T2N., R328., W. M. 
Right of way file No. 1975. 


Resolution establishing a 25 mile per hour speed limit on the 
McKenzie Highway at McKenzie River Bridge Crossing. 


There being no further business to come before the Commission at this 
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Highway Department was unable to cooperate. He referred to legislation en- 
acted by the 1943 Legislature with respect to the operation of ferries across 
the Columbia River, particularly at The Dalles, and gave as his thought that 
such legislation might be helpful. 


The Engineer inquired as to whether or not the City of Astoria has 
any projects in mind, and suggested as a possible project the completion of the 
improvement that already has been started at this place. Commissioner Chess- 
man pointed out that there is a bottleneck at the present time at the approach 
to the ferry. Judge Boyington advised that Clatsop County will furnish the 
right of way to eliminate this condition where it is needed across county-owned 
lands. Mayor Eaton advised that the principle projects that the city has in 
mind ere the completion of the project that has been started and the elimina- 
tion of the bottleneck at the ferry. 


The meeting was adjourned at 1:30 p.m. following appropriate closing 
remarks by Mr. Reynolds and Chairman Banfield. 


The Commission then motored to the town of Wheeler where a confer- 
ence was held at the City Hall at 4:00 p.m. with representatives of the North 
Tillamook County Chamber of Commerce. All members of the Commission were pres- 
ent at such meeting as wore also the State Highway Engineer, the Attorney and 
the Secretary. There were sixteen local people as follows: County Judge 
Harland M. Woods, County Commissioners E. H. Lindsey and £. G. Anderson, Erling 
Prauti, President, North Tillamook County Chamber of Commerce, Tom Cathers, Secre- 
tary, Henry Oberg, Mayor of Nehalem, Clyde Lewis, Mayor of Wheeler, Mrs. Sam 
Reed, Mr. Paris Rainey, Ben Lane, Manzanita Chamber of Commerce and Mr. Carlsen, 
Wheeler Chamber of Commerce. 


Mr. Brauti presided. He asked the Commission for the construction of 
a connecting road between Wheeler and the Wolf Creek Highway near Elsie, along 
the route of the North Fork of the Nehalem River. He advised that the proposed 
road extends from the Wolf Creek Highway near Elsie to a connection with the 
present Necanicum Highway at Marquam and Callows Logging Camp north of Wheeler. 
The entire road, he said, is only about twelve miles long, that its construc- 
tion will eliminate dangerous travel conditions along the present route and will 
shorten the distance between common points about six miles. He advised that 
logging interests have already constructed a roadway for most of the distance 
and that there remains only about 1/2 mile of roadway to be built at the east 
end in order to connect with the Wolf Creek Highway. 


Mr. Rainey spoke for this improvement in the interests of the farming 
industry. Mr. Oberg also endorsed this project as essential. He emphasized 
the improvement as a short cut over present routing and as 4 wonderful scenic 
route of travel. Mr. Lane endorsed this project giving as his thought that it 
is feasible and easily constructed. He urged its approval by the Commission 
from the standpoint of beach travel and an aid to the farmers of this district. 


Mr. ‘Cathers also urged this project for reasons stated by the other 


speakers. He said that he does not know any other project that is more feasible 
or just. 
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that Congress will enact this Legislation shortly after reconvening this fall 
inasmuch as highway construction will be an important factor in the return to 
peace time economy, and that the government will retain the present method of 
distributing such funds to the several states. He also predicted that the Com- 
mission will receive from the various districts of the state a program of proj- 
ects several times in excess of the number that the Commission will be able to 
handle with the monies available and advised in that case that the Commission 
will probably select those projects that will give the greatest good to the 
greatest number of people. 


At the request of Commissioner Chessman, the Engineer also advised 
the status of the Astoria Airport Project invoiving reconstruction of a portion 
of the Oregon Coast Highwey. He stated that the Commission will receive bids 
on this project at its meeting on July 28; and that the plans call for reloca- 
tion of the highway on crooked alignment as a temporary expedient until some 
fucure date when the Commission is financially able to reconstruct the entire 
section of this highway on permanent alignment. He also mentioned that this 
is a large project which cannot be-completed until next year so traffic will 
be somewhat discommoded in the meantime, particularly during tne winter months, 


although everything possible will be done to expedite travel and to cause the 
least amount of inconvenience. 


Judge Boyington mentioned the following projects on behalf of the 
county court advising, however, that the court has not discussed them yet with 
local citizenry so the order of priority is subject to change: 


1. Construction of the Cannon Beach Section of the Oregon Coast 
Highway. 


2. Gradual betterment of the Columbia River Highway between 
Portland and Astoria. 


3. Construction of a connecting link between Astoria and the 
Wolf Creek Highway. In this connection he suggested that a better 
route could be found than the present Nehalem Secondary Highway. 


4. Enlargement of the secondary highway system in Clatsop County. 


5- Designate and improve the Fort Stevens Road as a part of - 
the state highway system. 


6. Installation of a state operated ferry service across the 
Columbia River at Astoria. . 


Mr. Clatterbos eniorsed Judge Boyington's program. He particularly 
mentioned the ferry operation giving as his opinion that the state should take 
over such function because present indications are that it will be a long time 
before 2 bridge can be constructed across the Columbia River at this point. 
Commissioner Chessman recalled that the former Highway Commission was favorable 
to taking over this ferry operation but did not do so because the Washington 


Secretary—Manager, Marshfield, were also present representing the Oregon 
Coast Highway Association. Judge Woods presided. 


Following introductions, Chairman Banfield explained the purpose 
of the Commission's visit, giving substantially the same information that 
was given at the meeting in Astoria. At his request, the Engineer gave 4 
brief outline of the proposed Congressional Legislation which provides for 
an authorization of federal funds to finance postwar highway construction. 
Judge Woods than opened the meeting for general discussion. 


Mr. McMinnimee asked the Commission to name the timbered way- 
side strip along the “aison River Highway, H. H. Rosenberg State Park, in 
honor of -the late H. H. Rosenberg, former county judge, who was largely 
responsible for the acquisition of this area for park purposes. It was 
his thought that the park should be appropriately marked for public in- 
formation. ifr. McMinnimee also asked for the repainting of the yellow 
center-line stripe along highways in the coastal district, as an aid to 
travel at nighttime anc during fogs. Mr. Coe also urged the repainting 
of the yellow stripe along the Oregon Coast Hignway. The Engineer advised 
that the stripe-painting crew is now working on the Oregon Coast Highway 
in the southern part of the state and is scheduled to complete the strip- 
ing of this entire highway before fall. 


Mr. Beltz suggested in view of the fact that the State Highway 
Department is experiencing difficulty in securing labor with which to 
perform maintenance operations that it might be possible to obtain the 
services of war prisoners. The suggestion was taken under advisement 
by the Commission. 


Mr. Beltz also brought up for discussion the penalty that the 
Commission proposes to impose on log haulers for overloading. He gave 
as his thought that log haulers should be allowed to transport loads of 
unlimited weight because the logs must be gotten to market for use in 
connection with the country's war effort. He gave as his opinion that 
it would be better to let the roads go to pieces rather than to handi- 
cap the Federal Government in its task of winning the war which would be 
the result if the logs could not be gotten to the mills fast enough. In 
reply thereto, Chairman Banfield advised that the legal weight limit in 
Oregon is 54,000 pounds but with tolerances allowed by the law and by 
the Highway Commission, log haulers may load up to 61,000 pounds if the 
overall wheel base of the hauling equipment is 40 feet or more. The 
trouble, he said, is that about 3% of the operators load their equipment 
over the 61,000 pounds limit, and as a result the highways are going to 
pieces. In order to rectify the situation, he added, the Commission has 
found it necessary to severely penalize the flagrant violator by cancel- 
lation of his permit. It is not the desire or the intention of the Com- 
mission to handicap the logging industry as a whole, he explained, but 
its object is simply to penalize the operator who transports flagrant 
overloads in an endeavor to save the road facilities for general public 
use. 
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Mr. Lewis stated that the project under discussion is a desirable 
one but in his estimation, it is more important that the ulignment along the 
present Necanicum Highway be revised to eliminate excessive curvature. 


Mr. Carlsen spoke on behalf of the improvement mentioned by Mr. 
Lewis, stating that in his estimation the elimination of the curves on the 
present route north of Wheeler is more important than the construction of the 
new route to Elsie. 


County Commissioner Lindsey urged the Commission to consider the con- 
struction of the connecting link between the Wilson River Highway and the Wolf 
Creek Highway, in Washington County. Commissioner Schaupp inquired of Mr. 
Lindsey as to his choice of projects stating should the Commission construct 
the proposed North Fork Road in preference to the modernization of the Necani- 
cum Highway north of Wheeler. Mr. Lindsey replied that he considers the North 
Fork Project the more important of the two. 


Chairman Banfield concluded the conference by stating the purpose of 
the Commission's visit, his remarks being similar to those made at the meeting 
in Astoria. 


The meeting was adjourned at 4:30 p.m. following which the Commis- 
sion motored to Tillamook, inspecting proposed highway projects enroute with 
the members of the Tillamook County Court. During such inspection the County 
Court expressed a desire for the following improvements in the order of prior- 


ity preference: 


1. Reconstruction of the Oregon Coast Highway from Tillamook 
south about six miles. 


2. Reconstruct the bridge over the Trask River on the Netarts 
Secondary Highway, just west of Tillamook. 


3. Reconstruct the Wilson River Highway on permanent align- 
ment between Tillamook and the crossing of the Wilson River. 


Following such inspection and dinner at the Tillamook Hotel, the 
Commission conferred with local citizenry at 7:15 p.m. in the Hotel dining 
roon. 


The Highway Department was represented by all three members of the 
Commission, the Engineer, the Attorney and the Secretary. The Tillamook 
County Court was represented by County Judge Harland M. Woods and Commis- 
sioners E. H. Lindsey and £. G. Anderson. The following were present as repre- 
sentatives of the Tillamook Chamber of Commerce: Warren McMinnimee, President 
and District Attorney, R. V. Miller, Secretary, Charles A. Ross, H. T. Botts, 
George Riechers, Fred Guyton, J. H. Rosenberg, J. B. Honey, Carl Haberlach, 
A. T. Dolan, Mr. and Mrs. Fred Melinger, George Winslow, John Aschim, N. J. 
Ackley, D. E. Steinbach, Mayor of Tillamook, Arthur Lundberg, Fritz A. Beltz, 
Homer McLean, I. E. Xeldson, Carl Stranahan, Ivan Norris, J. deCook, A. E. 
Claussen and A. G. Beals. Messrs. Clarence Coe, President, and Arch Sanders, 
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by Mr. English. Chairman Banfield advised that the stripe-painting crew 
is working on the Oregon Coast Highway in southern Oregon and that the 
schedule for the crew calls for the completion of striping throughout the 
full length of this highway before fall. He pointed out, however, that 
there is a shortage of men to carry on the work so there may be some de- 
lays. As a fourth project Judge Gilkey requested the modernization of 
the Corvallis-Newport flighway, particularly over Pioneer Mountain and be- 
tween Toledo and Newport. Local citizens speaking in behalf of such im- 
provement were Dr. Kaufman, and Messrs, Newkirk and Wilson. In this con- 
nection, Judge Gilkey asked that pedestrian lanes be painted on the high- 
way in the tom of Toledo. Such matter was endorsed by Dr. Kaufman who 
suggested the oiling of the rock shoulders along the highway for pedes- 
trian use and the painting of dividing stripes between the shoulders and 
the highway pavement. 


As a fifth project, Judge Gilkey asked the Highway Commission to 
take over as a state secondary highway the county road which extends from the 
tom of Siletz to the town of Nashville, and as a sixth project he requested 
the modernization of the Oregon Coast Highway north of Newport, at least the 
improvement of the worst sections. In this connection, Mr. Woodman urged on 
behalf of the people of Newport only a limited amount of straightening work 
on the Oregon Coast Highway. It was his thought that too much straightening 
work is not practical because it would encourage tourists to hurry through 
the state. 


Ur. Walker urged the Commission to consider placing on the state 
highway system a new road between Toledo and Newport following the old rail- 
road grade. Also speaking in behalf of such project were Judge Gilkey and 
Mr. Davey. The straightening of the McMinnville-Tillamook Highway between 
Willamina and Grand Ronde in Tillamook County, was also requested by Judge 
Gilkey in behalf of residents of Northern Lincoln County who use this road 
extensively. 


The Engineer gave ea brief outline of prospective funds following 
which Chairman Banfield advised that the Commission is appreciative of the 
projectspresented all of which will be studied, but the Commission can give 
no assurance that they will all be approved for the program because they 
might not fit into the Commission's plans for the monies available. He asked 
the County Court to arrange its projects in the order of their importance. 

The following projects were thereupon presented by Judge Gilkey as those which 
should be given first, second and third consideration, respectively: 


1. Improvement of the Oregon Coast Highway. 

2. Modernization of the Corvallis-Newport Highway.(U.S.20) 

3. Improvement of the Alsea Highway. 

The meeting was adjourned at 11:30 a.m., following which the Com- 


mission motored to Marshfield, inspecting state parks and highway projects 
enroute. 


After further discussion of a general nature, the meeting was ad- 
journed at 7:45 p.m., following which the Commission motored to Ocean Lake for 
an overnight stop at the Dorchester House. 


State Highway Engineer 


Secretary 5 


The State Highway Commission conferred with the Lincoln County Court 
and interested local citizens at 10:30 a.m. in the Lincoln County Court House 
following inspection of state parks and highway projects enroute from Ocean 
Lake. All three members of the Commission were present at this meeting as were 
also the Engineer, the Attorney and the Secretary. Representing the County 
Court were County Judge F. E. Gilkey and County Commissioners E. J.Calkins and 
J. C. Barkley. Others present were H. H. Mumford, Joe Wilson, Dom V. Walker, 
Dr. H. R. Kaufman, L. G. English, Lamar Newkirk, 0. H. Schwerdtmann, Taft, C. A. 
Woodman and Bob Davey, Newport. Judge Gilkey presided. 


Toledo, Oregon, July 13, 1943 


Chairman Banfield explained the object of the Commission's visit giv- 
ing substantially the same information that he gave to the group in Astoria. 
He particularly advised that while the Commission is not in a position at the 
present time to make any commitments or promises with respect to future con- 
struction work, it would like to have an expression from the County Court and 
local citizens with respect to the projects that they would like included in 
the Commission's postwar construction program so that they can be given consid- 
eration when such program is arranged. 


Judge Gilkey advised that their preference project 1s the completion 
of the oiling of the Alsea Highway. The unoiled section, he said, is about 
twenty miles long and the people of Waldport and Yachats are particularly desir- 
our of such improvement. Commissioner Barkley endorsed this request. As a sec- 
ond preference project, Judge Gilkey asked for the construction of the unim- 
proved section of the Siletz Secondary Highway between Siletz and Kernville. 

He advised that this road is very important particularly from the standpoint 
of log hauling. Mr. Walker, representing the C. D. Johnson Lumber Company of 
Toledo, urgently requested such improvement, particularly the section over 
Euchre Mountain. He alleged that the existing road is not wide enough for two- 
way traffic and presents a serious hazard considering the quantity of logs that 
are hauled over the road daily. 


Judge Gilkey's third request was for the repainting of the center 
line stripe on the highways in the coastal district. His remarks were endorsed 
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log haulers in the transportation of logs. He emphasized that his request 
covers only the movement of green lumber and not kiln dried lumber. The 
matter was referred to the Engineer for report. 


The following projects were suggested for consideration in the form- 
ulation of the postwur program of construction. 


Improvement of the Oregon Coast Highway(U.S.101). This project 
was considered of first importance, especially the completion of the improve- 
ments that have been started between Marshfield and North Bend and between 
Marshfield and Coquille. It was stated that such improvements will satisfy 
the arterial highway requirements in Coos County. 


The Commission also was asked to consider the improvement of the 
Coos River Secondary Highway and its extension past Golden and Silver Falls 
and past Loon Lake to a connection with the Umpqua Highway near Scottsburg. 


The improvement of the Qld Coos Bay Wagon Road was also suggested 
as a meritorious improvement as were the Old Seven Devils Road between Marsh- 
field and Bandon and an extension of the Powers Secondary Highway to the Rogue 
River at Agness. Mrs. Cutlip endorsed the Powers-Agnes improvement on behalf 
of the people of Curry County. 

Mr. Coe suggested the advisability of issuing State Highway Bonds in 
a sufficient smount to finance needed improvements to all state highways 
throughout the state in the postwar program. 


The meeting was adjourned at 9:50 p.m., following a presentation of 
colored motion pictures of Oregon Coast Highway Scenery by Mr. Sanders. 
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Gold Beach, Oregon, July 14, 1943 


Following inspection of highway projects and state parks enroute 
from Marshfield to Gold Beach on this day, the Highway Commission conferred 
with the Curry County Court and interested local citizens at 11:45 a.m. in 
the Curry County Court House. Present at guch meeting representing the Stete 
Highway Department were all members of the Commission, the State Highway En- 
gineer, and the Secretary. Representing the County Court were County Judge 
A. H. Boice and County Commissioners Claude M. Clayton and A. %. Cope. Others 
present were Collier H. Buffington, Attorney, George Dickensen, Secretary of 
the Gold Beach Chamber of Commerce, Clarence Young, Banker, and William 
Bullard, Druggist. 
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At 8:00 p.m. the Commission conferred with the Coos County Court and 
interested citizens in the Chandler Hotel, all members of the Commission being 
present and participating. Also present were the State Highway Engineer, the 
Attorney and the Secretary. This meeting was held under the auspices of the 
Oregon Coast Highway Association. Included in the local group were Messrs. 
Clarence Coe and arch Sanders, President and Secretary, respectively of the 
Association. Others present were County Judge Louis D. Felscheim, County Com- 
missioners Lars P. Peterson and P. W. Culver, J. Albert Matson, Mayor of Marsh- 
figld, Senator William Walsh, Representative Stella A. Cutlip, Walter S. Chene, 
Sheldon Sackett, Representative R. J. Moore of Bandon, Lafe Compton, Jack Lamb 
and A. H. Young of Coquille, and W. Briggs of North Bend. Mr. Sanders presided. 


Following introductions, Chairman Banfield explained the object of 
the Commissiou's visit his remarks being substantially the same as those made 
by him at previous conferences. At his request the Engineer outlined briefly 
the prospects fort federal funds with which the Commission hopes to finance post- 
wer construction. 
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Mr. John Kelly, Executive Director, Committee on Postwar Readjustment 
and Development, who was present as a member of the Commission's party, outlined 
briefly the purposes of the Committee of which he is the executive officer. 


Judge Felscheim advised that the County Court has not yet prepared a 
program of projects for submission to the Commission but wants to consult with 
other county departments “before doing so; however, he said that the County 
Court is particularly anxious for the Commission to continue the improvement 
of the Oregon Coast Highway in Coos County and to complete the work already 
started. In this category, he mentioned the improvements between Mershfield 
and North Bend and between Marshfield and Coquille. He also asked the Commis- 
sion to designate additional secondary highweys in this county. 


Judge Felscheim also advised that the County Court is worried about 
the county roads which are breaking up badly due to heavy log hauling traffic. 
He indicated that the County would have to ask for help from some outside 
source, either the state or the government, in order to recondition these roads 
which work, he said, the County cannot finance on its own account. He informed 
the Commission that Coos C:nty is building up a reserve of funds for future 
road construction purposes a.d that it expects after the war is over to be able 
to contribute some county funds, if necessary, to match federal or state monies 
that may be available at that time. He reiterated that the County has no defi- 
nite program outlined as yet but will file a list of projects with the Commis- 
sion as soon as possible. 


Mayor Matson inquired as to the status of traffic light installation 
between Marshfield and North Bend. He gave as his understanding that the for- 
mer Commission authorized installation of such lights which as yet have not 
been installed. The matter was referred to the Engineer for investigation. 
Mrs. Cutlip and Mr. Compton spoke briefly. 


Mr. Moore asked the Commission to approve the s.me weight toler- 
ances in connection with the transportation of green lumber that is now allowed 
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The meeting was adjourned at 12:10 p.m., following which the Commis- 
sion motored to Grants Pass via the Oregon Coast and Redwood Highways. 


Grants Pass, Oregon, July 14, 1943 


The State Highway Commission conferred with members of the Josephine 
County Court and interested local citizens at 9:00 p.m. in the Redwood Hotel, 
all members of the Commission, the Engineer and the Secretary being present. 


Representing the Josephine County Court were County Judge W. A. 
Johnson and Commissioners Pete Fredrickson and Lucius Robinson. Others pres- 
ent were S. S. Orr, President of Grants Pass Chamber of Commerce, Cc. H. 
Demaray, Chairman of the Highway Committee, Charles Cooley, Al Drulette, 
J. R. Harvey, all of Grants Pass, and S. J. Miller and A. Athey of Cave 
Junction. "4 


Chairman Banfield explained the purpose of the Commission's visit 
as at previous gatherings on this trip. He requested that there be submitted 
to the Commission a list of projects arranged in the order of their importance, iP sy 
for consideration by the Commission in the formulation of its postwar program. j 


The Engineer outlined briefly the prospects of receiving federal 
funds with which to finance the work. 


_ Judge Johnson headed the local group. He called on Mr. Demaray to 
present the County's program of projects. Mr. Demaray submitted the follow- , 
ing: Bf 


1. Elimination of the bottleneck conditions on the Pacific 
Highway north of Grants Pass, particularly at Stage Road Pass, Canyon- 
ville and "three or four other places." He said that such improvement 
is Josephine County's preference project and gave as his understand- 
ing that it is also the first priority project of Jackson and Douglas 
Counties. 


2. As a second priority project, he mentioned the reconstruc- 
tion of Hayes-Hill Section of the Redwood Highway by the elimination > 
of curves, etc. } 
Commissioner Fredrickson spoke for the following secondary highways: 
1. Improvement of the road from Applegate to Robinson Bridge. 


2. Improvement of the road from Grants Pass to Dix.e Ranch. 


3. Improvement of the road know as the Merlin Loop. 


Mr. Demaray then mentioned the improvement of the Takilma-Happy 
Camp Forest Development Road. He asked the Commission to consider the designe- 4 
tion of this road as a forest highway and the improvement of the same as such. : 
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Chairman Banfield explained the purpose of the Commission's visit 
and the status of funds thet the Commission hopes to receive from the federal 
government to finance postwar construction work. : 


2. Judge Boice advised that the Curry County Court has no particular 
projects in mind at this time but would like the Commission to consider a gener- 
al highway improvement program in Curry County, including the widening and 
straightening of crooked sections of present highways. He particularly men- 
tioned such improvement of the Oregon Coast Highway north of Suchre Creek where, 
he said, log hauling operations are extensive and there is not enough room on 
the highway for trucks and busses to pass safely. He advised that this is their 
most important project. He also asked for improvement of the highway through 
the tovm of Gold Beach. 
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Mr. Buffington suggested three improvements; viz., (1) reconstruc- 
tion of the Port Orford-fuchre Creek Section of the Oregon Coast Highway, (2) 
construction of a connecting road up the Rogue River from Gold Beach to the 
Pacific Highway. He recommended such project from the recreational and commer- 
cial standpoints. (3) Widen the Oregon Coast Highway through the town of Gold 
Beach. He alleged that this project was approved by the former Highway Commis- 
sion, and declared that it should be constructed although, he said, there are 
other more important places along the highway outside of Gold Beach which are _ 
in need of similar improvement. pe 


Mr. Buffington also complimented the Commission on its stand with 
respect to log hauling. He gave as his thought that the tolerances allowed by 
the Highway Commission are satisfactory and that people in this district are 
in sympathy with the Commission's policy in that regard. 


Mr. Dickenson endorsed Mr. Buffington's remarks as did also Mr. Young 
and Mr. Bullard. 


Commissioner Cope asked the Commission to complete the improvement of 
the Cape Blanco Secondary Highway, advising that such road is {n bad condition 
and badly in need of attention. 


Commissioner Clayton said that he is perfectly willing to leave it 
up to the judgment of the State Highway Commission as to what work sheuld be 
undertaken in Curry County. 


Chairman Banfield concluded the conference by stating that while the 
Commission is canvassing the state in order to obtain certain information with 
respect to highway projects for consideration in the formulation of the postwar 
program, it is not in a position to make any definite promises or commitments 
in regard thereto, at this time, because the Commission does not know just how 
much money it will have to finance the work. He pointed out, however, that the 
Commission will not be able to do all the work that is requested so probably 
many of the projects that are suggested will have to be deferred for a future 
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The Engineer reported the need to resurface a portion of the Oregon 
Coast Highway near Cannon Beach where the highway has been severely damaged 
by extensive log hauling operations. He requested authority to advertise for 
bids at the Commission's next regular meeting for surfacing materials, includ- 
ing the stock piling of considerable quantity of such materials for future 
maintenance purposes. He estimated the cost of the project at approximately 
$90,000.00. . 


After discussioh, motion was mate by Commissioner Chessmam that the 
Engineer's request be approved. Commissioner Schaupp seconded the motion which 
was carried by the unanimous vote of the Commission. 


The question of acquiring the land that lies between the old Spruce 
Production Railroad and the right of way of the Oregon Coast Highway near 
Yachats, and the advisability of acquiring strips of land on the ocean side of 
the Oregon State Highway between Newport and Waldport and between Waldport and 
Yechats had the attention of the Commission. (The lands referred to in both 
instances were inspected by the Commission personally enroute from Ocean Lake 
to Marshfield on Tuesday of this week.) 


After discussion, motion was made by Commissioner Schaupp that the 
Commission acquire the area between the railroad and the highway at the point 
mentioned. The motion was seconded by Commissioner Chessman and carried by 
the unanimous vott of the Commission. The Commission ordered the matter re- 
ferred to the Attorney to secure options. ,. 


Motion was made by Commissioner Chessman that the Attorney be in- 
structed to obtain options for the purchase of small tracts lying between the 
Oregon Coast Highway and the Pacific Ocean along the section between ‘kldport and 
Yachats, so that the Commission will have some idea as to what it will have to 
pay for these areas. The motion was seconded by Commissioner Schaupp and 
carried by the unanimous vote of the Commission, 


The question of maintenance of a county road that is being used by a 
state highway contractor in the transportation of gravel from a state-owned 
gravel pit at Buena Vista, Polk County, to the state highway construction work 
on the Pacific Highway West,ne r Suver, was trought up for discussion by the 
Engineer. He advised that the route of haul is over county roads for a dis- 
tance of approximately seven miles of which two miles is on the Independence- 
Granger Road which is being maintained by the state. Further, that the hauling 
has caused considerable damage to the road surfacing, a portion of which is oiled 
construction. The Polk County Court, he said, has threatened to close the 
roads for such hauling unless some arrangement is made to repair and maintain 
them. It was the Engineer's thought inasmuch as the damage is being caused by 
» contractor who is doing work for the state, that the State Highway Department 
should assume the responsibility for the repairs and for maintenance so long 
as the contractor is operating over these roads. He pointed out the possibil- 
ities of securing reimbursement from the federal government for the cost of the 
work, which he estimated would amount to approximately $2,500.00, inasmuch as 
the material that is being hauled over them is to be used in connection with 
highway work which resulted from the Army construction at Camp Adair. He 
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H With respect to this particular road, Mr. Harvey advised that the U. S. For- 

' est Service wants the road improved in order to facilitate the marketing of 
=. timber, chrome and\copper, which abounds in the district served by this road. 
The Forest Service, he said, has money to finance the construction work but the 
road cannot be placed on the forest highway system to make it eligible for such 
funds without a joint\action by the Oregon State Highway Commission, the Cali- 
fornia Highway Commission, Public Roads Administration and the United States 

: Forest Service. The Commission took the matter under advisement. 


4 

a | Commissioner Fredrickson confirmed the remarks of the previous speak- 
; ers with respect to modernization of the Pacific Highway between Grants Pass 
i and Roseburg as the county's preferance project. 


Chairman Banfield at this juncture assured the delegation that the 
Commission will give sincere consideration to the projects mentioned and will 
act honestly in the distribution of the funds at its disposal so that they 
will be spent in a way that will provide the greatest amount of good for the 
} greatest number of people, regardless of the districts in which the money is expended. 


Commissioner Robinson inquired as to the availability of funds for 
i secondary road construction and for construction of market roads. He asked 
i for the improvement of roads on the north side and on the south side of the 
i Rogue River north of Grants Pass and for the construction of a connecting road 
{ between the two. These roads, he said, are only about three miles apart but 
' people living on one side of the river cannot reach a point on the opposite 
} side of the river without travelling 18 to 20 miles, and it is this condition 
; that he would like to have corrected. He mentioned the Applegate Bridge which, 
: he declared, is so narrow that trucks cannot pass on the structure. He suggested 
: the replacement of this bridge by a new structure and use of the old bridge on a 
; less important market road. 


Mr. Athey spoke for the improvement of the Takilma-Happy Camp Road. 


After further discussion, the meeting was adjourned at 10:00 p.m. 
with closing remarks by Chairman Banfield. 
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Enroute Grants Pass to Medford, July 15, 1943 


At 8:00 a.m. the Highway Commission motored from Grants Pass to Med- 
: ford for an inspection of highway projects, all members of the Commission, the 
i Engineer, and the Secretary being present. The following routine matters were 
ia disposed of by the Commission enroute: 
Sh 4 
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Oregon and Washington State Police Departments. As to the maintenance of re 
guards on other highway bridges, the Engineer advised that the expense of i 
providing such protection will amount to about $20,000.00 annually. In gy 


this connection he reported receipt of oral information from Mr. Charles P. a 
Pray, Superintendent of Oregon State Police Department, that, in his estima- . 
tion, such guards are not now necessary. The matter was discussed at some 
length but a decision was deferred by the Commission pending receipt of addi- 
tional information. The Ingineer was instructed to obtain an official recom- 
mendation from Mr. Pray with respect thereto. 


The Engineer reported receipt of information to the effect that pec- 
ple in Medford are not entirely satisfied with the oresent arrangement for one- 
way traffic along the route of the Pacific Highway through this town. He reo- 
ommended no change in the present arrangement at this time because in his esti- 
mation the separation of north bound and south bound traffic is the only man- 
ner in which traffic congestion on the highway through the city's business Gis- Saw 
trict can be avoided. The Commission decided not to make any change in the # 
present arrangement of traffic control. 


The Commission discussed briefly and ordered filed a letter from the 
Associated General Contractors, Inc., dated July 8, 1943, advising that the 
Congress has finally passed the postwar highway program bill, HR 2793, and 
that it now awaits the President's approval. 


The Commission also discussed briefly and ordered filed a letter 
from the Automobile Club of New York, Inc., in which the suggestion is made 
that immediate investigation be conducted and careful measures taken with re- 
spect to the gasoline "muddle", to the end that the available supply of gaso- ; 
line throughout the nation may be equally apportioned and consummed. 


The Engineer requested authority to open up and maintain in the name 
of the Highway Commission a ration bank account with the U. S. National Bank 
of Portland or one of its branches, as authorized and defined in general ration 
order made. by the 0.P.A. He recommended approval of such request in order to 
facilitate the purchase of gasoline for highway equipment, advising that it 
will eliminate the confusion that obtains in the use of gasoline coupons. The 
Commission approved the request by unanimous vote and thereupon ordered the 
preparation of an-appropriate resolution covering the matter for adoption at 
the next meeting. 


The meeting was declared adjourned at 9:00 a.m., following which the 
Commission inspected the Pacific Highway over the Siskiyou Mountains and then 
returned to Medford where at 12:00 O'clock noon, a conference was held with the 
Jackson County Court and members of the City Council in the offices of County 
Judge J. B. Coleman. Representing the State Highway Department were all mem- 
bers of the Highway Commission, the Engineer and the Secretary. Representing 
the County Court were County Judge J. B. Coleman and County Commissioners 
William Perry and A. E. Powell. Representing the City of Medford were Mr. 

) C. A. Meeker, Mayor, and Mr. Frank P. Farrell, City Attorney. 
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requested authority from the Commission to tell the Polk County Court and the 
Benton County Court, where similar conditions obtain, that the State Highway 
Department will assume the obligation for such repair work and maintenance work 
and will endeavor to be reimbursed by the federal government. The request was 
approved by the Commission by unanimous vote. 


The Commission discussed a request from the Waldport Chamber of Com- 
merce for the opening of an approach road extending from the Oregon Coast High- 
way to the Ocean Beach at the State Park in Waldport, which project was in- 
spected by the Commission in person enroute to Marshfield earlier in the week. 
The Gommission by unanimous vote confirmed the action taken at a previous meet- 
ing when the request was denied. 


The Engineer brought up for discussion the matter of placing the en- 
tire personnel of the State Highway Department on a 48-hour week basis. He 
advised that at the present time, field forces are working on such schedule as 
are also certain employees in the administrative office, particularly those in 
the maintenance department who are obliged to work Saturday afternoons inasmuch 
as their work dovetails with the field maintenance forces. The present arrange- 
ment with respect to the administrative office, he said, is not entirely satis- 
factory because some employees work Saturday afternoons and some do not. It was 
his thought that the plecing of all employees on the same work schedule would 
work for harmony and efficiency. The plan, he said, would be to increase the 
salary paid to each employee approximately 9%, to cover the extra four hours 
work, and to limit the arrangement, which would become effective on August l, 
1943, for the duration of the war and six months théreafter or until such time 
as the Commission considered it advisable to restore the present working hours. 
Commissioner Schaupp stated that he will offer no objection te such plan if it 
is considered necessary in the minds of the other two commissioners. Chairman 
Banfield favored increasing the working hours and salaries and wages in con- 
formity therewith. Commissioner Chessman advised that he is in egreement with 
Chairman Banfield. Motion was thereupon made by Commissioner Chessman that 
starting on August 1, 1943, or as soon thereafter as is possible, that ell 
State Highway Department employees be placed on a 48-hour work week basis and 
that the salaries and wages of each employee who is not now working on such a 
schedule be increased in proportion thereto. The motion was seconded by Com- 
missioner Schaupp and carried by the unanimous vote of the Commission. 


The Commission discussed briefly the request rade by Mr. R. J. Moore 
at the meeting in Marshfield, for tolerance allowances xn the transportation 
of green lumber corresponding to those now allowed log haulers. The Engineer 
was instructed to analyze this proposition and report to the Commission later. 


The question of maintaining guards aon state highway bridges was 
brought up for discussion. The Engineer advised that insofar as the Inter- 
state Bridge between Portland and Vancouver, Washington, is concerned, guards 
have been hired but it was necessary to pay them at the rate of $275.00 per 
month. These men, he said, are being deputized as State Police Officers and 
their duties will be to police the structure as well as guard it against sabo- 
tage; further, that the guards will work under the direct supervision of the 
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Commissioner Schaupp verified Judge Coleman's statement vith respect 
to the Little Butte Secondary Highway and the Engineer verified Judge Coleman's 
remarks with respect to the Crater Lake Highway, advising that concrete pave- 
ment would have to be constructed on the Shady Cove-Antelope Creek Section some 
time because conditions are such that en oiled surface will not stand up under 
the traffic that this highway carries. 


At this juncture, the Engineer reported a telephonic request from the 
United States Army authorities for permfssion to transport a part of a wrecked 
airplane over state highways from Medford to Pendleton. He advised that the 
overall width of the load is 21 feet which is far in excess of clearances avail- 
able. He recommended in view thereof denial of the request notwithstanding that 
the army hes offered to furnish police escort. The Commission approved the 
recommendation. 


The meeting was adjourned at 1:30 p.m., following which the Commis- 
sion motored to Roseburg inspecting highway projects enroute. 


Roseburg, Oregon, July 15, 1943 


The State Highway Commission conferred with the Douglas County Court 
and interested local citizens at 8:00 p.m. in the dining room of the Umpqua 
Hotel. All members of the Highway Commission were present as were the Engineer 
and the Secretary. There were twenty local people in attendance including the 
following: County Judge D. N. Busenbark, County Commissioners H. B. Roadman 
and J. Ross utchinson, F. C. Frear, County Sngineer, Huron W. Clough, former 
state highway commissioner, William Harris, Mayor of Roseburg, W. I. Mess, 
President of the Roseburg Chamber of Commerce, Guy Cordon, Attorney, A. Ce 
Marsters, J. A. Harding, Sarl Wiley, Fred Gentman, Harry Booth, W. C. Wells, 


Richard Cohen, Mr. __ Ferris, Harry Penninger, Secretary of Chamber of Com 
merce, Mr, __ Elliott, Mr. __ Parrisburg, and Percy Croft. Mr. Mess presided. 


Following introductions, Chairman Benfield explained the object of 
the Commission's visit. He mentioned briefly the federal funds that the Com- 
mission hopes to receive from the government to finance postwar construction 
and assured those present that the Highway Commission will spend all of the 
monies under its control fairly so as to provide the greatest amount of good 
for the greatest number of people throughout the entire state. He requested 
the presentation of a list of projects arranged in priority status, for con- 
sideration by the Commission in the formulation of its postwar program. Com- 
missioners Schaupp and Chessman endorsed Chairman Banfield's remarks. 


The Engineer explained in detail the prospective federal funds. 


At the request of Mr. Mess, Judge Busenbark presented the following 
program of projects for Douglas County: . 


1. Reconstruct the Pacific Highway, (U.S. 99), from Roseturg 
south to the Douglas-Jackson County line. He advised that this is 
the county's preference project. 
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Chairman Banfield explained the object of the Commission's visit as 
at previous meetings during this trip. He particularly requested a list of 
local projects for consideration by the Commission in the formulation of its 
postwar construction program. 


Judge Coleman, who presided, turned the meeting over to Mayor Meeker 
who advised that the city has nothing particularly in mind except that the City 
Council wants the Highway Commission to know that it desires to work with the 
Highway Commission in every way possfble, including the solving of the one-way 
traffic problei on the Pacific Highway through the City of Medford, with res- 
pect tc which, he said, there is some local dissatisfaction. He suggested 
another survey of the present traffic control arrangement which he thought 
would satisfy the opposition. The Engineer advised that to widen Riverside 
Avenue, the street over which north-bound Pacific Highway travel is now routed, 
will cost a prohibitive sum, in view of which, in his estimation, the present 
arrangement for divided traffic must be maintained, otherwise, the highway will 
have to be constructed on a new alignment so as to by-pass the city. There 
followed e brief general discussion until 12:10 p.m. when a recess was taken 
for luncheon. 


The conference was resumed at 1:00 p.m. in the Medford 4otel. Other 
persons present at that time were Mr. G. R. Carter, County Clerk and Mr. Tom 
Rosenbury, County Master Mechanic. Judge Coleman acted.as spokesman for the 
local group. He presented the following projects for the Commission's consic- 
eration: 


1. Modernization of the Pacific Highway. 


2. Construction of the uncompleted section of the Little Butte 
Secondary Highway from its present terminus to 4 connection with the 
Klamath Lake Westside Secondary Highway in Klamath County. 


3. Additional improvement of the Crater Lake Highway, particu- 
larly between Shady Cove and Antelope Creek. With respect to such 
project, he suggested the construction of concrete pavement giving 
as his thought that an oiled highway surface cannot properly be main- 
tained. 


4. Further improvement of the Tiller-Trail Secondary Highway. 


With respect to the proposed extension of the Little Butte Secondary 
Highway, Judge Coleman pointed out that the availability of this highway for 
general traffic will reduce considerably the distance between Medford and 
Klamath Falls over the present Green Springs Route. He suggested the con- 
struction of this proposed extension to a low standard in order to open the 
highway for general public use at an early date. 


Commissioners Perry and Powell both endorsed Judge Coleman's remarks 
and emphasized as the county's preference project, the further modernization 
of the Pacific Highway. 
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Eugene, Oregon, July 16, 1943 


The State Highway Commission met with the County Court of Lane 
County and members of the Eugene Chamber of Commerce at 1:00 p.m. in the Eu- 
gene Hotel following inspection of highway projects enroute from Roseburg. 


Representing the State Highwey Department were Chairman T. H. Banfield, 
Commissioners A. W. Schaupp and M. R. Chessman, R. H. Baldock, State Highway 
Engineer, J. M. Devers, Attorney, S. H. Boardman, State Parks Superintendent 
and H. B. Glaisyer, Secretary. 


The County Court was represented by County Judge Clinton Hurd, Commis- 
sioners Allen P. Wheeler and W. J. Holland and County Engineer, P. M. Morse. 
The Eugene Chamber of Commerce was represented by W. B. Gard, Vice President, 
Ed Turnbull, Chairman of the Highway Committee, William Tugman, Stanley 
Stephenson, Donald Erb, President, University of Oregon, Howard Merriam, Fred 
Brenne, Secretary of the Chamber of Commerce, Elisha Large, Mayor of Bugene, 
William Clubb, City Engineer, Earl McNutt, Contractor, Victor Morris, Fred 
Stickles, Mr. ___ Barnell of Springfield and Mr. H. E. Maxey of Springfield. 
Mr. Gard presided. 


Following introductions by Mr. Turnbull, Chairman Banfield explained 
the purpose of the Commission's visit, stating that the Commission is making 
@ canvass of the entire state to secure ideas from the people of the various 
communities relative to projects that they most desire for construction in the 
Highway Commission's postwar program. He requested a list of such projects 
from Eugene and Lane County, following which appropriate remarks were made by 
Commissioners Schaupp and Chessman. The Engineer outlined the prospects of re- 
ceiving federal aid to assist in the financing of the postwar program. 


Mr. Turnbull mentioned three projects that they have in mind, as 
follows: 


1. Completion of the modernization of the Pacific Highway 
across the entire state. 


2. Reconstruction of the Willamette Highway east of Goshen. 


3. Cooperation between State Highway Commission, Lane 
County and the City of Eugene in the development of a comprehen- 
sive plan for postwar development along North High Street at Sugene 
go as to avoid waste of funds. He particularly asked for engineer- 
ing assistance from the State Highway Commission. At his request, 
Mr. Tugman gave a lengthy description of the plans for the last 
mentioned subject. 


Commissioner Holland asked the Commission to consider the construc- 
tion of the so-called "Route F" Highway which extends westerly from Bugene to 
the Pacific Ocean. Mayor Large endorsed the North High Street project mentioned 
by Mr. Turnbull. 
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2. Widen and straighten the Elkton-Sutherlin Secondary Highway. 


3. Widen and straighten the three-quarter mile section of the 
Territorial Highway from Anlauf north, and oil the five-mile section 
of this highway from Anlauf to the Lane County line. 


4. Widen and straighten the Tiller-Trail Secondary Highway 
from Milo southeast to the Jackson-Douglas County line including bet~ 
terment work and oiling of a fifteen-mile section thereof. 


5. Complete and oil the North Umpqua County Road from Roseburg 
to Dixonville, five miles, and grade and oil the twelve-mile section 
of this road from Marks Ranch to Rock Creek. He asked the Commission 
to designate this road as a secondary state highway. . 
County Commissioners Roadman and Huchinson endorsed Judge Busenbark's 
remarks. Mr. Roadman invited the Commission to inspect the North Umpqua Road 
in company with the County Court on the following morning, which invitation was 
accepted by the Commission. 


Mayor Harris stated that the city has a number of projects in mind 
but is not ready to report them to the Commission. He endorsed Judge Busen- 
bark's request for improvement of the Tiller-Trail Secondary Highway. 


Mr. Cordon suggested that the Highway Commission should first im- 
prove those roads which are of primary importance from the state wide stand- 
point and then improve the highways of secondary importance. He urged as a 
first project the modernization of the Pacific Highway (U.S.99), both north - 
and south of Roseburg. He also spoke for the improvement of the Tiller-Trail 
Secondary Highway and of the North Umpqua Road. Mr. Clough endorsed Mr. 
Cordon's remarks relative to the improvement of highways that are of second- 
ary importance. He mentioned the improvement of the Pacific Highway as the 
county's priority project and also expressed his interest in the improvement 
of the North Umpqua Road. 


Mr. Marsters endorsed the improvement of the Pacific Highway stat- 
ing that secondary roads in Douglas County are not of much use unless the 
Pacific Highway is standardized. 


The meeting was adjourned at 9:10 p.m. 


State Highway Engineer 


Secretary F 
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4. Alternate route for the Santiam Highway between Lebanon 
and Albany, paralleling the railroad. In regard to the fourth 
project, he advised that availability of this route will reduce 
the distance between Lebanon and Albany about 1.6 miles. 


Commissioner Chessman inquired as to the project the county court 
considers of most importance. 


Mr. Renninger advised that the reconstruction of the Santiam Highway 
between Sweet Home and Cascadia, in his estimation, is the most important proj- 
ect so far as primary highways are concerned. 


Engineer Larsen placed in this category the improvement of the secon- 
dary state highway between Lyons and Mill City. Mr. Renninger also mentioned 
the modernization of the Pacific Highway between Albany and Salem. He reiter- 
ated that the County Court has not as yet given the matter serious thought but 
will advise the Commission later as to the projects that it prefers. 


The meeting was concluded at 4:00 p.m. whereupon the Commission 
motored to Corvallis where at 8:00 p.m. the Commission conferred with the Benton 
County Court and interested local citizens in the Benton Hotel. Representing 
the State Highway Department at such meeting were Chairman Banfield, Commission- 
er Chessman, the State Highway Engineer, and the Secretary. Commissioner 
Schawpp was excused. Representing the Benton County Court were County Judge 
George I. McBee and County Commissioner W. H. Malone. Others present were 
Dr. G. W. Peavy, Oregon State College, S. M. P. Dolen, Bob Glenn, Joe Booth, 
Harold Woodcock, Mayor of Corvallis, and Robert Johnson. Mr. Malone presided. 
He turned the meeting over to Chairman Banfield who explained the purpose of 
the Commission's visit. Remarks were also madé by Commissioner Chessman. 


The State Highway Engineer explained briefly the federal legislation 
that proposes an authorization of federal monies to assist the states in financ- 
ing postwar highway construction work. 


Commissioner Malone stated that the County Court has no definite pro- 
gram as yet to submit to the Commission but will prepare one later. He sug- 
gested, however, the widening of the Pacific Highway West both north and south 
of ‘Corvallis, particularly the elimination of two right angle turns south of 
Rickreall. Also completion of the Alsea Highway and modernization of the same 
was suggested. Mr. Dolan also urged the improvement of the Alsea Highway. He 
recited the history of the road and alleged that a former Highway Commission at 
one time promised to complete same but as yet the work has not been done. 


Chairman Banfield replied that the present Highway Commission knows 
nothing about the former Highway Commission's obligation with respect to this 
road; that the present Commission must be responsible for its om actions and 
for the spending of money under its jurisdiction to the best interests of all. 
He declared that the Commission must meet today's problems today and stated if 
this Commission were obligated to fulfill the obligations of former Commissions 
then it would appear unnecessary to have a Commission at all. He reiterated 
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Mr. Turnbull advised that the projects that he mentioned are for im- 
mediate performance but others such as the construction of 'Route F" Highway 
and the modernization of the Siuslaw Highway should come later. This concluded 
the discussion of highway projects. 


Immediately following discussion, ceremonies were conducted with re- 
spect to the 80-acre park along the McKenzie River which has been deeded to the 
state as a gift by Mr. & Mrs. Ben Dorris of Eugene. Mr. and Mrs. Dorris were 
both present at this meeting and presented the deed to the Commission through 
the State Parks Superintendent. The Commission accepted the deed with thanks 
and thereupon presented to Mr. and Mrs. Dorris through the State Parks Super- 
intendent, an embossed copy of the resolution relative thereto that was adopted 
by the Commission at its previous meeting. 


The meeting was adjourned at 1:45 p.m. with appropriate remarks from 
ir. Gard, following which the Commission motored to Albany, where a meeting : 
was held with the Linn County Court at 3:30 p.m. in the County Court House. 

All members of the Highway Commissicn, the Engineer, the Attorney and the 
Secretary were present at such meeting. Representing. the County Court were 
County Judge E. G. Arnold, County Commissioners H. A. Renninger and Claude G. 
Smith, and County Engineer Walter W. Larsen. Ralph R. Cronise, publisher of 
the Albany-Democrat Herald was also preset. 


Chairman Banfield explained the object of the Commission's visit, 
and asked the court to submit to the Commission a list of projects arranged 
in the order of their importance, for consideration by the Commission in the 
formulation of its postwar construction program. He advised that the Commis- 
sion is making no promises or commitments at this time but is canvassing the 
state in order to obtain advante information as to the desires of the people 
of the different communities. 


County Commissioner Renninger stated that the County Court has no 
particular program in mind. He gave as his thought that the State Highway 
Engineer knows the needs of Linn County and will be able to supply such in- 
formation. He advised, however, that the county is short of funds and will 
appreciate any help that it can receive. 


The Engineer outlined briefly the status of prospective federal 
funds that the Commission hopes to be able to use in financing postwar work. 


County Engineer Larsen suggested consideration by the Commission 
of several county roads connecting towns in Linn County, particularly the 
following: 


1. Road extending from Lebanon to Corvallis via Tangent, 17 
miles in length. 


2. Scrabble Hill road between Lebanon and Salem. 


3. Road extending from Lebanon to Brownsville, 12 miles in 
length. 
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Salem, Oregon, July 17, 1945 


Following inspection of highways and the site of the proposed bridge 
across the Willamette River at Independence enroute from Corvallis to Salen, 
the Commission conferred with the members of the Marion and Polk County Courts 
at 10:15 a.m. in the Circuit Court Room of Marion County Court House. Repre- 
senting the State Highway Department at such meeting were Chairman T. dH. 
Banfield, Commissioner M. R. Chessman, R. H. Baldock, Engineer, H. B. Glaisyer, 
Secretary. Representing the Marion County Court were County Judge Grant 
Murphy, Commissioners J. E. Smith and Roy Rice and County Engineer, N. C. Hubbs. 
Representing the Polk County Court were County Judge Herman Ven Well, County 
Commissioners H. H. Brandt and Fred Gibson, and County Engineer Sdwerd J. Hines. 
Others present were £. L. Gray, Earnest A. Miller, and Mike Walker represent- 
ing the Salem-Independence-Kings Valley Highway Association. Representing the 
Street Committee of the Salem City Council were Messrs. Lloyd Rigdon and Harold 
Davis, City Engineer. Representing the Highway Committee of the Salem Chamber 
of Commerce were W. L. Phillips and Oscar D. Olson. 


Judge Murphy of Marion County presided. At his request, Chairman 
Banfield explained the object of the Commission's visit and particularly ad- 
vising that the Commission is now making a canvass of the entire state to 
ascertain the desires of the local communities with respect to projects which 
they wish given consideration by the Highway Commission in the formulation of 
its. postwar program. He further advised that when the canvass of the state 
has been completed, the projects submitted by the various communities will be 
carefully studied by the Engineer who will report his findings to the Commis- 
sion which will then make its decision relative thereto. Commissioner Chess- 
man endorsed the remarks of Chairman Banfield. 


Judge Murphy thereupon presented as the project in which Polk County 
and Marion County are particularly interested, the construction of the River 
Road south from Salew to Independence, including a bridge across the Willamette 
River at Independence. He urged the Commission to give favorable consideretion 
to this project from the standpoint of both counties and advised that both 
counties are willing to cooperate by furnishing "match-money" when the time 
comes for this project to be put on the construction program. Both counties, 
he said, are willing to enter into an agreement with the State Highway Commis- 
sion covering the matter of financing the work, provided the project is not too 
costly; however, the counties will expect the state to assume full jurisdiction 
as a state obligation, when the work is complete. 


County Judge Van Well of Polk County endorsed the remarks of Judge 
Murphy. He said that so far as he knows there is no better place for the State 
Highway Commission to spend its money than in the construction of this project 
and that Polk County will contribute some of the funds to pay the costs. 


Chairman Banfield inquired if this is the number one project for both 
counties to which Judge Murphy replied in the affirmative so far as "match- 
money" is concerned. He also said that both counties have additional projects 
in mind which they ere not in a position to present to the Commission et this 
meeting but will do so later. 


that the Commission's visit at this time is to secure an expression from the 
local people with respect to highway work that they would like to have done 
after the war is over. He asked the local group to submit to the Commission 

a list of such projects arranged in their order of importance. The Commission, 
he said, is not in a position to make any commitments or promises today but in 
its deliberations will give sincere consideration to the projects that are sub- 
mitted. 


Mr. Johnson endorsed the improvements of the Alsea Highway and the 
Pacific Highway West. Mr. Glenn spoke for the rerouting of the highway in 
Corvallis along the river frontage so as to relieve the congestion in the bus- 
iness district. The State Highway Engineer pointed out the difficulties of 
such rerouting, mentioning the railroad tracks on the street next to the river 
which would have to be eliminated. 


Commissioner Chessman inquired as to the seccadary highway improve- 
ments or projects. The following were suggested by Mr. Malone as in need of 
attention: 


1. Kings Valley Secondary Highway. 

2. Alsea-Deadwood Secondary Highway. 

3. Territorial Secondary Highway. 

4. Secondary highway between Blodgett and Nashville. 
5. Kings Valley Highway towards Salem. 


He spoke against the construction of a new bridge across the Willan- 
ette River at Independence, stating that there now exists a good road on each 
side of the river at this point with a good ferry connection across the river. 


_ 


Judge McBee suggested the improvement of a direct highway route from 
Corvallis to Lebanon via Tangent, by-passing Albany. He pointed out that U. S. 
Highway No. 20 has been extended from Albany to Newport and that such direct 
connection would be an advantage to the users of this route. 


After further discussion, the conference was concluded at 9:00 p.m. 
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5. Completion of the Wilsonville Cut-off(West Portland- 
Hubbard Highway) between the Marion County Line and Portland. He 
advised that for the most part this work is outside of Marion County 
but is of importance to this county. 


6. Construction of the proposed highway between Rickreali and 
Salt Creek, in Polk County. This road, he says, ties in with the 
North Sentiam Highway as a route to the coast and is important from 
that standpoint. 


7. Extension of the improvement of the North River Road north 
of Salem. 


Mr. Walker spoke in behalf of the Salem-Independence-Kings Valley 
Highway Association, urging the improvement of the South River Road from Solem 
to Independence and the construction of a bridge over the Willamette River at 
Independence. He pointed out that the 1943 Legislature enacted a law which 
provides a way for counties to accumulate funds with which to help finance proj- 
ects of this kind. He suggested that the Highway Commission enter into an 
agreement with the Marion and Polk County Courts with respect to this improve- 
ment 30 that the counties will have something definite to work on and can pro- 
ceed to accumulate funds as provided in this law to help finance the project. 
Mr. Miller elso urged action by the Highway Commission along that line. ir. 
Phillips requested assurance from the Commission that the state will cooperate 
on this project. 


Chairman Bonfield replied that the Highway Commission cannot make 4 
commitment of any kind at this time but mst finish its canvess of the state 
first. He pointed out that it would not be fair to other parts of the state if 
the Commission took action now on this project because it is an entirely new 
one, and while the Commission is in sympathy with it, it must confine its im- 
mediate consideration to present highway problems. 


Commissioner Chessman verified Chairman Banfield's statement. He 
further stated that the Highway Commission does not know definitely now as to 
what funds will be available when the war is over. He pointed out that if the 
government provides federal funds for postwar work, undoubtedly the Potlic Roads 
Administration will have considereble to say about how the money is expended. 
For these reasons, he said, the Commission.cannot make any advance commitments. 


Mr. Walker then asked the Commission for another conference when the 
Commission has completed the state-wide canvass. He was informed by Chairman 
Banfield thet the Commission would be glad to discuss the matter again with the 


group. 
The meeting ws concluded st 11:20 a.m. 
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Judge Van Well also stated that Polk County Court will furnish the 
Commission with a priority list of projects later on. He suggested, however, 
that the list would include the following: Construction of a short-cut route 
between Rickreall and Buell on the Dallas-Coast Secondary Highway and the im 
provement of U. S. 99W from Rickreall to McCoy. Judge Van Well then brought 
up for discussion, the repair and maintenance of the Buena Vista County Road 
which is being badly damaged by trucks belonging to the stat='s contractor who 
is engaged in construction work on the Pacific Highway West in the vicinity of 
Suver. He said that this contractor is hauling gravel over county roads from 
the Buena Vista District to the Suver project, and gave as his thought, in 
view thereof, that it is the stateSobligation to repair and maintain the road 
while it is being subjected to the contractor's hauling. The Engineer advised 
that the Commission has already taken action on such matter and has agreed to 
maintain the road for the period mentioned. 


Judge Van Well expressed appreciation for the help given by the 
State Highwey Commission with respect to the maintenance of the Independence- 
Granger County Road. He advised that the road is rather rough at the present 
time and is in need of some attention. 


Mr. Gray suggested additional improvements to the Independence- 
Granger Road by realignment to eliminate some of the bad turns. 


At this juncture, the State Highway Engineer explained the prospects 
of receiving federal funds with which to assist the state in the financing of 
postwar highway construction work. 


Judge Murphy suggésted the following Marion County projects for 
such program. He advised that they have not been arranged in order of their 
importance except insofar as he personally is concerned so they must be con- 
sidered tentative only and subject to verification later by the County Court. 


1. Designation as a state highway of the section of the North 
Sentiem Highway that extends from Niagara to Detroit. He requested 
construction of this section as a state road as soon as possible re- 
gardless of the prospects for a dam across the North Santiam River 
at this point. 


2. Extension of the improvement of the Salem-Silverton Secon- 
dary Highway. He recalled that the improvement was started several 
years ago but was not finished beceuse of the entranee of the United 
States into the World War. 


3. Extension of the reconstruction work on the Pacific Highway 
East, (U.S.99E) south from Salem, at least as far as Albany although, 
he said, it should be reconstructed clear through to the California 
State Line. 


4. Construction of tite South River Road from Salem to Independ- 
ence including a bridge over the Willamette River at Independence. 


W Junction- & C Bridge Section, Oregon Coast Highway( Cont.) 
10881-Taylor, Zilpha M. 
Right of Way 5,000 sq. ft. at 1f 


10884-Montgomery, Edna 
Right of Way 5,000 sq, ft. at 1¢ 


10880-B-Clatsop County 
Right of Way 14.67 acres 


10887-Mahoney, Zora S. 
Right of Way 2.91 acres at $25. § 72.75 
100 rods fence at 
$1.50 150.00 
4, anchor posts at $1.50___6.00 


SSS 


Ai + Connection Road Section, Oregon Coast Highwa 
10972-Hedeen, Clerk and Helena S. 
Right of Way 0.16 acre at $120.00 


10964-Haggren, Mike 2.24 acres at $80.00 $179.20 
1.03 acres at $120.00 123.60 
Fencing, posts, gates, 
moving fence. 290.00 


10965-Haggren, Mike 3.45 acres at $80.00 $276.00 
6.81 acres at $120.00 817.20 
0.59 acre at $120.00 70.80 
Fence, gates, posts, 
severance damage, loss 


garden 646.75 


Lewis & Clark Bridge-Miles Crossing Section, Oregon Coast Highway 


10942-Christensen, Lela and Annie Christensen 
Right of Way 2,096 sq. ft. at 2e¢ $52.40 
Moving fence 5.00 


10947-Hillard, J. W. and J. H. Jeffere 
Right of Way 4,000 sq. ft. at 23¢ $100.00 
Lawn, flowers, moving 


fence 31.00 


10948-Hillard, J. W. 
Right of Way 4,000 sq. ft. at 23£ 100.00 
Moving fence 10.00 


10949-Omundson, John and Elizabeth ‘ 
Right of Way 3,800 sq. ft. at 23¢ $95.00 
Moving fence 10.00 


$50.00 


$50.00 


$ 0.00 


$228.75 


$19.20 


$592.80 


$1,810.75 


$57.40 


Benson 
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Portland, Oregon, July 27, 1943 


The State Highway Commission met in regular session at 1:30 p.m. in 
room 615 (Imperial Room) of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner A. W. Schaupp was excused from this meeting; however, arrived at 
10:15 a.m., the following day. 


The Assistant Attorney requested authority to acquire certain par- 
cels of real property that are needed for various highway improvements through- 
out the state. He submitted a list of such properties, together with offers 
that he recommended be made in connection with each. After careful considera- 
tion of each item, the Commission approved the request, and thereupon by unani- 
mous vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


‘ 
WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re~- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


ee ws - eee 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same here- 
by are approved and accepted, and that the Attorney for the State 
Highwsy Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in the 
name of the State of Oregon. The seid properties hereby ordered 
and authorized to be acquired are as follows: 


w ton Junction-Lewis & Clark Bridge Section, Ore Coast Hi 
10883-Stevens, Arthur N. 
Right of Way 12,750 sq. ft. in exchange for 15,870 sq. ft. to 
be conveyed by the State 
Clearing $ 125.00 
Moving Building $2,596.80 $2,721.80 Benson 


iletz -Newport Section, Oregon Coast Highwey (Cont. 
7193-Alford, E. C. 
Right of Way 1,500 sq. ft. at 25¢ $375.00 
frees, and allowance re- 


building garage, 
Damages 325.00 #700 ..00 


4063-Lincoln Beach Park Company 
Right of Way 29,185 sq. ft. at 1 3/a¢ 
$510.73 
Fencing, and lighted 
signs 40.00 
Moving Building 500.00 $1,050.73 


Siletz Bay(Cole Creek) -Newport Section, Oregon Coast Highway 


00)-Wade, Estate Ira, and Maurice Anderson 
Right of Wey 15,000 sq. ft. at 2¢ $300.00 


4461-Bacon, George 
Right of Way 1,600 sq. ft. at 5¢ 
800 sa. ft. at 3¢ 


4377-Hanlon, Elizabeth and i. J. Wood 
Right of Way 8,184 sq. ft. at 3 
Slope Easement 30 feet across lots 


In exchange for 15,000 

sq. ft. at 2f¢ sq. ft. 

$300.00, to be conveyed 

ty the State 300 .00 


Fence, trees, shrubbery, 

(new lawn, seed, wreck- 

ing allowance) 194.50 

Moving Buildings 2,000. $2,194.50 


4457-Williams, L. E. and Ben A. Cure 
Right of Way 2,000 sq. ft. at 54 $100.00 
Slope Easement 4,000 sq. ft. at ig 40.00 #140.00 


4456-Williams, Lee 
Right of Way 2,000 sq. ft. at 10f 
Slope Easement 4,000 sq. ft. included 


4439-Jones, Carol S., Mary &. Williams and W. S. Bruce 
Right of Way 2,100 sq. ft. 0.00 
Slope fasement 10,500 sq. ft. 0.00 


4455-Williams, Birdie 
Right of Way 850 sq. ft. at 10¢ 
Slope Easement 2,125 sq. ft. included 
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Right of Way 0.154 acre at $400.00 $61.60 
Fencing 31.50 $93.10 Benson 


10953-Rosenthel, Harold J. and Thos. I. Roberts 
Right of Way 5,924 sq. ft. at 2o¢ $148.10 
Vegetable garden, and 


moving garage 85.00 $233.10 " 
10954- Oja, Walter 
Right of Way 0.26 acre at $500.00 $130.00 
Fencing 51.00 $181.00 « 
109€3-Urell, Emil M. 
Right of Way 0.25 acre at $200.00 $50.00 . 


10955-Wilson, L. E. 
Right of Way C.268 acre at $600.00 $160.80 
Fencing, posts and com- 


promise 104.20 $265.00 n 
10927-Federal Public Housing Administration 
Right of Way 0.44 acre $0.00 ® 
Easement 
Hebo Section, Ovegon C Wi 
2-Duvall, Wallace 
Stock Pile 0.629 acre at $300.00 $188.70 
Federsl Land Bank fee _ 7.50 $196.20 Witt 
State to give grantor and owner power 
line easement across this land. 
etz —N Section, Ore 
4111-A-Sunset Investment Company and H. L. Wes 
Right of Way 389 sq. ft. at 15¢ $58.35 Collins 


4103-Nosker, W. H. 
Right of Way 545 sq. ft. at 15¢ $81.75 ba 


4096-Wisniewski, Charles and Antone 
Right of Way 1.39 acres at $1,000 $1,390.00 


1.0 acre at $750 750.00 
Fencing 184.00 
Moving buildings 2s200.00 $3,524.00 " 


10864-King, Edward G. 
Right of Way 545 Sq. ft. at 15¢ $81.75 
Allowance for moving 
septic tank and wooden 
sign 118.25 $200.00 " 
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dland Road Section, Klamath Falls-Lakeview Highway (Cont. 
9615-Carnini, Pite 
Right of Way 3,585 sq. ft. at 30¢ $1,075.50 
Reestablishing cafe, 
garage, cold storage 
room, moving barber 
pole 1,430.00 
Moving service Stn. 600.00 $3,105.50 Cozad 
Shut—down of cafe-$25.00 
day, not to exceed 10 days, 
on acsount reestablishment 
9586-Mecker, Joe 
Right of Way 733 sq. ft. 0.00 
2-trees at $12.50 25.00 $25.00 . 
9623-Carlson, Estate G. M. 
Right of Way 519 sq. ft. 0.00 
State to cut down width 
of marquee, if necessary 
at its expense 9.00 0.00 . 
Klama s-Malin Sect Hatfield Sec Hi 
10928-McDonald, Levi L. j 
Stockpile Site 0.89 acre at $500.00 $445.00 e 
cotts te-Jo t 
10938-State Land Board 35.32 acres at 
Stockpile Site $105.96 " 
Warren c = & Clark e Sect: re Coast Hi 
10888-Convill, James 0. 
Right of Way 18.68 acres at $25.00 $ 466.25 
Fencing, gates, anchor 
posts, severance damage, 
compromise, Federal 
Land Bank fees $1,164.75 $1,631.00 Benson 


Se ee ee et 
With respect to Item No. 10925 in the above resolution, being purchase of a 
stock-pile site from Levi L. McDonald, the Commission's approval was given 
subject to the condition that no other suitable site can be found. The Commis- 
sion considered that $500.00 per acre is too much to pay for this land. The 
matter was referred to Commissioner Schaupp and the Engineer for final decision. 


Mr. T. M. Davis, Senior Highway Engineer, Public Roads Administration, 
on the following day approved, on behalf of the federal government, the offers 
that are to be made for the properties in which the government is particularly 
interested. 


The Assistant Attorney also asked the Commission to authorize the 
acquisition of other properties by condemnation. He submitted a list of such 
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Allowance new double 

garage, relaying plank 

floors, grass seed and new 

lawn, and new clothes line 
$335.00 


Reconstruction of 
sidewall and under- 
structures house $622.00 $957.00 Landon 


Waldport—Bi k Oregon H 
6799-NcClaskey, Josephine 
Right of Way 0.36 acre at $100.00 $36.00 Witt 


South Beach-Beaver Creek Section, Oregon Coast Highway 
6794-Buhrer, William 
Park 4.67 acres at $50.00 $233.50 " 


Access Road (No d) Secti Ore, 
10958-Kaneko, Yogoro and Yori 
Slope Easement 15 foot slope easement no charge Cosad 


ittle Luckiamte Bri onmouth Hi 
10913-McNamar, Earl W. end A. T Bressler 
Right of Way 2.0 acres at $100.00 $200.00 
4.35 acres at $30.00 130.50 
Severence, fencing 1,120.00 $1,450.50 McChesney 


$100.00 addition is to be given 
grantor if potato crop is not 
harvested on account construction. 


Barrow Creek-Siskiyou Summit Section, Pacific Highway 
10959-Haines, Dr. Charles A. 
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Right of Way 7.35 acres at $10.00 $73.50 Witt 
Crescent Section, The Dalles-California Highway 
7485-"Waterman, E. A. 

Right of Way 7,500 sq. ft. at 2a $150.00 McChesney 


7497-Woterman, E. A. 
Right of Way 1,000 sq. ft. at 26 $20.00 " 


Qwens Street-Midlend Road Section, Klamath Falls—Lakeview Highway 
9585-Klamath Valley Lumber Co. 


Right of Way 2,224 sq. ft. at 40¢ $889.60 
Removal and loss scale 
site, and remodeling 
building $4,110.40 $5,000.00 Cozad 


and in the southwest quarter (SWz) of Section 25, 
Township 8 North, Range 10 West, W. M.; in Section 
25, Township 8 North, Range 10 West, W. M.; and in 
the Trueman Powers D. L. C. in Section 25, Township 
8 North, Renge 10 West, W. M., all in Clatsop County, 
Oregon, and is more particularly described on the 
attached sheets and designated as Parcels Nos. 1, 2, 
and 3, and is further identified in the records of 
the Highway Commission as file R10889, and which 
property is being acquired for right of way purposes 
in connection with the Oregon Coast Highway;* 


Real property owned by Captain Charles H. Johnson, 
which property is located in the northwest quarter (NWS) 
of the southwest quarter (SW) of Section 32, Towm- 
ship 5 North, Range 10 West, W. M., Clatsop County, 
Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 4 and is 
further identified in the records of the Highway Com- 
mission as file R 10340, and which property is being 
acquired for right of wey purposes in connection with 
the Oregon Coast Highway;* 


Real property owned by Deisy I. Whiton, which 
property is located in Lots 5 and 6, Block 5, Sylvan 
Park, situated in Section 6, Township 4 North, Range 
10 West, W. M., Clatsop County, Oregon, and is more 
particularly described on the attached sheets and 
designated as Parcel No. 5 and is further identified 
in the records of the Highway Commission as file R10345, 
and which property is being acquired for right of way 
purposes in connection with the Oregon Coast Highway;* 


Real property owned by Mary Sijota, which property 
is located in the southwest quarter (SWZ) of the south- 
west quarter (Siz) of Section 10 and Lot 4 (SEq of SE) 
of Section 9, Towmship 8 South, Range 11 West, W. M., 
Lincoln County, Oregon, and in the southwest quarter 
(SW) of the southwest querter (SWZ) of Section 10, 
Township 8 South, Range 11 West, W. M., Lincoln County, 
Oregon, and is more particularly described on the attached 
sheets and designated as Parcels Nos. 6 and 7, and is 
further identified in the records of the Highway Com- 
mission as file R 4051, and which property is being ac- 
quired for right of way and channel change purposes in 
connection with the Oregon Coast Highway;* 


Real property owned by lMirs. D. E. Sunderland, which 
property is located in Lots 18, 19, and 20, Block 29, 
Crescent, situated in Section 30, Township 24 South, 
Range 9 East, W. Ms, Klamath County, Oregon, and is more 
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properties, together with offers that he recommended for each parcel, as 


follows: 

File No. Name Purpose Required Recommended Offer 
10329 Henry Naegeli, et al Right of Way $2,500.00 
10340 Captain Charles H. Johnson Right of Way 550.00 
10345 Daisy I. Whiton Right of Way 225.00 
4051 Mary Sijota Right of Way 550.00 
7487 Mrs. D. E. Sunderland Right of Way 300.00 


After careful consideration, the Commission approved the request, and thereupon 
by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, the State Highway Commission is authorized to locate, 
relocate, construct, reconstruct, maintain, widen, straighten, and 
otherwise improve state highways, both primary and secondary, and 
also access roads or other roads in which the iederal Government is 
interested, and said Commission is also authorized to construct shops, 
equipment sheds, office buildings, maintenance sites, patrolmen ac- 
commodations, and snow fences, and is authorized to acquire quarry 
sites, gravel pits, storage sites, stockpile sites, weighing stations, 
and broadcasting stations, and is further authorized to develop, con- 
struct, improve, operate, and maintain parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or re- 
sorts, and other places of attraction and scenic value; and 


WHEREAS, said Highway Commission is authorized to acquire 
by purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property, or any interest therein, necessary or 
deemed by the Highway Commission necessary for the accomplishment of 
any and all of the foregoing things; and 


WHEREAS, in the judgment of the Highway Commission the 
tracts or parcels of land hereinafter described are each and all 
necessary for the specific and particular purposes hereinafter 
expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the several parcels c. real property hereinafter described are each 
and all necessary for the accomplishment of the purposes hereinafter 
expressly and specifically set forth, which said real properties and 
the specific purposes for which the same are being acquired are des- 
cribed as follows, to wit: 


Real property owned by Henry Naege?1, et al., which 
property is located in the southeast quarter (seg) of Section 26 
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The Attorney reported on his investigation of the complaint of con- 
tractor C. J. Eldon, with respect to the claims made by two railroad companies 
for reimbursement of the cost of maintaining flagmen and watchmen in connec- 
tion with Mr. Eldon's contract for the construction of the Davies Overcrossing 
Structure, on the Wolf Creek Highway, in Washington County, contract No. 2402. 
He gave as his understanding that the claims were filed with the State Highway 
Commission and that they were paid by the state, and that the Commission is 
now attempting to deduct the amounts thereof from moneys earned by Mr. Eldon 
under his contract; further, that Mr. Eldon denies any contractual obligation 
to pay the claims and he is asking the Commission to allow him the ameunt there- 
of in the state's final settlement with him for this work. Mr. Eldon's protest, 
he said, is on the ground that the railroads have charged him not only for 
actual hours that the watchmen were employed on the job, but have also charged 
him for hours consumed while traveling back and forth between Portland and the 
job, including transportation costs. The total of the railroad claims, he said, 
is $2,436.75, of which amount $810.36 is for time consumed while traveling back 
and forth between the job and Portland, plus transportation costs. The differ- 
ence between these two amounts, $1,626.39, he said, represents compensation 
for the time actually put in on the job by the watchmen. He advised that he 
was able to find nothing in any of the contracts which in any way discloses 
that the railroad could or intended to charge transportation costs in connec- 
tion with the furnishing of flagman or watchman services, or that the railroads 
could or intended to transport their men each day between the job and Portland, 
and that the time consumed in traveling back and forth would be computed on the 
basis of time and one-half, although there is evidence to the effect that the 
state had knowledge of such matters during the progress of the work, but did 
not bring it to the attention of the contractor. He submitted a lengthy writ- 
ten report on his investigations, and gave as his opinion that the contractor 
in any event is liable only for the sum of $1,626.39, which represents the 
actual time employed by the railroad company's watchmen, without payment for 
overtime or travel expense. He recommended settlement with Mr. Eldon on such 
basis. The Engineer concurred in the recommendation. The Commission approved 
the recommendation by unanimous vote. 


Mr. Ralph Moody, Attorney, Salem, and Mr. Gus Carlson, Rate Special- 
ist, Portland, came before the Commission at this time with regard to the 
repair of a road that extends from the Old Oregon Trail at East 3rd Street in 
the town of Umatilla, to a small island in the Columbia River, on which have 
been constructed certain oil-storage facilities. Mr. Carlson advised that the 
construction of this roadway was completed by Umatilla County in December, 1942, 
but was partially destroyed during high water, in June of this year. The 
county, he said, lacks the necessary funds to meke repairs, which are estimated 
to cost about $8,000.00, so has it in mind to ask the federal government for 
access road moneys to finance the work. He inquired whether or not the High- 
way Commission would support the county's .:quest. Chairman Banfield advised 
that while the Highway Commission can not make suggestions or recommendations 
in connection with projects of this kind, it will offer no objections to the 
county's application for such funds. In the event that the county is success- 
ful in obtaining funds from the government, he said, the Highway Commission 
will be pleased to assume the responsibility of contracting the work, if that 
is the wish of the county. This concluded the conference. 
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particularly described on the attached sheets and desig- 
nated as Parcel No. 8 and is further identified in the 
records of the Highway Commission as file R 7487, and 
which property is being acquired for right of way purposes 
in connection with The Dalles-California Highway.* 


2. That the Commission does hereby find and declare 
that each of the said described parcels of real property is nec- 
essary and acquisition of the same by the State is required for 
the specific purposes hereinabove set forth, and the said prop- 
erties are being acquired for the express and specific purposes 
in this resolution set forth. 


3. That the State Highway Engineer be and he hereby 
is instructed and directed to make or cause to be made all sur-  —- 
veys necessary in connection with the determination, description, 
and acquisition of said real properties, and said Engineer is 
further instructed to prepare and submit to the Legal Department 
necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of 
any deed or deeds or other instrument or instruments necessary to 
complete the acquisition of said property or properties, whether 
said properties be acquired by purchase, donation, agreement, or 
by the exercise of the power of eminent domain. 


4. That J. M. Devers, Attorney for the State Highway 
Commission be and he is hereby requested, authorized, and directed 
to attempt to agree with the owner or owners and/or with the ten- 
ants or persons in possession, if there be any, of said parcel or 
percels of land with respect to the compengation to be paid for 
the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be 
reached, then it is hereby further resolved that J. M. Devers, 
Attorney for the State Highway Commission, be and he hereby is re- 
guested to commence and prosecute to a final determination such 
suit or action, or suits or actions, as may be necessary and ap- 
propriate to acquire title to the said premises and all rights 
therein for the purposes herein stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


#(The detailed description of the respective parcels or real proper- 
ty mentioned in this resolution are attached to the original resolu- 
tion on file in the office of the State Highway Commission, Salem, 
being Resolution No. 37, under the heading "Real Property Condemna- 
tion Resolutions" and said descriptions by this reference are made a 
part of this minute entry to the same extent as if copied in full 
herein.) 


the state's scales, one of them parking his load in a farm yard nearby, 

and the other returning to Molalla and parking his truck at a filling station. 
He suggested that the Commission should take action of some kind against oper- 
ators who refuse to have their equipment weighed. The Secretary was instructed 
to write Mr. Paulson and to other operators in this category, advising them 
that the Highway Commission jnsists that they submit tc the weighing of their 
loads on the state's scales, and if they do not comply with instructions from 
the weighmasters in that regard, then the Commission will cancel their special- 
carrier permits. In the discussion of this matter, it was pointed out that the 
weighmesters do not have police authority, so are not in position to force an 
operator to submit to the weighing of his equipment. Chairman Banfield sugges- 
ted that it would be advisable to have at least one of the weighmasters of each 
crew deputized by the Superintendent of State Police, so as to correct such & 
situation. Commissioner Chessman concurred. Final action on this matter, how- 
ever, was deferred until the next day when Commissioner Schaupp would be pres- 
ent. (This was approved on the following day by unanimous vote of the Commis— 
sion, and the resolution with respect thereto was adopted at that time. See 
ahead for resolution.) 


A report from the Chief Weighmaster with respect to log hauling oper- 
ations on the Santiam Highway, between Cascadia and Sweet Home, also had the 
attention of the Commission. According to the weighmaster's report, operators 
over this section are not complying with the provisions of their overlength 
permits, which require the operations between Mile Post 32.9 and 35.68 to be 
under the protection of flagmen. The Secretary was instructed to inform all 
of the operators who are truck-hauling logs over this section that they mist 
furnish flagmen in accordance with provisions of their permits, otherwise, 
the Commission will cancel their permits. 


The Commission also discussed a report from the Chief Weighmaster 
with respect to log-haulers who are operating with insufficient binder chains 
around their loads. It was pointed out in the discussion that all log-hauling 
permits contain a provision for three binder-chains, but it appears that the 
operators do not comply therewith, it having been observed that many of them 
use only one binder chain and some of them use no binder chain at all. The 
Secretary recalled that the Commission at 2 previous meeting ordered that vio- 
lators of this provision be warned that unless they tied their loads with the 
required number of binder chains their permits would probably be cancelled. 
These warning letters, he said, have gone out to the violators of record, some 
of whom have indicated orally that they are unable to purchase chains for this 
purpose. He was instructed by the Commission to make further inquiry from such 
operators why they do not comply with the provisions of their permits in this 


regard. 


A letter was presented from Mr. Chas. P. Pray, Superintendent of 
the Department of State Police, regarding the maintenance of guards on certain 
state highway bridges. It was Mr. Pray's thought that guard service could be 
discontinued on the following bridges with ¢ minimum risk of interruption of 
traffic, inasmuch as these structures are not in or near populous communities ; 
and danger of attack by the enemy appears remote: 
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The Secretary presented 2 list of violations that have been committed 
by carriers that are operating over state highways under emergency transporta- 
tion permits. He was instructed to notify such violators that they must limit 
their loads to the weights prescribed in their permits; otherwise the permits 
will be cancelled. In this connection the Engineer reported on the request of 
Mr. R. J. Moore of the Moore Mill and Lumber Company, Bandon, for the privilege 
of transporting green lumber over state highways under the same weight toler- 
ances that the Commission allows log-haulers. He said that in his estimation 
there is no justification for a weight tolerance on lumber, and recommended 
that the request be denied. The Commission approved the recommendation by 
unanimous vote, and instructed the Engineer to so inform Mr. Moore, explaining 
fully just why the Commission has found it necessary to deny his request. 
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The Commission had under discussion the question of penalizing a 
number of log-haulers who have been observed transporting flagrant overloads. 
There were presented to the Commission nineteen cases of this kind, with in- 
formation as to the number of violations that each has committed, and the size 
of the overloads. After considerable discussion, the Commission decided unan- 
imously to cancel the permits of the following operators, subject to concurrence 
by Commissioner Schaupp: 
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Standley Brothers, Camas Valley Jack Baldridge, Reedsport 


J. D. Bryson, Roseburg Ben Baldridge, Reedsport 

Hugh H. Honnen, Eugene Donald Baldridge, Reedsport 
Herold Nichols, Reedsport Edward L. Mattin, Coquille 
Williem Edward Gannon, Jr. Albany Howard Henry Jenkins, Myrtle Point 
Manley A. Watson, Reedsport Alfred A. Baldridge, Reedsport 


(This action was approved by Commissioner Schaupp on the following day, at 
which time the Secretary was instructed to make formal request to the Public 
Utilities Commissioner for cancellation of the special carrier permite of the 
above operators. See ahead for additional paragraph on this matter.) 


In this connection, the Engineer advised receipt of a request from 
the E. K. Wood Lumber Company, Reedsport, for permission to transport over 
the Umpqua Highway, in the vicinity of Scottsburg, loads of logs having a 
gross weight of about 80,000 pounds. This company, he said, has stated a 
willingness to furnish the state a bond to cover its fair share of extra main- 
tenance work that may be necessary to keep the road in good condition and to 
repair damage that might occur as a result of the overloads. He recommended 
denial of the request. The Commission approved the recommendation. 


The Commission had under discussion a report from the Chief Weigh- é 
master, relative to the operations of A. W. Paulson, log-hauler, Molalla. It 
appears thet Mr. Paulson is operating two trucks in log-hauling service, and 
that he does everything possible to keep these trucks from being weighed at 
the state's scales, which is rather irritating to other operators who are en- 
deavoring to cooperate with the State Highway Commission. As an example of 
such practice, the Chief Weighmaster advised that on July 20 both of Mr. Paul- 
son's trucks were observed heavily loaded at a point about a mile from the 
state weighing station at Molella. The drivers, he said, decided not to cross 
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area, and will approve the award of the contract for the McTimmonds Road con- 
struction, bids for which are to be taken on the following day, so that federal 
access moneys may be ottained to finance that portion of the work. The Attor- 
ney read aloud a letter from Mr. Don £. Meldrum, Division Real Estate Director, 
U. S. Army Engineers, on the subject, and also read his reply thereto. After 
considerable discussion, the Commission approved the Attorney's letter by unan- 
imous vote, subject to the condition that he insert therein that the Commission 
will not approve the granting of an easement to the government for the use of 
the secondary highways in the cantonment area until the matters mentioned by 
the Engineer have been disposed of to the satisfaction of the Commission, and 
until the contract for the construction of the McTimmonds Valley Road Project 
has been awarded. This action was approved by Commissioner Schaupp on the 
following day. 


The Commission discussed, approved, and signed a petition directed 
to the Stanfield Irrigetion District, requesting the exclusion from the Board- 
man-Stanfield Section of such district, of all lands contained within the right 
of way of state highways which lie within the district's boundaries. 


The Commission discussed a proposed modification of its agreement 
with the Union Pacific Railroad Company relative to the remodeling of the 
Union Avenue Viaduct to accommodate additional railroad tracks. The Attorney 
advised that the modification simply censists of the addition of a new paragragh 
which makes the agreement effective as of the date upon which the work contem- 
plated therein was actually done. He also said that he sees no serious objec- 
tion to conforming to the railroad company's request, and recommended approval 
thereof. The Commission approved the recommendation, and thereupon signed the 
agreement as modified. 


The Attorney presented a form of "Release of Damages" which he has 
prepared for execution by Mr. H. G. Stewart, in the disposition of his claim 
against the State for damages to his property by erosion, adjacent to the John 
Day Highway, at Mile Post 138.48. He explained that the claim is for tmilding 
a new irrigation ditch, which cost $48.00. The Commission b; unanimous vote 
approved the form of release, and authorized payment of the claim, if Mr. 
Stewart will execute the release form. 


The Commission had under consideration a letter from W. H. Lynch, 
District Engineer, Public Roads Administration, relative to approval of the 
Oregon Forest Highway Program letter, covering estimated expenditures for the 
fiscal year ending June 30, 1944, out of the forest highway funds available to 
the State of Oregon, totaling $16,500.00. The Commission approved such program, 
and on the following day signed a letter jointly with Mr. Lynch and Mr.James 
Frankland, Acting Regional Forester, directed to the Chief of the Forest Serv- 
ice and the Commissioner of the Public Roads Administration, Washington, D. C., 
relative thereto. Such letter follows: 


Bridges over the Willamette Riwer at Salem, Albany and Harrisburg. 
Bridges over Youngs Bay and Lewis and Clark River, at Astorie. 
Bridge cver the Deschutes River at Maupin. 


He also gave as his thought that the guard at Arch Cape Tunnel, on the Oregon 
Coast Highway, may be dismissed, because the tunnel is a type of facility that 
is difficult to damage or destroy, and besides there is an alternate route in 
the event the tunnel is blocked. In reaching these conclusions Mr. Pray stated 
that "* * * only the threat of saboteurs intent on paralyzing traffic was con- 
sidered. They have been influenced by the fact that no invasion for saboteurs 
to abet now impends or appears probable; that enemy aliens are sequestered or 
watched; that the reds, by chance or mischence, are on our side." (See letter 
dated July 21, 1943, for further details.) 


In the discussion of this matter the question was raised whether or 

not highway bridges are insured against sabotage. The Commission deferred a 

| { decision on this matter, pending receipt of such information, and until Com- 

BNE missioner Scheaupp is present. (See record of following day for final action 
>} ie on this Aor 


The Engineer reported briefly on the program that has been scheduled 
for the traffic-line painting crews for 1943. He submitted a map showing the 
striping that has already been accomplished, and that which is scheduled for 
this year's performance, together with the proposed schedule of operations. 
The Commission approved the report and the schedule as outlined. 


The Commission discussed 4 complaint from the County Court of Polk 
County regarding damage that is being done to Polk County roads by the gravel- 
hauling operations of contractors E, C. Hall and J. C. Compton, in supplying 
subbase material for the new highway (U.S. 99W) south of Monmouth. The Engi- 
neer presented a map showing the location of the gravel deposit and the 
route over which the contractors are hauling the materials. He pointed out 
¢ that the hauling is over about two miles of oiled road and about two miles of 
- graveled road, a portion of which distance is along the Independence-Granger 
} ; oiled road, that is being mainteined by the state. For the most part, he said, 
j the damage is being done to the oiled road. He estimated the cost to repair 
ti > such damage at about $1,500.00 and recommended approval of the project, in 
view of the fact that the damage is being done by the state's contractors. 
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ae te The Commission approved the recommendation by unanimous vote. 
5 rf The Engineer brought up for discussion « request from the U. S. 
TT War Department for a deed conveying unto the federal government title to those 
Bt portions of secondary highways Nos. 190 and 191 which are conteined within the 
-£ limits of Camp Adeir. He advised that these roads have been closed by the 
3] Army to general public use, and sre being used exclusively in connection with 


army activities, so will not be of much value to the state until the present 


. ; war emergency has expired. It was his thought that it would be satisfactory 
7! to give the Army a temporary lease or easement for the exclusive use of the 
ie boa roads for as long as they are needed for army purposes, provided the govern- 
& +"). * ment will approve the granting of an easement to the state for a slight en- 
5 ti croachment of the McTimmonds Valley Road at the west edge of the cantonment 
ft 
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studies, or other investigations, as it may deem proper relating to traffic 
conditions upon Central Avenue and upon Riverside Avenue, in Medford. These 
resolutions were discussed briefly by the Commission and were referred to the 
Engineer for report at the next meeting. 


The Secretary also presented a resolution from the Portland Chamber 
of Commerce on the subject of preservation of timber along Oregon highways, 
and a letter from Mr. David B. Simpson, President of the Chamber of Commerce, 
with regard thereto. The Commission referred this matter to the State Parks 
Superintendent, Mr. S. H. Boardman, with instructions to suggest to the members 
of the recreational committee of the Portland Chamber of Commerce that it 
accompany him on a trip over Oregon highways, to gain first-hand information 
with respect to just what the State Highway Commission is now doing to preserve 
highway scenery. 


The Engineer reported the need to construct a revetment along a short 
section of the Willamette River, near Oakridge, where a wash-out has occurred, 
in order to protect the state's investment in the Willamette High.ey, which is 
in danger. He estimated that such revetment would cost about $4‘ ,000.00 and 
requested authority for the expenditure, and to take bids for the project at 
the next meeting of the Commission. The Commission approved the request by 
unanimous vote, and also authorized the Attorney to obtain options for right 
of way, as may be necessary, in connection therewith. 


A resolution was presented from the Board of Supervisors of Del Norte 
County, California, in which the Oregon State Highway Commission was requested 
to join with the California State Highway Commission, the Public Roads Admin- 
istration, and the Regional Foresters of the United States Forest Service in 
Oregon and California, in securing the redesignation of the Happy Camp-Takilma 
Forest Development Road as a Forest Highway. It was stated in the resolution 
that this road needs improvement badly because it serves a district which a- 
bounds in strategic materials that are needed by the nation in connection with 
its war effort; also, that under the road's present designation it is not 
possible to ‘secure, such improvement, hence the desire for the reclassification. 
The Engineer advised that this road is about forty-three miles in length, most 
of which is in the stata.of California, and that it would cost about half-a- 
million dollars to*sonetruct it; further, that in his estimation now is not the 
proper time to add new roads to the Oregon Forest Highway System, in view of 
the fact that there is 2 considerable mileage of uncompleted roads on such sys- 
tem in Oregon, which should have first attention. The Commission concurred and 
thereupon instructed the Secretary to so inform the Board of Supervisors. 


The Assistant Attorney requested instructions with respect to the 
exchange of properties with the U. S. Forest Service, at the Waldport Ranger 
Station, south of Waldport. He recalled that the Commission on July 16, 1943, 
authorized such exchange, and while there was no specific discussion of the 
question, he assumed 'that the Commission wanted the exchange made by the usual 
form of a deed. It now appears, he said, that the land which the state was to 
get from the Forest Service cannot be conveyed except by act of Congress, so 
suggestion has been made by Mr. F. W. Furst, Forest Supervisor, that the govern- 
ment property be made available to the Highway Commission by "Special Use 
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July 17, 1943 


Chief, Forest Service, 
Commissioner, Public Roads Administration 
Washington, D. C. 


Gentlemen: 


In accordance with the regulation for carrying out the 
provisions of Section 23 of the Federal Highway Act, it is 
recommended that the following estimated expenditures for 
the Fiscal Year ending June 30, 1944, be authorized out of 
available Forest Highway funds for the State of Oregon. 


SE i ea ee 


Location Surveys $ 4,000 
i Administration 2 
iy Total 3500 


These expenditures are for necessary administration of 
uncompleted major construction projects and surveys and plans 
on approved routes. 


Very truly yours, 


A letter was presented from Mr. H. S, Fairbank, Division of Informe- 
tion, Public Roads Administration, Washington, D. C., in regard to the eligi- 
bility of highways for federal funds, under pending postwar legislation, par- 
ticularly with reference to the designation of highways under the term "Second- 
ary and Feeder Roads," as defined by HR 2426. According to Mr. Fairbank's 
letter, any road that is not on the federal aid system will qualify for 
such designation. The Engineer gave as his thought, in view of this letter, 
that it would not be necessary to request an extension of the federal aid 
secondary highway system at this time. The Commission concurred and there- 
upon instructed the Engineer to withhold applying for such extension for the 
time being. 


The Commission discussed briefly and ordered filed a letter from 
Mr. Lewis A. McArthur, Secretary of the Oregon Geographic Board, dated July 
12, 1943, with regard to the "Franklin-Smithfield" community name controversy, 
in Lane County. Commissioner Chessman advised that upon receipt of this conm- 
munication he wrote Mr. R.V. Howard, who is particularly concerned with the 
matter, that the State Highway Commission does not have jurisdiction thereover, 
and suggested to Mr. Howard that he take the matter up with the Lane County 
Court. ; ,) y 
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The Secretary presented a resolution from the Board of Directors of 
the Jackson County Chamber of Commerce, requesting the abandonment of one-way 
traffic upon Central Avenue and upon Riverside Avenue, in the City of Medford. 
He also presented a resolution from the Medford City Council, recommending 
that the Highway Commission give due and serious consideration to the request 
of the Jackson County Chamber of Commerce, and that it make such surveys, 
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ing their equipment. He advised that it was Mr. Flagg's idea that the Justices 
of the Peace would be inclined to impose heavier fines if they were fully ac- 
quainted with the law with respect to weights, particularly that which grants 
to log-haulers a tolerance over and above the 54,000 pound limit, The matter 
was discussed at some length, during which the Commission questioned the advis- 
ability of so informing the Justices of the Peace. It was the thought of the 
Commission that the desired results would be obtained if a general letter along 
that line were directed to the District Attorneys of each county, and each such 
attorney were fully informed as to just what the Highwey Commission is trying 
to do to stop overloading. After discussion of the matter from that standpoint, 
the Commission approved such method of handling the matter, and referred it to 
the Attorney to prepare an appropriate form of letter. 


Commissioner Chessman brought up for discussion the disposal of 
houses in Astoria that the Commission is acquiring in connection with right of 
way settlements. The Assistant Attorney advised that the matter has not as yet 
been given much thought, due to the fact that the houses have not yet been paid 
for, but if past practice is followed, the houses probably will be sold to the 
highest bidder therefor. Mr. Chessman remarked that housing facilities in 
Astoria are very limited at the present time, due to wartime activities in that 
place, and no doubt the houses under discussion will be in considerable demand. 
It was his thought in view thereof that they should not be wrecked, but should 
be moved onto other property where they could be used to good advantage. The 
Assistant Attorney was instructed by the Commission to make the preservation of 
the buildings a condition of the sale, when they are disposed of. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission, and asked the Commission to confirm them 
and the amounts allocated for each. After due consideration, the Commission, 
by unanimous vote, authorized and instructed the Engineer to make such surveys 
on various sections of the highways of this state, which said sections of high- 
ways, together with their identifying survey numbers and the amounts authorized 
and allocated for such survey expenditures, are as follows: 


Type of Prefix 

Survey No. County Section and Highway Authorization 

Quarries 7-1423 Crook & Marks Creek-Taylor Creek Sec., lst - $600.00 
Wheeler Ochoco Highway 


Drainage 9-1450 Deschutes Lapine-Crescent Section, lst - $150.00 
Ditch The Dalles-Calif. Highway 
Prospect. 12-1431 Grant Dads Creek-Dixie Summit Sec., 

John Day Highway lst - $500.00 
Drainage 19-1430 Lake Vnewaucan Narrows-Valley Falls lst - $200.00 
Ditch Section, Fremont Highway 


Location 20-1455 Lane 6th and High Streets, Eugene Ist - $2,000.00 
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Permit" or "Easement". He requested instructions. The Commission approved 
such method of conveyance, if that is the proper way to handle it, and if the 
Attorney feels that the interests of the state are properly protected thereby. 
It was left up to the Legal Department to decide. 


The Commission had under discussion a form of "easement deed," grant- 
ing to the United States of America a permanent easement and right of way 
across certain state property adjacent to the Oregon Coast Highway, in Lincoln 
County. The question arose whether or not the easement should be granted on 
a permanent basis. The matter was referred to the Engineer for study with 
respect thereto and report at the next meeting of the Commission. 


The Assistant Attorney reported on his investigation of the request 
of Harold V. Pasley for an approach entrance to the Wolf Creek Highway, across 
the Ernest and Fred Zurcher property. He explained that 4 settlement has not 
yet been made with Ernest and Fred Zurcher for right of way, but that when it 
is made it will include restriction of access. Mr. Pasley's property, he said, 
does not abut upon the highway, and there will be no necessity for any right- 
of-way settlement with him. He stated that Mr. Pasley is considering the pur- 
chase of some of the Zurcher property located north of the highway, and the 
result of his conversation with Mr. Pasley was that, before the purchase is 
completed, he would get in touch with the Stete Highway Department, and at 
that time the question of a point of access would be given further considera- 
tion. The Commission ordered that the matter rest in abeyance pending further 
developments. 


The Secretary requested instructions relative to the retention of 
the bid deposit submitted by lir. Walter L. Strain, in connection with his offer 
to purchase the old Knapp Hotel Building, at Port Orford, for which the Com- 
mission took bids at its meeting on May 12, 1943. He recalled that the Commis- 
sion referred the bids to the Attorney at that time to make certain inquiries 
whether or not the women's organizations who are interested in the preserva- 
tion of the building from a historical standpoint, would be willing to assume 
the expense of moving the building from the state's property, if the building 
were given to them. The Attorney advised that such inquiries have been made, 
but to date he has received no satisfactory reply. The Commission decided, in 
view thereof, that it should no longer retain Mr. Strain's bid deposit. The 
Secretary was thereupon authorized to return it to Mr. Strain. 


The Engineer requested authority to purchase two tractor loaders, 
at en estimated total cost of $5,000.00. He advised that the loader that was 
purchased by the Commission some time ago has worked out very successfully, 
cmt in that it takes the place of several wheelbarrow men. He recommended approval 
; of the present purchase, because the loaders are a big labor-saving device and 


can be used not only on paving work, but in connection with other maintenance 
work. The Commission approved the purchase by unanimous vote. 


zm The Engineer brought up for discussion a suggestion offered by Mr. 
«at George H. Flagg, Public Utilities Commissioner, relative tc the imposition of 
: fines by Justices of the Peace, on log-haulers who are arrested for overload- 
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to complete this job. They attributed their failure to complete 
the contract within the specified time limit to adverse working 
conditions caused by ocean tides. The Engineer edvised that all 
work in connection with this job was completed prior to the speci- 
: fied completion date, except for the installation of the lower 
waling of the fenders, which waling could only be installed at 
: extreme low tide, and it was not until June 21 that conditions ; a 
were right to make the installation. He recommended, in view 
thereof, that the extension of time requested be granted without 
penalty. Commissioner Chessman moved approval of the recommenda- 
tion. The motion was seconded by Chairman Banfield, and carried. 3 


The Engineer reported that the contracts Nos. 2570 and 2621, for 

the construction of state highway projects, have been completed in accordance 
with the requirements of the contracts or modifications thereof, and that such 
jobs are now ready for acceptance. The following resolution accepting such 
projects was offered and adopted by the unanimous vote of the Commissioners 

: present: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have bemcompleted according to the terms and 
provisions of the contracts, and that said jobs are now ready 
for acceptance: 


Contract No. 2570, with Jacobsea-Jensen Company, 
for grading and paving Se-tion "B", South Unit, Antelope 
Creek-Medford Section of the Crater Lake and Pacific 
Highways, in Jackson County, completed June 15, 1943. 


Contract No. 2621, with The Gilpin Construction 

Company, for replacing pier fenders on the Lewis and 

: Clark River Bridge, on the Oregon Coast Highway, in 
Clatsop County, completed June 21, 1943. 


: THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the re- 

: spective contracts, and said jobs are hereby accepted and final 

: payment in connection with each is hereby authorized. 


The Commission confirmed Monday, August 23, 1943, as the date for its 
next regular meeting for the receiving of bids, and instructed the Secretary 
to make the usual arrangements to hold this meeting in the auditorium of the a 
: Public Service Building, Portland. The Commission also confirmed the date, 4 
: August 24 to 28, inclusive, for its Central Oregon inspection trip, and instruc- 
ted the Secretary to arrange for accommodations enroute. It was decided not to 


inciude Yamhill County in this trip. i 


The meeting was adjourned at 4:15 p.m. until the following morning. - 


| 
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Type of Prefix 
. 4 and H orizat 


Plans 21-1460 Lincoln Siletz Bay-Newport Section, 2nd - $1,000.00 
Oregon Coast Highway Total to date 
$2,500.00 
Plans 127-1423 Polk Wells-Suver Road Section, 2nd - $250.00 
Independence-Granger County Rd.Total to date 
$10,050.00 


The Engineer presented a report on the survey for the relocation of 
the Pacific Highwey East, between Steiwer Hill and Albany, which survey was 
authorized by the Commission on January 10, 1943. He presented a map showing 
several alternate routes, particularly pointing out the proposed revision north 
of Jefferson. He recommended adoption of the line which passes to the west of 
the town of Jefferson. The Commission deferred ection on this matter until Com- 
missioner Schaupp is present. This matter was reconsidered on the following 
day, but a decision was again deferred until the next meeting. The Engineer 
was instructed to report to the Commission at that time on the estimated cost 


to construct the alternate routes, and the Attorney was instructed to report on 
the cost of right of way. 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete highway construction projects: 


Jacobsen-Jensen Company, contract No. 2570, for grading and 
paving Section "B" of the South Unit of the Antelope Creek-Medford 
Section of the Crater Lake and Pacific Highways in Jackson County, 
requested an extension of time from August 31, 1942 to June 15, 

1943, within which to complete the job. They attributed their 
failure to complete the project within the specified time limit to 
unavailability of materials, due to wartime conditions. The Engineer 
advised that highway traffic was not unduly hindered or inconvenienced 
by reason of the delay, because all of the curbs and pavement were 
completed by September 19, 1942. The delay, for the most part, he 
said, was occasioned by such work as oiling sidewalks and approech- 
road connections, cleaning up the job and performance of other mis- 
Gelianeous items. He pointed out that the contractor has been in 
competition with the builders of Camp White, which has made it 
difficult for him to obtain not only equipment and supplies but also 
labor. He recommended in view of the circumstances that the exten- 
sion of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. 


The Commission approved the recommendation by unanimous vote of the 
members present. 


The Gilpin Construction Company, contract No. 2621, for re- 
placing pier fenders on the Lewis and Clark River Bridge on the 
Oregon Coast Highway in Clatsop County, requested an extension of 
time of twenty-one days, from May 31 to June 21, 1943, within which 


(Monmouth-Pedee Bridge Project--Continued) 


Tower Sales & Erecting Company $18,165.00 . 
Tom Lillebo $18,498.00 on * 
O. N. Pierce $20,570.00 3 
Harry L. Hamilton $20,760.00 


OREGON COAST AND THREE RIVERS HIGHWAYS 
HEBO ROCK PRODUCTION PROJECT 


A. H. Saxton $67 ,'760.00 { 
Rogers Construction Company $68 ,650.00 

C. H. Wheeler $68,970.60 

McNutt Brothers $72,275.00 » 
A. » Dolan $78,575.00 > 


Recunsideration was given by the Commission to the cancellation of 
the P. U. C. permits of the twelve operators whose violations were discussed 
on the previous day. The Attorney advised that, as instructed by the Commis- : 
sion, the Public Utilities Commissioner has again been contacted relative to 
whether or not all of these operators have P. U. C. permits, and it has been 
ascertained, as reported previously by the Secretary, that two of them do not 
have permits in their own names. He recommended confirmation by the Commis- 
sion of the action taken with respect to the operators who have permits from 
the Public Utilities Commissioner, and that the others be prosecuted. The 
Engineer concurred in such recommendation and read aloud a suggested press 
release with respect thereto. The Commission indicated approval of the recom- 
mendation and of the press release, but deferred final decision until Commis- 
sioner Schaupp is present. 


In the discussion of this matter, it was brought out that the law 
requires the Public Utilities Commissioner to obtain from the State Highway 
Commission a recommendation before a special carrier permit is issued to a 
log hauler. The Secretary explained that under authority of the former High- 
way Commission a blanket recommendation was filed with the Public Utilities 
Commissioner, which eliminated the necessity to secure a separate recommenda- 
tion for each applicant; however, certain highways were exempt and if the 
proposed hauling was to be over one of such exempted highways, ther the permit 
was not issued until the application was cleared by the highway department. 

It was the thought of the Commission that it would have better control over 

log-haulers if the Public Utilities Commissioner were required to obtain a 

recommendation covering each applicant. Accordingly, the Secretary was in- a 
structed to cancel the blanket recommendation and to inform the Public Utili- as 
ties Commissioner that the Highway Commission prefers from now on to make a 4 
special recommendation in every instance. The action was confirmed by Commis- Pe 
sioner Schaupp later in the session. " 


The Attorney reported on his further study of the lew enacted by 
. the 1943 Legislature, with respect to permits that are issued by the State 
) Highway Commission. He advised that this law grants to the Highway Commission 
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Portland, “regon, July 28, 1943 


The State Highway Commission reconvened in regular session at 9:00 
a. m. in the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B- Glaisyer, Secretary 


Commissioner Schaupp arrived at 10:15 a. m. 


Bids as follows for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman 
Banfield announced that the award of contracts would be made at 1:30 p. m. in 
the same room. 


OREGON COAST HIGHWAY 
ASTORIA AIRPORT SECTION 
GRADING AND BITUMINOUS MACADAM SURFACING 


C. H. Wheeler 

Peter Kiewit Sons' Company 

McNutt Brothers 

Erickson Paving Company 

E. C. Hall Company and J. C. Compton 


NORTH BEND AIRPORT ACCESS ROAD PROJECT IN NORTH BEND 
GRADING AND PAVING 


Newport Construction Company $69 ,093.50 


BRIDGEPORT-MONMOUTH COUNTY ROAD AND DALLAS-KINGS VALLEY SECONDARY HIGHWAY 
MONMOUTH-PEDEE SECTION 
GRADING, SURFACING AND OILING 
Using 


Asphalt 
Peter Kiewit Sons' Company $387,570.00 
McNutt Brothers $438,159.00 
Malcom & Tieslau $467,994.00 
E. C. Hall & J. C. Compton $575,109.00 


BRIOGEPORT-MONMOUTH COUNTY ROAD AND DALLAS-KINGS VALLEY SECONDARY HIGHWAY 
MONMOUTH~PEDEE BRIDGE PROJECT 
ONE LOG SPAN, TWO PILE TRESTLES AND THREE CONCRETE CULVERTS 


J. F. Johnston 
C. W. Reeve 
Lindstrom Brothers 
Norris & Philpott 
(Continued on next page) 


az members of the State Police assigned to the special duty of law 
enforcement with respect to log and lumber hauling the following- 
named highway employes: 


Loran L. Spaulding Clarence L. Frey Albert G. Luther 
Louie Olson Kelley J. Stanard N. Nelwon Grubbe 
Thomas W. Cameron Cleo N. Dyer Elbert Harris 

Robert W. Wyatt Stanford C. Sparks Claude S. Miller 


That said employes shall be carried on the pay roll of 
the State Highway Department both with respect to salaries and 
necessary travelin. expenses. 


The Engineer was thereupon instructed to discuss the matter with Mr. Charles 
P. Pray, Superintendent of State Police, and to secure the deputization of the 
Chief Weighmaster and one weighman on each crew, if that meets with Mr. Pray's 
approval. He was also instructed to discuss the matter with Mr. F. H.Brundage, 
Western Log and Lumber Administrator, of the War Production Board. 


Commissioner Schaupp also approved the action taken by Chairman Ban- 
field and Commissioner Chessman with regard to the directing of a letter to the 
District Attorneys throughout the state, with respect to log-hauling matters. 


The Engineer suggested, and the Commission approved by unanimous vote, 
the following press release covering the Commission's action with respect to 
log-hauling matters: 


"The Highway Commission took drastic action today to curb 
overweight abuses by log haulers. Chairman Banfield stated that the 
Highway Commission was charged with the responsibility of keeping 
Oregon highways in a satisfactory condition; that shortage of labor 
and overweight loads made a difficult combination. "Two months ago", 
the Chairman stated, "the Highway Commission announced that flagrant 
violations of weight restrictions must cease." For a time there was 
substantial observance of the law, but during the past five weeks 
flagrant violations have occurred involving weight exceeding the 
law by from 8 to 25 tons, The roads and bridges will not stand up 
under such heavy loads, and the continuance of this practice will 
destroy them, which will not only stop the hauling of logs but will 
likewise curtail the hauling of farm products and military supplies 
over such roads. . 


“Moreover, the motorists of the state who build these roads 
and who cannot use them now because of mileage rationing, will not 
have roads to drive over when gasoline is again available unless 
these abuses are stopped. ‘ 


“The Commission is sure that the lumber industry as a whole 
does not approve this practice. A relatively few individuals by 
their action are actually handicapping the timber industry. 
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authority to issue permits for any kind of movement, subject to approval by 
the Governor of the state. 


Commissioner Schaupp arrived at this time, and participated in the 
discussions that followed. 


Chairman Banfield explained for Commissioner Schaupp's benefit, the 
action taken by Commissioner Chessman and himself on log-hauling matters. Com- 
missioner Schaupp expressed himself as being in favor of going the limit in the 
penalizing of log-haulers, in order to preserve highway facilities. As a re- 
sult of further discussion of this matter, motion was made by Commissioner 
Schaupp that the Commission cancel for a period of ten days the permits of the 
twelve operators whose flagrant overloads have been under discussion at this 
meeting. The motion was seconded by Commissioner Chessman and carried by the 
unanimous vote of the Commission. 


Chairman Banfield also explained the attitude of Commissioner Chess- 
man and himself with respect to deputizing the Chief Weighmaster, and one 
weighman of each of the weighmaster's crews, as state police officers, so that 
these men will be in a position to require log-haulers to remove a portion of 
their loads in the event weighing reveals the loads to be in excess of the 
allowable limit. Commissioner Schaupp approved the action taken by the other 
Commissioners in this regard, and thereupon moved the adoption of the follow 
ing resolution “ith respsct theruto, ‘hich motion -s seconded by Commissioner 
Chessmn cnd received the unanimous vote of the Commission: 


WHEREAS, notwithstanding ell efforts of the Commission to 
cooperate in the transportation of logs over state highways consist- 
ent with public welfare and the preservation of higuways which are 
the property of all of the people of the State, certain operators 
persist in carrying loads for in excess of authorized or permitted 
limits, thereby resulting in unnecessary and costly damage to the 
public highways; and 


WHEREAS, the measures heretofore adopted by the Commission 
by which, under certain circumstances and after repeated flagrant viclatios, 
permits have been revoked on recommendation of the Commission have 
failed to accomplish needed results; and 


WHEREAS, it is provided by law that any peace officer may, 
after determining by weighing the vehicle and load that the weight 
of any vehicle and oad is unlawful, require the driver to unload 
immediately such portion of the load as may be necessary to decrease 
the gross weight of such vehicle to the maximum specified by law; and 


WHEREAS, it is the judgment of the Commission that more 
efficient law enforcement can be accomplished if certain highway em- 
ployees are vested with powers of a peace officer; 


NOW, THEREFORE, the Commission does hereby respectfully 
request Charles P. Pray, Superintendent of State Police, to appoint 
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Clackamas County, which change was authorized by the Commission at the previous 
meeting. After discussion, the Commission by unanimous vote approved and adop~ 
ted the resolution as follows: 


WHEREAS, the Woodburn-Sandy Highway is a secondary state 
highway and is know and designated as State Secondary Highway No. 
161 and said highway intersects the Wilhoit county Road in Clackamas 
County at a point approximately one mile east of Molalla; and 


WHEREAS, traffic moving over said county road at the place 
where said county road intersects said secondary highway is greater 
in volume and character than the traffic over said secondary highway 
at said point of intersection; and 


WHEREAS, the convenience and safety of the traveling 
public necessitate the erection and maintenance of certain traffic 
control signs at the point where said secondary highway and the 
said county road intersect; and 


WHEREAS, it is recognized that traffic entering said secon- 
dary highway at said point of intersection over or from said county 
road is predominantly log-hauling vehicles; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Comm: ssion, all members being present and affirmatively voting, as 
follows: 


1. That westbound traffic on said Secondary Highway No. 
161 shall come to a complete stop before entering the intersection 
formed by said Secondary Highway No. 161 and the west leg of said 
county road. 


2. That the stop sign heretofore erected on said county 
road requiring west bound traffic thereon to stop before entering 
said secondary highway shall be removed. 


3. That eastbound traffic on said Secondary Highway No. 
161 be required to stop before entering the intersection with said 
county road, provided, however, that eastbound traffic on said 
secondary highway destined to the south along said county road shall 
not be required to stop, the intent of this last regulation being 
to permit at this point a right turn without the necessity for stop- 


ping. 


4. That northbound traffic on said county road destined 
towards Colton, Estacada, and points east be required to stop before 
entering the intersection with said Secondary Highway No. 161. 


5. .n addition to the above stop signs, it is recognized 


that westbound traffic from said secondary highway and destined to 
the south along said county road should, to some extent, be regulated 
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"The Commission will, therefore, cancel the permits of those 
found guilty of gross and flagrant overloads. Some of the violators 
were found to bs operating without P.U.C. plates, and the Commission 
will take steps to prosecute such individuals on two counts." 


Reconsideration was given by the Commission to the matter of insuring 
state highway bridges against sabotage, which matter was deferred from the pre- 
vious day. The Engineer advised that he has made inquiry, and now finds that 
insurance recently purchased by the Commission covering timese bridges, does not 
include peyments for damages that occur from such cause. To obtain such cover- 
age, he said, by extended insurance, would cost about $1,800.00 for full cover- 
age on a three-year basis, or about $800.00 for fifty-per-cent coverage on the 
same basis, es compared with the cost of about $35,000.00 annually for the em- 
ployment of guards. It was the thought of the Commission that the extra in- 
surance would prove more satisfactory, because, in the event any of the bridges 
were damaged by sabotage, the state could recover at least partial damages 
from the insurance compeny. The Engineer and the Attorney were thereupon in- 
structed to investigate the matter further, and to purchase the extended in- 
surance if, in their estimation, that is the proper thing to do. It was under- 
stood that such insurance would provide the fifty-per-cent coverage of each 
bridge, only, inasmuch as it was felt that if a bridge were damaged, it would 
not be necessary to replace the entire structure. The Engineer was instructed 
to dismiss the stationary guards that are now being maintained on the follow- 
ing bridges, if satisfactory insurance is purchased. 


Willamette River Bridge, Albany 
Willamette River Bridge, Harrisburg 
Willamette River Bridge, Salem 

Deschutes River Bridge, Maupin 

Lewis and Clark River Bridge, near Astoria 
Youngs Bay Bridge at Astoria 

Arch Cape Tunnel, south of Cannon Beach 


The Assistant Attorney brought up for discussion the offer of Mr. H. 
W. Freeze, Portland, to purchase certain state-owned land at the intersection 
of North Interstate Avenue and Argyle Street, in Portland. He advised that 
the Commission at the previous meeting accepted Mr. Freeze's offer to pay 
$2,090.00 for this property on certain terms, provided he would pay interest 
on the deferred payments. Mr. Freeze, he said, now wishes to change the basis 
of settlement to provide foradowm myment of $1,000.00 and monthly payments of 
about $25.00, with 43% interest.mthe blancs which meansthat he will pay out at 
the same time as under the previous method of settlement. On this basis, he 
added, Mr. Freeze wants a deed to the property at once, but he is willing to 
give the state a mortgage, as security. He recommended acceptance of the re- 
vised offer, and that Mr. Freeze be allowed to take possession of the property 
as soon as he has made the initial payment. The Commission approved the recom- 
mendation by unanimous vote. 


The Attorney presented a form of resolution covering the alteration 
of the traffic signs at the intersection of the Woodburn-Sandy Secondary High- 
way No. 161, with the Wilhoit County Road, about one mile east of Molalla, in 


to write Mr. Wheeler's contract bond. Mr. Winninger was spokesman. He ex- 
plained that he is subcontracting part of the work from Mr. Wheeler, and gave 
the reasons that prompted submission of a qualifying letter with their bid. 
He quoted Mr. Owens, former Astoria City councilman, as saying that he (Mr. 
Owens) thought that the city would permit the use of this quarry if its oper- 
ation was in connection with the war effort. The Engineer advised that Mr. 
Wheeler's bid is satisfactory in all respects, except for the qualifying 
clause, which would have to be withdrawn before the Commission can award the 
contract. Mr. Winninger stated that they would be perfectly willing to with- 
draw the qualification, if the Highway Commission or the Public Roads Admin- 
istration, or the United States Navy authorities will assist them in securing 
the consent of the City of Astoria to the use of the quarry. The Engineer 
inquired whether or not the contractor would be satisfied if he personally 
appeared before the Astoria City Council relative thereto. Mr. Winninger 
replied in the affirmative. He added that they expect to remove only about 
24,000 cu. yds. of rock from this quarry, which is considerably under the 
amount needed for the job, and that their operations in the quarry would last 
only about thirty-five days of ten hours each. Mr. W. H. Lynch, District En- 
gineer, of the Public Roads Administration, who was present, stated that he 
would endorse any presentation that is made to the Astoria City Council, by 
ur. R. H. Baldock, as State Highway Engineer, but he cannot approve award of 
the contract to the second-low bidder, because such bid is about $100,000.00 
higher than that of Mr. Wheeler. Commissioner Chessman explained, for the 
benefit of Mr. Wheeler and lir. Winninger, the reason that he is not in 90si- 
tion to bring any personal influence to bear in connection with the matter. 


After further discussion, the Commission authorized the Engineer to 
discuss the matter personally with the Astoria City Council, and approved the 
award of the contract to Mr. Wheeler on the basis of his bid, if Mr. Wheeler 
will withdraw his qualification by letter. Messrs, Wheeler and Winninger 
both stated their approval of such arrangement, whereupon the Commission in- 
structed the Engineer to contact the city authorities at once. The Commis- 
sion thereupon referred the bids received for this project to the Engineer 
with authority to award the contract to the low bidder, when the above condi- 
tions have been satisfied. 


Commissioner Schaupp brought up for discussion a request from iir. 
R. B. Hadley of Klamath Falls for permission to move a house 24' x 34' in 
dimension, over the Midland Secondary Highway, from Mile Post 2,0 to Mile Post 
4.80. The Commission by unanimous vote approved the issuance of the permit 
provided Mr. Hadley will furnish the required amount of public liability and 
property damage insurance, and the customary $1,000.00 bond; and provided 
further, that the movement is accompanied by sufficient flagmen to properly 
and effectively protect other traffic. 


The Commission recessed for lunch at 11:40 a. m., and resumed dis- 
cussions at 1:00 p. m., in the same room, with all Commissioners, the State 
Highway Engineer, the Attorney and the Secretary present. 
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by appropriate traffic control signs, but that since any such control 
signs would be entirely off the highway right of way and erected for 
the purpose of controlling purely county traffic, it must be erected 
and maintained pursuant to an act or order of the County Court of 
Clackamas County. Therefore, the Highway Commission hereby consents 
to the erection by theCounty Court of Clackamas County of the neces- 
sary end appropriate stop signs requiring traffic originating on said 
secondary highway to the east of said intersection and destined south- 
warcly along said county road to come te « complete stop before enter- 
ing said county road, it being further understood and provided that 
such stop sign or signs be placed at points approved by the State 
Highway Engineer. 


6. That this resolution be entered in the minutes and records 
of the Commission as of the 28th day of July, 1943, and shall be effec- 
tive as of said date. 


Commissioner Chessman brought up for discussion the matter of construc- 
ting a sidewalk along the Oregon Coast Highway, between the Lewis and Clark 
Bridge and Miles Crossing, which project heretofore has been approved by the 
Commission, subject to satisfactory settlement of right-of-way transactions. He 
pointed out that the right-of-way matter has been disposed of, and suggested, 
in view thereof, that the Ingineer be authorized to advertise the project for 
bids to be received at the next meeting. A motion was made by him to that 
effect. The motion was seconded by Commissioner Schaupp and carried by the 
unanimous vote of the Commission. 


The Engineer brought up for discussion the bid received from con- 
tractor C. H. Wheeler, at the morning session, for the construction of the 
Astoria Airport Section of the Oregon Coast Highway. He advised that this bid 
was cualified upon the use of a quarry situated within the city limits of 
Astoria, known as the Hildebrand Quarry, the operation of which has been es- 
topped by city ordinance, However, the contractor has stated a willingness to 
withdraw the qualification, if the State Highway Commission will make an honest 
effort to get the city torescind its ordinance for the duration of this job. He 
pointed out that Mr. Wheeler's bid is nearly $100,000 lower than the next-low 
bid, end that the Public Roads Administration is not inclined to approve the 
award of the contract to any but the low bidder. Commissioner Chessman dis- 
qualified himself in passing on this matter, explaining that he has fought the 
use of this quarry for several years, because of the dust muisance and the 
noise that it creates, the quarry being situated near one of the city schools 
and some of Astoria's finest homes. Chairman Banfield and Commissioner Schaupp 
both appeared inclined to do what the contractor has asked, and tentatively. 
approved the dngineer's talking the matter over with the members of the city 
council and the city attorney ef Astoria. 


Mr. Wheeler, who was present, was then called into conference. He 
was accompanied by Mr. Jack Winninger, President of the contracting firm of 
Warren Northwest, Inc., and Mr. Allan Hunter, who represents the company that is 
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"Hebo Rock Production Project on the Oregon Coast and Three 
Rivers Highways, in Tillamook County. A. H. Saxton, Corvallis, 3 
submitted the low bid for this job, in the amount of $67,760.00. pe 
Rogers Construction Co., Dayton, Washington, submitted the second- a 
low bid in the amount of $68,650.00. There were three other bid- 
ders. The Commission has referred the bids to the Engineer, with 
power to award the contract to the low bidder, when certain condi- 
tions have been fulfilled." 


SAS tee 


The Commission by unanimous vote considered and adopted the follow- 
ing "nunc protunc" resolution with respect to the establishment of a ration 
bank account to facilitate purchase of gasoline by the use of gasoline deposit 
certificates as authorized at its meeting of July 15, 1943. 


WHEREAS, the Office of Price Administration has provided 
under and by virtue of a general ration order, subsequently supple- 
mented, amended, explained and otherwise modified from time to time, 
that balk consumers of gasoline may have their gasoline rations 
issued in the form of gasoline deposit certificates(Form OPA R-568) 
or consumer coupons approved for bulk transfer; and F 


WHEREAS, notwithstanding the fact that compliance with 
said ration order is optional in so far as the State of Oregon is 
concerned, the Highway Commission has elected to operate under said 
order and procedure and procure its necessary supply of gasoline by 
use of gasoline deposit certificates; and . 


WHEREAS, by the rules and regulations set up by the Office 
of Price Administration it is required of a bulk consumer of gasoline 
that such consumer open a ration bank account and thereafter conform } 
with all of the routine and mechanics fixed and provided therefor by é 
the Office of Price Administration; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and affirmatively voting, as follows: 


1. That the Oregon State Highway Commission does hereby 
elect to procure, receive and accept its gasoline rations pursuant 
to the gasoline deposit certificate plan (Form OPA R-568) provided 
and inaugurated by the Office of Price Administration under its 
Consumer Bulletin No. 1. 


2. That for such purpose R. fi. Baldock, as State Highway 
Engineer, hereby is authorized to open and establish a ration bank 
account in The United States National Bank of Portland, Oregon, and/ 
or in one oF more of the branches of said bank, which said bank 
and/or any branch of said bank hereby is authorized to represent 
the Oregon State Highway Commission in all transactions involving 
deposits made in said ration bank account or accounts and in all 
disbursements therefrom. 
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3. That the said R. H. Baldock, as State Highway Engineer, 
and the following named employes of the Highway Department, to wit: 
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The Engineer discussed with the Commission the bids that were re- 
ceived at the morning session, for construction work. As a result thereof 
the Commission decided to reject the bid received for the North Bend Airport 
Access Road Project, and by unanimous vote authorised the Engineer either to 
negotiate with a contracting firm to do the work, or to do the work by force 
account or with state forces, if such an arrangement meets with the approval 
of the Public Roads Administration. The Commission also decided unanimously 
to refer to the Engineer the bids received for the remaining projects, with 
authority to award the contract to the low bidder in each instance when cer- 
tain conditions have been satisfied. 


At 1:30 p.m. Chairman Banfield announced the following awards of 
contracts, as a result of previous discussions. 


"astoria Airport Section of the Oregon Coast Highway, in Clat- 
sop County. 3.9 miles grading and bituminous macadem surfacing. 
C. H. Wheeler, Portland, submitted the low bid for this project, in 
the amount of $393,903.50. Peter Kiewit Sons' Company, Omaha, 
Nebraska, submitted the second low bid, in the amount of $491,205.00. 
There were three higher bidders. The Commission has referred this bid 
to the Engineer with power to gward the contract to the low bidder 
when certain conditions have been fulfilled. 


"North Bend Airpert Access Road Project, in North Bend, Coos County. 
0.40 miles of grading and paving. Newport Construction Company, Port- 
land, submitted the only bid for this project, in the amount of 
$69,093.50. The Commission has rejected this bid and has authorized 
the work to be done by force aceount, if such an arrangement meets with 
the approval of the Public Roads Administration. 


"Monmouth-Pedee Section of the Bridgeport-Honmouth County Road and 
the Dallas-Kings Valley Secondary Highway, Polk County. 12.51 miles 
of grading and surfacing; and 5.98 miles of oiling. Peter Kiewit Sons' 
Company, Omaha, Nebraska, submitted the low bid for this project, in 
the amount of $387,570.00, based on the use of asphalt. They did not 
submit a bid based on the use of tar. McNutt Bros., Eugene, sub- 
mitted the second-low bid, ip the amount of $438,159.00, based on the 
use of tar, and $438,419.00, based on the use of asphalt. There were 
two higher bidders. The Commission has referred the bids to the Engi- 
neer with power to award the contract to the low bidder, when certain 
conditions have been fulfilled. 


"“Monmouth-Pedee Bridge Project on the Bridgeport-Monmouth county 
Road and the Dallas-Kings Valley Secondary Highway, Polk County. One 
log span, two pile trestles and three concrete culverts. J. F. 
Johnston, Newberg, submitted the low bid for this project, in the 
amount of $14,270.00. C. W.Reeve, Salem, submitted the second-low 
bid, in the amount of $15,088.00. There were six other bidders. The 
Commission has referred the bids to the Engineer with power to award 
the contract to the low bidder, J. F. Johnston, when certain condi- 
tions have been fulfilled. 
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10. That this resolution be entered in the minutes and re- 
cords of the Commission as of July 15, 1943, and deemed in effect as of 
that date. 


For the benefit of Commissioner Schaupp, Chairman Banfield explained 
that previously in the session the Commission discussed a resolution from the 
Portland Chamber of Commerce, in which the Commission was urged to acquire 
scenic strips along the highways of this state. He advised that the request 
is in conformity with the Commission's established policy, in view of which the 
Parks Superintendent has been authorized to contact the Recreational Committee 
of the Portland Chamber of Commerce and arrange a trip with members thereof, 
in order to acquaint them with what has already been done by the Commission 
along that line. Commissioner Schaupp expressed his approval of such action. 


The State Parks Superintendent was present and reported on the follow- 
ing park matters: 


1. Application of the U. S. Coast Guard to construct a tele- 
phone pole line across Cape Lookout State Park, in Tillamook County:- 
The Parks Superintendent recommended approval of this request, sub- 
ject to the condition that care is taken not to destroy valuable 
timber and shrubbery. The Commission approved the recommendation. 


2. Request of Paul Rubeak, Marshfield, to purchase timber 
in Umpqua State Park:- The Parks Superintendent advised that this 
property is located adjacent to the Oregon Coast Highway about 
six miles south of Winchester Bay and that Mr. Rubeck wants to 
buy about 500 M-FBM of spruce timber standing thereon. He recom- 
mended against the sale of this timber. The Commission approved 
the recommendation. 


3. Offer of W. 0. Laurence, Sixes, Oregon, to purchase a 
portion of Port Orford Cedar State Park:- The Parks Superintendent 
advises that Mr. Laurance wants to buy 34 acres of this park which 
is located adjacent to the Oregon Coast Highway, about seven miles 
north of Port Orford. This park, he said, was deeded to the state 
as a gift, by Moore Bros., Bandon, who stipulatec in the deed that 
the property was always to be held for wayside purposes. He 
recommended that Mr. Laurance's offer be denied. The Commission 
approved the recommendation. 


4. Proposed purchase of Sparrow property, in Douglas County:- 
The Parks Superintendent requested authority for the right of way 
department to secure options for the purchase of a portion of the 
Sparrow land, situate adjacent to the Oregon Coast Highway, between 
Elbow Lake and Gardiner. The Commission approved the request by 
unanimous vote, and it was so ordered. 


5. Proposed exchange of wayside lands, in Douglas County:- 


The Parks Superintendent advised that the Crown-Willamette Company, 
which owns timber situate adjacent to the Oregon Coast Highwey 
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M. H. Hawke and Carl E Smith, are hereby authorized to sign or endorse 
for the Oregon State Highway Commission such drafts, checks or other 
orders draw against the said ratian bank account and may make addition- 
al deposits in said account from time to time as conditions may warrant. 


4. That the said R. H. Baldock, as State Highway Engineer, 
and the said M. H. Hawke and Carl F. Smith, as employes of the State 
Highway Commission, hereby are authorized to sign ration checks as de- 
fined in the said Gasoline Consumer Bulletin No. 1, and are authorized 
to endorse ration checks or other ration evidences owned or held by 
the Oregon State Highway Commission for deposit in said account. 


5. That The United States National Bank of Portland, Oregon, 
be and it hereby is authorized to receive and honor all ration checks 
signed in accordance with the foregoing authorization and within the 
purview and purpose of said Gasoline Consumer Bulletin No. 1. 


6. That the said R. H. Baldock, as State Highway Engineer, 
hereby is authorized to conform to and comply with such rules, regu- 
lations and routine as may be fixed and established from time to time 
by the Office of Price Administration with respect to the said ration 
bank account and such additions as may be made thereto from time to 
time. 


7. That the provisions of this resolution and the policy 
and procedure hereby adopted and put in effect by the Oregon State 
Highway Commission shall apply to and control any ration bank account 
which may, prior to the date of this resolution, have been established 
by the State Highway Engineer, and the provisions of this resolution 
and the policy adopted hereby shall remain in full force and effect 
until amended, revoked or rescinded in writing by this Commission, 4 
certified copy of which said amendment, rescission or revocation shall 
be served upon the said bank and shall thereafter become effective. 


8. That if from time to time it appears necessary that 
other or additional persons and employes than i. H. Hawke and Carl F. 
Smith should be authorized to sign checks or other papers in connec- 
tion with the said ration bank account, then the said R. H. Baldock, 
as State Highway Engineer, hereby is authorized to name and designate 
such other or additional persons and shall thereafter and thereupon 
notify in writing the said Bank, giving the names of such other or 
additional persons or employees so authorized. 


9. Theat the Secretary to the Oregon State Highway Commis- 
sion hereby is authorized to prepare for delivery to the said The 
United States National Bank a certified copy of this resolution, 
which certified copy when delivered to the said Bank shall be the Bank's 
authority to recognize and deal with the said R. H. Baldock, as State 
Highway Engineer, in the opening of said ration bank account, the main- 
tenance of the same and the making of deposits therein and the with- 
dvawals therefrom from time to time as the business of the Commission 
may warrant. 
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$2.00 per acre, or a total of $68.00. About half of this acreage, 
he said, has been matted to the ground by army tanks maneuvering 
over the area. He recommended acceptance of Mr. Cornell's offer. 
The Commission approved the recommendation. 


10. Parks financial statement:- The following financial 
report was presented by the State Parks Superintendent and was 
approved by the Commission by unanimous vote: 


1943 Expenditures 


Budget to June 30, '43 Balance 
Acquisition $12,210.00 $8,787.03 
Curry County: Newburgh 
State Park $2,892.96 
Linn County: Cascadie- 
Geisendorfer 300 .00 
Tillamook County: Nehalem 
Sandspit-Peterson 12.50 
Legal Costs of Acqui- 217.51 
sition 
Betterment none 340.78 340.78 


Operation and Maintenance 46,757.28 $16,432.03 34,325.25 
Plus sale of cinders - 4,000.00 
(Gov't. requires this 
to be spent on Cove 
Park) 


2,967.28 $20,195.78 $42,771.50 


11. General report on state parks:-In conformity with pre- 
vious instructions from the Commission, the State Parks Superin- 
tendent presented to each Commissioner a detailed general report 
on all state parks, including a summary of acreage, costs, and 
other pertinent information.(For details see copy of report in 


general files.) 


Mr. Lewis A. McArthur, President of the Oregon Historical Society, 
came before the Commission at this time in regard to the appointment of a com 
mittee to pass on the establishment of historical markers along state highways, 
in Oregon. His appearance was at the request of the Commission. Chairman 
Banfield advised Mr. McArthur thet the Commission has in mind the erection of 
historical markers along state highways throughout the state, but before em- 
barking on a program of this kind wants to know the facts with respect to the 
various historical sites. To obtain such informati 
considers it advisable to appoint a committee to advi 
thereto. He inquired whether or not Mr. McArthur is willing to accept the 
Chairmanship of such committee, the size of which would be left up to Mr. 
McArthur to decide. Commissioner Chessman stated that it is the desire of the 
Commission to have the advice and counsel of people who are authorities on 
Oregon history. Mr. HcArthur replied that there is a question whether or not 
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between Tahkenitch Lake and the Douglas-Lane County line, is now nego- 
tiating with the U. S. Forest Service for an exchange of properties, 
with the view in mind of preserving timbersd wayside strips. He ex- 
hibited a map showing the location of the property. The Commission 
evidenced its approval of such exchange, and instructed the Purks 
Superintendent to point out the tract to the members of the Recreation- 
al Committee of the Portland Chamber of Commerce, when he takes this 
committee on the proposed trip for inspection of state parks. 


6. Proposed exchange of 0 & C lands, in Dougles County:- The 
Parks Superintendent advised that Douglas County has worked out the 
proposed exchange of lands with the 0 & C Department, which makes it 
possible for the state now to acquire from the county the state parks 
at the summit of Camas Mountain on the Coos Bay-Roseburg Highway, and 
at Elkton Tunnel, on the Umpqua Highway, which two parks for the past 
several years have been under lease from the federal government. The 
two tracts, he said, contain 5,485,000 feet of timber, and the county 
has offered to sell both tracts to the state for the sum of $5,485.00, 
which is at the rate of $100 per M-FEM. He gave es his thought that 
this is a good deal; however, advised that there is a possibility that 
the Congress will enact legislation whereby some 1,500 acres of 0 & C 
lands, that the state now has under lease from the government, will 
be deeded to the state without cost. Such information, he said, was 
obtained from Mr. Guy Cordon of Roseburg, with whom he wishes to 
confer before completing the purchase of the two above-mentioned tracts 
from Douglas County. The Commission by unanimous vote approved the 
carrying on of negotiations for the acquisition of the Douglas County 
land, with a view in mind of obtaining it without cost, is possible. 


7. Sale of down timber in Joaquin Miller State Park:- The Parks 
Superintendent advised that there is considerable fallen timber in 
this park, which is located adjacent to the Oregon Coast Highway, 
about two miles south of Florence, in Lane County. For the most part, 
he said, the timber consists of hemlock, which has fallen during 
severe storms. The property must be cleaned up, he said; otherwise 
the state will lope it. He requested authorit; to negotiate the sale 
of the timber. The Commission approved the request. 


8. Proposed purchase of timbered wayside strips along the Pendle- 
ton-John Day Highway south of Ukiah:-The State Parks Superintendent 
advised that the tract contains a nice stand of timber, which the owner 
offers to sell to the state with the land at the rate of $12.00 per 
acre. The property, he said, lies along Camas Creek, about three miles 
south of the town of Ukiah. The Commission deferred action on this 
matter, pending inspection of the property on its trip through Central 
Oregon, about August 25, 


9. Sale of hay on Shore Acres property, at Cape Arago State Park:- 
The Parks Superintendent reported an offer from L. H. Cornell, North 
Bend, to purchase the hay on 34 acres in this park, at the rate of 


Bargain and sale deed conveying unto Wiley & Smith 7,000 
sq. ft. of land in Kerns Addition, Portland. 


Acceptance of permit from Freda R. Giese, covering retaining 
wall construction along the south line of the Giese property, in 
Lane County. 


Petition for exclusion of land from Stanfield Irrigation 
District. 


Modification of agreement with Union Pacific Company relative 
to remodelling Union Avenue Viaduct, Portland. 


Joint letter with Public Roads Administration and U. S. For- 
est Service, programming Oregon Forest Highway funds for fiscal 
year ending June 30, 1944. 


There being no further business to come before the Commission at 
this time, the meeting was adjourned at 2:30 p. m. 


State Highway Engineer 


_ Brreeecey Fh _ 


Secretary Ws Ce Ssioners 


Portland, Oregon, August 23, 1943 


The State Highway Commission met in regular session at 9:00 a. m 
in the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 
Chessman, Commissioner 
Baldock, State Highway Engineer 
4 Devers, Attorney 


. 


t Glaisyer, Secretary 


Commissioner Schaupp arrived at 10:30 a. m. 


Bids as follows for highway construction work and for the sale of a 
residence building at Milton were opened and read according to previously pub- 
lished notices, following which Chairman Banfield announced that the awards of 
contracts would be made at 2:30 p. m. in the same room: 
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he could serve on the committee, but in any event he would be very glad to 
assist the Commission in the selection of the committee members. 


Following discussion of this matter, Mr. Mcarthur reported a dan- 
gerous parking condition which exists along S. W. Sixth Avenue in Portland. 
He said that he does not know whether such matter comes under the jurisdiction 
of the Highway Commission but he is simply reporting it so the Commission can 
order corrective measures taken if the condition is subject to its control. 
The matter was referred to the Engineer and the Attorney to investigate and 
discuss with the Portland city offiaials. 


Mr. James Elliott, logging contractor, Astoria, was present and asked 
the Commission to move the state's scales which are now located on the Salmon 
River Highway at Grand Ronde. He stated that the scales are now improperly lo- 
cated, and, as e result, all of his trucks are required to go about half a 
mile out of their way in order to be weighed, which is costing him about thirty 
or forty dollars per day extra expense, not mentioning the extra. wear and tear 
on his trucks and tires and extra consumption of gasoline. He also said that 
other operators are effected similarly. The Engineer advised that this matter 
has becn before the Commission on several occasions, b:t the Commission has 
taken no definite action relative thereto. He estimated that it would cost 
about $2,500.00 to move the scales, and recommended that that be done. The 
Commission approved the recommendation by unanimous vote. 


The Commission considered and signed the following agreements, etcs 


Agreement with Frank L. Ferguson, being contract of sale cover- 
ing property on revised location of Crater Lake Highway. 


Agreement with City of Junction City covering improvement of 
city streets not on the state highway system. 


Contract with Brunell Bros., for furnishing ferry service at 
Enegren Crossing of Coos River, in Coos County. 


Contract with Edlefsen-Weygandt Company for grading and peving 
Yeon Avenue-Nicolai Street Access Road, Portland. 


Agreement with G. T. Wadsworth covering removal of two walnut 
trees on the Pacific Highway at Woodburn. 


Agreement with the City of Eugene covering maintenance of Hil- 
yard Street between Sth Avenue and Broadwey. 


Agreement with Robert Fromm covering pasturing of sheep in 
Humbug Mountain State Park, for year ending April 13, 1944. 


Bargain and sale deed conveying unto W. H. Grabenhorst & Co. 
81.5 acres of land, adjacent to the Pacific Highway, south of Salem. 
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The Engineer discussed briefly with the Commission matters pertain- 
ing to which delegations are to appear at this meeting. 


The Engineer reported on investigationsthat had been made with re- 
spect to the one-way traffic scheme which is now in force along the Pacific 
Highway through the City of Medford. He recalled that the Commission has been 
asked by city officials to change this scheme so as to provide two-way traffic 
on Riverside Avenue which is now designated for northbound traffic only. The 
criticism, he said, is based primarily on the objections of a few property own— 
ers who resent the taking away of southbound traffic from Riverside Avenue and 
by business men who have offices on Central Avenue over which southbound traf- 
fic is routed who complain of the noise that is created by heavy trucks that 
operate on this street. He advised that the present scheme of routing traffic 
originally hed the approval of the city officials and to make any change now 
would require a complete re-design at the intersection of the Crater Lake High- 
way and Pacific Highway and would involve a large expenditure of funds; fur- 
ther, that to permit two-way traffic along Riverside Avenue would cause serious 
traffic congestion which undoubtedly would be accentuated when times return to 
normal. He recommended retention of the present scheme; however, suggested 
that the noise condition along Central Avenue could be eliminated by rcuting 
southbound truek traffic over Front Avenue. Such plan, he said, would necessi- 
tate an expenditure of approximately $60,000.00 to construct connections with 
Central Avenue at both ends of Front Avenue. He presented @ map to show vis- 
ually the plan as outlined. He ai-- suggested, if the Commission approved such 
arrangement, that the city be requir. * to furnish extra right of way that thight 
be needed which he estimated would cost about $19,000.00. The matter was dis- 
cussed at considerable length but no definite action was taken *hereon although 
the Commission indicated that it did not favor any change in the present manner 
of routing traffic through the city of Medford. 


The Engineer reported the results of his formal request of Mr. 
Charles P. Pray, Superintendent of Department of State Police, for the appoint- 
ment as special police officers, of several highway department weighmasters. 
Mr. Pray, he said, advises that compliance with the request would contravene a 
policy of his department which is of long standing and which has been followed 
strictly throughout the years, and also advises that there is a question whether 
or not the act which created the State Police Department contemplated the 
appointment of officers other than those who are regularly selected and qualify 
as members of his department. Mr. Pray, he added, suggests that it would be 
possible to have the weighmasters appointed special agents by Governor Snell 
under authority of section 40-105 0- C. Le A. which would probably serve the 
purpose of the State Highway Commission. After discussion, the Commission in- 
structed the Attorney to look into the law covering such appointments and ad- 
vise the Commission of its authority relative thereto. Chairman Banfield was 
authorized by the Commission to discuss the matter with Governor Earl Snell if 
necessary after the Attorney has made his report. 


A report was rendered by the Engineer on the cost to purchase com- 
mercial insurance covering State Highway equipment and contents of buildings, 
for fire and extended coverage perils. He advised that Peck & Wadsworth, Salem, 
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INDEPENDENCE-GRANGER COUNTY ROAD 
SUVER ROAD-WELLS ROAD SECTION 
OILING 


E. C. Hall & J. C. Compton 
Parker-Schram Company . 
Babler Bros. $4,966.00 


OREGON COAST HIGHWAY 
MILES CROSSING-LEWIS AND CLARK RIVER SECTION 
OILED ROCK FOOTPATH 


C. H. Grimstad & T. Vanderveldt 
C. H. Wheeler 


OREGON COAST, WOLF CREEK AND NECANICUM HIGHWAYS 
CANNON BEACH JUNCTION SECTION 
SURFACING AND ROCK PRODUCTION 


Rogers Construction Co. 00 
C. H. Wheeler 00 
A. H. Saxton & Sons $88,815.00 
E. C. Hall Co. $93,095.00 
Fisher Bros. $95,624.00 
T. W. Thomas $101,600.00 
Jed Wilson $103,410.00 


WILLAMETTE HIGHWAY 
OAKRIDGE REVETMENT SECTION 
ROCK AND GRAVEL REVETMENT 


Hord & Stuart $40,735.00 
McNutt Bros. $44,710.00 
Leonard & Slate $45,000.00 


I.0.N. HIGHWAY 
MALLOY RANCH-HOOKER CREEK SECTION 
GRADING, SURFACING AND OILINGs CONCRETE BRIDGE; ROCK PRODUCTION 


Morrison-Knudsen Co. $348,823.50 
Leonard & Slate $430,695.50 
J. A. Terteling & Sons $463,576.50 
McNutt Bros. $494,189.00 
Triangle Construction Company : $512,953.50 


SALE OF RESIDENCE BUILDING IN MILTON 


Building No. 10530 (Former Owner Irene Troyer) 


O. A. Giles $100.00 


"Construction of the Astoria Airport Section of the Oregon Coast 
Highway, in Clatsop County. Contract awarded on August 21, 1943, to 
C. H. Wheeler, the low bidder.” 


The Commission by unanimous vote confirmed the award of these contracts. 


The Commission discussed briefly and ordered filed a press report 
to the effect that Mr. Arthur C. Benson of Breyn Mar, Washington, contem- 
plates the construction and operation of 2 trackless-trolley system on highways 
between the Celifornia state line and the Columbia River. The Commission de- 
cided to defer action on this matter until the scheme is farther advanced. 


A communication was pzesented from the Gresham Fire and First Aid 
Service, Gresham, Oregon, requesting a contribution from the State Highway Com- 
mission to assist in supporting the Gresham Volunteer Fire Department. It 
appears that the Gresham Fire and First Aid Service is being maintained entire- 
ly by volunteer "members" and contributions from residents and property owners 
in the area served. It also appears that calls are answered to the homes of 
all persons in the area tut if the resident or property owner has not contri- 
buted to the service a charge of $25.00 is made. The Attorney advised that 
there is a ruling to the effect that the state cannot be a member of a mutual 
organization which may call upon the state for funds; however, he gave as his 
opinion that it is not beyond the authority of the Commission to enter into an 
agreement with the Gresham Fire Service for fire protection if it so desires, 
by which agreement the state would contribute a specified sum of money and in 
consideration, the Gresham Fire Department would hold its equipment and fire 
fighters available for the protection of the state's property located in this 
place. The matter was discussed by the Commission at considerable length 
during which the Commission expressed the feeling that the making of a contri- 
bution in this instance would establish an undesirable precedent in view of 
which the Commission voted unanimously to deny the request. 


The Commission discussed and approved the application of the U.S. 
War Department to install certain drainage facilities along U. S. Highway 99 ¥ 
in front of the Corvallis Airbase, south of Corvallis, on the condition that 
drainage pipe of ample size ip installed to take care of excess waters and 
that the work is done in conformity with highway department standards of 
construction. The Commission thereupon signed « form of permit covering the 


matter. 
. 


Mr. Charles H. Reynolds, La Grande, President, Oregon Trail Associa- 
tion, headed a delegation which appeared before the Commission in regard to 
the further improvement of the Columbia River Highway between Portland and 
The Dalles. Others in the delegation representing the Portlend committee for 
such improvement were Russell L. Colwell, Vice President, First National Bank 
of Portland, Ronald G. Callvert, representing Palmer Hoyt, publisher of the 
Oregonian, Marshall Dana, representing Sam Jackson, associate publisher of the 
Oregon Journal. Mr. Colwell presented the principle arguments in behalf of the 
group. He recalled that the Portland committee was appointed about two years 
ago by the Mayor of Portland and that it is supposed to represent the Portland 
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acting in behalf of the State Association of Insurance Agents, have quoted a 
premium of $62,034.00 for a three-year policy based on a valuation of 
$3,419,374.00. He pointed out that during the past ten years the highway de- 
partment's fire loss has averaged less than $3,500.00 per year. By not carry- 
ing commercial insurance on equipment during this period, he said, the highway 
department has saved approximately $150,000.00 based on an annual premium 
charge of $15,000.00. He recommended in view of this experience that the ad- 
ditional insurance coverage not be purchased. The Commission approved the rec- 
ommendation by unanimous vote. 


Reconsideration was given by the Commission to the matter of purchas- 
ing extended insurance covering state highway bridges. The Engineer advised 
that pursuant to instructions given him by the Commission at its meeting on 
July 27, he has made further investigation in this matter and now finds that 
such insurance can be purchased on a three-year basis for $1,519.00, and that 
it would be just about as cheap to carry full coverage as partial coverage. 

He recommended the purchase of such insurance on the full coverage basis and 
also recommended that the Arch Cape Tunnel on the Oregon Coast Highway be in- 
sured against fire in the amount of $100,000.00, which represents about 50% of 
its total cost, which would raise the total premium to $2,419.00 for the three- 
year period or about $800.00 per year. After discussion, the Commission voted 
unanimously to purchase full coverage insurance for three years on the bridges 
and also on the tunnel as recommended by the Engineer. The Engineer was there- 
upon instructed to dismiss the guards that are now being maintained at these 
locations as soon as the insurance is in effect. 


The Engineer requested authority to purchase three pieces of equip- 
ment known as “hystevators", for use by patrolmen in the cleaning of highway 
ditches and by pavement and oiling crews in the loading of patching materials. 
He estimate’ the total cost involved at $1,800.00. The Commission approved 
the purchase of such equipment by unanimous vote. 


The Engineer reported award of the following contracts, bids for 
which were received by the Commission at its meeting of July 28, 1943, the 
conditions of the awards having been satisfied: 


"Construction of the North Bend Airport Access Road, in Coos 
County, contract awarded to Newport Construction Company on August 
14, 1943, as the result of negotiation. 


"Grading, surfacing and oiling the Monmouth-Pedee Section of 
the Monmouth County Road and the Dallas-Kings Valley Secondary High- 
way, in Polk County. Contract awarded on August 20, 1943, to Peter 
Kiewit Sons' Company, the low bidder. 


"Construction of bridges and culverts on the Monmouth-Pedee 
Bridge Project on the Bridgeport-Monmouth County Road and the Dallas- 
Kings Valley Secondary Highway, in Polk County. Contract awarded on 
August 20, 1943, to J. F. Johnston, the low bidder. 


in the forming of its postwar program, but can make no promises at the present 
time. He pointed out that as a result of the Commission's canvass of the 
state, many more projects will be presented to the Commission than can be fi- 
nanced so the Commission will be obligated to establish a procedure as to the 
construction of one road in preference to another. 


Commissioner Schaupp arrived at this time and entered into the dis~- 
cussion that followed. Chairman Banfield concluded the conference by stating 
that the Commission intends to analyze to the best of its ability all of the 
projects that are submitted for its consideration and will adopt « program on 
the basis of what it considers to be to the best interests of the entire state. 


Following departure of this group, Mr. Reynolds presented the follow- 
ing programs of projects in behalf of the Union County Court and the Oregon 
Trail Association: 


PROJECTS REQUESTED IN BEHALF OF UNION COUNTY 


1. North Powder Rosd:- Complete the grading and surfacing of 
1500 feet and the construction of a 54-foot bridge across North 
Powder River. 


2. Reconstruct Hunter Lane to modern secondary highway stand- 
ards, 7 miles in length, and extend same to a connection with the 
Imbler-Summerville-Toll Gate Road. 


3. Reconstruct to modern secondary highway standards the 
S-mile section of the Union-Cove Secondary Highway, No. 342. 


4. Reconstruct a 9.9-mile section of the North Phillips 
Creek Road to modern secondary highway standards and designate 
such road as a state secondary highway. 


5. Reconstruct to present-day secondary highway standards 
the 13.4-mile section of the county road between Alicel and Cove 
and place this road on the state secondary highway system. 


6. Reconstruct to present-day secondary highway standards 
the 2.9-mile section of McAllister Lane which extends southerly 
from Island City to a connection with the Old Oregon Trail, and 
designate this road as & state secondary highway. 


7, Extend Starkey Secondary Highway, No. 341, 16 miles to 4 
connection with the Pendleton—John Day Highway at Ukieh, and 
construct same to modern standards. 


8. Modernize the Old Oregon Trail to present-day standards 
between the towns of Union and North Powder, 15 miles. 


business interests that want the Columbie River Highway improved. The commit- 
tee, he said, wishes to bring to the Commission suggestions for the completion 
of the highway within « reasonable length of time which it appears cannot be 
accomplished within the next 30 or 40 years under the present plan of alloca- 
tion of funds. He suggested three ways to finance the work: 


1. Sale of state highway bonds. The committee, he said is not 
in favor of such method of financing. 


2. Establishment of this highway as a toll road which is undesir- 
able and does not have the approval of the committee members. 


3. The establishment of a highway district comprising some 12 or 
15 counties which are situate adjacent to the Columbia River Highway 
and the Old Oregon Trail throughout ite entire length in Oregon. The 
plan, he saidy would involve the sale of bonds by the district. It was 
his thought that this is an acceptable and fair way to finance the 
project so that construction can go forward immediately after the war 
is over and be completed within a reasonable length of time, 


Mr. Colwell's remarks were endorsed by Messrs. Dana and Callvert, both of whom 
urged the improvement from the commercial and pleasure standpoints. Mr. Rey- 
nolds also added his endorsement in behalf of the Oregon Trail Association 

and also stated that the object of the committee is to present the proposed 
methods of financing to the Commission for its consideration in the event the 
project cannot be financed with funds derived from regular sources. 


There followed a general discussion on the matter during which Mr. 
Colwell advised that the counties along the route have not yet been contacted 
with respect to the formulation of the highway district because the committee 
wanted to discuss the matter with the Highway Commission first. Mr. Dana de- 
clared that the improvement would be a big asset to the state, to the north- 
west and to the entire nation; that it is a needed improvement being ~° pri- 
mary importance and should be finished as soon as possible. In r2pl. to an 
inquiry from Chairman Banfield as to whether or not the people of Portland 
prefer this project to completion of the Wolf Creek Highway or the Front Ave- 
nue Project in Portland, Mr. Dana stated that the Columbia Gorge Project 
should not be placed in competition with the others. 


Chairman Banfield advised that the Highway Commission does not have 
the authority to issue bonds except refunding bonds and then only in the amount 
of two million dollars annually; further, that the Commission is now canvass- 
ing the state with the idea in mind of aseertaining just what projects the 
various communities desire in the postwar construction program so that a pro- 
gram can be formulated and plans prepared which will enable immediate con- 
struction as soon as the war is over. The Commission is not in a position, 
at this time, he said, to make any definite statements in regard to any proj- 
ects and will not be in such position until the state canvass has been com- 
pleted and until it is known just what federal funds are to be available to 
finance the work. Mr. Dana requested assurance from the Commission that every- 
thing possible would be done to expedite this project to which Chairman Ban- 
field replied that the Commission would give the matter careful consideration 


In reply to an inquiry from Chairman Banfield as to whether or not the 
present method of distributing funds to the various sections of the state is 
equitable, Mr. Reynolds stated that such method, in his opinion, is satisfac 
tory. After discussion of the various projects presented, Chairman Banfield 
advised that the Commission will carefully consider each one in formulation 
of its postwar construction program but cannot make any promises or definite 
commitments with respect to any of them at the present time. 


Mr. L. T. Merwin, President, Northwest Electric Company, Portland, 
was present in behalf of a Portland committee which is interested in securing 
the services of Mr. Robert Moses, New York City, to formulate plans for the 
development of Portland and vicinity as a postwar project, in order to provide 
work for the thqusands of people who will be thrown out of employment upon 
cessation of the wartime activities. He asked the Commission to join with the 
group and participate in the costs involved which, he said, would amount to 
*100,000.00 for two months work by Mr. Moses and his corps of specialists. 
Other organizations participating, he said, are the City of Portland, Multnomah 
County, Port of Portland, Portland Dock Commission and the Portland School Dis- 
trict, and the object of the group is to formulate a public works program of 
self liquidating projects so as to avoid a recurrence of the conditions that 
obtained after the last war. Mr. Merwin stated that the committee is meeting 
today to make its final decision with respect to securing Mr. Moses' services 
and would like to have the members of the Commission attend such meeting if 
possible; otherwise, to notify the committee so that it will know what to ex- 
pect from the state. After discussion, Chairman Banfield stated that the Com- 
mission is not in a position to state at this time definitely whether or not 
it can contribute state funds for this purpose because the Commission does not 
know if it has the power to join in this expense. He advised Mr. Merwin that 
the Commission will discuss the matter with its Engineer and its Attorney and 
will let him know by 4:00 p.m. on this day. Following Mr. Merwin's departure 
the matter was reconsidered by the Commission. The Commission, after dis- 
cussion, voted unanimously not to join in this undertaking because of the dan- 
ger of establishing an undesirable precedent. It appeared to the Commission 
that if it contributed toward the expenses in this instance, it could not very 
well refuse to cooperate with other cities and towns which may present similar 
requests. It was decided to tell Mr. Merwin that the Commission considers it 
inadvisable for the state to join in this project as suggested but that it will 
authorize the Engineer to work with Mr. Moses' organization as is now being 
done at Eugene. The Engineer was thereupon authorized to cooperate with Mr. 
Moses' group to such extent. Mr. Merwin reappeared before the Commission at 
4:00 p. m. at which time he was informed by Chairman Benfield that the Commis- 
sion hed discussed his proposel but feels that it cannot join with the others 
because it considers that it does not have the authority to spend state funds 
for such purposes; furthermore, it is the opinion of the members of the Com- 
mission that contributing state funds in this instance would establish a very 
undesirable precedent which would react unfavorably to the Commission in dis- 
posing of similar requests in the future. However, the Commission has author- 
ized the Engineer to work with the group and to furnish records, et cetera. 


41695 


9. Modernize to present-day standards the 6.8-mile section of 
the La Grande-Joseph Highway between Elgin and Pine Grove, 


10. Modernize to present-day standards the 8-mile section of 
the Old Orsgen Trail between La Grande and Hilgard. 


Mr. Reynolds presented a blueprint map showing the several projects 
requested. He also presented a letter from the Union County Chamber of Com 
merce and a letter bearing the signatures of the Union County Court, City 
Officials and principal bustness men of Union County, both of which letters 
endorsed the program as outlined. Chairman Banfield pointed out that this 
is a big program and that the State Highway Commission will probably not have 
funds available to finance all of it, but will be pleased to consider them 
in the formulation of its postwar program. 


P. 
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1. Reconstruct the section between Ontario and the Baker County 
line to eliminate inferior alignment. j 


2. Widen the Durkee Undercrossing and flatten the approaches 
thereto. 


3. Widen the Oxman (Unity) Overcrossing and eliminate the 
sharp approaches thereto. 


4. Reconstruct the section between North Powder and Union. 


5. Realign the section between La Grande end Hilgerd go as to 
eliminate two overcrossings and numerous curves. 


6. Consider adoption of a new route to eliminate hazardous 
alignment on Emmigrant Hill. 


7. Widen West Court Street in Pendleton. 


8. Reconstruct the 26-mile section between Boardman and 
Arlington. 


9. Reconstruct the section between Quinton and the John Day 
River. 


10. Sliminate the bottleneck condition caused by narrow streets 
through the City of The Dalles. ; 


ll. Reconstruct the section between The Dalles and Troutdale. 
With respect to project No. 11, Mr. Reynolds pointed out that this is 
the project that was requested by the Portland committee at this 
meeting and gave as his opinion that it is the most important project 
now before the Highway Commission. He advocated the establishment of 
this section as a toll road to finance construction if there appears 
to be no other way to secure the necessary funds. 
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Attorney to arrange the meeting place. (Final arrangements were made to hold 
the meeting on Friday, September 24, 1943, at Klamath Falls.) 


The Commission recessed for lunchecn from 11:50 a. m to 2230 p. m 


The Commission reconvened at 23:30 p. m.in the same room with all 
Commissioners, the State Highway Engineer, the Attorney and the Secretary pres- 
ent. The Commission discussed the bids received at the morning session after 
which Chairman Banfield made the following announcement of awards of contracts 
such awards having been previously approved by the Commission by unanimous 
vote: 


"Suver Road-Wells Road Section of the Independence-Granger 
County Road, in Benton and Polk Counties. E. C. Hall Co. & J. 
C. Compton, Eugene and McMinnville, sybmitted the low bid for 
this project in the amount of $2,578.80. The second-low bid 
was that of Parker-Schram Company, Portland, at $4,446.75. There 
was one other bid submitted on this project. The Commission has 
awarded this contract to the low bidder, E. C. Hell Co. & J. C. 
Compton, at their bid of $2,578.80. 


"Miles Crossing-Lewis and Clark River Section of the Oregon 
Coast Highway, in Clatsop County. The low bid was submitted by 
C. H. Grimstad and T. Vandérveldt, Astoria, at $5,740.00. The 
only other bid was that of C. H. Wheeler, Portland, at $7,360.00. 
The Commission has awarded this contract to the low bidder, C. H. 
Grimetad and T. Vanderveldt, at their low bid of $5,740.00. 


"Cannon Beach Junction Section of the Oregon Coast, Wolf 
Creek and Necanicum Highways, in Clatsop & Tillamook Counties. 
The low bid was submitted by Rogers Construction Company, Dayton, 
Washington, at $84,750.00. The second-low bid was that submitted 
by C. H. Wheeler, Portland, at $87,430.00. There were five other 
bids submitted on this project. The Commission has awarded this 
contract to the low bidder, Rogers Construction Company, at its 
low bid of $84,750.00. 


"Oakridge Revetment Section of the Willamette Highway, in 
Lane County. Three bids were received for this project, the low 
one being that of Hord & Stuart, Portland, in the amount of 
$40,735.00, and the second-low bid being that of McNutt Bros., 
Eugene, in the amount of $44,710.00. The Commission has referred 
all bids received on this project to the Engineer with power to 
award the contract to Hord & Stuart, the low bidders, when certain 
conditions have been satisfied. 


"Malloy Ranch-Hooker Creek Section of the I1.0.N, Highway, 
in Malheur County. Five bids were received on this project, the 
low bid being that of Morrison-Knudsen Company, Boise, Idaho, in 
the amount of $348,823.50, and the second-low bid being that of 
Leonard & Slate, Portland, in the amount of $430,695.50. The Com 
mission has referred all bids received on this project to the 


Mr. Merwin then inquired whether or not the Commission would be will- 
ing to join with the group later on in the event a plan is derived, as a result 
of Mr. Moses' efforts, that shows a distinct benefit to the state highway pro- 
gram. Chairman Bapfield remarked that that is another angle which would have to 
be studied. Commissioner Chessman also remarked that that would be a consider- 
ation; however, the Commission is treading on dangerous ground and while the 
idea of the undertaking is fine insofar as the Metropolitan District of Portland 
is concerned, there is a question «nether or not it would benefit the up-state 
districts. He pointed out that the City of Astoria has paid for its own plans 
without state aid and that the City of Eugene is doing likewise. The question, 
he says, involves the problem of drawing a line where the Commisston should co- 
operate and where it should not cooperate. 


Mr. Merwin inquired whether of not the Commission would consider par- 
ticipating in the plan if federal funds become available for such purpose. 
Commissioner Schaupp replied that in his estimation the Commission should make 
no commitment whatsoever at this time. It was his thought that the coopera- 
tion that the Commission is now giving the City of Eugene is the maximum that 
it can offer to any city. In reply to an inquiry from Mr. Merwin, as to wheth- 
er or not the Commission will entertain another appeal, Chairman Banfield 
stated that the Commission is not unfriendly to the entire scheme and will be 
pleased to listen to further appeal later on if presented at one of the regu- 
lar meetings. This concluded the conference. 


Messrs. Z. K. Smith, President, and J. R. Smith, Secretary-Treasurer, 
of the contracting firm, Logan and Taylor, Inc., came‘before the Commission in 
regard to the prequalifying of Logan and Taylor, to enable them to bid on state 
highvay contract work. The Engineer explained that the former Highway Commis- 
sion disqualified Mr. Logan from personally bidding on state highway work be- 
cause of unsatisfactory past performances in connection with highway construc- 
tion contracts. He pointed out that Mr. Logan since then has become associated 
with Mr. Taylor and others, which changes the situation, and in view thereof he 
recommended acceptance of the prequelification of the new firm on the condition 
that if they are successful bidders on any highway project but do not carry on 
their work to the satisfaction of the State Highway Commission that they be not 
permitted to bid on additional work. After discussion, motion was made by Com- 
missioner Schaupp that this contracting firm be allowed to bid on state highway 
work to the extent of their prequalification, subject to the condition men- 
tioned by the Engineer. The motion was seconded by Commissioner Chessman and 
was declared by Chairman Banfield to have received the unanimous vote of the 
Commission. 


tue Attorney brought up for discussion the proposed meeting with the 
highway officials of the states of Washington and California for discussion of 
matters of mutual concern. He advised that September 24 or 25 has been suggest- 
ed as the time for such meeting and that the Washington officials have suggested 
that the meeting be feld either in Eugene or Klamath Falls. Chairman Banfield 
stated that he could not attend the meeting on such date as he would be out of 
the state. Commissioner Schaupp stated his preference for the meeting to be held 
in Portland. Commissioner Chessman indicated that either Portland or Eugene 
would be setisfactory from his standpoint. It was decided that Commissioners 
Schaupp and Chessman would attend this meeting, but it was left up to the 


to the provisions of the letter. Motion was seconded by Commissioner Chessman 
and received the unanimous vote of the Commission. 


Messrs. R. R. Bullivant and M. R. McArthur, representing the Phillips 
Petroleum Company, came before the Commission in regard to the application of 
Daight & Stewart Truck Company for permission to transport certain oil drilling 


Oregon legal weight limits. 
length permitted in Oregon. The Engineer recommended approval of the request 
if the company can meet the requirements specified in the Commissi 
emergency permits. The Commission approved the recommendation by unanimous 
vote. (Mr. McArthur advised the Engineer later in the day that arrangements 
had been made to transport all of this equipment from California to Marshfield 
by rail which would eliminate the necessity for a permit except over the 
Oregon Coast Highway from Marshfield south seven miles to the site of the 
drilling. Such information was transmitted to the Commission which again ap- 
proved the granting of the permit subject to the usual requirements.) 


The Commission by unanimous vote approved the minutes of meetings 
held on July 6 and 7, July 12 to 17, inclusive, and July 27 and 28, 1943. 


fhe Assistant Attorney reported orally on the right of way budget 
and expenditures made for real property purchases this year. The Commission 
approved the report. 


The Assistant Attorney requested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state. He presented a list of such properties together with offers that he 
recommended be made in connection with each parcel. After careful considera= 
tion of each item, the Commission approved the request and thereupon by unan- 
{mous vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other mate- 
rial sites, or sites for the storage of materials, as hereinafter 


more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the 


properties should be completed: 
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Engineer with power to award the contract to Morrison-Knudsen Co., 
the low bidder, when certain conditions have been satisfied." 


Sale of Residence Building in Milton: 


"The only bid received for the purchase of this building was 
submitted by 0. A. Giles, Freewater, at $100.00. The Commission 
has rejected this bid." 


A letter was presented from contractor A. H. Saxton & Sons relative 
to the Hebo Rock Production Project on the Oregon Coast and Three Rivers High- 
ways, in Tillamook County, for which project this contractor submitted the low 
bid at the meeting of the Highway Commission held on July 28, 1943. Chairman 
Banfield read the letter aloud as follows: 


Lowell, Oregon 
August 23, 1943 


Oregon State Highway Commission 
Salem, Oregon 
In Re: Hebo Rock Production Project 
on Oregon Coast and Three Rivers 
Gentlemen: Highways, Tillamook County 


After making extensive explorations and tests of the different 
sources of rock available in the vicinity of the above project, we 
hereby agree to assume the :‘ssponsibility of sufficient rock being 
available for the completion of the above project. 


In return for assuming this responsibility, the Oregon State High- 
way Commission will compensate us at our unit bid price for any 
additional truck haul from the source of the material to the crusher 
that may be involved in securing sufficient material for the com- 
pletion of the above project. 


We will be willing to accept the award of the contract for the com- 
pletion of the above captioned project upon your acceptance of this 
letter. Signed and accepted in duplicate this 23rd day of August, 
1943. 


Yours very truly 

A. H. SAXTON & SONS 

By A. H. SAXTON (Signed) 
Mr. A. H. Saxton was present and entered into the discussion of this matter. 
The Engineer recommended acceptance of the condition mentioned in the letter 


and the awerd of contract subject thereto. Motion was thereupon made by Com- 
missioner Schaupp that the contract be awarded to A. H. Saxton & Sons subject 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


10797-Wisniewski, Charles & Andrew, and C. E. and 
Ethyle L. Coombs 


Right of Way 0.45 acre at $1000 $450.00 
10873-Mills, F. N. 

Right of Way 1,700 sq. ft. at 4é $68.00 
4467-Worrell, ?. H. and ?. E. 

Right of Way 

Easement Slope éasement, 20 feet in width 0.00 


BARBUR BOULEVARD SECTION, PACIFIC HIGHWAY WEST 


1840-Costello, Estate J. C, 


Tunnel waste dump 1.610 acres at $745.35 $1,200.00 
FRON’ STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY 
10944-Goldhammer, Estate Harry J. 

Right of Way 2,000 sq. ft. at 25¢ 500.00 

building 4,000.00 $4,500.00 
8270-Title & Trust Company . 
Right of Way 38,552 sq. ft. at 
9.34¢ $3,600.00 
8270-A-Title & Trust Company 
Right of Way 41,731 aq. ft. at 30¢ $14, 500.00 


Collins 


Landon 


Parker 


MaCallister 


4715-Walter, Charles H. 
Right of Way 
(Correction) 3.63 acres at $100 $363.00 
Fencing, severance 
damages, waiver access, 
new sheds $753.25 $1,116.25 


WEST S@LEM SECTION, SALEM-DALLAS HIGHWAY 


8750-Lewis, Wilbur P, 
Right of Way 0.66 acre at $909.10 $600.00 


QAKRIDGE P. ECTI HIGHW, 


10997-Reed, Edith E., and Lauren and Margaret Gale 
Revetment & Easement 0.046 acre Gratis 


Witt 


McChesney 


NOW, THEREFORE, BE IT RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


WARRENTON JUNCTION-LEWIS & CLARK BRIDGE SECTION, OREGON COAST HIGHWAY 


10882-Davis, Arthur E. 
Right of Way 2,812 sq. ft. in exchange for 
Lot 12, Block 92, Warrenton Park, 
the cost $35.00 


10880-C-Clatsop County 
Right of Way 5,000 Sqe ft. at .007¢ $35.00 


LEWIS & CLARK BRIDGE-MILES CROSSING SECTION, OREGON COAST HIGHWAY 


10951-Haaland, Norman 
Right of Way 2,004 sq. ft. at 2a¢ $50.10 


10950-Carlson, Hugo 
Right of Way 3,952 sq. ft. at 2hg 98.80 


Fencing, anchor posts 
and gete 31.20 $130.00 


10989-Raitanen, Onni K. 1,415 sq. ft. at 24¢ $35.38 
Right of Way 


10986-Erickson, Andrew 
Right of Way 2,265 sq. ft. at 2a¢ 56.63 


10987-Clatsop County 
Right of Way 1,388 sq. ft. 0.00 


10984—Koming, Arthur 
Right of Way 790 sq. ft. at2g¢ $19.75 


10983-Girard, Harry A. 
Right of Way 815 sq. ft. at 2d¢ $20.38 


10981-Hissner, Glen A. : 
Right of Way 895 sq. ft. at 24¢ $22.38 


10998-Steger, L. S. 
Right of Way 720 sq. ft. at 2h¢ $18.00 


10375-A-Harris, Charles V. 
Hauling road 0.14 acre 0.00 
Fencing 30.00 $30.00 Cozad 


CRANE SEGRION, BURNS-CRANE HIGHWAY 


10929-Harney County 
Maintenance Site 23 lots at $4.35 $100.00 DeSouza 


The Assistant Attorney requested authority to institute condemnation 
proceedings to acquire certain other properties, settlement for which he has 
been unable to reach by negotiation. He presented a list of such properties 
together with offers that he recommended be authorized in condemnation as 


follows: 


File No. Name Purpose Required Recommended Offer 
10914 Grover C. Knight, Estate Gravel Pit and 

Hauling Road $300.00 
10994 Chas. H. Hills Estate Revetment $415.00 
11003 Claude R. Jones Revetment $ 10.00 
9762 Bert Schultz Right of Way $725.00 
11004 Homer M. Cross Quarry $100.00 
9473 Security Savings & Trust Co. Mineral Rights $500.00 


After careful consideration of each item, the Commission authorized 
condemnation and approved the offers recommended in each instance. The follow- 
ing resolution with respect thereto was adopted by the Commission by unanimous 
vote upon motion of Commissioner Schaupp which was duly seconded by Commis- 


sioner Chessman: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing al- 
ready established highways, whether within or without the corporate 
limits of cities and toms, together with rights of access from atut- 
ting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolman accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisi- 
tion of or manufacture of roadbuilding materials, approach or haul- 
ing roads, highway drainage, drainage tunnels, maintenance of unob- 
structed view of any state highway so as to provide for the safety 
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OAKRIDGE REVETMENT PROJECT SECTION, WILLAMETTE HIGHWAY (Continued) 


10996-Michael, Harry E. 
Revetaent and Easement 0.034 acre Gratis Witt 


10995-Michael, Harry E. 
Revetment and Easement 0.05 acre ® 


10998-Woodruff, Oral A. 
Revetment and Easement 0.38 acre " " 


11002-Smith, Lydia Decker 
Revetment and Easement 0.10 acre ® 


11001-Clark, Bert 
Revetment and Easement 0.12 acre " 


10999-Hebert, Lewis D. 
Revetment and Easement 0.12 acre » ba 


CRESCENT SECTION, THE DALLES-CALIFORNIA HIGHWAY 


7487-Sunderland, Ann 
Right of Way 6,750 sq. ft. at 443¢ minus $300.00 McChesney 


10706-Davey, P. H. 
Right of Way 1,000 sq. ft. at 1¢ $10.00 “ 


IDLAND i] Wi 


10973-—Johnson, P. L. 
Right of Way 790 sq. ft. 0.00 
Moving Building -00 


JOHN DAY-PRAIRIE CITY SECTION, JOHN DAY HIGHWAY 


7680-Oliver, Herman 
(Correction) 
Gravel Pit & 
Stock Pile 3.73 acres at $25.00 93.25 
Fencing 201,00 $294.25 ¥ 


MALLOY RANCH-HOOKER CREEK SECTION, I. 0. N. HIGHWAY 


10904-U. S.-Taylor Grazing Land 
Hauling road easement Area not determined 0.00 . 


10906-U. S.-Taylor Grazing Land 
Quarry & hauling road | 
easement Area not determined 0.00 ° 


Real property owned by Claude R. Jones, et ux., which 
property is located in the northwest quarter (N¥q) of the 
southwest quarter (SWi) of Section 16, Township 21 South, 
Range 3 East. W. M. Lane County, Oregon, and is more par- 
ticularly described on the attached sheets and designated 
as Parcel No. 5 and is further identified in the records 
of the Highway Commission es file R 11003, an easement on 
which property is being acquired for highway drainage 
purposes in connection with the Willamette Highway3* 


Real property owed by Bert Schultz, et al., which 
property is located in the northwest quarter (Nig) of the 
southeast quarter (SEz) of Section 3, Township 39 South, 
Range 9 East, W. M., Klamath County, Oregon, and is more 
particularly described on the attached sheets and desig- 
nated as Parcel No. 6 and is further identified in the 
records of the Highway Commission as file R 9762, and 
which property is being acquired for right of way purposes 
in connection with the Klamath Falls-Lakeview Highway;* 


Real property owed by Homer M. Cross, et ux., which 
property is located in the northeast quarter (NEG) of the 
northwest quarter (NW) .of Section 34, Towmship 4 South, 
Range 10 West, W. M., Tillamook County, Oregon, and is 
more particularly described on the attactod sheéts and 
designated as Parcel No. 7 and is further identified in 
the records of the Highway Commission as file R 11004, 
and which property is being acquired for manufacture of 
roadbuilding materials and hauling road purposes in con- 
nection with the Oregon Coast Highway;* 


Real property owned by The First National Bank of 
Portland (Oregon), a corporation, successor in interest 
to Security Savings & Trust Company, which property is 
located in the northeast quarter (NEZ) of the southwest 
quarter (SWz) and the south half (st) of the southeast 
quarter (SEZ) and the northwest querter (NW) of the 
southeast quarter (SEG) of Section 33, and in the south 
half ( p-c8 the eowtnweus quarter } ) and the south 
half (S$) of the southeast quarter ) of Section 34, 
and in the south half (St) of the south helf (S4) of 
Section 35, all in Towmship 6 South, Range 31 East, W. Me, 
Umatille County, Oregon,and is more particularly des- 
eribed on the attached sheets and designated as Parcels 
Nos. 8, 9, and 10 and is further identified in the records 
of the Highway Commission as file R9473, and which prop- 
erty is being acquired for the purpose of developing and 
maintaining a park, recreational ground and/or resort, 
and for the purpose of preserving the timber growing 
thereon, and is located near the Pendleton-John Day High- 
way .** 
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of the traveling public, and/or for the culture of trees and the pre- 
servation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or 
which may be conveniently reached from or by 4 public highway, and/or 
for the development and maintenence of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or re- 
sorts, forest or timbered areas, or other places of attrac‘ion and 
scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways or 
for any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that ’ 
the tracts or parcels of land hereinafter described are each and all 
necessary for the specific and particular purposes hereinafter ex- 
pressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the several parcels of real property hereinafter described are each 
and all necessary for the accomplishment of the purposes hereinafter 
expressly and specifically set forth, which said real properties 
end the specific purposes for which the same are being acquired are 
described as follows, to wit: 


Real property owed by the Estate of Grover C. Knight, 
Deceased, which property is located in the northeast quarter 
(NE) of Section 13, Towmship 28 South, Range 46 East, and in 
the south half (S$) of the southeast quarter (SE%) of Section 
2, Township 28 South, Range 46 East, W. M., Malheur County, 
Oregon, and is more particularly described on the attached 
sheets and designated as Parcels Nos. 1 and 2, and is further 
identified in the records of the Highway Commission as file 
R 10914, Parcel 1 of which property is being acquired for the 
purpose of securing therefrom roadbuilding materials and 
Parcel 2 is being acquired for hauling road purposes in 
connection with the I. 0. N. Highway;* 


Real property owned by the Estate of Chas. J. Hills, 
Deceased, et al., which property is located in the south 
half (S$) of Section 16, Towmship 21 South, Range 3 East, W. M., 
Lane County, Oregon, and is more particularly described on the 
attached sheets and designated as ‘arcels Nos. 3 and 4, and is 
further identified in the records of the Highway Commission 
as file R 10994, and which property is being acquired for 
highway drainage purposes in connection with the Willamette 
Highway ;* 
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further, that the army would like to have 4 permanent easement for roadway 
through the state park in order to have access to its holdings, and has agreed 
to give the state the right to use the roadway after the war is over. He rec- 
ommended approval of the arrangement. The State Parks Superintendent, S. H. 
Boardman, was present and concurred in the recommendation subject to the condi- 
tion that the state is given the right to use the roadway and to salvage the 
down timber which consists mainly of spruce. After discussion, the Commission 
by unanimous vote authorized the leasing of the property to the federal govern- 
ment on the basis of the Parks Superintendent's recommendation. The following 
resolution with regard thereto was adopted by the Commission by unanimous vote 
upon motion of Commissioner Chessman which was seconded by Commissioner Schaupp: 


In the matter of a lease between) 
Oregon State Highway Cuitassda,? 
as Lessor, and the United States 
of America, as Lessee. ) 


WHEREAS, Oregon State Highway Commission, Salem, Oregon, 
hereinafter called the Commission, is the omer of the following 
described real property, to wit: 


The South half of Lot 2 of Section 1, Township 5 
North, Range 11 West Willamette Meridian, County of Clatsop, 
State of Oregon, comprising 25 acres, more or less and 


WHEREAS, the United States of America, hereinafter 
called the Government, desires to lease the hereinabove described 
property and said Commission being willing, and 


WHEREAS, power to enter into leases of this character has 
been given said Commission by Section 100-115, paragraph 5, 9, and 
10,0. C. Le Ae 1920, and that said Commission has the right to enter 
into such lease by and through its duly appointed Chairman and Com- 
missioners. 


NOW, THEREFORE, BE IT RESOLVED, that a lease be entered 
into with the Government, said lease to be for the period commencing 
August 23, 1943 and ending June 30, 1944, with option to renew from 
year to year, provided no renewal shall extend the period of occu- 
pancy beyond six months after termination of present emergency, for 
the rental of One Dollar ($1.00) per annum and that T. H. Banfield, 
Chairman; A. W. Schaupp, Commissioner; and M. R.Chessman, Commission- 
er, be and they are hereby authorized and empowered to execute said 
lease on behalf of said Commission 


IN WITNESS WHEREOF, Oregon State Highway Commission has 
caused this Resolution to be executed by the proper officers. 


Dated at Salem, Oregon, this 23rd day of August, 1943. 


T. H. BANFIELD, Chairman (Signed) 
Attest: A, W. SCHAUPP, Commissioner " 
H. B. GLAISYER, Secretary(Signed)M. R. CHESSMAN, " " 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being ac- 
quired for the express and specific purposes in this resolution set 
forth. 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisi- 
tion of seid real properties, and said Engineer is further instructed 
to prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real properties, which said descriptions 
shall be available for the preparation of any deed or deeds or other 
instrument or instruments necessary to complete the acquisition of 
said property or properties, whether said properties be acquired by 
purchase, donation, agreement, or by the exercise of the power of 
eminent domain. 


4. That J. M. Devers, Attorney for the State Highway Com- 
mission, be and he is hereby requested, authorized, and directed to 
attempt to agree with the owner or owners and/or with the tenants or 
persons in possession, if there be any, of said parcel or parcels of 
land with respect to the compensation to be paid for the taking of 
the same and the damage, if there be any, and in the event that no 
satisfactory agreement or agreements can be reached, then it is here- 
by further resolved that J. M. Devers, Attorney for the State High- 
way Commission, be and he hereby is requested to commence and prose- 
cute to a final determination such suit or action, or suits or actions, 
as may be necessary and appropriate to acquire title to the said 
premises and all rights therein for the purposes herein stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission, 


{he detailed descriptions of the respective parcels of real proper- 
ty mentioned in this resolution are attached to the original resolu- 
tion on file in the office of the State Highway Commission, Salem, 
being Resolution No. 38, under the heading "Real Property Condemna- 
tion Resolutions" and said descriptions by this reference are made a 
asd 3d pie minute entry to the same extent as if copied in full 
herein. . 


The Attorney brought up for discussion a request from the federal gov- 
ernment to lease for the duration of the war and six months thereafter, a por- 
tion of Ecole State Park, Clatsop County, consisting of some 25 acres of land. 
He advised that the army is establishing certain defense facilities on adjoin- 
ing government owned land and needs the state property in connection therewith; 
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WHEREAS, after due consideration of said map and records 
it is the judgment of the Commission that said map, survey, field 
notes and other engineering data should be approved and adopted 
by the Commission and the location and route between said termini 
be made the location and route of the Pacific Highway East between 
said points; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and affirmatively voting, 
as follows: 


1. That the survey, field notes, map and other engineer- 
ing data with respect to the Pacific Highway East between the above- 
designated termini be and the same in their entirety are hereby 
approved and adopted as the survey, field notes, map and erjsineere 
ing data supporting and disclosing the route of the highway between 
the said termini, and the Engineer hereby is directed to file all 
of said data and information and to preserve the same in the records 
and files of the State Highway Commission at Salem, Oregon. 


"2. That the route of the Pacific Highway East in Marion 
and Linn Counties between the above-designated termini hereby is 
changed and modified and said highway between said termini hereby 
is located as follows, to wit: 


Beginning at a point on the present Pacific Highway 
East, in Marion County, seid point being approximately 
one mile south of the Illahee School where the present 
highway crosses the section line between sections 2 and 
11, T. 9 S., R. 3 W., W. Me, thence running in a souther- 
ly direction through sections 11, 10, 15, 22, 27, and 33, 
T.9S., R. 3 Wy W. M., to the Marion-Linn County line; 
thence continuing in a southerly direction through sec- 
tions 4, 9, 16, 21, 28 and 33, T. 10S., R. 3 We, We Me, 
in Linn County, to a connection with the present located 
Pacific Highway East in the northwest quarter of section 
4, Te 11 S., R. 3 W., W. Me, approximately one mile east 
of the east city limits of Albany. 


3. That said map for identification bears thereon the sig- 
nature of R. H. Baldock, State Highway Engineer, and is dated the 
23rd day of August, 1943, the original of which said map has been 
placed in the files and records of the Highway Commission at Salem, 
Oregon, and a copy of which is attached hereto# 


4. That the State Highway Ingineer hereby is instructed 
and directed to physically locate and mark with proper monuments 
or markers on the ground the said route and highway between said 
termini, and the Engineer is further instructed to prepare the said 
section of said highway for proper and adequate improvement as a part 
of the sectior. of the Pacific Highway East, in Marion and Linn 
Counties, between said termini. 


*Map filed in "New Highway Routes" - No. 50. 
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The Commission discussed and denied a request from John F. Kilkenny, 
Attorney, Pendleton, for hunting rights on a duck lake owned by the state adja~ 
cent to the Boardman-Stanfield Highway, in Umatilla County, it being considered 
by the Commission inadvisable to lease public property for private purposes 
such as this. 


The Assistant Attorney reported on the offer of C. R. Fulgham to pay 
$150.00 for a small tract of state-omed land adjacent to the Salem-Dayton 
Secondary Highway, in Yamhill County, as ordered by the Commission at the pre- 
vious meeting. He stated that the property is of no value from the state high- 
way standpoint and that Mr. Fulgham's offer is fair and reasonable. He recom- 
mended acceptance of the same. The Commission voted unanimously to sell the 
property to Mr. Fulgham for the amount of his offer. 


A letter was presented from Mr, Ralph E. Moody, Attorney for contrac- 
tor, Homer G. Johnson, with respect to Mr. Johnson's claim for extra compensa- 
tion arising out of his contract No. 2390 for the construction of the Siletz- 
Toledo Section of the Siletg Secondary Highway, in Lincoln County. Mr. Moody 
requests that Mr. Johnson be allowed until the 20th day of September, 1943 in 
which to present additional data and evidence in behalf of his claim. The 
Attorney recommended the granting of this request. The Commission approved 
the recommendation. 


The Engineer reported on the proposed relocation of the Pacific High- 
way East between Illahee School, south of Salem, and Albany. He presented 4 
map showing three alternate routes, one of which passes through the town of 
Jefferson, a second by-passes Jefferson on the east a short distance, and the 
third being situate about two miles west of the town of Jefferson. He favored 
the latter location because of the saving in distance that would accrue and 
because the cost to construct the same is not greatly in excess of cost of 
constructing either of the other two routes. He estimated the right away along 
such route would cost about $39,000.00. This matter was discussed at consider- 
able length and as a result, motion was made by Commissioner Schaupp that the 
route recommended by the Engineer be adopted subject to the condition that no 
commitment is being made as to construction. The motion was duly seconded by 
Commissioner Chessman and was declared by Chairman Banfield to have carried by 
the unanimous vote of the Commission. The following resolution in regard there- 
to was thereupon adopted by the Commission by unanimous votes 


WHEREAS, for the purpose of accomplishing a better slign- 
ment, the elimination of unsafe and excessive curvature, and other- 
wise improving the Pacific Highway East, the Commission directed the 
Engineer to make a survey of the section of the Pacific Highway East 
between a point approximately one mile south of Illahee School, in 
Sec. 11, T. 9 S., R. 3 W., W. Ms, Marion County, and a point approx- 
imately one mile easterly from the east city limits of Albany, in 
Sec. 4, T. 11 S., R. 3 W., W. M., Linn County; and 


WHEREAS, said survey has been completed and a map thereof 
made and the field notes and other engineering data have been filed 
in the office of the State Highway Commission in Salem, Oregon; and 
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The Secretary presented a list of violations committed by each of these oper- 
ators which violations consist of gross overloads ranging from 7,100 pounds 
to 9,900 pounds over and above permitted tolerances. The violations of each 
operator were given careful consideration by the Commission and as a result 
thereof the Secretary was instructed to give final warning to each of these 
violaters that their P.U.C. permits will be cancelled if they do not discon- 
tinue overloading their equipment in this service. 


In this connection, the Secretery presented a letter from the E. K. 
Wood Lumber Company to Chairman Banfield requesting the reinstatement of the 
company's permit, for log hauling which was cancelled because of overload viole- 
tions. Chairman Banfield stated that he authorized the reinstatement of this 
permit prior to the expiration of the ten-day period because of statements made 
by the company in the letter and also orally, that the company hereafter would 
control its loads so as to avoid loading in excess of the prescribed weight 
limits. Commissioner Schaupp and Commissioner Chessman approved the action 
taken by Chairman Banfield in this matter. 


The Commission discussed the matter of attending the annual meeting 
of the Americen Association of State Highway Officials which is to be held 
in Chicago, Illinois, on December 1, 2, and 3, 1943. It was decided that the 
Oregon State Highway Department should be represented by all three members of 
the Commission, the State Highway Engineer and the Attorney. 


The Engineer brought up for discussion a letter from County Judge 
Bert Johnson, Merrow County, suggesting a method to control traffic along the 
Heppner Highway near the Lexington Schoolhouse in Lexington to accommodate 
trucks engaged in wheat hauling. Judge Johnson advised that wheat trucks 
approach the state highway on a dowmbhill grade for about a mile and under pres- 
ent conditions are required to stop before entering the Heppner Highway which 
is working a hardship on the haulers due to the fact that stopping is hard on 
brake equipment and ranchers are experiencing considerable difficulty in secur- 
ing replacements. He suggested a reversal of the treffic signs as e temporary 
proposition so that the wheat trucks will not have to stop at this intersection 
during the harvest season. The Engineer recommended that the suggestion be 
denied because of the undue traffic hazard that would be created if the wheat 
trucks were allowed ta proceed across the highway without stopping. The Som- 
mission approved the recommendation by unanimous vote. 


The Commission also discussed and denied a petition from residents 
of Brockway, Roseburg end vicinity requesting the reopening of the old Coos 
Bay Wagon Road between Roseburg and Camas Valley where this road has been 
blocked at its eastern end by a private property owner. The Commission consid- 
ered this matter entirely out of its jurisdiction due to the fact that the road 
is not on the state highway system. The Secretary was instructed to so inform 
the petitioners and to suggest that they present their problem to the Douglas 
County Court. 


The Commission discussed briefly and ordered filed letters from the 
City of Monmouth, the Milwaukie Business Men's Club, and the La Grande Chamber 
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5. That this resolution be entered in the records and min- 
utes of the State Highway Commission and that a duly certified copy 
thereof be mailed to the County Court of Marion County and to the 
County Court of Linn County and to the United States Public Roads 
Administraion of Portland, Oregon. 


In connection with this matter, the Engineer advised that this is a meritorious 
project for postwar construction. He requested authority to proceed with the 
location survey and the preparation of plans and specifications so as to avoid 
delays from that standpoint when construction is ordered. He also requested 
authority for the Attorney to negotiate options for the right of way. The Com- 
mission approved both requests by unanimous vote. 


The Secretary presented a letter from Mr. Don #, Peoples, Executive 
Secretary, Bend Chamber of Commerce, inquiring when the Highway Commission ex- 
pects to make its official visit to Bend to discuss postwar highway problems. 
MP. Peoples advises that the Bend Chember of Commerce does not consider that 
the Commission's visit to Bend in April to be an official visit because the 
Highway Committee of the Chamber of Commerce was not present when postwar proj- 
ects were discussed with the county court; hence, would like an opportunity te 
present projects which it considers important. The Engineer suggested that it 
would be advisable to give the highway committee an opportunity to present the 
projects that it has in mind and suggested that the committee be invited to 
attend the next regular meeting of the Commission or that the committee be asked 
to submit their projects in writing together with a map disclosing the locations 
of the various projects, whichever the committee prefers. The suggestion was 


approved by the Commission whereupon the Engineer was instructed to telephone 
the information to Mr. Peoples. 


Messrs. Arthur Kirkham and 0. C. Roehr, members of the Recreational 
Committee of the Portland Chamber of Commerce, came before the Commission at 
this time and expressed their appreciation for the opportunity of inspecting 
Oregon parks and timbered waysides along the Oregon Coast Highway recently, 
in company with the State Parks Superintendent. They complimented the Com- 
mission on the progress that has been made in the acquisition of parks and 
wayside strips, and suggested that the plan should be continued with vigor 
as funds ere available. They Suggested the securing of options at the present 
time for the purchase of tracts which in the opinion of the Parks Superintend- 
ert should be Acquired in the peoples interests. They particularly referred 
to property adjacent to the Oregon Coast Highway near Cannon Beach and to a 
small strip at Elbow Lake. Mr. Kirkham advised that a complete report in 
writing will be furnished the Commission at a later date. 


The Commission had under discussion overweight violations committed 
by the following log haulers: 


George F. Bullock, Myrtle Point Ernest L. Louvring, Springfield 
South Fork Logging Company, Springfield Wayne Hale, Noti 
Charles R. Siverly, Pilot Rock 


fype of Prefix 
Survey No. County Section and Highway Authorization 
Location 20-1434 Lane City of Eugene, Sections of 4th- $5,205.00 
Pacific Highway Total to date 
$50, 325.00 


The Commission had under discussion the following requests for exten- 
sions of time within which to complete highway construction projects: 


Leonard & Slate, Contract No. 2483, for grading, surfacing and ‘ 
oiling the Boswell Ranch-Follett Ranch Section of the Wallowa Lake 
Highway, in Wallowa County, requested an extension of time from May 
31, 1942 to June 30, 1943, within which to complete thiscontract. 
They attributed their failure to complete the work within the speci- 
fied time limit to inclement weather and to lack of labor to operete 
two shifts. The Engineer advised that this contract was awarded on 
June 12, 1941 and that it provided for completion by May 31, 1942. ' 
Actual work on the project was started, he said, on June 16, 1941, | 
and was continued until early in December of that year when the con- ° 
tractor was not able to follow the original plan for surfacing. , 
Nothing further was done, he said, until August 27, 1942, when a 
supplemental agreement was entered into providing for changes in the 
work to be performed including the elimination of the oiling that 
was required under the original contract. Under this arrangement 
surfacing work was subcontracted to 0. C. Yocom who started crushing 
rock on November 10, 1942, but he was obliged to close dom the work 
for the winter months a short time thereafter. Mr. Yocom, he said, 
resumed the surfacing work in April, 1943, and completed the project 
on June 30 of this year. He attributed the failure of the contractor 
to complete the contract within the specified time limit to lack of 
equipment, wartime conditions, obligations to construct government 
airport projects, and to difficulties in securing equipment, parts 
and labor. He recommended that the extension of time requested be 
granted without penalty notwithstanding that the state's expense 
for engineering supervision was increased due to the length of time 
involved in completing the job. The Commission approved the recom- 
mendation by unanimous vote upon motion of Commissioner Schaupp 
which was seconded by Commissioner Chessman. 


Triangle Construction Company, Contract No. 2534, for grading, 
surfacing and oiling the Brogan-Jamieson Section of the John Day 
Highway, in Malheur County, requested an extension of time from June 
30, 1942, to July 31, 1943, within which to complete this job. They 
attributed their failure to complete the project within the specified 
time limit to lack of asphalt for the surfacing, the available supply 
of such material having been commandeered for use in connection with 
important defense projects. The Engineer advised that the contract 
was awarded on October 24, 1941, and that work was actually started 
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of Commerce relative to the resolution adopted by the Portland Chamber of Com- 
merce pertaining to the preservation of scenic roadside strips along Oregon 
highways. 


A letter was presented from Aurora Post 110, American Legion, re~ 
questing permission to erect and maintain a monument on state-owned property 
in the town of Aurora which monument they propose to dedicate to the men and 
women in the armed forces of the United States. The Engineer advised that the 
location desired is a small triangular tract situate at the intersection of 
the Pacific Highway with Main Street, in Aurora. He pointed out that a former 
Highway Commission, in December, 1940, approved a similar request from the 

regon Music Teachers Association who proposed to erect a monument in honor of 
- Henry Theophilus Finck, a great music critic, who died in 1926, but the 
monument was not erected on account of wartime conditions, although recent in- 
quiries reveal that a considerable sum was raised by the association to pay 
the expense involved. The Commission considered that the Music Teachers Asso- 
ciation has prior right to the location and accordingly denied the request of 
the American Legion. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission, and asked the Commission to confirm them 
and the amounts allocated for each. After due consideration, the Commission, 
by unanimous vote, authorized and instructed the Engineer to make such surveys 
on various sections of the highways of this state, which said sections of 
highweys, together with their identifying survey numbers and the amounts author- 
ized and ellocated for such survey expenditures, are as follows: 


Type of Prefix 


Plans 230-1448 Umatilla Access Road from Columbia River lst - $200.00 
Highway to Umatilla 0il Storage 
Dump 


Location 10-1435 Douglas Myrtle Creck-Conyonville Section, 2nd-$3, 500.00 
Pacific Highway. Total to date 
$13,500.00 


Prospect.23-1433 Malheur Eldorado Pass and Ironside on 1st - $300.00 
John Day Highway 


Prospect.1-1433 Baker Unity and Eldorado Pass on John lst - $300.00 
Day Highway 


Prospect.113-1423 Harney Princeton-Folly Farm Section, 2nd - $500.00 
Rome-Princeton Highway Total to date 
$1,000.00 


Prospect.17-1420 Josephine Wolf Creek-Grave Creek Section, 2nd $1,500.00 
Pacific Highway Total to date 
$3,000.00 
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he was also delayed in the surfacing work during the spring period 
by the insistance of certain logging operators that they be supplied 
with the output from his gravel plant for their private roads. The 
loggers request for such material, he explained, had previously been 
approved by the State Highway Department with the knowledge that the 
state highway contract would be delayed accordingly. He recommended 
in view of these circumstances that the extension of time now re- 
quested be granted without penalty. The Commission approved the rec- 
ommen@ation by unanimous vote upon motion of Commissioner Schaupp 
which was duly seconded by Commissioner Chessman. 


The Engineer reported that the contracts Nos. 2534, 2571, 2602 2605, 
2625 and 2629, for the construction of state highway projects, have been com- 
pleted in accordance with the requirements of the contracts or modifications 
thereof, and that such jobs are now ready for acceptance. The following reso- 
lution accepting such projects was offered and adopted by the unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready 
for acceptance: 


Contract No. 2534, with the Triangle Construction 
Co., for grading, surfacing and oiling on the Brogan- 
Jamieson Section of the John Day Highway, in Malheur 
County. Completed July 31, 1943. 


Contract No. 2571, with the Tru-Mix Concrete Co., 
for construction of bridges and culverts on the south unit 
of the Antelope Creek-Medford Section of the Crater Lake 
and Pacific Highways, in Jackson County. Completed 
June 15, 1943. 


Contract No. 2602, with Clifford A. Dunn for grading, 
surfacing and bituminous macadam construction on the 
Alkali Lake Flight Strip, in Lake County. Completed 
July 3, 1943. 


Contract No. 2605, with H, C. Walling, dba Salem Supply 
Company, for grading, surfacing and furnishing maintenance 
materials on the Crabtree Creek-Jordan Section of the Albany- 
Lyons Secondary Highway, in Linn County. Completed June 
29, 1943. 


Contract \No. 2625, with E. C. Hall Co., for furnish- 
ing crushed materials in stock-piles on the Moro-Wasco 
County Line Section of the Sherman Highway, in Sherman 
County. Completed July 3, 1943. 


by the contractor on November 6, 1941; further, that all work, with the 
exception of the oiling, was completed during 1942. He con- 
firmed the contractor's statement as to difficulties in securing as- 
phalt for the oiling part of the contract and advised that circum- 
stances beyond the control of the contractor prevented completion of 
the work within the specified time limit. He recommended, in view of 
the circumstances, that the extension of time requested be granted 
without penalty. A letter was presented from the Public Roads Admin- 
istration concurring therein. The Commission approved the recommenda- 
tion by unanimous vote. 


Tru-Mix Concrete Company, Contract No. 2571, for construction of 
bridges and culverts on the south unit of the Antelope Creek-Medford 
Section of the Crater Lake and Pacific Highways, in Jackson County, 
requested an extension of time from August 15, 1942, to June 15, 1943, 
within which to complete this job. They attributed their failure to 
complete the project within the specified time limit to adverse weather 
conditions and to an increase in the quantity of work to be performed. 
The Engineer advised that this contractor had great difficulty in se- 
curing treated lumber for these structures and in securing sufficient 
labor to carry om the work due to competition with contractors who 
were constructing buildings in the army cantonment at Camp White. He 
recommended in view of the circumstances that the extension of time 
requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation by unanimous vote. 


Clifford A. Dunn, Contract No. 2602, for grading, surfacing and 
construction of bituminous macadam on the Alkali Lake Flight Strip 
Project adjacent to the Lakevier—Burns Highway, in Lake County, re- 
quested an extension of time of 30 days “rom June 15 to July 15, 1943, 
within which to complete this job. He attributed his failure to com- 
plete the project within the specified time limit to extreme difficul- 
ties involved in the work and to adverse weather conditions which pre- 
vented the application of the oil surfacing. The Engineer advised 
that the reasons given by the contractor for over-running the specified 
time limit are substantially correct. He recommended in view thereof 
that the extension of time requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote. 


H. C. Walling, dba Salem Supply Company, Contract No. 2605 for 
grading, surfacing, and furnishing maintenance materials for the Crab- 
tree Creek-Jordan Section of the Albany-Lyons Secondary Highway, in 
Linn County, requested an extension of time of six months from December 
31, 1942, to June 29, 1943, within which to complete this job. He 
attributed his failure to complete this project within the specified 
time limit to adverse weather conditions. The Engineer advised that 
the contractor was greatly delayed in his operations due to the neces- 
sity to complete another grading project which he had under way, and 
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Hood River, Oregon, August 24, 1943 


The State Highway Commission conferred with the County Court of 
Hood River County and interested citizens at 10:15 a. m., in the Circuit Court 
Room on the second floor of the First National Bank Building, with respect to 
the postwar highway program. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M, R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary © 


Representing the County Court were: County Judge C. D. Nickelsen, County Com 
missioners R. W. Arens and George F. Stranahan, and County Engineer Cc. M. 
Hurlburt. Others present were: Edward Steele, Secretary, Hood River Chamber 
of Commerce; £. Riddell Lage, State Representative; Hugh G. Ball, Editor, Hood 
River News; and a Mrs. ___ Lewis. 


Chairman Banfield presided. He explained the object of the Commis- 
sion's trip, which he said was to secure suggestions from the County Courts 
and interested citizens of the various communities of the state, with respect 
to highway projects which should be given consideration in the formulation of 
the Highway Commission's postwar construction progrem. He requested the sub- 
mission of a letter containing a list of projects in Hood River County which 
the local people feel should be given consideration in such program. He asked 
thet the projects be listed in their order of priority, and that there also be 
submitted a map showing the location of the projects. He pointed out that the 
Highway Commission is not in a position at the present time to make any defi- 
nite commitments or promises with respect to any particuler project, and will 
not be in such position until the Commission completes the canvass of the en- 
tire state. He further pointed out that it is planned to finance the work 
for the most part with federal funds; however, the amount that Oregon will re- 
ceive has not yet been determined because congressional legislation is still 
pending. 


Judge Nickelsen requested the following projects: 

1. Reconstruction of the Columbia River Highway between The 
Dalles and the Multnomah County line, particularly through Hood 
River County. He stated that this is the county's number-one project. 


2. Complete the improvement of the Hood River Secondary High- 
way No. 261, between Dee and parkdale. 


3. Complete the improvement of the Odell Secondary Highway 
No. 282, between Odell and Tucker Bridge. 


4. Improve the Fike's Underpass Section of the Mt. Hood 
Highway, near Van Horn. 
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Contract No. 2629, with Geo. C. Clark, for painting the 
Yaquina Bay Bridge, at Newport, on the Oregon Coast Highway, 
in Lincoln County. Completed July 30, 1943. 


THEREFORE, BE IT RESOLVED that the work covered by seid state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby accepted and final payment in connec- 
tion with each is hereby authorized. 


The Commission discussed a date for its next regular meeting but de- 
ferred setting a definite date for the same until later. 


The Commission considered and signed agreements, et cetera, as follows: 


Agreement with the City of Madras covering the improvement of 
certain city streets that are not on the state highway system. 


Agreement with the City of Salem, covering the improvement of 
certain city streets not on the state highway system. 


Agreement with the City of Portland covering the maintenance 
of Nicolai Street at its intersection with Northwest Yeon Avenue and 
with Northwest 23rd Avenue. 


Agreement with the U. S. Gov't. with respect to the government's 
leasing of a portion of Ecola State Park, in Clatsop County, also 
resolution with respect thereto. 


Easement deed conveying unto the United States of America the 
right to use certain state property near Waldport, in Lincoln County. 


Quitclaim deed conveying unto Cogswell F. Campbell and wife 
certain property in the City of Eugene. (Right of Way File 9309) 


Bargain and sale deed conveying unto A. V. Linn and son two - 
cels of land in Wasco County. (Right of Way File Q-103 and Qn26l5 


Permit granting to the United States War Department authority to 
install a pipe line along the Pacific Highway West at the Corvallis 
Airport. 


There being no further business to come before the Commission at this 
time, the meeting was adjourned at 5:15 p. m. 


secondary highway projects in order to secure such improvement. Judge 
Nickelsen confirmed Mr. Steele's remarks in this regard, in view of the 
commercial importance of the road. 


Chairman Banfield then suggested that it would be a help to the 
Commission if the counties would all join in requesting such improvement 
as their number-one project. This request, he said, should be in the 
form of a letter signed by the sponsors of the project; that is, the 
County Courts, Chambers of Commerce, and the Oregon Trail Association. 
Commissioner Chessman mentioned the three propositions presented by the 
Portland committee on the previous day, with respect to financing the 
Columbia River Highway improvement; viz., by the sale of additional high- 
way bonds, by the establishment of a toll road section, and by the form- 
lation of a highway district comprising some fifteen counties adjacent 
to the Columbia River Highway and the Old Oregon Trail. He inquired 
which method is favored by the people of Hood River County. This inquiry 
appeared to go unanswered. 


Representative Lage spoke in behalf of the Columbia River High- 
way improvement as the county's number-one project. He also suggested 
the establishing of airplane lending strips for small passenger planes, 
and the financing of the same with funds derived from the state gasoline 
tax. 


Mr. Ball also spoke in behalf of the Columbia River Highway im- 
provement. He favored construction of the entire section between The 
Dalles and Portland at one time, rather than by "piece-meal" construc- 
tion. 


After further discussion, Chairman Banfield concluded the con- 
ference by stating that the Commission will be pleased to give fair con- 
sideration to the projects presented and will be prepared to do its 
share in providing employment during the change-over fror a wartime to a 
peacetime economy. The meeting was adjourned at 11:10 a. m. following 
which the Commission motored to John Day, Oregon, where at 8:30 p. m. 
the Commission conferred with members of the County Court and interested 
citizens, in the County Courthouse, with respect to postwar highway work. 
Present at such meeting were all members of the Highway Commission, the 
State Highway Engineer, and the Secretary. Representing the Grant County 
Court were: County Judge J. H. Allen, and County Commissioners Dick 
Schouten and Byars Deardorff. There were also present some twenty-four 
local citizens from various parts of the county, including Carl H. Brom, 
Mayor of Prairie City, Orin L. Patterson, former County Judge; Wayne 
Stewart, Dayville; State Representative E. B. Kimberling, Prairie City; 
Mrs. Chloe Page, Monument; Mrs. Mary Davison, Ritter Hot Springs; William 
L. Merritt, former County\ Engineer; Herman Oliver, former State Highway 
Commissioner; Mr. __ Martin, Long Creek; I. B. Hazeltine, Sheriff of 
Grant County; Chester A. Bennett, Assistant Supervisor, Malheur National 
Forest, John Day; and Dr. G,. G. VanDerVlugt, Prairie City. Judge Allen 
presided and introduced the speakers. 
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5. Improve the Lost Lake County Road from Dee south. 


In reply to an inquiry from Chairwan Banfield as to whether the 
improvement of the Columbia River Highway should be done all at one time or 
“piece-meal", Judge Nickelsen stated that the several units should be con- 
structed simultaneously. Chairman Banfield then advised that if all the work 
were done at one time, the Highway Commission would probably have to resort to 
the sale of bonds to finance it, in view of the fact that the revenues from 
the state gasoline tax and the monéys that the Commission hopes to receive from 
the federal government will not be sufficient to pay the costs. 


Judge Nickelsen advised that they are particularly anxious for the 
Hood River County Section to be modernized. He mentioned making this section 
a toll road, if necessary, to provide the funds. He referred to the Pennsyl- 
vania Turnpike, which, he said, is being operated as a toll road and has been 
a success since its construction. He favored the sale of bonds if necessary 
to assure early construction of the entire section. 


The State Highway Engineer pointed out the difficulties of making : 
this section a toll road, stating that federal approval would have to be ob- 
tained, in view of the fact that so much federal money has already been spent 
for construction of the present road. 


Mr. Steele voiced objections to making the section a toll road. It 
was his thought that people would cross the river and use the Washington high- 
ways if required to pay a toll to use this road. He stated that the Chamber 
of Commerce considers the modernization of the Columbia River Highway as the | 
county's most important project and favors the sale of bonds, if necessary, : 
to finance the work in order to expedite completion. As the project of next 
importance, he asked the Commission to take over the Columbia River bridges : 
and ferries and operate them free of charge. As a third project, Mr. Steele : 
asked the Commission to designate the Lost Lake County Road a state secondary 
highway, and to improve the same as such. As afourth project, Mr. Steele 
asked for state aid in establishing an airport along the Columbia River for 
future use in connection with air-freight movements, et cetera. He suggested 
the filling in of the Columbia River sloughs just north of Hood River for such 
purpose. 


Chairman Banfield advised that the state is not in position to 
assist in the making of airports. He inquired as to the feeling of the local 
group relative to the giving of priority to the Columbia River Highway im- | 
provement, explaining that the Commission has received information to the 
effect that all of the counties along this highway consider such improvement 
as & most important project to be included in this program. Mr. Steele ad- | 
vised that he has attended numerous meetings of groups in the counties that 
are situated along this highway, and it appears to him to be the unanimous 
feeling, as expressed at such meetings, that the Columbia River Highway is the | 
number-one project, and that the entire improvement should be done at one time 
rather than by "piece-meal" construction. He added that it certainly is the 
number-one project for Hood River County, and gave as his thought that the peo- 
ple of Wasco County and of Multnomah County will also favor it and will forego 
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Mr. Patterson stated his approval of the program as outlined by Mayor 
Brown, stating that in his estimation such program satisfies the present needs 
of Grant County. He emphasized the need for completing the oiling of U. S. 
Highway No. 395 from John Day to Burns, and for the reconstruction and oil- 
ing of the Pendleton-John Day Highway, between Fox Valley and Mountain Rest. 
He also suggested the construction of the proposed cut-off, between John Day 
and Beech Creek, on the Pendleton-Jonn Day Highway, which, he said, would 
shorten the distance from John Day to Pendleton by some nine or ten miles. He 
advised that Grant County is expecting nothing from the State Highway Commis- 
sion except maintenance work until the war is over. Mr. Stewart spoke in be- 
half of a commercial highway route to Portland, following a water grade down 
the John Day River to the Columbia River Highway. 


Representative Kimberling spoke for the improvement of the Long Creek 
Kimberly Secondary Highway, and also suggested the construction of a highway 
along the John Day River on the opposite side of the river from the John Day 


Highway. 


Dr. VanDerVlugt declared that the present roads in Grant County are 
not adequate to serve the county's interests to the best extent. He mentioned 
as the county's number-one project the further improvement of the John Day High- 
way between the town of John Dey and Ochoco Junction, together with the recon- 
struction of the Ochoco Highway between Mitchell and Prineville, the completion 
of the Warm Springs Secondary Highway between Prineville and Madras, and of the 
Warm Springs Primary Highway between Madras and Wapinitia Junction. 


Mrs. Page urged the improvement of the Kimberly-Long Creek Secondary 
Highway. She also suggested the possibility of a short-cut highway westerly 
from Fossil to a connection with The Dalles-California Highway at Maupin. 


Mrs. Davidson spoke for the improvement of the county road which ex- 
tends from the Pendleton-John Day Highway to Ritter Hot Springs. 


Mr. Merritt suggested improvement of the road down the middle fork 
of the John Day River, from Galena, to serve the mining interests of that 
district, and the extension of such road up this river to a connection with 
the John Day Highway at Austin. He also suggested the possibility of a short- 
er route from the John Day Valley to Portland, by way of Mitchell and Antelope. 
He was informed by the State Highway Engineer that careful study of the high- 
way situation in the John Day Valley reveals that the route that would best 
serve the people is the route which follows the John Day Highway to the Ochoco 
Junction; thence along the Ochoco Highway to Prineville; thence via the Warm 
Springs Secondary Highway to Madras, and the Warm Springs Primary Highway 
through the Indian Agency, to a connection with the Wapinitia Highway near 
Bear Springs. 


Mr. Oliver endorsed the projects suggested by the other speakers, 
which he summarized as follows: 


1. Early completion of the John Day Highway, both east and 
west of John Day. 
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Chairman Banfield explained the object of the Commission's visit; 
viz., to secure information from the local communities relative to projects 
which they feel should be given consideration by the Commission in the formula- 
tion of its postwar reconstruction program. He advised that there is now pend- 
in Congress a bill which, if passed, will give Oregon about $15,000,000 each 
year for the first three years following the war, to assist the state in fi- 
nancing highway work. The state, he said, will be required to provide about 
$4,000,000 annually as match money, making a total of approximately $19,000,000 
available for construction during each of the three years. He pointed out that 
as a result of the Commission's canvass of the state, it is likely that the 
number of projects suggested by the various communities will far exceed the 
number that the Commission will be able to finance, for which reason the Com- 
mission is asking the various communities to submit a list of projects, arranged 
in the order of their importance, for study. The selection of projects, he 
said, will be made by the Commission on the basis of providing the greatest 
amount of good for the greatest number of people. The Commission is not in 
position at the present time, he added, to make any definite commitments or 
promises because of financial uncertainties and the desire to complete the can- 
vass of the state before taking final action. 


Judge Allen called upon Mr. Carl H. Brown, Mayor of Prairie City, to 
speak for the local communities. Mayor Brow pointed out that while Grant 
County is rich in products such as stock, lumber and ore, it has no railroads 
over whicn to send this produce to market, in wiew of which condition the 
people must depend upon the highweys for transportation. He complimented the 
Commission on the maintenance of the gravelled highways in this county, but 
stated that their need is for additional surfacing and oiling. He particular- 
ly mentioned the surfacing and oiling of the Dixie SummitePrairie City Section 
of the John Day Highway, which, he said, is already graded, and the completion 
of the oiling west of the tow of Unity. He also asked for the oiling of the 
section between Unity and Ironsides, and the five-mile section between Jamie- 
son and Brogan, which, he said, is now graded to state standards. These three 
projects, he said, will complete the oiling of this highway east of John Day. 
Mayor Brown also asked for the completion of the oiling of U. S. Highway No. 
395 (John Day-Burns Highway) to the Harney County line and beyond to the city 
of Burns. He also asked for the completion of a short section of the Pendle- 
ton-John Day Highway through Fox Valley, n».th of John Day, and for the recon- 
struction of the John Day Highway, west of John Day, to the Ochoco Highway 
junction. He pointed out that the market for the people of John Day is Port- 
land, so this improvement is important. For the same reason, he asked the 
Commission to complete the construction of the Ochoco Highway, between 
Mitchell and Prineville, as well as the Warm Springs Secondary Highway, be- 
tween Prineville and Madras, and the balance of the Warm Springs Primary 
Highway, between Warm Springs Agency and its connection with the Wapinitia 
Highway at Bear Springs. The suggested improvements, he said, will provide a 
direct, fast highway from the John Day Valley to Portland, which will relieve 
the traffic congestion that now obtains on the Columbia River Highway, and 
will be a benefit to all the people residing in southeastern Oregon. 


The State Highway Engineer advised that the Brogan-Jamieson Section 
of the John Day Highway is now complete. 


The meeting was adjourned at 9:35 p.- m- 
WY LL2ZL dl D4 


ae Chairman Lt 


ae LF A 
State Highway Engineer gsioner 


Secretary Fs Commissioner 


Heppner, Oregon, August 25, 1943 


Following a motor trip over the Pendleton-—John Day and Heppner High- 
the Commission con- 


ways, inspecting state parks and highway projects enroute, 
ferred with the Morrow County Court and interested citizens in the Heppner 


City Hall, at 1:15 p. m. Present were: 


7. H. Banfield, Chairman 

A. ¥. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


County Judge Bert Johnson, and Coun- 


Representing the Morrow County Court were 
ber of Commerce 


ty Commissioner L. D. Neill. Representing the Heppner Cham 
were Clarence Rosewall, President; P. W. Mahoney, District Attorney and Chair- 
man of the Roads Committee; and J. 0. Turner, Mayor of Heppner. Others pres- 
ent were Bennie Howe, Minister; K. A. House, Manager, Pacific Power and Light 
Company; E. R. Houston, City Recorder; John Fuiten, Sheriff of Morrow County, 
pro tem; Dr. E. D.Tibbeles, Councilman; Frank Turner, Realtor; J. J. Nys, City 
Attorney; 0. Wendell Herbetson, Minister; 0. G. Crawford, Heppner Gasette- 
Times; Josephine Mahoney, representing the Pendleton East Oregonian. Mr. 


Rosewall presided. 


Judge Johnson presented the following projects for consideration by 
the Commission in the formulation of its postwar highway construction program: 


1. Straighten, widen and surface the Ruggs (Rhea Creek) -Hard- 
man Section of the Heppner-Spray Secondary Highway, particularly be- 
tween Stevens Ranch and Hardman; and surface this highway through the 


mountains south from Hardman. 

2. Complete the construction of the Wasco-Heppner Secondary 
Highway between Heppner and Condon, about six miles in length, in- 
cluding grading and, surfacing. 


3. Resurface the Lexington-Echo Secondary Highway several 
miles out from the town of Lexington. He advised that this is not 


a postwar project because the road is badly in need of immediate 
{mprovement. 
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2. Completion of the proposed reconstruction of the Ochoco 
Highway, between Mitchell and Prineville. 


3. Completion of the Secondary Highway, between Prineville 
and Madras. 


4. The completion of the Warm Springs Highway between Madras 
and Wapinitia Junction. 


He advised that under present highway conditions stock from the John Day Valley 
is now being transported to Portland over the John Day and Columbia River High- 
ways, but the route of travel will be by the Mitchell, Prineville, Madras, and 
Wapinitia Highways as soon as that connection is made available, which will re- 
lieve the traffic congestion along the Columbia River Highway and the Central 
Oregon Highway. Such project, he said, is of first importance in his estima- 
tion. Mr. Oliver also spoke for the improvement of the Pendleton-John Day 
Highway, and of the John Day-Burns Highway. Regarding secondary highway proj- 
ects, he spoke for the improvement of the Long Creek-Kimberly Road, in behalf 
of the people of the upper John Day Valley. He declared this a very important 
project. He also asked for the designation and improvement as a state second- 
ary highway of the old stage road, between Prairie City and Baker, which, he 
said, would provide a saving of some eighty miles in distance between these 

two places. 


Mr. Martin endorsed the Long Creek-Kimberly Secondary Highway im- 
provement. 


Other speakers were: I. B. Hazeltine, Canyon City, Sheriff of Grant 
County, and Mr. Chester A. Bennett, John Day, Assistant Supervisor of the 
Malheur National Forest. 


Chairman Banfield concluded the discussion by repeating his open- 
ing remarks with respect to projects that the Highway Commission is interested 
in, and with regard to the funds that the Commission hopes will be available 
to finence the postwar work. He requested from the County Court a map showing 
the location of the various projects that have been mentioned at this meeting, 
and a letter containing a description of the various projects. He assured 
the group that the Commission will give due consideration to the suggestions 
offered, and will select for the program those projects which can be financed : 
and which, in the minds of the Commission, will best suit the needs of the 
state as a whole. He pointed out that the Commission has only a limited amount 
of funds to carry on maintenance operations and to- pay off outstanding bonds as 
they become due, so there is a possibility that the Commission will need addi- 
tional funds to carry on new construction work, if the program is advanced be- 
yond the limits of the Commission to pay with current revenues. He thanked the 
group ror its presentation, and gave assurance that the Commission will give 
Grant County fair consideration in the allocation of the moneys at its dis- 
posal. 
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bottleneck for the waters of this creek. The Commission referred the matter 
to the Engineer for study. Mayor Turner also endorsed the program presented 
by Judge Johnson, particularly urging tle improvement of the Lexington-Echo 
Secondary Highway. 


At the request of Chairman Banfield, Mr. W. H. Lynch, District 
Engineer, Public Roads Administration, who was present, explained the status 
of Forest Highway funds. He advised that there are no such funds available 
at the present time, and that there is no way of ascertaining whether or not 
there will be such funds available after the war is over which precludes the 
making of plans for Forest Highway improvements. He mentioned the maintenance 
of the Heppner-Spray Secondary Highway, and advised that according to the agree 
ment that was signed when this road was constructed, the obligation to maintain 
rests with either the state or the county. He pointed out that the road was 
not built for heavy log-hauling such as the road is now subjected to. In this 
connection, the State Highway Engineer gave as his thought that it is not a 
question of maintenance, but is one of reconstruction, because it will neces- 
sitate an increase in the capital investment. He stated that he would inves- 
tigate the matter, and would report to the Commission as soon as possible. 


Chairman Banfield concluded the discussion by stating that the Com- 
mission will carefully consider the projects suggested at this meeting, after 
they have been analyzed by the Engineer, and will make as fair an allocation 
to Morrow County as is possible under prevailing conditions. 


The meeting was adjourned at 1:45 p. m., following which the Commis- 
sion motered to Condon, where the Commission conferred with the Gilliam County 
Court at 3:30 p. m., in the County Courthouse. 


Present at such meeting were all three members of the State Highway 
Commission, the State Highway Engineer and the Secretary. Representing the 
Gilliam County Court were County Judge Jas. D. Burns, and County Commissioners 
R. E. Irby and J. Wright. Others present were Stewart Hardie, County Clerk; 
D. M. Mackey, District Attorney, and E. R. Patland. 


Chairman Banfield explained that the object of the Commission's visit 
is to secure an expression from the County Court and interested citizens, with 
respect to the postwar highway construction program which the Commission hopes 
to be able to undertake and to finance with funds provided oy the federal gov- 
ernment for such purpose. 


Judge Burns suggested the following projects: 


1. Construction of the uncompleted sections of the Wasco-Heppner 
Secondary State Highway. “Me advised that this is the only major road 
project that the county has to suggest, it being the most important 
from the county's standpoint because it will save some twenty-six miles 
of distance between Condon and The Dalles, over the present route, via 
Arlington. 
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Judge Johnson also asked for the impre:ement of the following county 
roads: 


1. Willow Creek Road, from Heppner to the top of the hill 
above the coal mine, twenty-four miles in length. He suggested an 
allocation of Forest Highway funds to finance a portion of the work. 


‘2. Improvement of a twelve-mile section of the Rhea Creek County 
Road, between Jordan and Ruggs. 


3. Improvement of the Hale Ridge Road, between Hardman and 
Davidson Ranch, about twenty miles in length. 


4. Improvement of the Johnson Creek Logging Company's road, near 
Lena. 


He advised that Morrow County is making provision for a sinking fund 
to finance road work after the war is over, and there is now some $20,000 in 
such fund, which will be augmented by $10,000 provision for which has been made 
in the county's budget. 


Judge Johnson filed with the Commission a letter from the County 
Court recommending the state highway projects mentioned by him at this meeting, 
together with a map disclosing the location of such projects. 


Chairman Banfield advised that the Highway Commission is not pre- 
cluded from carrying on maintenance operations, except from the standpoint of 
labor, equipment and supplies, and so far as that feature is concerned the 
Commission will do the best that it possibly can, particularly referring to 
the Lexington-Echo Secondary Highway mentioned by Judge Johnson. He asked 
the County Court to submit a statement from the Chamber of Commerce and local 
citizens with respect to the county's program. He pointed out that as a result 
of the Commission's canvass of the state, there probably will be recommended to 
the Commission more projects than the Commission can possibly finance with 
funds available, so it probably will be necessary to refuse some of them. He 
inquired as to the county's attitude with respect to the issuance of bonds to 
finance projects for which funds would not otherwise be available, and ad- 
vised that some of the counties are advocating such procedure in order to fi- 
nance the construction of the entire program at one time. 


Judge Johnson replied that he, personally, is not in favor of the 
issuance of any additional highway bonds, Morrow County, he said, now has a 
considerable amount of such bonds outstanding, which will not mature until 
about 1958. Mr. Mahoney, speaking in behalf of the Road Committee of the 
Chamber of Commerce, endorsed the program suggested by Judge Johnson, so far 
as it pertains to state roads. He urged better maintenance of the Heppner- 


Spray Secondary Hizhway, declaring that the road will go to pieces unless it 
has a little better attention. 


Mayor Turner asked for the improvement of the Willow Creek bridges 
in Heppner, which he declared are so constructed that they act as a dam or 
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2. Improve the John Day Highway from Service Creek to the 
Grant County line. He suggested this project as the county's 
second choice for primary highway improvements. 


3. Improve the Shaniko-Fossil Secondary Highway between 
Fossil and the Wasco County line. He suggested such project as 
the county's first choice for secondary highway improvements. 


4. Improve the Service Creek-Mitchell Secondary Highway as 
the county's second choice for secondary highway improvements. 


5. Oil the Wheeler County portion of the Heppner-Spray 
Secondary Highway. This project, he said, is the county's third 
choice for secondary highway improvements. 


6. Oil the Kinzua County Road. He suggested such improve- 
ment as the county's first choice for feeder-road construction. 


Commissioners Jackson and Thomas endorsed the projects mentioned by Judge 
Howard. 


Mr. Burgess stated that he represents Clarno Grange which is urging 
the improvement of the Shaniko-Fossil Secondary Highway, as a short-cut route 
to Portland, via the Wapinitia Highway. He advised that this highway has been 
constructed for about eight or nine miles west of Fossil, and for a similer 
distance east of Antelope, but is impassable during the winter season between 
such improved sections. He gave as his opinion that this is the number-one 
project for Wheeler County. 


Chairman Banfield pointed out that funds available to the Commission 
are limited, so the Commission probably will not be able to construct all of 
the projects that are requested; further, that while the Commission cannot 
make any promises or commitments with respect to any project at the present 
time, it will give all of them fair consideration, and will allocate available 
moneys equitably to the various parts of the state. He inquired as to the 
attitude of the County Court with respect to the sale of bonds to expedite 
highway construction. 


Judge Howard stated that he does not favor a bond issue for this 
purpose, although it might be satisfactory if it were necessary to expedite 
construction. Commissioner Jackson stated his preference for an extended pro- 
gram of construction, although, if more federal money could be obtained, he 
would do whatever is necessary in order to get it. He further stated that he 
does not think that the people of Wheeler County will approve a bond issue 
unless it is absolutely necessary. Judge Howard concurred in these remarks. 


In answer to an inguiry from Chairman Banfield, Judge Howard and 
Commissioner Jackson both stated that they would prefer that the Commission 
take five years to complete its postwar program, rather than to go into debt 
to perform such construction within three years. Mr. Burgess also stated that 
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2. Improvement of the John Day Highway, between Condon and 
Arlington. 


Judge Burns also mentioned a prospective new road which would extend 
from Condon to Kent on the Sherman Highway; thence west to a connection with 
the Wapinitia Highway near Maupin. Mr. Fatland endorsed the projects mentioned 
by Judge Burns, as did also Commissioner Wright and Mr. Hardie. Mr. Hardie 
also suggested the oiling of some of the county roads in Gilliam County. 


Chairman Banfield brought up for discussion matters pertaining to 
the water-grade highway down the Columbia River. He advised that some of the 
counties have requested that the entire section between The Dalles and Port- 
land be constructed at one time, which means that the Commission probably 
would have to obtain funds from some new sources. He inquired as to the atti- 
tude of Gilliam County with respect thereto. 


Judge Burns stated that the people of Gilliam County are interested - 
in the water-grade highway to Portland, but they are more concerned with secur- z 
ing a good winter road to The Dalles. In reply to a request from Chairman 

Banfield, Judge Burns said that the County Court would prepare a map showing 

the projects that they would like to have included in the Commission's postwar 

program, and would forward it to the Commission with a letter describing the 

projects, after the next meeting of the County Court. 


The meeting was adjourned at 4:00 p. m., following which the Commis- 
sion motored to Fossil where at 7:45 p. m. the Commission met with the County 
Court of Wheeler County in the courthouse, all members of the Commission, the 
State Highway Engineer and the Secretary being present. Representing the 
county court were County Judge S. J. Howard and County Commissioners Charles 
R. Jackson and J. I. Thomas. Several citizens were present including Mr. 
Charles Burgess, local stockman. 


Chairman Banfield explained that the object of the Commission's 
visit is to secure expressions from the County Court and interested citizens 
with respect to the Commission's postwar program. He also explained the pro- 
posed method of financing the work with federal and state funds. He asked 
the County Court to furnish the Commission with a list of projects that it 
desires given consideration in the formulation of such program, arranged in 
the order of their importance, and to supplement the same with a map disclos- 
ing the location of the various projects. 


Judge Howard recommended the following postwar program for Wheeler 
County, and advised that it would be confirmed by letter and map later: 


1. Improve the Ochoco Highway between Mitchell and the Crook 
County line, and that part of the John Day Highway from Wolf Hollow 
to Service Creek. He requested that both of these projects be under- 
taken jointly as the county's first choice of primary road improve- 
ments. 


of the highway is satisfactory but the standard of construction 
is low and should be rectified. 


2. Extend and improve the Fulton Canyon Secondary Highway 
from its present terminus about 14 miles south of the Columbie 
River Highway, at Miller, to Wasco. He urged this as the project 
of most importance to Sherman County because of the large amount of 
produce that is transported over this road. He advised that there 
are possibilities that Sherman County will lose its railroad so it 
is very important that this road be improved in order that the peo- 
ple of the county may have an adequate road over which to haul prod- 
uce to The Dalles. 


3. Improvement of the overhead railroad crossing on the Sher- 
men Highway south of Moro. He declared that this crossing is two 
low for practical purposes. 


4. Improvement of the county road which extends east from the 
tom of Moro to « connection with the Wasco-Heppner Secondary High- 
way. In this connection the Engineer advised that this road is now 
being used by state highway traffic as a temporary proposition; that 
the Commission has plans to improve the aligument of the Wasco- 
Heppner Highway by constructing @ diagonal road leading into the 
town of Wasco which, when completed, will save some 26 miles distance 
to a connection with the Columbia River Highway at Miller. 


5. Modernization of the Columbia River Highway to eliminate 
excessive curvature. Judge Wilson stated that people do not like the 
existing curves on this highway and in order to avoid them are 
using the highway on the Washington side of the Columbia River. 


Chairman Banfield mentioned that some of the people that the Commis- 
sion has consulted have suggested the sale of bonds to obtain funds to finance 
all reconstruction of the Columbia River Highway between The Dalles and Port- 
land at one time, rather than by “piece-meal". He inquired as to the attitude 
of the people of Sherman County with respect thereto. Judge Wilson replied 
that he has not given the matter much study so is not in a position to answer 
definitely although the present road is inadequate to handle the traffic that 
it carries and should be improved as soon as possible. 


In reply to further inquiry of Chairman Banfield as to whether or 
not the people of Sherman County want the Columbia River Highway improvement, 
Judge Wilson stated that the interior roads of the county do not mean much un- 
less the Columbia River Highway is improved. 


Mr. French spoke for the improvement of the roads that are of local 
importance. He particularly suggested the improvement of the Sherman Highway 
south of Grass Valley end also south of Diggs. He endorsed Judge Wilson's 
request for the improvement of the overhead railroad crossing south of Moro 
and also urged consideration of the improvement of county cross roads, in- 
cluding the Sherars Bridge Secondary Highway. The Columbia River Highway 
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he does not faver going into extra debt for this purpose, but prefers the tak~ 
ing of two or three years longer to do the work contemplated, if that would avoid 
the sale of bonds. 


After further discussion, the meeting was adjourned at 8:15 p. m, 
with closing remarks by Chairman Banfield. 


Lie (Aly (Li hf 
State Highway Engineer C mer / 
Brace 


Secretary / 
a 


ssioner 


Moro, Oregon, August 26, 1943 


The State Highway Commission met with the County Court of Sherman 
County at 10:30 a. m., in the County Courthouse for discussion of postwar 
projects, following an inspection of the Cottonwood Grade Section of the Wasco- 
Heppner Secondary Highway enroute from Fossil. Present at such meeting were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


Representing the County Court were County Judge Jerry M. Wilson, and County 
Commissioner Vernon I. Miller. Other persons present were Hon. Giles L. French, 
Moro; T. L. Johnson, Mayor of the town of Wasco; and James B, Adams, represent- 
ing the Eastern Oregon Land Company. 


Chairman Banfield explained the object of the Commission's visit ad- 
vising that the Commission is canvassing the state to secure Suggestions fron 
the people of the various districts with respect to projects which they feel 
should be considered by the Highway Commission in the formulation of its post- 
war construction program. He also advised concerning funds with which the Com- 
mission hopes to be able to finance such program. He asked the local group to 
submit to the Commission in writing a list of Sherman County projects arranged | 
in the order of their importance, which they would like to have considered in | 
this program and a map showing the location of the several projects. Judge 
Wilson agreed to furnish such letter and map after consultation with the other 
members of the County Court. He mentioned the following projects as of im- 
portance to Sherman County: 


1. Improvement of the Sherman Highway (US 97) in the southern 
part of the county. In this connection, he stated that the alignment 
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in their order of importance. He also asked for the submission of @ map dis- 
closing the location of the various projects. 


Judge Power agreed to furnish such information. He suggested the 
following projects: 


1. Completion of the Warm Springs Primary Highway from Warn 
Springs Agency to a connection with the Wapinitie Highway at Bear 
Springs. He said that this is the most logical project from 
Jefferson County's standpoint. 


2. Complete the reconstruction of The Dalles-California High- 
way (US97) south from Madras, to the crossing of Crooked River: 


3. Complete the construction of the Warm Springs Secondary 
Highway between Madras and Prineville. 


4. Construct a direct highway route east from Madras to 4 
connection with the Ochoco Highway, near Mitchell. Judge Power 
suggested such route as & future commercial road to shorten the 
distance from the John Day Valley to Portland. He added that 
for the time being the completion of the Warm Springs Secondary 
Highway between Madras and Prineville is of much more importance. 


5. Improvement of the road facilities at The Cove State 
Park. Judge Power stated that the County Court feels that 
{inasmuch as the park is state property, the maintenance of the 
roads leading to the same should be @ responsibility of the 
state. Mr. South explained that this is a maintenance and 
betterment problem, rather than new construction. The Engineer 
advised that the Commission has not yet considered construction 
of approach roads to this park, and, in his estimation, before 
the Commission could do so, it would be necessary to designate 
the road a state secondary highway, which is inadvisable under 
present conditions. 


Commissioner Stangland approved the projects recommended by Judge 
Power. Commissioner South did likewise, as did also Dr. Howard. 


Commissioner Stangland inquired as to the possibilities of securing 
the immediate completion of the Warm Springs Primary Highway. He was in- 
formed by Chairman Banfield that the Commission is now limited to maintenance 
sork so such project must wait until the war is over. He added that while the 
Commission considers the project meritorious, it is making no promises or 
commitments concerning it, or with respect to any project, at this time. 


Judge Power presented a letter dated August 21, 1943, which the 
County Court has received from the Bend Chamber of Commerce with respect to 
highway matters. The letter was read by the individual members of the Com- 
mission, but was not discussed; neither was the letter left with the Commis- 


sion. 
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improvement, he said, is very important although in his estimation the Commis- 
sion should not overlook the improvement of the other roads in Sherman County. 
Mr. French also asked for the renaming of The Dalles-California Highway. He 
declared that the present name is a misnomer and suggested that the Sherman 
Highway should be given more prominence because in his estimation it will even- 
tually be the main thoroughfare across the state through Central Oregon. In 
this connection, the Engineer explained the use of route numbers rather than 
names to identify highways. He pointed out that The Dalles-California Highway 
is now known as U. S. No. 97 from the California line to a junction with the 
Sherman Highway, from which point U.S.97 is now rcuted over the Sherman High- 
way. Judge Wilson suggested if the Sherman Highway is to be the main north 
and south thoroughfare that provision should be made for a bridge across the 
Columbia River at Biggs so that traffic will not have to go to The Dalles in 
order to cross the river. The Engineer advised that a survey of the bridge 
situation is now being made by the Highway Departments of Oregon and Washing- 
ton, acting jointly, and when the data are assembled a report will be rendered 
to the Commission and to the governor. 


County Commissioner Miller endorsed all of the projects and state- 
ments made by Judge Wilson. 


Mr. Adams urged the preservation of the natural scenery along state 
highways and the planting of trees through the desert part of the state. 
Chairman Banfield advised that this is in line with the Commission's estab- 
lished policy. At his request, the State Parks Superintendent, Mr. S. H. 
Boardman, who was present, reported briefly on this situation. 


Commissioner Schaupp brought up the question whether or not the 
City of The Dalles is to be head of navigation on the Columbia River. Judge 
Wilson gave as his opinion that The Dalles will not be the head of navigation 
but on the other hand produce will be loaded at many points above The Dalles. 


Commissioner Chessman inquired as to the attitude of the local group 
relative to the proposal made by the Portland committee on August 23, with 
respect to financing the improvement of the Columbia River Highway between The 
Dalles and Portland. Mr. French stated his disapproval of the sale of bonds 
for this purpose. Judge Wilson stated his preference for the "pay-as-you-go" 
plan. AfteP discussion of a general nature, the meeting was adjourned at 
11:15 a. m., following which the Commission motored to Madras, where at 2:30 
pem., the Commission conferred with the County Court of Jefferson County in 
the county courthouse, all members of the Commission, the State Highway 
Engineer, and the Secretary being present. 


Representing the County Court were County Judge T. A. Power, and 
County Commissioners F. E. Stangland and Perry A. South. Also present was 
Dr. V. S. Howard, President of the Madras Chamber of Commerce. 


Chairman Banfield explained the object of the Commission's visit. 
He asked the court to submit to the Commission a letter listing the projects 
which the court would like to have considered by the Commission in the formu- 
lation of its postwar highway construction program, the projects to be arranged 


1943 


u 


. a 


addition to Judge Battles, were Messrs. Bowman, Morse, Hewlett, Wood- 
ruff and Parsell. The arguments presented in favor of the road were 
based on providing an outlet for timber and farm produce. Of parti- ‘ 
cular importance were the remarks of Forest Supervisor Hewlett, she 
stated that the road will serve a timber district where 70 million 
feet of timber is to be cut annually on @ sustained-yield basis. On 
such basis, he said, logging operations in the district will continue 
"forever", which emphasizes the need for a good highway over which to 
transport the logs to the railhead at Prineville. In concluding the 
discussion of this matter, Chairman Banfield advised that the object 
of the Commission now is to adjust road problems between counties, 
and to arrange for allocation to the various districts of the state, 
in the most equitable manner, the moneys that become available to 
the Commission for highway improvements. 


3. Completion of the Warm Springs Secondary Highway between 
Prineville and Medras. Judge Battles urged this improvement, and 
the completion of the Warm Springs Primary Highway between Madras 
and Bear Springs as very important projects. 


Commissioner Dunham endorsed the program as outlined by Judge Battles. 


The meeting was adjourned at 10:00 p. m., following appropriate clos- 
ing remarks by Chairman Banfield. 


State Highway Engineer 


<= 
Secretary A fommissioner 


Lakeview, Oregon, August 27, 1943 


Following inspection of highways and state parks enroute from Prine- 
ville to Lakeview, the Commission conferred with the members of the Lake 
County Court and interested local citizens, at 1:30 p. m. in the County Court 
house. Present at such meeting were: 


T. H. Banfield, Chairman jo 
A. We Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

H. B. Glaisyer, Secretary 


Representing the County Court were County Judge J. R. Heckman end 
Commissioners P. W. Hotchkiss and E. J. Egli, and County Clerk C. W. Pendleton. 
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The meeting was adjourned at 3:00 p. m., following which the Commis- 
sion motored to Prineville, inspecting The Cove State Park enroute. 


At 8:45 p. m. the Commission conferred with the County Court of 
Crook County, and a group of local citizens, in the County Courthouse, all mem- 
bers of the Commission, the State Highway Engineer, and the Secretary being 
present. 


Representing the County Court were County Judge Asa W. Battles and 
County Commissioner Claude C. Dunham. Others present were A. R. Bowman, former 
County Judge; W. B. Morse, former State Representative and former Mayor of 
Prineville; Henry Hewlett, U. S. Forest Supervisor; C, W. Woodruff, Manager, 
Prineville Railroad; Chas. C. Parsell, U. S. Grazier; Rev. Ted Goodwin, and 
Remey Cox, of the Central Oregonian. 


Chairman Banfield explained the purpose of the Commission's visit, 
stating that the Commission is canvassing the state to secure expressions from 
the people of the various communities as to the projects which they consider 
should be included in the Highway Commission's postwar program. He also ad- 
vised concerning the propsects of receiving federal funds with which to finance 
the work. The Commission, he said, is making no promises whatsoever with re- 
spect to any project, and will not be in position to make commitments until 
the canvass of the state has been completed, and the Commission knows definite- 
ly how much money will be available. He asked the County Court to suggest a 
program in writing, listing projects in the order of their importance, and to 
submit with the same a map disclosing the location of the various projects. 


Judge Battlespresented a letter, signed by the Crook County Court, in 
which were recommended three major projects as follows: 


1. Completion of the Ochoco Highway between Prineville and Mitchell. 
Judge Battles stated that this is an important project inasmuch as it 
will eliminate the bottleneck condition that now exists between these 
points. His remarks were endorsed by Mr. Woodruff, who stated that 
Prineville is the railhead for the Mitchell district. 


In the discussion of this project, W. H. Lynch, District Engineer, 
Public Roads Administration who was present, stated that this section 
is in the National Forest area and that it was planned to finance the 
project largely with Forest Highway funds. However, it involved an 
expenditure of more money than was available, so construction had to 
be postponed. He added that there have been no Forest Highway funds 
appropriated since 1941, and there is no knowing what the future will 
bring forth with respect to federal Forest Highway appropriations. 


2. Development of the "Combs Flat" Road, and an extension there- 
of to Paulina and Suplee; thence either easterly to a junction with 
the John Day-Burns Highway, or southerly from the Suplee district to 
a junction with the Central Oregon Highway. This project was dis- 
cussed at considerable length. Speaking in behalf of the same, in 


Judge Heckman also asked the Commission to improve the drainage of 
a state borrow pit adjacent to the Klamath Falls-Lakeview Highway, near the 
County Fairgrounds. He said that under present conditions the water backs 
up onto the fairgrounds, and onto adjacent residence property, and causes 
considerable damage. The matter was referred by the Commission to the Engi- 
neer for investigation. 


Mr. Clark urged improvement of the Warner Valley Secondary State 

Highway, which, he said, is being severly damaged by reason of log-hauling 
operations, He presented a letter giving factual data with respect to the 
logging activities in this vicinity, fees paid to the state by log haulers, 
et cetera, which was read aloud by the Secretary. The letter was thereupon 
given to the County Court with the understanding that it would be mailed to 
the Commission, along with the Court's letter requesting projects for postwar 
consideration. 


Mr. Snyder requested authority to operate oversized equipment in con- 
nection with the transportation of stock over state highways, between Califor- 
nia and Oregon points. He was informed that the Commission is now issuing per- 
mits of this nature, and will be pleased to accommodate him in this regard if 
he will make formal application for a permit, giving necessary facts. 


Mr. Snyder also asked the Commission to help the county in maintein- 
ing travel over certain county roads during the winter season. He particularly 
asked for snow removal on a four-mile section of the county road which extends 
south from the town of Paisley. He gave as his understanding that the county 
will pay the expense involved if the Commission will do the work. The Commis- 
sion took the matter under advisement. 


Mr. Utley urged the improvement of the Warner Secondary Highway from 
Adel to the Hart Mountain Antelope Refuge. 


Mr. Pendleton inquired as to possibilities of securing county road 
improvements, and was informed by the Engineer that such roads do not qualify 
for the moneys with which the Commission expects to finance postwar construc- 
tion, 


The question of improvement of the state highway in California which 
connects with the Fremont Highway at New Pine Creek, south of Lakeview, was 
brought up for discussion. It appears that the Oregon section is in very good 
condition, but no attempt has been made in recent years by the California High- 
way Commission to improve the road in that state. Commissioner Schaupp re- 
quested date on this road as a basis for discussion with the California high- 
way authorities. The court agreed to furnish such information. 


Following this conference the Engineer reported to the Commission 
that all of the conditions, have been satisfied with respect to the award of 
the contract for the construction of the Malloy Ranch-Hooker Creek Section of 
the I.0.N. Highway, in Malheur County, and that he has this date awarded the 
contract to Morrison-Knudsen Company, Boise, Idaho, which submitted the low 
bid for the project in the amount of $348,823.50, on August 23, 1943, as 
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There were fourteen other citizens present, including J. C. Clark, represent- 
ing the Underwood Lumber Company; H. M. Nolte, Realtor; Jack Dalen, repre- 
senting the Oregon Molding Company; Buck Snyder, Stockman, Paisley; Dave E. 
DeArmond, Mayor of Lakeview; and Harry Utley, representing the Flavel-Utley 


Company. 


Chairman Banfield explained the purpose of the Commission's visit; 
viz., to obtain suggestions from the people in the various communities that 
would be helpful to the Commission in arranging its postwar highway construc- 
tion program. He also advised concerning the possibility of securing federal 
funds to assist in financing the work. He asked the County Court to submit in 
writing a list of projects that are most desired by the people of Lake County, 
arranged in the order of their preference rating, together with a map disclos- 
ing the location of each project. 


Judge Heckman agreed to furnish such information leter. He made an 
oral request for the following projects: 


1. Reconstruct a six-mile section of the Fremont Highway, through 
the Crooked Creek Canyon. 


2. Construct a proposed highway westerly from the town of Silver- 
lake on the Fremont Highway, to a connection with The Dalles-California 
Highway, neer its junction with the Willamette Highway. He advised 
that such cut-off would reduce the distance between these points 
about sixty-two miles under the present route via Lapine. 


3. Complete the oiling of the ten-mile section of the Klamath 
Falls-Lakeview Highway, near Quartz Mountain. 


4. Improve the Lakeview Airport Road. 


5. Construct improvements to the Warner Valley Secondary State 
Highway. 


6. Improve the county road which extends from the Klamath 
Falls-Lakeview Highway, about seven miles west of Lakeview, souther- 
ly along the west side of Goose Lake to the California state line. 


7. Improve an additional covnty road which extends southerly 
from the Klamath Falls-Lakeview Highway to a connection with the 
Goose Lake Road; thence to the California state line. 


Mayor DeArmond endorsed the program as outlined by Judge Heckman, 
particularly ureing the improvement of the Lakeview Airport Road. 


Chairman Banfield explained that the State Highway Commission cannot 
initiate projects of this kind, but it would have to come to the Commission 
through Army or Navy sources. 
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2. Willamette Highway, Oregon 58. 


up to standard specifications by widening and resurfacing that por- 
tion of US 97 between Barclay Springs and Modoc Point. 


c. Relocate and construct to standard specifications that portion 
in the Federal Aid System of the Highway from Terminal City to 
Hatfield, California, via US 97, Oregon 66 and Oregon 39. 


d. Complete survey for realignment from the junction of US 97 and 
Oregon 66 to the beginning of the realignment at a point north of 


Klamath Falls knom as Terminal City, to be followed by reconstruc- 
tion to standard specifications as to grade and surfacing. 


e. To bring up to standard specifications by widening and resurfac- 
ing, that portion of US 97 north from a point north of Sand Creek. 


a. Goshen-Oakridge bottleneck. Complete to standard specifications 
as to alignment, grade and surfacing that portion of the highway 
from Oakridge to Goshen. 


b. Oakridge east to Salt Creek Falls. Bring to standard specifica- 
tions as to surface and oiling. 


c. Odell Lake to the Junction of US 97. Bring to standard speci- 
fications as to surface and oiling from tne junction of Oregon 58 
and US 97 west toward Odell Lake. 
Lakeview Highway, Oregon 66. 
a. Final completion of Lakeview Highway. 
STATE SECONDARY HIGHWAYS 


1. Relocate and construct to standard specifications that portion of the 


highway in the Primary State System, but not a part of the Primary Federal Aid 
System, from Terminal City to Hatfield, California, via US 97, Oregon 66, and 


Oregon 39. 


2, West Side Highway, Secondary No. 421, (Route 236). Bring to standard 


specifications as to grade and surfacing road from Klamath Falls to Fort 
Klamath, and connecting with Secondary market road from Medford via Route 236 
and Lake of the Woods. 


3, Midland Market Road, Secondary No. 420. Reconstruct and bring up to 


standard specifications by grading and surfacing from the end of the present 
oiled surface south west to US 97. 


4. Mack's Store-Midland, Secondary No. 423. Bring up to standard speci- 


ficetions as to grade and surfacing from Mack's Store on Oregon 39 to US 97. 


previously authorized by the Commission. The Commission, by unanimous vote, 
confirmed the Engineer's action in this matter, 


There being no further business to come before the Commission at this 
time, the meeting was adjourned at 2:10 p. m., following which the Commission 
motored to Klamath Falls, inspecting state highways and state parks enroute. 


Klamath Falls, Oregon, August 27, 1943 


At 8:30 p. m. the Commission conferred with the Klamath Ccunty Court, 
members of the Klamath County Chamber of Commerce, representatives of the 
Klamath Falls City Council, and the City Planning Commission, in the dining 
room of the Pelican Cafe, with respect to postwar projects, all members of the 
Commission, the State Highway Engineer, the Attorney, and the Secretary being 
present. 


Representing the County Court were County Judge U. E. Reeder, Commis- 
sioners John Reber and Fred Pope, and County Engineer Walley Hector. Repre- 
senting the Chamber of Commerce were J, V. Owens, President; Malcom Epley, Vice 
President; E.H. Balsiger, Director in Charge of Roads and Highways; Fred 
Heilbonner, Director; A. M. Collier, Director; Lee Jacobs, Director; Mitchell 
Tillotson, Director; Bert Schultz, Director; Representative Henry Semon, Direc- 
tor; T. B. Watters, Chairman, Roads & Highway Committee; Senator Marshall 
Cornett, Chairman, Aviation Committee; C. A. Dunn, Chairman, Rehabilitation 
Committee; Earl C. Reynolds, Executive Secretary. Representing the City Plan- 
ning Commission were ©, M. Igl, Chairman, Rev. L. K. Johnson, Vern Moore, Frank 
Howard, A. D. Collier, and Sheldon Brumbaugh. Representing the City Council 
were A. H.Bussman and Walter Weisendanger, and E. A. Thomas, City Engineer. 
Also present were George Lewis, Attorney, Office of Price Administration. 


County Judge Reeder presided. At his request Commissioner A. W. 
Schaupp introduced the members of the Highway Commission and its party, and 
Mr. Reynolds introduced the members of the Klamath Falls group. 


Mr. Waters presented the following suggested program of projects, 
orally and in writing, in behalf of the County Court and the Klamath County 
Chamber of Commerce, for consideration by the Commission in preparing its post- 


war program, and accompanied the same by maps disclosing the locations of the 
several projects: 


STATE PRIMARY HIGHWAYS 
1. The Dalles-California Highway, US 97. 
a. Complete survey for construction from a point near Klamath Agency 
to a point near Sand Creek on US 97 and proceed with construction, 


bringing to standard specifications as to grade and surfacing. 


b. Grade from the foot of Algoma Hill on US 97 to a point north of 
Barclay Springs, to be followed by surfacing and paving; also bringing 


business center to the new proposed highways. He suggested that these projects 
could be financed with postwar federal funds and submitted a map showing the 
location of the several projects: 


1. Widen end generally improve Eleventh Street from Commercial 
Street to Upham, and Upham Street from Eleventh Street to California 
Avenue. 


2. Create a tarough truck route starting at Alameda and 
Esplanade; thence along Esplanade to Main Street and across private 
property to Eleventh and Klamath Streets; thence along Klamath 
Street to the Link River. 


3. Widen and generally improve Third Street from Klamath 
Avenue to California Avenue. 


4. Widen and generally improve Main Street from Alamede 
to Michigan Avenue. 


Chairman Banfield, at this juncture, explained the object of the 
Commission's trip, and particularly advised relative to the funds which tne 
Commission hopes will be available for highway improvements during the postwar 
period. In this connection he stated that while the Commission has no money 
to spend on new highway construction at the present time, it hopes to have 
approximately $60,000,000 during the first three years after the war is over, 
most of which will be funds provided by the federal government. It is the in- 
tention of the Commission, he said, to study all of the projects that are pre- 
sented by the various communities as a result of the Commission's eanvass of 
the entire state, and to select for the postwar program such projects as will 
provide the greatest amount of good for the greatest number of people, consid- 
ering the state as a whole. The Commission is not in position at the present 
time, he added, to make any definite promises or commitments with respect to 
any particular project and will not be in such position until the canvass of 
the state is completed, the suggested projects amalysed, and until the amount 
of funds that will be at the Commission's disposal is definitely knom. He 
mentioned that during the progress of the Commission's canvass a suggestion 
has been made that the Commission issue additional bonds, in order to expedite 
construction, and the suggestion has also been made that certain roads should 
be made toll roads in order to obtain funds for highway improvements. He asked 
the group for its reaction relative to such proposals. The Commission, he 
said, wants to obtain a clear picture of the needs of all communities as an aid 
in the selection of the projects that are to be undertaken during the period 
that. the country is changing over from a wartime to a peacetime economy. He 
requested a letter listing desired projects in the order of their importance, 
and a map disclosing the location of each. 


The meeting was adjourned at 10:00 p. m., following appropriate 
remarks by Chairman Banfield, Commissioner Chessman, Commissioner Schaupp, Dr. 
E. B. McDaniels, President of the Oregon State Motor Association, Senator 
Marshall E, Cornett, W. H. Lynch, District Engineer, Public Roads Administre- 
tion, R. H. Baldock, State Highway Engineer, and Earl C. Reynolds, Executive 
Secretary of the Klamath County Chamber of Commerce. 

lwGe7 1943 


FAPBS 


5. Malin-Poe Valley. Bring up to standard specifications as to grade 
and surfacing the unfinished portions of this highway. 


6. Olene through Poe Valley, connection with Malin-Poe Valley-Bonanza . | 
road. 


Mr. Thomas presented a proposed state highway program covering proj- 
ects within and adjacent to the City of Klamath Falls, as recommended by the 
City Planning Commission and approved by the Klamath Falls City Council, to- 
gether with a map disclosing the location of the several projects which are as 
follows: 


1. Immediate location and establishment of highway routes 
through the city and its suburbs. He pointed out that the location 
showm on the map for this improvement is not authentic or definite, 
but the Planning Commission and the City Council feel that the im- 
provements should be near the locations shown on the map. 


2. Immediate completion of surveys and plans for the recon- 
struction of South Sixth Street, from Main Street to its junction 
with the Klamath Falls-Lakeview Highway. In this connection, he 
stated that plans should include the following: 


a. Widening for four-lanes of traffic. 


b. Construction of a new overpass of the Southern 
Pacific railroad tracts. 


c. Removal of power and telephone poles. 
d. Installation of adequate street illumination. 


e. Separation strip from Washburn Way to the U.S. 
R.S. canal. 


3. Surveys and plans for standardizing Secondary State High- 
way, No. 421, within the city limits. He explained that such proj- 
ect includes realignment of the highway route. 


4. Acquisition of all odd corners of property that are cut off 
by highway right-of-way acquisition, -- same to be used for state park 
purposes. He particularly referred to the parcels of land which will 
be left remaining between the highway and the U.S.R.S, main canal through 
the easterly side of Klamath Falls. He added that the plan should in- 
clude the landscaping of all highway rights of way in and near the 
city, so as to beautify the city entrances. 


Mr. Thomas also submitted in behalf of the City Planning Commission 
the following proposed program of road construction within the city limits of 
Klamath Falls, which, he said, are needed to provide connections from the 


ot eid 


LUG 27 1943 : 


Following adjournment, the Commission approved amd signed an agree- 
ment with the Bennett Trust Company, providing for a modification of a previous 
agreement with respect to the making of payments for the acquisition of the 
Simpson property, in Coos County, known as "Shore Acres". According to the 
original arrangement, settlement was to be made by the state by deferred pay- 
ments. Under the new arrangement settlement is to be made immediately, with 
the understanding that the total amount of the purchase price is to be reduced 
by the amount of $1,000.00. 


This concluded the Commission's visit to the Central Oregon counties. 
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Date 
1943 
Sept .24 


Oct. 11 


Oct. 12 


TABLE OF CONTENTS 


Subject f 
Tri-State Highway Association. Minutes of meeting held in 3 
Klemath Falls included in this volume for reference pur- 
poses only. 


Clackamas County. Go: ference in Oregon City with County 
Court. Projects recommended by County Court for post- 
war construction. County Court requests Market Roads 
Nos. 20 & 28 be designated State Second. Hwys. No action. 
Columbia County. Conference in St. Helens with County 
Court and interested citizens. County Court recommends ia 
projects for postwar construction. = 
List of projects presented. - 
Lower Columbia River Hwy. improvement discussed. ES 
New highway Forest Grove to Reinier suggested. 2 
Washington County. Conference in Hillsboro with County 
Court and interested citizens re postwar construction. 
List of projects submitted by County Court. p 
List of projects presented by Forest Grove City Coun- 
cil and Chamber of Commerce. 
Tualatin Velley Hwy, Portland to Forest Grove. Im- 
provement endorsed by Hillsboro C.of C. Also Wolf Cr.Hwy. 
Yamhill County. Conference in McMinnville with County 
Court and interested citizens re postwar construction 
progrem. 
List of projects recommended by County Court. 
Projects recommended by cities of Amity, Newberg and 
Dayton. 
Discussion of contemplated improvements. s 
Bids received on following projects end sale of building: 2) 
Beker-Weiser Junction Rock Production Project; 7 
Wren-Philomath Section Surfacing and Rock Production; 
Redmond-Merks Creek Section Rock Production Project; 
Lapine Section Rock Production Project; 
Ashlend-Stste Line Section Rock Production Project; 
Medras-Redmond Air Base Target Range Grading, Surfecing 
and Oiling; 
Cold Springs Section Rock Production Project; 
Umatille Oil Depot Greding, Surfacing and Oiling; : 
Wapinitia Rock Production Project. \ 
Sale of residence building in Milton. 
Minutes approved es follows, for August 23 and August 24 
to 27 inclusive. 
Log hauling. Request of Ostrander Logging Co. to operate 
logging trucks across two state second. hwys. discussed. 
Action deferred. 
Morrow County.Willow Creek Bridges. Report on condition. 
Decision deferred. 
Morrow County. Report on condition of Heponer-Sprey 
Secondary Highway. Action deferred. 


Page Date 
1943 
11759 Oct.12 


11760 


11763 


11764 


11766 


11769 


11770 


11773 


11774 


Subject 


Multnomah County. Portland. Maritime Commission re- 
quests use of property near Steel Bridge for storage 
of lend-lease material. Approved if City concurs. 

Umatilla County. Pendleton. Request for surveys of 
proposed railroad underpass and overpass projects denied. 
Commissioner Chessman to advise City Council. 

Postwar Program. Partial list of survey projects to be 
submitted to Public Roads Administration for approval. 

Crook County. Crooked River Secondary Highway. Request 
of Henry Severance for permission to install cattle 
guard near Paulina approved conditionally. 

Lake County. Fremont Highway near Paisley. Request of 
Wm. Hotchkiss for permission to construct culvert. 
Action deferred pending investigatim. 

Jackson County. Camp White Cantonment. Construction 
of 2 waiting rooms on highway right of way approved. 

Lane County. Florence. Construction of waiting room 
on Coast Highway approved. 

Claim. C. J. Eldon asks reimbursement for unanticipated 
expenses incurred in connection with Contract No.2557. 
Denied. 

Claim. Eugene Sand-& Gravel Co. asks reimbursement of 
Federal Transportation Tax in connection with Contract 
No. 2604. Denied. 

Claim. Mr. John Copley claim for repairs to car damaged 
as a result of defect in bridge on Pacific Hwy- East, 
near Albany. Denied. 

Umatilla County. Old Oregon Trail through Hermiston. 
Resolution adopted designating new route and abandon- 


ing former route; also extending Hermiston Secondary Hwy. 


Multnomah and Hood River Counties. Columbia River Hwy. 
Abandonment of portions. Resolution adopted. 

Roadside strips. Letters encouraging acquisition of road- 
side strips considered and ordered filed. 

Benton County. Camp Adair. Stipulation in case of U. 5. 
War Dept. vs. State of Oregon re stockpile site ap- 
proved and signed. 

Right of way. Klamath County. J. G. Patterson, Klamath 
Fells, demands rock wall along property as partial con- 
sideration. Action deferred. 

Condemnation. Oregon Coast Hwy.,Lincoln County. “esolu- 
tion adopted relative to dispute with Harry W. Hopkins 
and wife at Depoe Bay. 


Commission recessed at 12:00 noon, to reconvene at 2:00 p.m. 


Claim. Homer G. Johnson, Contract No. 2390. Ralph Moody, 
Attorney, requests postponement of hearing. Approved. 

Abandonment. Resolutions from counties, etc., as follows, 
approved: 


Pege Date 
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11753 Oct. 12 
11754 
11755 
' 
11756 
11757 
| 11758 
11759 


Subject 


Snow Removel. Sentiam Pass to be kept open during winter 
season if possible. 

Linn County. Santiem Maintenance Stetion. Conditional 
permission granted to use facilities «s restaurant 
during emergency. 

Clackamas County. Pedestrien overpass «t S.P. crossing 
of Pacific Hwy.Eest et Milwaukee. Engineer cuthorized 
to advertise for bids. 

Lincoln County. Siletz Secondary Hwy. Engineer author- 
ized to advertise for bids for improvement. 

Engineer instructed to obtain federal moneys if pos- 
sible. 

Crook County. Repair of 3 bridges on Crooked River Hwy. 
and 1 on Crooked Niver-Paulina Sec. Hwy. Engineer 
authorized to advertise for bids. 

Equipment. Orel authority to purchase 2 Holland truck- 
loaders at $200.00 each confirmed. 

Equipment. Oral authority to purchese following equipment 
confirmed: 60 1}-ton trucks, 6 4-ton trucks, 10 pickup 
trucks, 4 station wagons and 1 pessenger automobile. 
Purchase of 30 Dodge trucks at increased price approved. 

Awards. Engineer's award of contrect for construction of 
Oakridge Revetment Project confirmed. 

Prequalification of Contractor. A.A.Hardesty, formerly 
disqualified, to be reinstated as trial propqsition. 

Multnomeh County. Board of County Commissioners present. 
for discussion of matters pertaining to postwar program. 

Recommendations ceferred pending report of Mr. Robert Moses 
on postwar development in Portland. Commission approved 
for consideration a list of projects in Mr. L.M. Lepper's 
letter of 3-15-43. 

Polk County. Pacific Highway West between Monmouth and Suver- 
Log hauling prohibited. 

Overload violations. Attorney's opinion re authority to penal- 
ize cerriers discussed. State police to be held respon- 
sible for control. Violetions committed by Ostrander Log- 
ging Co. discussed. Action deferred pending investigstion. 
Stete Police Supt's request for full cooperation in control 
of overloads epproved. Engineer end Attorney to discuss 
plen of procedure with Supt. Pray. 

Report on overweight violations committed during September 
discussed. f 

Report on violetions committed by Roaring River Logging Co. 
discussed. No ection teken. - 

Morrow and Gilliem Counties. Wesco-Heppner Second. Hwy No.300. 
A.K. York requests improvement of Cottonwood Grede Sec. 

To be considered in postwer progrsm. 

Clstsop County. County Judge Guy Bovyington requests construc- 
tion of highwey between Elsie and Miles Grossing as substi- 
tute for first choice in postwar progrem change approved. 
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Page Date subject 
1943 
11780 Oct.12 Buildings. Jose nine County. Offer of Mr. Sam Alderson 
to purchase, accepted. 
Right of ‘lay. liner Creek-Spencer Creek Section US10l, 
Lincoln County. Property needed from F.R. Salway to be 
condemned, if necessary. 
Permits. Oregon Lumber Co. requests permit for over- 
width loads on John Dav Hwy. Denied. 
Labor and Wages. Oregon State Bldg. and Const. Trades 
Council reaue ts conference. fgineer to confer & report. 
Walheur County. City strest improvements, Ontario. flmo 
S. Smith, ‘iayor, inquires re securing State & Federal aid. 
Encineer to inform Mr. Smith re availability of federal 


money. 
11781 Advisory Committee, Northwestern States Development Assn. 
ingineer authorized to attend meeting. 
Congressional hearings. Engineer authorized to attend 3 


hearings re postwar construction in Washington,D.C. 
Speed zones. kecuest for speed limit signs at hwy. en- 
trances in astoria. Referred to Attorney. 
Bids. Commission acts on bids received ct this meeting. 
Awards. Chairman announces award of contracts and sale of 
building. : 

11783 Lincoln County. Oregon Coast Avy., Gleneden Beach. Right 
of “Yay settlement with J.A. Sansbury discussed. Engin- 
eer to investigete proposed width reduction. Attorney 
to negotiate new option. 

Claim. Compromise settlement with Arch Cape Land Co. denied. 
Clatsop County. Sczlehouse at Warrenton Jct. Use by 

11784 Guerin Bros. ap»roved if furnish bond. 

Polk County. Fern Creek-Monmouth Access Road. Construc- 
tion of nev bridge over Fern Creek authorized. 

Marion County. ‘Woodburn. Request of A. L. Harader to re- 
move 3 oak trees discussed. Inspection to be made. 

Hood River and Multnomah Counties. Columbia River Hwy. 


11785 Proposed exchange of oroperties with U.P. RR.Co. approved. 
Real Property. Resolution authorizing accuisition. 
11791 Condemnation. Recommended offers. Resolutions adopted. 
11792 Peul B. and D. P. Peterson. Quarry site. Rome-Prince- 
ton Hy. 
Joseph and Mary Ann Fracasso. Right of Way. Pacific 
Hwy. “est. 
Stte Alexander and Pearl Hummel. Right of Way. The 
Dalles-California Hwy. FN 


Dorcas I. Bazinette, et vir. Right of Way. The Dalles- 
California Hwy. 

J. A. Periman. Right of Way. The Dalles-Californis Hwy. 

Hark Devlin Estate. Right of Way. Columbia River Hwy. 

8B. A. Young. Pacific Hwy. 


as 


Page 


Subject 


11774 Oct. 12 Abandonments. (Cont.) 


11775 


11776 


11777 


11778 


117799 


11780 


Portion of old Cascade Hwy. near Clackamas overcrossing. 
Section of old Crater Lake Hwy. north of Medford. 
Old route of Crater Lake fiwy. within city limits of Medford. 


Washington County. Tigard. Offer of A. Schubring to pay 


$250 for small parcel of land accepted. 


Coos County. North Bend. Request of Coos Bay Logging Co. 


to purchase old ferry landing denied. 


Right of Way. Acquisition along Oregon Coast Hwy. between 


Cannon Beach Jct. and Cannon Beach deferred. 


Park Matters: Action taken on trip Aug. 24 to 27, 1943, 


inel. as follows, confirmed: 

John Day Fossil State Park. Parks Supt. to determine 
areas needed. 

John Day Hwy. wayside areas. Parks Supt. authorized to 
select arees. 

Lake County cutover waysides. Parks Supt. to select way- 
sides between Drews Valley and Lake-Klamath Co. line. 

Proposed Crown Point Additim. Parks Supt. to negotiate 
for 2 tracts connecting Crown Pt. and Crown Pt. loops. 

Proposed Short Sand Beach Addition. Parks Supt. to pre- 
pare descriptions for purchase of cutover areas. 

Crash of Bomber on Cape Lookout. No demage claim to be 
filed. 

Bly Mountain proposed cutover acquisition. Action deferred. 
Commissioner Schaupp to ascertain possibility of purchase. 

Proposed wayside acquisition in Antelope Canyon. Taking 
of options authorized on four forties. 


Park Matters. Parks Supt. reports on following: 


Hood River Co. Offer of Seneca Fouts, Portland, to sell 
160 acres adjacent to Columbia River Hwy. refused. 

Douglas County. Arrangement with Douglas Co. for acqui- 
sition of tract on Camas Mt. and tract at end of Elkton 
Tunnel approved. 

Coos County. Offer of Henry Sengstacken Co., Marshfield, 
to sell 140 acres land adjoining Cape Arago State Park. 
Deferred pending investigation of Park Supt. and Engineer. 

The Cove Palisades State Park. $669.26 net profit from 
sale of peaches. 

Financial Report. Report for period Jan.1 to Sept.30, 1943, 
approved. 


Curry County. Floras Lake State Park. Revised County resc- 


lution re lease as Navy aircraft landing field approved. 
Resolutior adopted. 


Real property. Mrs. F. E. Garle. Issuance of duplicate 


warrant to cover loss of original, discussed. Referred 
to Attorney for solution. 
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Date 
1943 
Nov. 8 


Subject 


Delegations. Engineer explains matters concerning 
which delegations are to appear. 

Morrow County. Heppner. Willow Creek flood con- 
trol discussed. Engineer instructed to inspect 
during next flood period. 

Lake County. Snow removal on Clover Flat County 
Road. Work to be done if requested by County 
and if equipment is available. 

Wasco County. County officials confer re claim of 
J.0.Chastain, et al., for damages to irrigation 
flume. State to pay 1/3 of cost of repairs. 

Wasco County. Judge Kirk files list of projects for 
postwar construction in Wasco County. 

Log hauling. Report on overweight violations. State 
Police to be advised of weighmaster's schedule of 
operations so police officers can be present. 

Log hauling. War Finance Committee requests relief 
from fine imposed on Ostrander Logging Co. for 
overweight load of logs used as exhibit in bond 
drive. David Eccles, State Administrator, War 
Savings Staff, endorses request. Request denied. 

Emergency transportation permits. Report on over- 
weight violations, Los Angeles-Seattle Motor 
Express. District Attorney to be advised of 
falsification re possession of permit. 

Permits. Oversized loads. Rules and regulations 6 
adopted for granting special permits. Engineer 
authorized to pass on applications, 

Morrow County. Heppner-Spray Second. Hwy. Mainten- 
ance materials. Engineer authorized to advertise 
for bids. 

Marion County. North Santiam Highway. Mill City- 

Detroit Section. Work to begin simultaneously with 
federal improvement of Niagara-Detroit Section. 

Hood River County. Hood River Second. Hwy. north 
from Parkdale. County's recuest for immediate con- 
struction denied. To be considered in postwar pro- 
gram. 

Malheur County. Adrian-Homedale, Idaho Road. Request 
for improvement of Oregon Section denied. To be 
considered for postwar program. 

Pacific Highway. Oregon Pacific Hwy. Assoc. requests 
improvement in postwar program. To be considered. 

Sherman, Wasco and Gilliam Counties. Taxpayers’ and 
Barlows Gate Grange's request for improvement of 
Shearers Bridge Second. Hwy. and construction of 
new highway from Tygh Valley to Portland. To be 
considered in preparation of postwar program. 
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Page Date Subject 
1943 
11796 Oct. 12 Extensions of time granted as follows: 
C. J. Eldon, Wright Ranch-Milo Section; 
Clifford A. Dunn, Rome Flight Strip; 
11797 Jed Wilson, Banzer Bridge-Washington Co. line; 
Oscar E. Joelson, Buchanan Rock Production Project; 
Tru-Mix Concrete Co., Tolo-Camp White Access Rd.; 
11798 A. H. Saxton & Son, Trent-Salt Creek Falls Section; 
Porter W. Yett, Vanport Junction Section; 
J. F. Johnston, Baker Creek Bridge Section. 
Contracts completed and accepted as follows: 
11799 Wright Ranch-Milo Section, C. J. Eldon; 
Rome Flight Strip, Clifford A. Dunn; 
Banzer Bridge-Washington Co. Line Sec., Jed Wilson; 
Buchanan Rock Production Project, Oscar E. Joelson; 
Tolo-Camp White Access Road Project, Tru-Mix Concrete Co.; 
Vanport Junction Section, Porter W. Yett; 
Baker Creek Bridge Section, Johnston Bros.; 
Yeon Ave.-Nicolai St. Access Rd. Project, Edlefsen- 
Weygandt Co.; 
Suver Road-Wells Road Sec., E. C. Hall Co. & J.C. Compton. 
11800 Agreements, et cetera, signed as follows: 
Standard Oil Co., surrendering lease of property adja- 
cent to Oregon Coast Hwy. in Gardiner.; 
Umatilla County, re maintenance of Umatilla Oil Depot 
Access Road; 
Curry County, re use of Floras Lake State Pk. as U.S. 
Naval Aircraft landing field; 
Guerin Bros., permit to use state scale site at Warren- 
ton Jct.; 
United States of America, re tract of state-owned land 
within boundaries of Camp Adair; 
Union Pacific Co., conveying portions of right of way: 
of old Columbia River Hwy.; 
U. S. Government, re use of state-owned land in Lincoln Co.; 
U. S. Forestry Service, re use of hwy. property at Waldport 
Ranger Station; 
Supplemental recreational application re lease of govv. 
land. 
Moeting date. Next regular meeting to be held Nov. 8, 1943. 
11801 Nov. 8 Bids received on following projects and buildings: 
Baker-Weiser Junction Rock Production; : 
Crooked River Bridges; repair of four bridges; 
Hunter Creek-Lone Ranch Creek Rock Production; 
Juntura-Hope Rock Production; 
Service station building in Gardiner. 
11802 Minutes approved for October 11 and 12, 1943. 
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11811 Nov. 8 


11812 


11813 


11814 


11815 


11816 


11817 


11818 


11820 


Subject 


Clatsop County. Oregon Coast Hwy. at Astoria Airport. 
County Judge Boyington reports hauling is damaging 
paved county road. Engineer suggests filing claim 
at once... 

Surveys of contemplated postwar projects. Engineer 
authorized to submit list to Public Roads Admini- 
stration for approval. List of surveys. 

Surveys. Engineer instructed not to ask approval of new 
surveys unless of an emergency nature or for postwar 
work. 

Bids. Commission rejects all bids received for Juntura- 
Hope Rock Production Project in Malheur County and 
awards others to low bidder in each instance. 

Claim. Homer G. Johnson claims extra compensation on 
contract No. 2390 for construction of Siletz-Toledo 
Sec. of Siletz Second. Hwy., Lincoln Co. Ay uments 
presented by Attorneys Ralph Moody and Jay Bowerman. 
Claim denied. 

Awards. Chairman announces awards of contracts and sale 
of service station building at Gardiner. 

Advertising Budget for 1944. Budget recommended by Hwy. 
Advisory Committee on Travel Matters approved in its 
entirety. 

Lincoln County. Siletz-Toledo Second. Hwy. Engineer 
advises 50% of cost of repair available in federal 
monies. Authority granted to advertise project on 
such basis. 

Lake County. Fremont Hwy. Request of Wm. Hotchkiss, 
Paisley, to install irrigation pipe approved. 

Multnomah County. City of Portland. Quit claim deed 
conveying to city property adjacent to Lower Columbia 
River Hwy. signed. 

Claim. Algoma Flood Case, Klamath Falls. Defendants! 
offer of settlement refused. 

Coos County. Henry Sengstacken property south of Cape 
Arago State Park. Engineer and Park Supt. recommend 
against purchase. Recommendation approved. 

Clatsop County. Astoria. Purchase of Livasa Jarvin pro- 
perty at increased price approved. 

Condemnation. Right of way across F. R. Salway property 
in Lincoln County. Resolution adopted. 

Klamath County. Greensprings Hwy., Klamath Falls. Let- 
ter in behalf of City Cemetery Committee stating its 
desire to acquire a portion of Westover Terraces for 
memorial park discussed. Referred to Engineer for report. 

Log hauling. Letter from Alfred A. Loeb, Portland, report- 
ing on loggers negligence to use binder chains discussed. 
Mr. Loeb to be informed of Commission's requirements, etc. 


Page Date 
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11807 


11803 


11809 


11810 


11811 


Subject 


Claim. Ray Early an¢ Walter Huntington appear and offer 
compromise settlement of Arch Cape Land Co's claim for 
damages nearArch Cape Tunnel in Clatsop Co. Refused. 

Final offer made by Commission. 

Log hauling. Ostrander Railway & Timber Co!s request to 
operate trucks across second. hwys. at grade near Mol- 
alla denied. 

Douglas County. Gardiner Lumber Co's request to build 
railroad spur track on Oregon Coast Hwy. right of way 
approved under certain conditions. 

Linn County. Lebanon. Request approval of truck by-pass 
route and installation of stop signs. Approved if 
State not obligated. 

City streets not on state highways. Improvement to be 
discontinued after 1943. Cities to be notified. 

Equipment. Six tractor loaders. Purchase authorized. 

Equipment. Second-hand truck trailer. Purchase authorized. * 

Equipment. Douglas County. Gardiner. Private sale of 
building and miscellaneous articles authorized. 

Douglas County. Umpqua River Bridge at Reedsport. Special 
police guards to be dispensed with if bridge operator 
can be deputized.as state police officer. : 

Award of contract, as follows: : 
Western Rock Co., Umatilla Oil Depot Access Road. f 

Log hauling. Engineer to investigate method of quickly 
weighing logs suggested in letter from Ralph J. Staehli. 

Permit. Request of E. D. Hamacker Lumber Co. for permis- : 
sion to "skid" logs across Klamath Lake Second. Hwy. 
denied. 

C. B. McCullough authorized to attend meeting of American 
Assoc. of State Hwy. Officials in Chicago, Dec. 1-3, 1943. 

R. H. Baldock authorized to attend meeting of Advisory Com- 
mittee to Northwest States Development Commission in Spokane. 
Curry County. Brookings. Oregon Coast Hwy. County Court ' 

resolution re abandonment of old right of way approved. 

Klamath County. Klamath Falls. Letter requesting state co- 
operation in plan of arterial hwy. development within and 
around city. Engineer authorized to assist to same extent 
as was done in Eugene. 

Klamath County. Klamath Falls. Knights of Columbus requests 
permission to maintain "way stations." Engineer to investi- 
gate and make decision. 

Clatsop County. Judge Boyington advises County Court objects 
to Commission acquiring land beyond standard width right of 
way. Decision deferred pending investigation. 

Claim. Arch Cape Land Co. County Judge Boyington, Clatsop Co., | 
states that company is entitled to roadway. 


Date Subject 
1943 
1827 Dec.23 Oscar Cutler appointed Acting Secretary during absence of 
Commission's Secretary. Resolution adopted. 

Bids received on following projects: 

1328 Pedestrian walkway near Milwaukie, construction; 
Metolius-Redmond Rock Production; 
Brothers-Harney County Line Rock Production; 
Umatilla County Line-Long Creek Rock Production; 
Klamath Falls Air Station Access Road Project; 
Kernville-Euchre Mountain Section; 

1829 Idaho State Line-Molloy Ranch Section; 

Hooker Creek-Jordan Creek Section; 
Jordan Creek-Scotts Butte Creek Section; 
Juntura-Hope Rock Production; 

Lexington Rock Production. 

City street improvement agreements for 1943. Previous authority 
to complete during 1944 confirmed. 

1830 State Tex Street Funds. Forms of resolutions, etc., approved. 

1333 Morrow County. Heppner-Spray Second. Hwy., Rhea Creek-Chapin 
Creek Section. Improvement authorized. 

Yamhill County. Salmon Hiver Hwy. Willamina. Request of 
Pacific Plywood Corpn. for sidewalk construction denied. 

1834 Yamhill County. Willamina River Bridge. Request of City of 
Willamina for widening denied. 

Klamath County. Klamath Falls. Request of City Council for 
improvement of South Sixth Street denied. 

Sherman and Gilliam Counties. Wasco-Heppner Second. Hwy., 
Condon-Moro Sec. Request of Gilliam-Wheeler Pomona Grange 
No. 7 for improvement denied. 

Agreements signed, as follows: 

Project agreement with PRA covering Astoria Airport Sec.; 
Project agreement with PRA covering HMonmouth-Pedee Sec. 

Malheur County. Nyssa Chamber of Commerce. Request for oiling 
of highways connecting Adrian and US95 to be considered as 
postwar project. 

Maintenance Budget. Engineer to render detailed report. Ex- 
penditures for necessary routine work approved. 

Bus service. Portland to Salem. State Budget Director to be 
notified Commission has no authority to operate. 

Claim. City of Corvallis. Settlement covering repairs to 
water pipe lines disturbed by highway construction approved 
and signed. 

Cleim. P &M Lumber Co. Compromise settlement re damages to 
bridge at M.P. 226.76 on Pacific Highway. Accepted. 

Stop signs. To be removed where automatic signals are also 
maintained at railroad grade crossings. (Resolution adopted 
Jan. 12, 1944) 

Columbia County. Lower Columbia River Hwy., City of St.Helens. 
Request for 25-mile-per-hour speed limit. No action. 


‘ 
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Page Date Subject 


11820 Nov. 8 Surveys. List of surveys ordered since last meeting. 
11823 Engineer again instructed not to submit surveys other 
than those contemplated for 3-year postwar construc- 
tion program. 
Extensions of time, as follows, approved: 
McNutt Brothers, Grave Creek-Jumpoff Joe Sec.; (No.2572) 
E. C. Hall Co. and J. C. Compton, Sec. "A", Monmouth- 
benton County Line Sec.; (No. 2595) 
11824 E. C. Hall Co., J. C. Compton & McNutt Bros., Sec. "B", 
Monmouth-Benton County Line Sec.; (No. 2596 
Eugene Sand & Gravel Co., Salt Creek Falls-Odell Butte 
Sec.: (No. 2604) 
M. C. Lininger & Sons, Chemult Sock Production Project 


(No. 2619). 
Contracts completed and accepted, as follows: 
11825 Section "A", Monmouth-Benton County Line Sec., E.C.Hall Co., 


and J. ©, Compton; 
Section "B", Monmouth-Benton County Line Sec., E.C.Hall Co., 
J. C. Compton and McNutt Brothers; 
Salt Creek Falls-Odell Butte Section, Bugene Sand & Gravel Co.; | 
Trent-Salt Creek Falls Section, A. H. Saxton & Son; i 
Chemult Section, M. C. Lininger & Sons; 
Weston Section, D. C. and A. L. Williams. 
11826 Agreements, et cetera, signed as follows: 
George H. Wells Co., covering furnishing of material adja- 
cent to railroad tracks in tow of Milton; 
Public “oads Administration, modification of project agree- 
ment covering Boardman Flight Strip; 
Public “oads Administration, modification of project agree- 
ment covering Rome Flight Strip; 
Public Rosds Administration, project agreement covering 
Aurora Flight Strip; 
Public 4oads Administration, modification of project agree- 
ment covering Siletz-Toledo Section; 
August L. Schubring and wife, bargain and sale deed convey- 
\ ing land in Washington County; 
City of Portland, quit claim deed conveying property adjacent 
to Lower Columbia “iver Hwy. in Portland; 
U.B. of America, revokable permit covering use of government— 
owned property near Astoria, Clatsop County, accepted. 
Meeting date. Next regular meeting date set for December 21, 
1943. (Later changed to December 23, 1943.) 


Page Date 
1943 
11838 Dec.23 


11839 


11840 


11841 


11842 


11845 
11848 


11849 


Subject 


Communications from Medford expressing appreciation of Com- 
mission's activities. Filed. 

Victory Gardens. Issuance of permits for use of right of 
way for “victory gardens" for 1944 approved. 

Sale of buildings. Pacific Highway, Wolf Creek-Grave Creek 
Sec. Amended offer of Sam Alderson accepted. 

Claim. Wolf Creek Hwy. George W. White claims damages to 
crops on property acquired for right of way. Referred to 
Engineer for investigation. 

Josephine County. Grants Pass. Dr. Moser controversy re 
gravel pit. Counter offer presented by Attorney Neil Allen. 
Referred tc Fngineer for investigation and report. 

Marion County. Aurora Flight Strip. Deed conveying to county 
strip of land to replace section of county road. Not 
approved. 

Multnomah County. Portland. Front Avenue Project. Special 
counsel to assist in condemnation of Public Market Property. 
Not approved. 

Park matters. Report on matters re purchase of additional 
park property. Action deferred until next meeting. 

Surveys. Surveys ordered by Engineer since last meeting. 
Approved. 

Extensions of time approved as follows: 

A. C. Suhre, Redmond Rock Production Project; 

Chester T. Lackey, Dead Ox Flat-Cairo Jct. Rock Production; 

P. B. Doherty, Alsea Mountain Rock Production Project; 

Newport Construction Co., North Bend Airport Road; 

C. H. Grimstad and T. Vanderveldt, sidewalk construction, 
Miles Crossing-Lewis & Clark Bridge Sec. 

Contracts completed and accepted, as follows: 

Boswell Ranch-Follett Ranch Sec., Leonard & Slate; 

Redmond Rock Production, A. C. Suhre (Bend Sand & Gravel Co.); 

Dead Ox Flate-Cairo Jct. Rock Prod., Chester T. Lackey; 

North Bend Airport Access Road, Newport Construction Co.; 

Sidewalk construction, Miles Crossing-Lewis & Clark River 
Bridge Sec., C. H. Grimstad and T. Vanderveldt; 

Madras-Redmond Air Base Target Range Access Road, Babler Bros. 

Real property. Resolution authorizing acquisition. 

Condemnation. Recommended offers. Resolution adopted. 

Drewbridges. Oregon Coast Highway. Request of U. S. Army for 
training of army personnel in operation of drawbridges approved. 

Wayside strips. Committee on Roadside Beautification and Timber 
Acquisition to corr ctly inform Assoc. of Oregon Counties re 
Hightey Commission ae for acquisition of wayside strips. 

Benton County. Corvallis City Planning Commission appeared re 
relocation of US9QW through city. Engineer to confer with 
City Council and Planning Commission. 

Awards. Chairman announces awards of contracts. 


Page 


1943 


11836 


11837 


11838 


Date Subject 


11835 De¢.23 Clatsop County. Astoria. Airport Detour Road. 25-mile 


per-hour speed limit established. Resolution adopted. 

Tillamook County. Oretown Grange No. 354. Request for 
state aid in moving church building back from highway. 
Denied, 

Malheur County. John Day Hwy., M.P. 276.97. Paynent of 
#100 toward construction of drainage ditch apy voved. 

County and Warm Springs Irrigation Dist. each to con- 
tribute $50. 

Clackamas County. Wilsonville Ferry. Request of Leonard 
& Slate for extra compensation to be discussed with 
contractors. Secretary to advise contractor (See P.11863) 

Yamhill County. Willamina. Request of City for engineering 
assistance in establishing street grades on state hwy. 
aporoved. : 

Traffic scales. Grants Pass. Request of Ishams Transfer 
& Storage to use state scales. Denied. 

Eouipment. Water tank. Offer of Roy Montague to purchase. 
Accepted. 

Pneumatic wood-boring air drill. Purehase approved. 

Hospital Assn. Contracts. Renewal, of present contracts 
authorized. 

Truck scales, Glenwood. Consideration of Glenwood as scale 
site deferred because of WPB's refusal to release scales. 

Log hauling. Request of F. H. Brundage, WPB, in behalf of 
Byerly Logging Co., for permit to transport overlength 
logs. Denied. 

Clackamas County. Secondary Highways near Molalla. Ostran- 
der Railway & Timber Co.'s request for grade crossings 
denied. Joint inspection to be made. Engineer to report. 

Log hauling. Special penalties for overloads discussed. 
Action deferred. Engineer and Attorney to consult offi- 
cials of State of Washington in Olympia. 

Polk County. Dallas. Representatives for Willamette Valley 
Lumber Co. request logging road grade crossing in Dallas. 
Engineer to inspect and report. 

Clatsop County. Lower Columbia River Hwy. Request of School 
Dist, No. 138, Wauna, for waiting room g-mile west of 
Taylorville denied. 

Redwood Empire Assoc. Action requested opposing tax increase 
on passenger feres. Not under Commission's jurisdiction. 

Tillamook County. Menzanita Community House, Inc., endorses 
wild game refuge on Neahkahnie Mtn. Action deferred. 

Douglas and Lane Counties. Suggestions re revetment projects 
on Willamette Hwy. near Junction City and Umpqua River at 
Dillard considered and denied. Highway hazard not involved. 

Columbia County. Scappoose-Vernonia County Road. Request for 
designation as secondary highway. No action taken. 
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1944 
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11856 Jan.11 Perk matters (cont.): 


11857 


11858 


11362 


11863 


11864 


11865 


11868 


Deuglas County. Court offers 120-acre tract of land 
on Pacific Hwy. south of Canyonville. 80 acres ac- 
cepted. 

Request of George W. Marr, Sr., for 99-year lease of 
"Maud Williamson Park" on Salem—-Dayton Hwy. denied. 

Lease or purchase of 4 acres on Wilson River Hwy. near 
Tillamook requested by James C. Caine, realtor, on 
behalf of client, denied. 

Donation of 4 acres on McKenzie Hwy. by Judge Harris, 
Eugene, and name of "Jennie B. Harris Park", approved. 

Park matters. New reports by Parks Superintendent: 

Request of U. S. Coast Guard to maintain shelters in 
state parks approved. Agreement to be written. 

Mrs. Albert Williamson offers to sell her Hopewell Water Co. 

_ Pights in the Williamson State Park. Accepted. 

Linn Co. Cascadia State Park. Pfeiffer heirs offer sale 
of cottage on park grounds. Refused. Attorney to dis- 
cuss removal of buildings with owners' attorney. 

Curry County. Civil Aeronautics Admin. request right of 
way for a road across state park property. Approved. 

Parks. Bill providing federal aid explained by Parks Supt. 
No action taken. 

Real Property. Resolution authorizing acquisition. 

Wayside strips. Question whether strips should be continuous 
throughout length of hwy.and how far they should extend from 
R/W line discussed. No action. (See P.11885) 

Klamath County. Klamath Falls Cemetery Committee requests use 
of certain land for memorial park. Denied account land 
needed by State. 

Traffic Signals. Salem Army Airport. War Dept. request for 
approval of signs, signals prohibiting vehicular traffic 
while landing and taking off of plans. Granted subject to 
certain conditions. 

Equipment. Report re rental of equipment to contractors and 
War Dept. discussed and ordered filed. 

Clackamas County. Wilsonville Ferry. Contractors Leonard & 
Slate appear in behalf of claim for extra compensation. 
Claim denied. Contractor to be required to fulfill contract. 

Load Limits. Petroleum products committee requests temporary 
weight tolerance. Engineer recommends 2% weight tolerance. 
Hon. Joseph B. Eastman, Director, 0.D.T., recommends that 
petroleum-transporting equipment legal in California be per- 
mitted to operate in Oregon. Engineer recommends granting 
of permit subject to conditions. Requests approved and re- 
solutions adopted. (See also P. 11933) 

Maintenance and minor betterment budgets for 1944. Adopted, 

ineluding contracting of special maintenance projects. 


Page | Subject ~ 
1943 
11851 Dec.23 Claim. Algoma Flood Suit, Klamath County. Payment 
of State's claim reported. Formal release signed 
and resolution adopted. 
11853 Agreements, et cetera, signed as follows: 

Ostrander Railway & Timber Co., covering construc- 
tion of Canby overcrossing; 

Calif. re. Power Co. and S.P. Co. et al., release 
acknowledging settlement in full of Algoma Flood 
claim. 

F. G. Brom, Crystal, covering snow removal on 
Klamath Lake Second. Hwy.; 

Ray Fromm, covering sheep grazing in Humbug Mtn. 

State Park, Curry County; 

Vernon Turner, covering sheep grazing in Cape Sebastien 
State Park, Curry County; 

City of Long Creek and Alton McBride and wife, cover- 
ing lease of Long Creek Maintenance Headquarters; 

Leo and Zelma A. White, satisfaction of mortgage cover- 
ing property in Marion County; 

U. S. Coast Guard, covering use of state park property 
in Lincoln County for lookout sta. and dog kennels; 

E. Clester, covering construction of lumber haulirg 
road across Bald Peak State Park; 

City of Corvallis, letter agreement disposing of city's 
claim re pipe line repairs during hwy. construction 
north of city; 

Public Roads Administration, covering Astoria Airport 
Section; 

Public Roads Administration, covering Monmouth-Pedee 
Section; 

Henry H. Marr, covering rental of residence building 
in Williamson Park, Yamhill County; 

Henry Zorn, covering rental of land in Champoeg State 
Park, Marion County. 

Meeting dates. Next regular meeting date set for January 
1944 11 and 12, 1944. 
11854 Jan.11 Minutes approved for meetings held on Nov. 8 and Dec. 23, 

1943. 

11855 Park matters. Parks Supt. reported on following: 

Park matters previously approved by Chairman Banfield 
reviewed for Commissioners Schaupp and Chessman 
and approved. 

One year renewal of Mr. Fromm's sheep lease at Humbug 
Mtn. State Park in Curry County. 

One year renewal of Vernon Turner's sheep lease at 
Cape Sebastian in Curry County. 

One year renewal of Henry Zorn's farming lease at 
Champoeg Park. 

Petition to be filed with U.S. Dept. of Interior for 
retention of wooded tract on McKenzie Hwy. (See P.11963) 


Page Date 
1944 
11887 Jan.12 


11888 


11891 


11892 


11894 


11895 


11896 


Subject 


Claim. Bend Lions Club asks reimbursement for cost of re- 
pairing servicemen's shelter on right of way of The Dalles- 
California Hwy, damaged by highway employee. Claim denied, 
employee not on duty and shelter not authorized. 

Membership dues for 1944 in American Assn. of State Hwy. 
Officials and American Road Builders Assn. authorized. 

Clatsop County. Oregon Coast Hwy. Nunc pro tunc resolution 
re relocation and revision between Warrenton Park and 
Lewis & Clark River Bridge adopted. 

Clackamas County. Engineer reports on Ostrander Rwy & Timber 
Co.'s proposed logging hwy. near Molalla. Company to pre- 
sent case. Decision deferred. 

Polk County. Similar action taken re Willamette Valley Lum- 
ber Co.'s proposed logging road at Dallas. 

Tillamook County. Oregon Coast Hwy. Letter suggesting estab- 
lishment of game preserve over Neahkehnie Mtn. and Short 
Sand Beach State Park. Decision deferred. Game Supervisor 
to be contacted. 

Columbia County. County Court requests designation of Scap- 
poose-Vernonia Co. Rd. as second. hwy. Denied. Secretary 
to inform Court. 

Association of Oregon Counties. Resolution re acquisition of 
roadside areas ordered filed. 

Polk County. Offer of Edwin Fleischman, Stanley McCoy and 
Harry Blodgett to purchase state-owned land along Pacific 
Hwy. West accepted with conditions, 

Multnomah and Hood “iver Counties. Bonneville-Cascade Locks. 
Resolution correcting abandonment resolution of Oct., 1943, 
adopted. 

Josephine County. Dr. Moser controversy re purchase of quarry 
site. Action deferred pending apvearance of Atty. Neil Allen, 

Tillamook County. Neahkahnie Mtn. Engineer authorized to sign 
estrow agreement with Donelson & Koppisch re transfer of pro- 
perty. 

Lane County. Purchase of R/W from Norman and Elmer Furuset 
discussed. Attorney to negotiate with owners. 

Klamath County. Chemult, Request of Union Oil Co, for snow 
removal on private roadway denied, 

Crook Coynty. Request of Portland Flying Service for snow re- 
moval from Prineville Airport granted conditionally. 

Permits. Resolution authorizing double-header semi-combination 
vehicle movements adopted. 

Claim against Federal Government for repair of highways damaged 
by Army operations and Govt. contractors. Engineer's report 
ordered filed. 

Latin-American engineers. Employment discussed. Decision de- 
ferred. 


11870 


11873 
11874 


Jan.1ll 


Jan.12 


Subject 


General Hwy. Dept. Budget for 1944. Approved except 
state parks, guarding of hwy. structures, and oper- 
ation of drawbridges and ferries. Decision deferred. 
Engineer to report following day. (See P.11909) 

Bridge Guards. To be discontinued if insure bridges. 
Engineer to ascertain cost to insure. 

Parks budget. Tentatively approved. Parks Supt. to re- 
vise budget to show amounts expended during 1943. No 
purchases to be made until Commission approves. 

Drawbridges and ferries. Engineer to submit additional 
report. 

Budget approved, subject to correction of certain items. 

Postwar construction program. List submitted. Commission 
tentatively selects partial program. Plans to be sub- 
mitted to PRA for approval. 

Funds. Engineer suggests change in apportioning hwy. 
funds to hwy. divisions. Decision deferred. 

Real property. List of right of way strips along Wolf 
Creek Hwy., the Oregon Coast Hwy., and Pendleton-John 
Day Hwy. presented. Action deferred until options for 
all property desired are obtained. 

Umatilla County. R. H. Thom requests trapping privileges 
on state-owned property. Sale of property authorized. 

Umatilla County. Pendleton. Rental of state-owned resi- 
dence bldg. discussed. Maintenance man to be given first 
refusal. 

Multnomah County. Portland. offer of Mary Palandri to pur-~ 
chase state-owned property for $750.00 approved. 

C. B. McCullough and G. S. Paxson authorized to go to 
Seattle in connection with bridge matters. 

Log hauling. Penalizing operators for overloading discussed, 
Decision deferred pending confetence with Governor and 
others interested. Conference scheduled for Jan. 18. 

Load limits. Report re overweight violations. Action de- 
ferred pending conference with Governor. 

Load limits. Action deferred re overweight violations in 
Eugene-Springfield area pending conference with Governor. 

Benton County. Petition requesting sidewalk construction in 
the Albany-Corvallis Hw;. near Fairplay School. Decision 
deferred for duration. 

Harney County. Letter from County Court requesting addi- 
tional maintenance work on Princeton-Diamond Sec. Hwy. 
Secretary to advise Court re budget. 

Marion County. Woodburn. Survey requested to enable city 
to acquire right of way. Approved, subject to certain 
conditions. 

Travel matters. Smployment of agency to handle advertising 
discussed. Recommendation of Advisory Committee to be 
accepted. 


Page Date Subject 
1944 
11902 Jan.12 Agreements, etc., signed (cont.): 
Deed conveying unto 0.W.R.&N.Co. certain parcels of 
land at Eugene; 
Deed conveying unto Mary Palandri, Lot 6, Block 1, 
Caruthers Addn. to City of Portland. 
/  Jan.18 Special meeting held in office of Governor Snell re log 
hauling. 
11903 Present were: The Hon. Earl Snell; T. H. banfield; M. R. 
Chessman; R. H. Saldock; J. M. Devers; H. B. Glaisyer; 
Chas. P. Pray; George H. Flagg; Mex Flannery; F. H. 
Srundage; F. D. McPherson; J. H. Hedrick; and Floyd Cook. 
Statistics on log hauling, concessions and privileges pre- 
sented by Engineer. 
Penalty suggested by Chairman: Shifting or removal of logs 
at scales. 
Mr. Brundage in favor of such penalty. 
Supt. Pray willing to enforce any ruling adopted by Highway 
Commission. 
11904 Afternoon session: T. H. Banfield; M. R. Chessman; R. H. 
Baldock; J. M. Devers; and H. B. Gleisyer. 
Log hauling. Statement of Commission re penalty for over- 


loading. 
11905 Engineer instructed to inform Mr. Pray of action and request 
11906 his assistance. Procedure for weighmasters. 


Agreements, et cetera, signed as follows: 

Alvin Witzke, re hauling of logs across Cascadia State Pk.; 

Walter and Ethel R. Shrock, permit to construct and main- 
tain timber structure across Mill Creek; 

General Petroleum Corp., letter re company's leasehold on 
service station property at Union and Denver Aves., 
Portland; 

Curry County. Easement conveying right of way across state- 
owned property. 

11907 Feb.16 Umatilla County. Delegation from Pendleton requests follow- 
ing projects for postwar construction: . 

Pendleton-John Day Highway. Underpass at U.P.RR. cross- 
ing on S.W.migrant St.; 

Connecting highway from intersection S.W. 13th St. and 
S.W.Dorian Ave. to S.W.Court Ave.; 

RR. underpass on S.W.20th St.; also improve S.W. 20th St.; 

S.W.Emigrant Ave., remove railroad tracks; 

$.W.Main St., eliminate R.R. grade crossings; 

Surveys of projects requested and tentatively approved. 
(See also P. 11947). 

11908 Pacific Highway. Miller Creek-Albeny Sec., Harrisburg-Halsey 
Sec., Grave Creek-Smith Creek Sec. Offer of $1,500,000 
federal funds accepted. (See also P.11944)- 

Park matters. State Parks Superintendent reports re: 


Page Date Subject 
1944 
11897 Jan.12 Clatsop County. Reqvest of School District No. 38, 

Wauna, to construct waiting room on right of way 

of Lower Columbia River Hwy. denied. 

Stop signs. To be removed where automatic signals are 
also maintained at railroad crossings. Resolution 
adopted, 

Multnomah County. Portland. front Ave. project dis- 
cussed. Engineer and Attorney to consult city offi- 
cials re "Moses Plan". 

Surveys. Surveys ordered since last meeting approved. 

Extensions of time approved as follows: 

E. C. Hall and J. ©, Compton, north unit Monmouth- 
Benton County Line Seo., grading; 

Warren Northwest, Inc., Aurora Flight Strip, grading 
and paving; 

Vernie Jarl, Aurora Flight Strip Sec., clearing ep- 
proaches, etc. 

Contracts completed and accepte4 as follows: 

North Unit, Monmouth-Benton Co. iine Sec. Pacific Hwy. 
West, E. C. Hall and J. C. Compton; 

Aurora Flight Strip Project, Warren Northwest, Inc.; 

Aurora Flight Strip Project, Vernie Jarl; 

Wapinitia Rock Production Project, E. C. Hall Co. 
Meeting date, Next regular meeting date set for Feb. 7, 
1944. (Later changed to Feb. 16 and 17, 1944.) To 

be held in Stock Exchange Room of Imperial Hotel. 

Agreements, et cetera, signed as follows: 

Klamath County Court relative to maintenance of Alta- 
mont Drive County oad; 

Contractors Morrison-Knudsen, Inc., and Ford J. Twaits 
Co., covering rental of a highway dept. 10-ton 
Buffalo Springfield Roller, Dept. No. 41-670; 

M. C. Lininger & Son, covering rental of one highway 
dept. 82 H.P. Power Unit, Dept. No. 41-913; 

Chester M. Hines and wife, covering lease of property 
for road materials; 

Wm. Jesky and wife, covering falling, damaging and in- 
juring of trees on Aurora Flight Strip Section; 

Public Roads Administration, project agreement covering 
installation of traffic signals at Sheridan; 

Cosy of a resolution adopted Dec. 23, 1943, designating 
a 25-mile-per-hour speed limit on Oregon Coast Hwy. 
at Astoria; 

U.S. Coast Guard, covering maintenance of C.G. shelters 
on Oregon Coast Hwy.; 

"Statement of acceptance of award", to secure settlement 
of state's claim against U.S. War Dept.; 


Pege Date Subject 
1944 
11924 Feb.16 Jackson County. Medford. Receipt of payment by federal 
5 govt. for treffic pedestal repair. Approved & signed. 
Marion County. Aurora Flight Strip. Bargain & sale deed 
conveying land to county for county road. Signed. 
Log hauling. Kings Valley Second. Hwy. Delayne H. Paul- 
son, log hauler, to be billed for damaging bridge. 
Claim. Columbia River Hwy. Check from United Pacific Ins. 
Co. for guardrail damage by Oregon Motor Stages. Accepted. 
Interregional Highway Committee. ‘ngineer's report. 
Klameth County. Klamath Falls. Request of Knights of Col- 
11925 unbus to maintain "way stations" on highway approaches to 
city denied. 
Douglas County. Roseburg. Offer of Wm. Pemberton to pur- 
chase land between Pacific Hwy. and S.P. RR. in North 
Roseburg denied. 
Personnel. Smployment of 2 Latin American engineers authorized. 
Klamath County. Klamath Falls, Westover Terraces. City 
Cemetery Committee requests use of lots not needed by State. 
Decision deferred. (See P. 11944) 
Lincoln County. Oregon Coast Hwy. Letter from County Judge 
requesting permission to remove rock ledge from west side 
of highway at Seal Rocks. Approved on conditions. Agree- 
ment; to be written. 
11926 Award of contract. Klamath Falls Air Station Access Road. 
Award by Engineer to Clifford A. Dunn confirmed. 
Tillamook County. Garibaldi-Pleasant Valley Rock Prod. Project. 
Authority to advertise for bids approved. 
Tillamook County. Oregon Cost Hwy., Brighton-Wheeler Sec. 
Project agreement with S.P.Co. for drainage tunnel. Signed. 
Public “toads Administration. Program for engineering and econ- 
omic investigations from July 13, 1943 to Dec. 31, 1944 for 
expenditures of federal and state funds approved. Agreement 
signed. 
11927 Equipment. Purchase of 6 heavy-duty trucks discussed. Decision 
deferred. (See P. 11946.) 
Equipment. Purchase of 2 additional paving plants discussed. 
W.P.B. has approved delivery. 
11928 Engineer to secure new quotation from Dallas Machy & Locomotive 
Works. 
Equipment rental. Recuest of Dureeu of Reclamation to rent 
paving plant for work near Ontario. Approved on condition. 
Equipment. Purchase of 4 loadometers, 1 used case boiler, 1 
60-ton hydraulic press approved. 
Bond. Renewal of Engineer's official bonds approved. 
Salaries. Schedule increasing weighmasters' salaries approved. 
11929 > Office employees. -Decision deferred. Engineer to canvass 
other state depts. 
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Page Date Subiect 
: - 1944 
11908 Feb.16 Park matters (cont.): 
Klamath County. Crater Lake Hwy. near McLeod. 
2 40-acre tracts not to be purchased. 
Douglas County. Release of 0&C lands heretofore 
11909 leased from govt. approved. County to acquire 
and deed to State. 

Washington County. Request of W. E. Johnson to 
lease certain state proverty adjacent to Wilson 
River Hwy. Denied. 

Dougles Younty. Maintenance of guard in Umpqua 
Lighthouse State Pk. Arrangement with State 
Forester approved. 

Curry Younty. Sale of cedar posts in Humbug Mtn. 

State Pk. Approved if posts not of value to 
State. Referred to Engineer. 

Park matters. 1944 budget. Amounts for park expendi- 
tures approved. (See P. 11873). 

Drawbridges and ferries. Budget amounts of $17,000 and 
#80,000 respectively approved. 

Insurance. Renewal of war risk insurance policies. 

Action deferred. 

Forest Highway Program. Letter recommending $60,000 
Forest Hwy. funds appropriation for preparation post- 
war forest highway "on the shelf" program. Approved 
and signed. 

Real property. Resolution authorizing acquisition. 

Multnomah County. Portland. Front Ave. project. Taking 
of R/W options to be continued. Agreement between city 
and state to be written. 

Polk County. Grand Ronde. Purchase of maintenance head~ 
quarter site from Polk Operating Co. Engineer to in- 
vestigate. (See P. 11956). 

Claim. E. R. Shipley re damage to property on Wolf Creek 
Hwy. in Washington Co. Attorney to cordemn if proposed 
settlement refused. Resolution adopted. 

Claim. George W. “hite for loss of turnip crop on Wolf Cr. 
Hwy. property, Washington Co. Payment approved on con- 
ditions. 

Multnomah County. J.H. Gilbaugh Estate. Attorneys refuse 

% to negotiate. Resolution authorizing condemnation adopted. 

Lane County. Eugene. Repairs to residence bldg. authorized. 

Josephine Younty. Grants Pass. Dr. Moser quarry site. 
Action deferred. Attorney to report at next meeting. 

State Tax Street Funds. Distribution to cities and tows. 
Proposed apportionment approved. Resolution adopted. 
Certified copy of resolution to be sent to Secy. of State. 

Umatilla County. Camas Creek wayside on Pendleton-John Day 
Hwy. Services of timber cruiser authorized if joint 
cruise with U.S. Forest Dept. does not materialize. 


Page Date Subject 
1944 
11940 Feb.17 Douglas County. Reedsport. Request of Russell Hubbard for 
exchange of properties adjacent to Umpqua Hwy. considered. 
Engineer to inspect premises and report. 

Minutes approved as follows: January 11 and 12, 1944. 

Purchase of property. Columbia County, Washington County, 
adjacent to Wolf Cr. Hwy. for quarry purposes and wayside 

11941 protection. Atty.to determine acreage required. Author- 
ized to negotiate options. 

Claim. J. 0. Chastain et al. Damage to irrigation flume 
adjacent to The Dalles-Calif. Hwy. near Tygh Valley. &- 
gineer's recommendation re repairs approved. 

Surveys. Engineer authorized to submit to PRA additional 


11942 survey projects for postwar program. 
Surveys. List of surveys completed. Resolution adopted. 
11943 No commitment as to construction. 


Survey. Relocation Pelican City-Henley Sec., Klamath Falls- 
Malin Hwy. Approval deferred. 

11944 Survey. The Palles-Calif. Hwy. Klamath Falls-Midland Jct. 
Sec. Permanent location adopted by resolution. 

Klamath County. Request of City Cemetery Committee to use 
portions of certain lots in Westover Terraces approved 
conditionally. 

Pacific Highway. Miller Creek-Albany Sec., Harrisburg- 
Halsey Sec., Grave Creek-Smith Creek Sec. Federal funds 
accepted. (See also P. 11908) 

11945 Linn County. Bridge over Santiam River near Jefferson. En- 
gineer authorized to prepare plans and submit to War Dept. 
for approval. 

Equipment. Purchase of 4 heavy-duty trucks from Nelson Equip- 
ment Co. discussed and approved. 

11946 Bids received at morning session discussed. Contracts awarded. 

Surveys. List of surveys ordered by Engineer since last meet- 
ing confirmed. 

11947 Surveys. Umatilla County. Pendleton. Survey of all projects 
suggested by Pendleton delegation authorized. (See P.11907) 

Extensions of time as follows approved: 

B. F. Altree, Newport Rock Production Project; (No.2609); 
0. C. Yocom, Nye Jct.-Grant County Line Sec. (No.2611); 

11948 M. C. Lininger & Sons, Trail Rock Prod. Project (No.2628); 
Lindstrom Bros., Battleship Oregon Foremast (No.2631) ; 

Nels Jorgensen, grading & paving 8th Ave. Broadway Sec. 
of Hilyard St., Bugene (No. 2638); 

11949 R. 0. Dail & Warren Bros., Inc., Wren-Philomath Sec. (No.2651). 

Contracts completed and accepted as follows: 

McNutt Bros., Grave Cr.-Jumpoff Joe Cr. Sec. (No. 2572); 
E. F. Altree, Newport Sec. (No. 2609); 

0. CG. Yocom, Nye Jct.~Grant Co. Line Sec. (No. 2611); 
Lindstrom Bros., Battleship Oregon Foremast (No. 2631); 
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11929 Feb.16 Tillamook County. Letter from Forest Supervisor re 


sale of timber along Little Nestucka River between 
Dolph and Boyer. Sale approved. 

Sale of down timber. Wilson River Hwy. Wm. P. Lord 
requests information whether fallen logs adjacent 
to hwy. are for sale. Decision deferred. Engineer 
and Attorney to investigate. 

Umatilla County. Hermiston Second. Hwy. No. 333. County 
Court requests extension from present terminus to 
intersection of Main St. and E. First St. Approved 
and resolution adopted. 

Clatsop County. Lower Columbia River Hwy. Request of 
St.Helens Pulp & Paper Co. for use of trestle over 
hwy. near Knappa. Approved subject to conditions. 
Agreement, signed. 

Load limit. 1.0.N. Hwy. and Jordan Valley Second. Hwy. 
Resolution adopted reducing maximum load limit. 

Load limit. Petroleum products. Extension of privileges 
grented by resolution on Jen. 11, 1944 approved. 
Resolution adopted. 

Log hauling. Penalizing of log haulers who fail to bind 
loads with 3 binder chains discussed. Action deferred. 

Hood River County. Mt.Hood Hwy. Request of Arthur Lofts 
to maintain guy wires over hwy. Approved with provi- 
sions. (See P. 11937) . 

Bids opened and read on the following projects: 

Medical Springs Rock Production Project; 
Kimberly-Dayville Rock Production Project; 

Beaver Marsh-Fort Klamath Rock Production Project; 
Rhea Creek-Rock Creek Section, resurfacing; 
Garibaldi-Tillamook Air Base Rock Production Project; 
Sale of 2 tracts 5 miles west of Stanfield. 

Hood River County. Mt.Hood Hwy. Maintenance of guy wires 
over hwy. Mr. Lofts agrees to conditions. Engineer 
and Attorney to prepare agreement. (See P. 11935) 

Clackamas County. West Linn. Oswego Hwy. R/W difficul- 
ties in connection with channelization scheme. 

Harney County. Frenchglen and Diamond Second. Hwys. Con- 
tinuation of improvement asked by Judge Higgs. Engineer 
to investigate and report. 

Jefferson County. Culver-Grandview Market Road. County 
Court requests designation as state second. hwy. Action 
deferred. Engineer to investigate condition of bridges. 

Linn County. Lacomb-Brewster County Road. Designation as 
state second. hwy. requested. Engineer and Attorney to 
report. 

Log hauling. Clackamas County. Molalla farmers object to 
“Ostrander Timber Co. operating across second. hwys at 

grade. 
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11953 Feb.17 Agreements, et cetera, signed as follows: (cont. ) 
Agreement with Federal Wks. Agcy re financing of econ- 
omic investigations during period July 13, 1943 to 
Dec. 31, 1944. 

"Hazard Renewal Extension" covering burning operations 

oy state park. Lots 1,2,3, Sec.24, Twp.22S., R.13W., 
Me 

A. L. Harader and wife for removal of oak trees on R/¥ 

of Pacific Hwy. East; 

"Receipt and Release" covering payment by U. S. Govt. 

of $61.92 for damaging a traffic pedestal in Medford; 

Bargain and sale deed conveying unto Marion Co. R/W for 

county road abutting on Aurora Flight Strip. 

11954 Mar.28 Bids received on the following projects: 

Bend-Lava Sutte Rock Production Project; 

Juniper Ridge-Alkali Lake Rock Production Project; 
Beaver Mareh-Fort Klamath Rock Production Project; 
Valley Falls Rock Production Project; 

Crabtree Corner-Crabtree Creek Sec., paving; 

11955 Owyhee River-McDermitt Sec., reoiling. 

Harney County. Frenchglen and Diamond Second. Hwys. improve- 
ment requested by County Judge Nelson B. Higgs. Action de- 
ferred. 

Jefferson County. 2 bridges on Culver-Grandview Market Rd. 
to be repaired, cost not to exceed $6000. (See P.11937) 

Linn County. Lacomb-Brewster Co. Rd. Engineer's report. 
State not concerned. 

Tillamook County. Little Nestucca Second. Hwy. Improvement 
requested for log hauling. Joint inspection. (See also 
P. 11961) 

11956 Wilson River Hwy. Sale of fallen timber not approved. 

Polk County. Grand Ronde. Maintenance headquarter site. 
Purchase approved. 

Douglas County. Sutherlin. Footpath to housing project. 
Engineer to report. 

11957 Log hauling. Haulers from Tillamook, Molalla & Vernonia 
request relief from penalty which requires unloading of 
excess weight. No action. 

11958 Equipment. 2 paving plants. Original contract canceled. 
Engineer to secure new quotations. 

Klamath County. Klamath Falls-Malin Hwy. Pelican City- 
Henley Sec. Development of waysides along proposed loca- 
tion. Agreement with city & county re purchase of lend 
to be prepared. 

11960 Pacific Highway. Representatives of Oregon Pacific Hwy. Assn. 
appeared re improvement. No action taken. 

Lincoln County. Depoe Bay. Delegation requests installation 
of public comfort facilities. Matter teken under advisement. 


F 


- 


Subject 


11950 Feb.17 Contracts completed (cont.): 

Nels T. Jorgensen, 8th Ave.-Broadway Sec. (No.2638) ; 

R. 0. Dail & Warren Bros., Inc., Wren-Philomath 
Sec. (No. 2651). 

Josephine County. Postwar projects on Redwood and Pac- 
ific Hwys. recommended by Redwood Empire Assoc. dis- 
cussed. No action. 

Marion County. Permission granted A. L, Harader for 
removal of trees from Pacific Hwy R/W at Woodburn. 

Personnel. Plan to employ Public Relations man to con- 
tact loggers & commercial carriers. Engineer to study 
and report at next meeting. 

Log hauling. Report on activities of Weighmaster Dept. 
ordered filed. 

Avard of contracts announced by Chairman Benfield. 

Umatilla County. Bids rejected for sale of land adjacent 
to Boardman-Stanfield Hwy. 

Meeting date. March 28, 1944 set for next meting date. 

Agreements, et cetera, signed as follows: 

Permit authorizing U.S.Coast Guard to maintain 
shelter house, Lane County; 

Easement granting Curry Co. R/W for roadway from 
Oregon Coast Hwy. to Curry Co. Airport; 

Bargain & sale deeds, conveying unto Harry Blodgett, 
Stanley McCoy and Edwin Fleischman, property adja- 
cent to Pacific Hwy. West, south of Monmouth; 

Tru-Mix Concrete Co. re disposal of overburden to be 
removed ftom quarry site adjacent to Klamath Lake 
Second. Hwy. in Klamath County; 

Southern Pacific Co. re construction of drainage tun- 
nel on Oregon Coast Hwy. between Brighton & Wheeler, 
Tillamook County; 

Homer M. Cross and wife re land in Tillamook Co. 
needed as plant site; 

0.W.R.& N,Co. covering easement for Swan Island 
Access Road; 

Modification of lease with W. J. Walker re use of 
gravel pit at Pistol River, Curry County; 

St. Helens Pulp & Paper Co. re use of trestle in con- 
nection with transportation of logs over Lower 
Columbia Kiver Hwy. near Knappa; 

Joint letter with PRA and U.S. Forest Service providing 
for allocation of Federal Forest Hwy. funds to fin- 
ance preparation of "On the Shelf" postwar Forest Hwy. 
Construction Program; 

Letter to Mr. W. H. Horning, Chief Forester, O&C. Re- 
vested Land Admin., Portland, aporoving exchange of 
funds between Douglas Co. and Federal Govt. and can- 
cellation of leasehold of State of Oregon in such lands. 
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11976 Mar.28 Bids received (cont.): 
Bend--Lava Butte Rock Production Project; awarded to 
A. C. Suhre, 
Juniper Ridge-Alkali Lake Rock Production Project; 
awarded to ii. W. Thomas. 
Beaver Marsh-Fort Klamath Rock Production Project; 
awarded to Babler & Conley. 
Crabtree Corner-—Crabtree Creek Sec., paving; awarded 
to Warren Northwest, Inc. 
Owyhee River-McDermitt Sec., reoiling; awarded to 
Russell Olson. 
Valley Falls Rock Production Project; awarded to 
T. W. Thomas. 
11977 Claim. Coos Bay-Roseburg Highway. Big Creek Bridge. Offer 
of General Casualty Co. of America for repairs accepted. 

Linn County. Scio. Letter from Murphy Timber Co. re removal 
of logs ordered filed. 

Weighmasters. Deputizing as county sheriffs refused. 

Klamath County. Klamath Falls-Lakeview Hwy. J. O'Neil will 
deed R/W to State if State will construct fence. Offer 
accepted. 

Lane County. Siuslaw Highway at Thompson Creek. Renewal of 
Folsom lease approved. 

11978 Log hauling. Hammond Lumber Co. truck by-passes scales at 
Lebanon. Permit to be canceled for repetition of offense. 

Douglas County. Reedsport. Exchange of property with Rus- 
sell Hubbard refused. 

Lincoln County. Waldport. Improvement of Alsea Highway 
endorsed by City of Waldport. 

11979 Santiam Highway. Suggested widening to facilitate log haul- 
ing operations. Engineer to discuss with Mr. Brundage. 

Polk County. Rickreal-Salt Creek cutoff. Objections offered 
by Jos. H. Harland, Engineer to report. 

Malheur County. Homedale Spur Second. Hwy. Oiling requested. 
Consider in postwar program. 

Multnomah County. Corbett and Oneonta. Agreement with U.P. 
RR. re repairs to temporary underpasses extended. 

Washington County. Tualatin Valley Hwy. Widening for 4 lanes 
of traffic to be given postwar consideration. 

Surveys. List of surveys ordered by Engineer since last meet- 
ing approved. 

11980 Extensions of time granted as follows: 
Tom Lillebo, Willamette River Br. on Pacific Hwy, Harrisburg; 
M. C. Lininger & Sons, Ochoco Summit Sec., Qchoco Hwy.; 

11981 Oscar E. Joelson, Drinkwater Pass—Juntura Rock Prod. Project; 
Tom Lillebo, 'Impqua River Br. on Oregon Coast Hwy., Reedsport. 


Paze Date Subject 
1944 
11961 Mar.28 Tillamook County. Little Nestucca Second. Hwy. 
Doernbecher Mfg. Co. requests improvement for log- 
ging. Joint inspection to be made. 

Minutes approved as follows; January 18, February 16 
and 17, 1944. 

Park matters. Report of State Parks Supt. as follows: 
Tillamook Co. Wild game refuge on Neahkahnie Mtn. 

Park Supt. to consult with State Game Supervisor. 

Douglas Co. Protest of H. W. Fowler to state acquir- 
ing wayside strip from Crown Willamette Paper Co. 
Acquisition not contemplated. 

Tillamook & Clatsop Counties. Reforestation along 
Wolf Cr. Hwy. Oral action authorizing planting 
confirmed. 

Jackson Co. Acquisition of O&C lands now under lease 
from govt. adjacent to Crater Lake Hwy. approved. 
Lane County. Trarisfer of O&C lands along Siuslaw Hwy. 

Lease cancellation approved. 

Clatsop County. Bradley Park, Lower Columbia River Hwy. 
Application for concession denied. 

Marion County. Silver Cr. Falls State Park. Request 
of First Caristian Church of Newburg for reduction 
in rent denied. 

McKenzie Hwy. Acquisition of 0&C land from U.S. Dept. 
of Interior droppe”. 

Lane County. Dorena Dam. Establishment of state park 
to be given postwar consideration. 

Real property. Resolution authorizing acquisition adopted. 
Special action on certain properties listed in resolution. 

Purchase of other properties discussed as follows: 
Maintenance hdgtr site on Coast Hwy. between North Bend 

and Marshfield. Action deferred pending investigation 
by Engineer. 

Purchase of 0.297 acres adj. to Judkins Pt.-Springfield 
Jct. Sec. of Pacific Coast Hwy. Engineer to investigate. 

Addition to maintenance hdqtrs.site at Roseburg. Engin- 
eer to investigate. 

Wayside strips along Drews Valley-Lakeview Sec. of 
Klamath Falls-Lakeview Hwy. Engineer to investigate. 

Condemnation. Recommended offers. Resolution adopted. 
Dewey E. Peterson, R/W Pacific Hwy. East. 

A. H. Thompson, R/W Pacific Hwy. East. 
Tom Murray, R/W Pacific Hwy. East. 

Log hauling. Committee representing Pacific Northwest 
Loggers Assn. requests modification of penalty for over- 
weight loads. Taken under advisement. 

Bids. Bids received at morning session discussed. Contract 
awards announced by Chairman Banfield as follows: 


* 


TRI-STATE HIGHKAY ASSOCIATION 


Minutes of Meeting 
held in 
Klamath Falls, Oregon, September 24, 1943 


Pursuant to the suggestion of Mr. Tom W. Holman, Chairman of the 
Highway Advisory Commission of the State of Washington, representatives of 
the Stete Highway Departments of the States of Washington, California and 
Oregon and of the U. S. Public Hoads Administration met in the Willard Hotel, 
Klamath Falls, Oregon, at 10:00 a.m. on September 24, 1943, for a discussion 
of highway matters of mutual concern from a coastwide standpoint. 


The following were pres nt at such meeting: 


STATE OF WASHINGTON 


Tom W. Holman, Cheirman, Washington Highway Advisory Commission 
Charles A. Pedersen, Member, lashington Highway Advisory Commission 
Edward A. Anderson, Member, washington Highway Advisory Commission 
Fred L. Wolf, Member, Washington Highway Advisory Commission 
Clinton S. Reynolds, Member, Washington Highway Advisory Commission 
Burwell Bantz, Director of Highways 

O. R. Dinsmore, Construction Engineer 


ATE OF CALIFORNIA 


C. H. Purcell, Director of Public Works and Chairman, California 
Highway Commission 

George T. McCoy, State Highway Engineer 

Fred T. Grumm, Assistant State Highway Engineer 

C. C. Carleton, Attorney 

G. N. Cook, Assistant Secretary 


STATE OF OREGON 


&. W. Schaupp, State Highway Commissioner 

M. R. Chessman, Stete Highway Commissioner 

R. H. Baldock, State Highway Engineer 

C.:B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Commission Secretary 

4. G. Smith, Construction Engineer 

Oscar Cutler, Assistant Staff Engineer 

Tom Edwards, District Maintenance Superintendent 
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11981 Mar.28 
11982 


Subject 


Contracts completed and accepted as follows: 
Drinkwater Pass-Juntura Rock Prod., Oscar E. Joelson; 
Trail Sec., Rock Prod. (Tiller-Trail and Crater Lake 
Hwys.), M. C. Lininger & Sons; 
Umpqua River Br. repairs at Reedsport, Tom Lillebo; 
Cannon Beach Jct. Sec. (Oregon Coast, Wolf Cr. and 
Necanicum Hwys. in Clatsop & Tillamook Counties) 
surfacing and rock prod., Rogers Construction Co. 
Marion County. Santiam River Br. on Pacific Hwy. East. 
Presentation of plans to U.S. War Dept. confirmed. 
Equipment. Sale of centrifugal petroleum pump in North 
Portland authorized. 
National Assn. of Travel Officials. Membership discussed 
and deferred. 
State Tax Street Fund. Highway crews to improve streets 
in Gold Hill, John Day, Heppner and Echo conditionally. 
Clatsop County. Access-road, Astoria to Neval Hospital. 
State to buy R/W and make survey. To be covered by 
agreement with Govt. 
Meeting date for next meeting deferred. 
Agreements, et cetera, signed as follows: 
Ralph Cake, lease of certain lands in Deschutes Co.; 
Emmet Shipley and wife, releasing state from damages 
to property; 
Geo. W. White, disposing of claim for loss of crop; 
Warm Spgs. Irrigation Dist., construction of drainage 
ditch; 
Wallace B. Mack, disposition of claim; 
Modification of project agreement with PRA covering 
Rhea Creek-Jumpoff Joe Creek Section; 
Basement deed conveying to U,S. of America certain 
property in Ecola State Park; 
Flore A. Smith, correction deed conveying certain 
Portland vroperty. 


U, 5S. PUBLIC ROADS ADMINISTRATION 


Dr. L. I. Hewes, Chief, iiestern Region, San Francisco 
le E. Lynch, District Engineer, Portland 
H. D. Farmer, Senior highway Engineer, Portland 


ir. Holman presided. 


Mr. Scheupp extended a welcome to the group in behalf of the people 
of Klumatn Falls and the Oregon Highway Commission, following which Mr. 
expluined the purpose of the conference which, he said, is to devise, if pos- 
sible, methods of joint action on matters affecting the coast region, includ- 
ing the following: 


1. 


Discussion of 8.971 (H-R 2426) now pending in Congress, 


Holman 


which authorizes Federal appropriations for post-war construction, et 


cetera: 


a. Present ctatus of bill. 

b. Ways and means to obtein enactment. 

Position of Highway Departments in post-war planning: 

a. Relations with State Planning Councils. 

b. Relation with National Planning. 

c. Direct work on post-war highways. 

Relations with Federal Government: 

&. Public Roads Administration. 

b. Approvals and priorities from Wer Production Board. 
c. The Military, including what might be done jointly in 
order to prepare for use of highways in an intensive war 
with Japan. 

Interstate and International Highways: 

a. Alaska Highway. 

b. Three Flags Highway. 

c. Columbia River Bridges 


d. General joint policies for Coast Ares. 


Ce 


5. Matters that are to be discussed at the annual meeting of 
the American Association of State Highway Officials in Chicago, 
December 1, 2 & 3, 1943. 


6. Organization: 
a. Setting up of methods for exchange of information. 
b. Inclusion of other states and District of Columbia. 
The meeting was shen declared open for general discussion. 


Mr. Reynolds, Washington, advised that the Washington Highvay 
Advisory Commission has been in existence for only two years and during thet 
time it has experienced a lack of contact with the other two Pacific Coast 
States (California and Oregon). It wes his thought that the forming of the 
three coast states into an organization for the interchange of ideas with 
respect to regional highway matters would be a decided advantage to each of 
the states and would help considerably in the securing of national benefits. 
He referred to the organization of the "Americen Trucking Association, Inc." 
as an example of what good might be accomplished by such an organization. 


After discussion Mr. Holman inquired whether or not there is ob- 
jection to forming the three states into an organization of this nature. 
None were offered, whereupon he declared the suggestion carried by unanimous 
vote. 


Motion was thereupon made that the group be known as the "Tri-State 
Highway Association". The motion was seconded and carried. 


Mr. Holman was then elected chairman of the association by unani- 
mous vote upon motion of Mr. Schaupp which was seconded by Mr. Purcell. 


Mr. Glaisyer was elected secretary of the association by unani- 
mous vote upon motion of Mr. Reynolds which was seconded by Mr. Anderson and 
Mr. Baldock. 


The group then considered S. 971 (H. R. 2426). The discussion was 
led by Mr. Baldock, who explained briefly the provisions of the bill and the 
action taken thereon by the Executive Committee of the American Association of 
State Highway Officials at its meeting in Chicago on April 2 and 3, 1943, 
when the apportionment of the federal funds to the states, as provided in the 
bill, was approved; viz., 50 per cent on the basis of. population, 25 per cent 
on the basis of area, and 25 per cent on the basis of mileage of post roads. 
The action of the Executive Committee, he said, was endorsed by most of the 
states at a subsequent meeting in Chicago on June 25, 1943, and previously by 
the Western Association of State Highway Officials at a meeting held in San 


Francisco on June 3 and 4, 1943. 


Mr. Baldock pointed out that six of the eastern states are opposed 
to the form of apportionment as set forth in the bill. These state, he said, 
are led by Commissioner Cox of the State of Connecticut, who alleges that the 
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method of apportionment will not accomplish the desired purpose of providing 
work for men released from the armed forces and from the wartime industries 

in the areas where the greatest congestion in population exists, anc who pro- 
tests the apportionment of such large amounts to the western states where the 
population is small. Kr. Baldock pointed out that less than one third of the 
funds made available for post-war highway construction will be expended for 
direct labor in the areas where the projects are carried on, and that at least 
on? tiird of the funds will be expended for the manufacture of construction 
machinery and supplies which come from the east and middle west. These funds 
will zive employment in the mines, the mills and the factories, in the centers 
cf population, in addition to the direct expenditures on the roads themselves. 
Mowe aver, there is an amenduent now proposed by the American Road Builders 
Assceiation to provide a supplemental apportionment of one-quarter billion 
dollars annually for each of the three post-war years, which money would be 
apportioned on the basis of the population of each state, in cities having a 
population of 10,000 or more, as of the 1940 federal census. The effect of 
this bill, he said, would be substantially to change the proposed formula with 
relation to the factors of population, area, and post-road mileage, from 
50-25-25, to 60-20-29, respectively. He added that the executive committee of 
the American Association of State Highway Officials has not taken action on 
the proposed amendment as yet, but information has been received tnat the 
eastern states would not be satisfied even with the passage of this amendment. 


In the discussion that followed, lir. Grumm suggested that Section 4 
of the bill, which provides certain sums for improvements within urban areas, 
should be amended, because the bill as now written gives the cities too large 
a percentage of the total fund. Mr. Reynolds expressed himself similarly. 


Mr. Purcell gave as his thought that this section, at least, should 
be clarified, because it involves the question of developing city streets be- 
yond that necessary. 


Dr. Hewes gave as his thought that the Public Roads Administration 
will be liberal in its intervretation of the section. 


Mr. Baldock referred to a report from Thomas H, MacDonald, Commis- 
sioner of Public Roads, entitled "Toll Roads and Free Roads," in which ur. 
MacDonald points out that the main bottlenecks on the highway networks today 
are through the cities. ir. Baldock gave as his thought that the highway 
authorities of the several states should give serious thought to the problem 
in the cities, and provide reasonable funds to facilitate traffic movements 
into and through municipal areas, the expenditures to be made by the highway 
departments of the several states under the supervision of the Public Roads 
Administration. 


In the further discussion of this matter Mr. Reynolds suggested that 
the group should agree on some concerted action, in order to obtain maximum 
benefits. He suggested agreement on the following: 


1. Position to be taken by the group with respect to S. 971 
(H.R. 2426). 
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2. Efforts to be extended with respect to securing the 
passage of the bill in desired forn. 


After discussion, a motion was made by Mr. Baldock that "this group 
endorse the position taken by the Western Association of State Highway Offi- 
cials at its meeting in San Francisco, on June 3 and 4, 1943, approving the 
action taken by the Executive Committee of the American Association of State 
Highway Officials at its meeting in Chicago, on April 2 and 3, 1943, in adop- 
tion of what is known as the 'Chicago formula! with respect to this bill." 


The motion was seconded by Mr. Reynolds, and carried by unanimous 
vote. 


Messrs.-Baldock, Purcell and Hewes were appointed a committee by 
Chairman Holman to prepare an appropriate resolution, embracing the sentimerit 
expressed by the motion, for adoption later. 


Recess was taken from 12:00 noon to 1:30 p. m. 


Upon reconvening, the Committee appointed at the morning session 
offered the following resolution with respect to S.971 (H.R.2426), as in- 
structed: 


WHEREAS, the american Association of State Highway Offi- 
cials has supported in Congress an authorization of $1,000,000,000 
per year for highways for three post-war years, to be apportioned 
to the states on the basis of one-half state population, one-quarter 
area and one-quarter mileage of post roads; and 


WHEREAS, the Western Association of State Highway Officials 
has endorsed and approved this action of the American Association 
of State Highway Officials; 


NOW, THEREFORE, BE IT RESOLVED that the highway officials of 
the three Pacific Coast States, in meeting at Klamath Falls, Oregon, 
on September 24, 1943, hereby express their endorsement of the ac- 
tion of the Western Association of State Highway Officials and of 
the parent body, the American Association of State Highway Offici- 
als; and 


BE IT FURTHER RESOLVED that the highway officials of the 
Pacific Coast states also express their confidence in the action of 
the executive committee of the American Association of State Highway 
Officials in its further support of the bill now before the Congress. 


After a reading of the resolution, adoption of the same was moved 
by Mr. Baldock. The motion was seconded by ifr. Bantz and, upon call for the 
question, carried by the unanimous vote of the group. 
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Ways and means to secure passage of the bill by the Congress were ‘ 
then considered. Entering into the discussion were Messrs. Baldock, Purcell, > 
Hewes, Schaupp, Reynolds and Grum. It was decided that each state should a 
contact its Congressmen personally, if possible, with respect thereto, and 
that County Courts, Chambers of Commerce, civic and other organizations should 
be requested to urge the Congressmen by wire at the time hearings are being 
held on the bill, to support the bill as written, reference to the bill to be 
by number rather than by description. 


The question whether or not an interim committee should be aypointed 
to keep in touch with developments was also discussed. It was decided that 
more good would be accomplished if each highway department would keep the 
others advised of its findings. Such arrangement was declared adopted by 
Chairman Holman, 


Under discussion next were matters pertaining to post-war planning 
and state relations with the Federal Government. 


Mr. Purcell outlined the California setup which functions as the 
"Employment and Reconstruction Commission." The purpose of the Commission, he 
said, is to provide work for returning soldiers and to relieve unemployment 
generally after the war is over. To that end, he explained, the Commission 
is encouraging war industries to continue their activities in the state at 
that time, and is also formulating plans for many types of work including 
highways, reclamation, water works and many other projects. The program, he 
added, will be for immediate undertaking, rather than for "long time" perform- 
ance, 


For the further information of the group, Mr. Purcell explained de- 
tails of the California post-war setup, which functions under a director who 
is appointed by the governor, and who carries out the policies formulated by 
the Commission. Insofar as highways are concerned, Mr. Purcell said that 
funds have been appropriated by the legislature to pay for right of way and , 
for the preparation of plans, et cetera, so as to avoid delays on such ac~ 
counts when construction must be gotten under way; also, that additional sums 
have been provided by the legislature to finance investigations to ascertain 
what can be done to aid cities and towns in the return to peacetime economy. 

He stressed "need" rather than "unemployment" as a guide in the functioning 
of this Commission. 


Mr. Baldock explained the Oregon setup for post-war planning, stat- 
ing that a commission has been appointed by the governor to compile data on a 
state-wide basis for use in formulating a work program that will be available 
for immediate undertaking when the war is over. The state highway department, 
he said, is represented on this commission which functions through a managing 
director. 


Mr. Reynolds outlined briefly the operating plan of the State Plan- 
ning Couneil of Washington. He advised that the highway department is not ° 
represented on this council, and that the assembling of information is done 
largely through community committees. 


Dr. Hewes called attention to the Congressional Act passed on Aly 3, 
1943, (Public Law #146, 78th Congress) which provides for the use of federal 
funds in the financing of post-war highway planning. 


Mr. McCoy brought into the discussion the matter of engineering oer- 
sonnel on access roads. He advised thnt due to a shortage of engineers, the 
California Highway Department is experiencing considerable difficulty in carry- 
ing on projects of this kind, and that they are using men on access road con- 
tracts who should be employed on other work, such as post-war engineering. He 
suggested, in view thereof,that the engineering crews whose services will soon 
be dispensed with on the Alaska Highway work be made available to California 
in this emergency. It was indicated that the men are being ~ecruited by the 
Army Engineers, for employment on army projects where the scale of pay is con- 
siderably higher than that of the states. 


Dr. Hewes expressed sympathy with the situation, end agreed to see 
what cun be done about it. He volunteered to recommend higher pay for engi- 
neers employed on post-war planning, which he thought would be an inducement 
to the men, and probably would expedite the preparation of plans. 


lr. Purcell suggested that the Public Roads Administration might 
contact the highway departments of the mid-western states, with respect to 
the loan of engineering talent, which would make possible the assignment of 
the present organization to work on going projects. 


Mr. Devers suggested raising the pay of engineers in an amount cor- 
responding to the increase in the price of materials, et cetera, that are used 
on highway work. Or. Hewes advised that such procedure was employed on the 
Alaska Highway survey, and satisfactory results were obtained. 


After further discussion, in which it developed th:t salary increases 


ing wages is not the only question involved, the discussion was concluded by a 
sugcestion from Dr. Hewes that the states bring into the picture of post-war 
planning the item of engineering emergency. He also said that he would con 
tact other states in regard to the loan of engineering txulent, if requested 
to do so in writing. lr. Purcell agreed to submit such request. 


Chairman Holman next brought up for discussion the question, "What 
are the ‘lest Coast states going to do about the highway situation when the 
war activities are extended from Europe to Jspan?" The matter was discussed 
briefly, but action was deferred, it being the opinion of all that present 
highways are adequate to handle the situation until shipping is increased 
and existing dock facilities are improved. 


Under the heading "Interstate and International Highways" Mr. Schaupp 
brought up for discussion the completion of the fnterprise-Lewiston Highway 
which connects “Yallowe County, Oregon, with Asotin County, Washington, and 
the proposed revision of the Oregon-ushington Highway, between Milton, Oregon, 
and Walla Walla, Washington. He inquired as to the plans of the Yashington 
Highway Department for these projects. He was informed by Messrs. Reynolds 
and Bantz that both projects are included in the Washington post-war highway 
program. 


He 


Mr. Schaupp also inquired as to the plans of the California Highway 
Department with respect to the highway which extends from Malin, Oregon, to 
Canby, California, and to the highway connection south of Lakeview, Oregon. 
Concerning the first-mentioned project, he gave as his understanding that by 
former agreement between the two states the section in California was to be 
improved when the Oregon section was completed. Oregon, he said, has fulfilled 
its part of the agreement, but the road is still unimproved in California. 


Mr. Grumn stated that the State of California has no knowledge of 
such agreement, and called attention to the fact that the California section 
is a county road, over which the state does not have jurisdiction; however, 
the highway between Canby, California, and Merrill,Oregon, he said, is a state 
highway and has been improved, As to the highway south of Lakeview, he said 
that very expensive construction is involved, but the plan is to include a 
portion of the work in the post-war program. 


Dr. Hewes gave an enlightening talk on the Alaskan Highway, which 
was appreciated by all. 


The Columbia River bridge problem was mentioned but not discussed, 
inasmuch as this is a matter that concerns only Washington am Oregon, and 
can be disposed of at some other time. 


A discussion of the "Three Flags Highway" and the "International 
Pacific Highway" occasioned remarks by Messrs. Purcell, Pedersen and Schaupp. 
A question arose as to the routing of this highway. A map prepared for tie 
Three Flags Highway Association indicates that the route follows U. S. 3953 
whereas, according to other information, the route follows U. S. 395 to Reno; 
thence extends to the Mexico line at Nogales via U. S. 95, Boulder Dam, Phoenix 
and Tucson, In this connection Mr. Purcell reported receipt of information 
from Mr. E. E. East, Chief Engineer of the Automobile Club of Southern Cali- 
fornia, to the effect that the highway which extends from Nogales to Guadala- 
jara, in Mexico, has been placed on the Mexican highway system by the Mexican 
Government, and will be constructed as a national road. It was his thou,at 
that the information should be appropriately acknowledged by this group, and 
accordingly offered the following motion relative thereto: "That the Tri 
State Highway Association express to the Mexican Government its approva: aud 
commendation of the action taken in placing the Nogales-Guadalajara Highway 
on the Mexican highway system, and its pleasure in being infomed of the prog 
ress that is being made with respect to the improvement of this road." The 
motion was seconded by Mr. Schaupp and after discussion carried by unanimous 
vote. 


Matters pertaining to the annual meeting of the American Association 
of State Highway Officials, which is scheduled to be held in Chicago on Decem- 
ber 1, 2 and 3, 1943, were discussed. A canvass of the group indicated that 
all three states would be well represented at such meeting. The thought was 
expressed by Chairman Holman that it would be helpful if some arrangement were 
effected for the interchange of ideas among the three state highway depart- 
nents with respect to matters that are to be considered at such meeting, and 
with respect to other matters of mutual concern, 


Mr. Purcell declared it important that each highway department keep 
in close contact with the others on important matters, and suggested that such 
contact be made through the State Highway Engineers. Motion was thereupon 
made by Mr. Reynolds that each state highway department keep the other two 
fully informed on such matters through the State Highway Engineers. The motion 
was seconded by Mr. Devers. In the discussion that followed the motion was 
amended, at the suggestion of Mr. Schaupp, to provide that each State Highway 
Engineer shall keep the other two Highway Engineers fully advised with respect 
to pending Congressional legislation. The motion, as amended, carried by unan- 
imous vote. 


There followed a brief discussion of a general nature, during which 
the question arose when and where to hold the next meeting of the association. 
It was left with Chairman Holman to call the meeting, which it was decided 
should not be held until after the Chicago meeting of the American Association 
of State Highway Officials, in December, 1943. 


The meeting wae adjourned at 4:45 p. m., with appropriate closing 
remarks by Chaimnan Holman. 


Sint sie ane mrp 


Oregon City, Oregon, October 11, 1943 


The State Highway Commission met with the County Court of Clackamas 
County at 9:00 a. m. in the County Courthouse for discussion of matters per- 
taining to the Commission's proposed post-war highway construction program. 
Present were; 


A. Vi. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


Chairman Banfield was excused. Representing the County Court were: County 
Judge E. L. Pope and County Commissioners George Randall and C. W. Kruse. 


Commissioner Chessman explained the object of the Commission's 
visit and asked the County Court to submit in writing a list of the projects, 
arranged in the order of their importance, that the Court would like the Com- 
mission to consider in the formulation of its post-war program, together with 
a map indicating the location of the several projects. He advised that the 
Commission is not in a position to make any definite commitment or promises 
with respect to any project but will give each fair consideration in the form- 
ulation of the program. 


The Engineer advised concerning the possibility of securing federal 
funds to assist in financing the work. 


Judge Pope mentioned es the County's No. 1 Project on Primary High- 
ways the construction of a new bridge over the Pudding River at Aurore. As & 
No. 2 Primary Project he suggested the completion of the West Portland-Hubbard 
Highway (Wilsonville Cut-off). He also asked for the improvement of the Mt. 
Hood Highway between Sandy and Firwood, particularly the widening of shoulders 
and the elimination of one exceptionally bad curve. As the No. 1 Project on 
Secondary Highweys Judge Pope suggested improvement of the county road which 
extends from Eagle Creek through Barton to Carver. As @ No. 2 Project he 
suggested the improvement of County Road #28 which extends from Spring Water 
to Carver vie Logan. As & No. 3 Project he suggested the improvement of Sec- 
ondary Highway #161 between Eagle Creek and Sandy. 


Judge Pope mentioned the extensive logging operations which ere be- 
ing carried on in the upper reaches of the Clackamas River. He stated thet 
there are approximately eight billion board feet of timber to be marketed fran 
this source all of which will be transported over County Roads Nos. 28 and 20, 
the latter road passing through Four Corners and Redland. He asked the Com- 
mission to place these two roads on the State Secondary Highway System. He 
stated that from Clackamas County's standpoint the improvement of the roads 
over which log hauling is being carried on is of more importance than the 
proposed extension of Foster Road, Portland, which is being sponsored by Mult- 
nomah County interests, although Clackamas County is not opposing such ex- 
tension. 
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The Federal and Primary Highwey System. 


As the Columbia River Highway is.the only Federal and Pri- 
mary Highway in Columbia County, we wish to recommend the 
continuance of construction from the end of the present im- 
proved highway in St. Helens toward Rainier and Astoria. 

We believe the traveling public will be better served if the 
highway is improved beginning at St. Helens and continuing 
toward Astoria so that the improvement is continuous rather 
than improving short sections between St. Helens and the 
Clatsop County line. 


Federal Aid Secondary Highways. 


The present Federal Aid Secondary system consists of the 
Nehalem Valley Secondary Highway, the Mist-Clatskanie High- 
way and the Trehorne-Sunset Camp Road or Upper Nehalem Val- 
ley Road. We wish to recommend that the section of the Ne- 
halem Valley Highway west of Mist be completed and that con- 
sideration be given the completion of the Trehorne-Sunset 
Camp section of the Upper Nehalem Road, both in Columbia and 
Washington Counties. 


The Court also desires to submit to you for your considera- 
tion the road extending from Scappoose to Pittsburg. This 

is at present a County road, and has been constructed by 

Wi. P. A. and County funds, the grading has been practically 
completed, the road should be surfaced end oiled, we request 
thet this road be placed on the State Secondary Highway system 
and the Federal and Secondary system and completed. This road, 
in the opinion of the Court, will provide an outlet for the 
Nehalem Valley and to Northwest Portlend much more direct than 
any other route. 


The Court also wishes to recommend for your consideration for 
construction with Federal and Secondary Highway funds the 
roed extending from the Nehalem Valley Highway via Oek Ranch 
Creek to Apiery and the Columbia River Highway..neer- Rainier. 


In order of preference our recommendations for Federal Aid Sec- 


ondary Highwey Funds are eas follows: 


l. The Pittsburg-Scappoose Road. 

2. Complete the section west of Mist in the Nehalem 
Valley Highway. 

3. Complete the Upper Nehalem Valley Road from a point 
at the end of the present oiled section three miles 
southwest of Trehorne to Sunset Camp on the Wolf Creek 
Highway in Washington County. 

4. The road from the Nehalem Veliey Secondary Highway via 
Oak Rench Creek end Apiary to the Columbia River near Rainier. 
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There followed a general discussion during which Commissioner 
Schaupp inquired as to the County Court's attitude with respect to the further 
improvement of the 82nd Street Highway between Portland and Oregon City. The 
Court expressed no opinion with respect to such project. 


The meeting was adjourned at 10:00 a. m. with a statement from diige 
Pope that Clackamas County Court will submit its suggested program in writing 
in the not distant future. 


The Commission then motored to St. Helens for a conference with the 
Columbia County Court. 


State Highway Engineer - ay ‘com z 
’ Lief - 
z Z ZZ) ; 
Secretary ommissioner 
St. Helens, Oregon, October 11, 1943 


The State Highway Commission conferred with the County Court of 
Columbia County at 11:30 a. m. in the County Courthouse with respect to the 
Commission's proposed post-war highway construction program. Present at such 
meeting were: 


A. ScHaupp, Commissioner 

M. Chessman, Commissioner 

R. Beldock, State Highway Engineer 
H. Gleisyer, Secretary 


Chairman Banfield was excused. Representing the County Court were: County 
Judge Ray Tarbell and County Commissioners William Pringle, Sr. and J. N. 
Miller. Others present were: George A. Nelson, County Agricultural Agent; 
C. N. Rogers, Mortician; Honorable J. D. Perry, State Representative, all 
of St. Helens; Fred Herman, former State Representative; A. R. McCall, Pub- 
lisher of Rainier Review; William Reid, Postmaster; Fred McKinley; and E. A. 
Britz, all of Rainier; M. R. Herrington and George L. Caldwell, President of 
the Lower Columbia River Highway Association, of Clatskanie; Floyd Lynch, 
Ralph Langdon and J. G. Watts, all of Scappoose; A. F. Saker, Superintendent 
of Clark ilson Lumber Co., Wilark; and Samuel L. Miller, Forester, Salem. 


Commissioner Chessman explained the purpose of the Commission's 
visit following which the Engineer advised relative to the possibilities of 
securing federal funds te assist the state in financing the post-war program. 


County Judge Terbell recommended in behalf of the County Court the 
following projects for the Highway Commission's consideration: 
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Hillsboro, Oregon, October 11, 1943 


The State Highway Commission met at 2:30 p. m. in the Washington 
Couaty Courthouse for discussion of post-war highway projects with the Wash- 
ington County Court and interested citizens. Present were: 


A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


Chairman Banfield was excused. Representing the County Court were: County 
Judge H. D. Kerkman and County Commissioners James Lewis and J. W. Hughes. 
Others present were: J. W. Barney, City Manager; Thomas H. Bailey, repre- 
senting the Chamber of Commerce; and Ed Moore, all of Hillsboro; Honorable 
L. B. Drake, Mayor of Forest Grove; Charles 0. Roe, Secretary, Chamber of 
Commerce; W. H. Weber, City Manager; F. D. Gardner, Councilman; and Joseph 
R. McCready, City Attorney, all of Forest Grove; H. R. Johnson, Beaverton; 
and L. L. Crawford, Buxton. 


Commissioner Chessman explained the object of the Commission's 
visit and advised concerning the prospects of the state receiving federal 
funds to assist in the financing of a post-war highway work progrem. He 
asked the County Court for its recommendations with respect to the projects 
thet it feels should be considered by the Commission in the formulation of 
a construction program when the war is over. The following program wes 
recommended by Judge Kerkman in behalf of the County Court, the same being 
accompanied by a map showing the location of the various projects: 


PRIMARY : 
l. #47 - Wolf Creek. 


2. #29 


Tualatin Valley Highway - continue 4-lane highway 
between West Slope and Forest Grove. 


3. #37 - Wilson River Highway - Gales Creek to Glenwood. 


4. #51 - West Portland - Hubbard. 
SECONDARY: 
1. #142 - Farmington Koad ~- Beaverton to Campbell Bridge. 


2. #140 - Hillsboro - Silverton, Campbell Bridge to County 
line. 


3. #140 - Hillsboro - Silverton Highway, Hillsboro - Camp- 
bell Bridge. 


CO 


Taere followed a general discussion during which Mr. Herman voiced 
his approval of the County Court's program with respect to the Lower Columbia 
River Highway . He gave as his thought that the most important improvement is 
the elimination of curves between Prescott and Goble. The general improvement 
of this highway he said should start at Rainier and extend westerly. Mr. 
Herman also endorsed the County Court's program for Secondary Highway improve- 
ments. He stressed the importance of a new highway extending from Forest 
Grove to Rainier where it would connect with the Washington Highway via the 
Rainier-Longview Bridge. 


Mr. Baker suggested the construction of an entirely new highway 
down the Columbia River between St, Helens and Astoria rather than the recon- 
struction of the existing highvey, although the old highway, he said, should 
be left for local use. Mr. Caldwell made a similar suggestion and pointed 
ae that there is an available route which bypasses the town of 

ats e. 


Recess was taken at 12:15 p.m. for luncheon et the Houlton: Coffee 
Shop following which discussion was resumed at that place. 


Continuing his remarks concerning the proposed Columbia River High- 
way improvement Mr. Caldwell geve as his thought that such improvement should 
start at Goble rather than at Rainier. Mr. Perry endorsed Mr. Baker's remarks 
with respect to the Columbia River Highway improvements and also the remarks 
~3 Mr. Herman with respect to the proposed highway between Forest Grove and 

inier. 


The meeting was adjourned at 1:00 p.m. with appropriate closing ve- 
marks by Commissioner Chessman who stated that the State Highway Commission 
is not in a position at the present time to make any promises or commitments 
with respect to any project but must weit until Congress has taken action on 
the pending post-war bill which provides the federal funds. He predicted that 
the Commission would have its program formulated by the first of the year and 
advised that the money will be distributed throughout the state equitably and 
in fairness to all concerned. 


The Commission then motored to Hillsboro for a conference with the 
Washington County Court. 


State Highway Engineer 


Secretary —— ; ‘Commissioner 
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The meeting was adjourned at 3:00 p. m. with closing remarks by 
Commissioner Chessman who advised that all projects presented at this meet- 
ing will be carefully considered by the State Highway Commission in the form- 
ulation of its highway program. 


The Commission then motored to McMinnville for a conference with 
Yamhill County Court. 


State Highway Engineer 


= 


Secretary 7 
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McMinnville, Oregon, October 11, 1943 


The State Highway Commission conferred with the Yamhill County Court 
and interested citizens at 4:15 p. m. in the Yamhill County Courthouse re- 
garding the Commission's proposed post-war highway construction program. 
Present were: 


A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


Chairman Banfield was excused. Representing the County Court were: County 
Judge H. M. Hoskins and Commissioner Charles R. Newman. Others present were: 
H. W. Herring, County Engineer; Dr. Charles H. Lowe, Mayor; end H. W. Torbet , 
of Amity; Mayor C. H. Francis and Harry Sherman of Dayton; Den frmon, re- 
presenting the Chamber of Commerce and R. H. C. Bennett of Newberg; and 

J. C. Compton, Edger Meresse, Linn Gubser, and George Zimmerman, all of Mc- 
Minnville. 


Commissioner Chessman explained the object of the Commission's 
visit and advised relative to the bill now pending in Congress that provides 
federal funds with which to assist the states in the financing of post-war 
highway work. He asked the County Court to submit a list of highway projects, 
arranged in the order of their importance, for consideration by the Commis- 
sion in the formulation of its post-war program. He advised that the funds 
the Commission expects will be available to finance the post-war program will 
not be sufficient to permit the undertaking of all of the work suggested by 
the various communities throughout the state but that the Commission will 
select those that it considers of most importance giving fair consideretion 
to all. 
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Program recommended by Washington County Court (continued): 


FEDERAL AID: 
1. #22 - Hillsboro - Orenco - Cornelius Pass. 
2. #9 - Forest Grove to Balm Grove. 
3. #12 - Hillsboro - North Plain:, 


Commissioner Chessman then declared the meeting open for general 
discussion after advising that the Commission is not in a position to make 
any promises or commitments with respect to any project until it is known jus 
how much federal moneys Oregon is to receive under the pending legislation 
and until an opportunity has been given the Commission to analyze the various 
projects that are submitted for its consideration. 


Mayor Drake, Forest Grove, presented the following program in be- 
half of the Forest Grove City Council and the Chamber of Commerce: 


1. Widen the Tualatin Valley Highway for four lanes of tref- 
fic between West Slope and Forest Grove. 


2. Provide for the lessening of the traffic congestion on 
the streets of Forest Grove by designating certain streets as state 
highway routes and widening same. 


3. Improve Pacific Highway West from Junction City to 
Corvallis and McMinnville, also improve the Tualatin Valley High- 
way from McMinnville to Forest Grove and extend this highway to a 
connection with the Lower Columbia River Highway at Rainier as a 
super highway for through traffic connecting army cantonments. 


Meyor Drake stressed the importance of the widening of the Tualatin 
Valley Highway between Kest Slope and Forest Grove. His remarks were endorsed 
by Mr. Barney and by Mr. Gardner, Mr. Barney stating that the widening of this 
highway is justified regardless of the existence of the Wolf Creek Highway. 
Mr. Gardner's endorsement was based on the routing of heavy truck traffic over 
this highway rather than over the Wolf Creek Highway. He also endorsed the 
projects presented by the County Court particularly calling attention to the 
need for improvement of the traffic situation in Forest Grove and for the 
straightening of the Tualatin Valley Highway between Forest Grove and Gaston. 


Mr. Bailey advised that the Hillsboro Chamber of Commerce is sup~ 
porting the request for the widening of the Tualat‘n Valley Highwey between 
Portland and Forest Grove; however, urged the completion of the Waif Creek 
Highway es the project of most importance. He predicted a large increase of 
population in the Tualatin Valley after the war is over advising that even 
now there is a big demand for small acreage tracts, so both projects are of 
primary importance. Mr. Roe endorsed Mr. Bailey's remarks. 
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of the railroad underpass at Lafayette (St. Joseph) and the re- 
building of the section betreen Dundee and Newberg. 


3. Improvement of the county road which extends from Dundee 
to Yamhill. (He was informed by Judge Hoskins that this project 
is in the County Court's program for County post-war improvement. ) 


Mayor Francis stressed the importance of the improvement of the 
Amity-Dayton Secondary Highway. It was his thought that this project should 
be given primary attention by the Commission in its proposed program because 
of its importance as a short-cut route to Portland for people residing along 
the Pacific Highway West south of McMinnville, and because the U. S. Farm 
Security Administration is maintaining a large camp for immigrant workers 
along this road. 


Mr. Torbet, speaking as Chairman of the Road Committee of the Amity 
Chamber of Commerce asked for the widening of the Pacific Highwey Kest in 
the northern part of Amity and for the construction of a sidewalk at this 
location for the benefit of people who now have to walk on the nighway. He 
declared this is a worthy project to reduce accidents. His remarks were en- 
dorsed by Dr. Lowe. 


After further discussion of a general nature the meeting was 
adjourned at 5:00 p. m. with appropriate closing remarks by Commissioner 
Chessman who advised that the State Highway Commission will give fair con- 
sideration td all projects thet have been presented but cannot at this time 
make any promises or commitments regarding any of them. 


" 4 a 4 
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Judge Hoskins requested consideration of the following projects: 
West Side Pacific Highway 


(a) Dayton Junction to Lafayette. 


(b) Lafayette to Tualatin Valley Highway. 


(c) McMinnville south to Polk County line. 

Salmon River Highway 

(a) McMinnville Junction south of McMinnville to DeLashmutt Corner. 
(ob) Sheridan East to Balston Road. 


Tualatin Valley Highwey, Washington County line to West Side 
Pacific Highway 


Three mile Lane Secondary Highway Bridge over Yemhill River at 
McMinnville and realignment at Yamhill River Bridge. 


Hillsboro-Woodburn Secondary Highway from Washington County 
line to Newberg. 


Bellevue-Hopewell Secondary Highway from Bellevue Corner on 
Salmon River Highway to Amity on West Side Pacific Highway. 


Dayton-Amity Secondery Highway from cast end of present improve- 
ment northeasterly to three mile Lane Secondary Highway. 


Commissioner Chessman read the program aloud for the benefit of all 
present and then declared the meeting open for general discussion. 


Mr. Torbet noted that whereas the County Court's program includes 
the improvement of the Bellevue-Amity Section of the Bellevue-Hopewell Sec- 
ondary Highway it does not include the Amity-Hopewell Section. He suggested 
that the program should be enlarged to include such section. 


. Mr. Harmon urged the following improvements: 


1. Improvement of the Hillsboro-Woodburn Secondary Highway 
#140 between Newberg and the hashington County line, known as the 
Chehalem Mountain Section. He said that the Washington County por- 
tion of this route is in good condition but the Yamhill County por- 
tion needs straightening, widening, resurfacing and oiling. 


2. Continue reconstruction of the Pacific Highway Vest between 
McMinnville and Newberg. In this connection he asked for the remodeling 


Lapine Rock Production Project (cunt.) 


Rogers Construction Company $68 ,000.00 
Oscar E, Joelson 70,000.00 
J. A. Terteling & Sons 86,400.00 
PACIFIC HIGHWAY 
ASHLAND-STATE LINE SECTION 
ROCK PRODUCTION PROJECT 
E. C. Hall Company $23,900.00 
M. C. Lininger & Sons 31,160.00 
Tru-Mix Concrete Company 31,850.00 
Oscar E. Joelson 32,030.00 
Rogers Construction Company 32,450.00 
ACCESS ROAD PROJECT 
MADRAS-REDMOND AIR BASE TARGET RANGE 
GRADING, SURFACING AND OILING 
Babler Brothers $14,035.00 


COLUMBIA RIVER, HERMISTON AND PENDLETON-COLD SPRINGS HIGHWAYS 
COLD SPRINGS SECTION 
ROCK PRODUCTION PROJECT 


Oscar FE. Joelson ; $33,120.00 
E. C. Hall Company 33,740.00 
Western Rock Company 33,940.00 
R. 0. Dail & Warren Brothers 37,190.00 
Rogers Construction Company 37,380.00 
Newport Construction Company 45,224.00 
J..A. Terteling & Sons 45,508.00 


ACCESS ROAD PROJECT 
UMATILLA OIL DEPOT 
GRADING, SURFACING AND OILING 


Western Rock Company $24,824.00 
Newport Construction Company 34,150.00 


WAPINITIA HIGHWAY 
ROCK PRODUCTION PROJECT 


E. C. Hall Company $29,850.00 
Fisher Brothers 30,375.00 
J. A. Terteling & Sons 35,436.00 
Oscar E. Joelson 38,250.00 
Rogers Construction Company 40,575.00 
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Portland, Oregon, October 12, 1943 


The State Highway Commission met in regular session at 9:00 a. m. 
in the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A. ii. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Bids as follows for highway construction work and for the sale of 
a residence building at Milton were opened and read according to previously 
published notices, following which Chairman Benfield announced that the Com- 
mission would consider the award of contracts at 3:00 p. m. in the same room: 


THE OLD OREGON TRAIL 
BAKER-WEISER JUNCTION 
ROCK PRODUCTION PROJECT 


Rogers Construction Company $98,524.00 


CORVALLIS-NEWPORT HIGHWAY 
WREN-PHILOMATH SECTION 
SURFACING AND ROCK PRODUCTION 


R. O. Dail and Warren Brothers $16,050.00 
OCHOCO HIGHWAY 


REDMOND-MARKS CREEK SECTION 
ROCK PRODUCTION PROJECT 


E. C. Hall Company $46,800.00 
C. H. Wheeler 48,780.00 
Arthur A. Hardesty, dba Prineville Sand & Gravel Co, 50,880.00 
M. C. Lininger & Sons 51,300.00 
Babler Brothers 51,300.00 
Rogers Construction Company 52,900.00 
D. C. & A. L. Williems ' 53,100.00 
J. A. Terteling & Sons 53,100.00 
: Fisher Brothers 58,200.00 
: T. W. Thomas 58,500.00 


THE DALLES-CALIFORNIA AND FREMONT HIGHWAYS 
: LAPINE SECTION 
4 ROCK PRODUCTION PROJECT 


“t E. Cc. Hall Company $55,000.00 
4 T. W. Thomes 57,000.00 
: C. H. Wheeler 57,400.00 
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the shortage of labor and the fact that the volume of traffic that will use 
the road undoubtedly will be less than in normal years because of added re- 
strictions inthe use of gasoline. He pointed out that considerable trouble 
was experienced last winter with snow slides which necessitated the closing 
of the road entirely on four different occasions ranging from three days to 
three weeks. He also advised that the cost of keeping the highway open dur- 
ing the winter of 1941-1942 was $25,732.00 and during the winter of 1942-19 
the amount spent for such purpose was $32,632.00. He requested instructions. 


Chairman Banfield gave as his thought that the highway should be 
kept open throughout the winter if possible. Commissioners Schaupp and 
Chessman concurred making the decision unanimous. 


The Engineer then brought up for discussion the question of board- 
ing the men who are headquartered at Santiam Maintenance Station. He advised 
that there is a small building on the premises that is fitted up for mess 
hall purposes but the present policy of the Commission prohibits its use for 
private gain. He suggested, if the Commission approves, that it might be 
possible to arrange with the wife of one of the men who are stationed at this 
place to furnish meals for the extra men and for people who may become strand- 
ed there because of the snow conditions, if allowed the use of the state's 
facilities; otherwise, it will be almost impossible to keep the men on the 
job. 


It was the thought of the Commission that some provision must be 
made to provide meals for the maintenance crew at this location, in view of 
which the Commission approved unanimously the Engineer's suggestion as an 
emergency proposition for the duration. 


The Engineer requested authority to advertise for bids for the con- 
struction of a pedestrian overpass at the Southern Pacific crossing of the 
Pacific Highway Fast at Milwaukie which is estimated to cost about $1,500.00. 
He advised that it was originally intended to do this work with state forces 
but the bridge crews are short handed and berely able to take care of routine 
maintenance work so it was thought best to contract it as there are a number 
of small contractors who might be interested. The Commission approved the 
request by unanimous vote upon motion of Commissioner Schaupp which was sec 
onded by Commissioner Chessman. 


The Engineer reported the necessity to improve the Siletz Second- 
ary Highway north of Siletz if this highway is to be kept open for travel 
during the coming winter months. He advised that this road carries a lerge 
volume of log hauling traffic and that the improvements contemplated consist 
of widening at Euchre Mountain, riprapping to repair river wash, rock sur- 
facing a one-half mile section and the stock piling of oil rock for future 
use. He estimated the cost of the project at $52,525.00 and recommended that 
the work be done and that he be authorized to edvertise the project for bids 
to be received at the next meeting. 


wr 
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SALE OF RESIDENCE BUILDING IN MILTON 


Building No. 10530 (Former Owner Irene Troyer) 
J. J. Howard 


$60.00 


The Commission by unanimous vote approved the mimutes of the meet- 
ings held on August 23 and on August 24 to 27, inclusive, subject to a minor 
change in one of the items. (Correction made in Office Copy of minutes of 
August 23 and ia copies sent to Commissioners. ) 


The Engineer discussec briefly with the Commission a request from 
the Ostrander Logging Company for permission to operate its logging trucks 
across two state secondary highways in the vicinity of Molalla. He advised 
that the company is building its own private logging road between Molalla ami 
the Willamette River near Canby including an overhead crossing of the Pacific 
Highway and the Southern Pacific Railroad tracks at Canby, and it now wants 

the privilege of operating its trucks across the two state secondary highways 
t at grade. He gave as his thought that such grade crossings should not be 
allowed because the operations would not only severely damage the highway 

: surface but would also create a hazard to highway users. He suggested that 
the company should be requi. 4 to build overhead structures to separate the 
grades as is being done at Lanby and pointed out that by a realignment of 
the logging road only one such structure would be required. He quoted the 
Commission's Attorney to the effect that th company does not have lewful 
authority to cross the state highways as 3. proposes. 


The Commission took no definite action in the matter deferring the 
same until representatives of the Ostrander Logging Company are present dur- 
ing the afternoon session. (The representatives of the Ostrander Logging 
Company did not appear at this meeting. ) 


The Engineer reported on the condition of the Willow Creek Bridges 
in Heppner, the improvement of which wes requested by Mayor Turner on the 
occasion of the Commission's visit to Heppner on August 25, 1943. A decision 
was deferred by the Commission until the next meeting. The Engineer was in- 
structed in the meantime to send the individual Commissioners a written re- 


port on the subject. 


The Engineer also reported on the condition of the Heppner-Spray 
: Secondary Highway in Morrow County concerning which the Heppner delegation 
: complained at the meeting in Heppner on August 25, 1943. He advised that it 
: would cost a large sum of money to improve the road properly. He suggested 
that the situation could be alleviated by placing a limited amount of sur- 
facing materials on the bad sections which he estimated could be done for 
about $20,000.00 Action on this matter was also deferred by the Commission 
until the next meeting. The Engineer wes instructed to make a written re- 
port on the subject to the individual Commissioners in the meantime. 


{ The Engineer discussed with the Commission the advisability of at~ 
i tempting to keep the Santiam Pass open during the coming winter in view of 


he awarded this contract on September 14, 1943, to Hord and Stuart who sub- 
mitted the lowest bid therefor. The Commission by unanimous vote approved 
the award of this contract as reported. 


The Commission had under discussion the question whether or not to 
accept the prequalification statement of Contractor A. A. Herdesty so as to 
allow him to bid on future highway work. The Engineer advised that Mr. Hardesty 
was disqualified by the former Highway Commission on November 17, 1937, because 
he had demonstrated that he was not adequately financed and because he was 
continually creating trouble for the State Highway Department either by fail- 
ure to pay claims incurred in connection with his work or by failing to com- 
plete the job within the specified time limit. Plans and specifications, he 
said, have been refused Mr. Hardesty since that time but he now esks for re- 
instatement. The Engineer recommended that Mr. fiardesty's prequalification 
be reinstated es a trial proposition subject to the condition that it again 
be revoked if he does not carry on his work satisfactorily. 


Chairman Banfield gave as his thought that the Commission should 
permit Mr. Hardesty to bid on state work up to the extent of his capacity 
subject to the condition recommended by the Engineer. Commissioners Schaupp 
and Chessman concurred and it was so ordered. 


The Board of County Commissioners of Multnomah County represented 
by Frank L. Shull, Chairman; Tom H. West; Charles C. Bradley, Commissioners; 
and County Roadmaster George Wi. Buck was present at the request of the State 
Highway Commission for discussion of matters pertaining to the Highway vom- 
mission's proposed post-war highway construction progrem. Cheirman Banfield 
explained the reason for the conference stating that the Commission has just 
completed a canvass of the entire state during which the County Courts were 
asked to submit to the Commission a list of projects which they consider of 
primary importance and which they feel should be given consideration by the 
Commission in the formulation of its post-war highway program. Similar in- 
formation, he said, is requested of Multnomah County as @ guide in program- 
ming the federal and state moneys. He asked the Board to submit such a pro- 
gram in writing, listing the projects in the order of their importance. He 
explained, however, that the funds the Commission anticipates will be avail~ 
able, probably will not be sufficient to finance all of the projects that 
have been suggested, and that the Commission will not decide the program until 
the matter has been given very careful study. 


Commissioner Shull stated that his Board is of the feeling that 
the Highway Commission knows best which projects are of primary importance 
to Multnomah County, for which reason they are reluctant to recommend that 
any particular project should receive the benefit of the fund in preference 
to others; perticularly in view of the fact that some of the projects under 
consideration are of as much interest or even more interest to other counties 
than they are tu Multnomah County. He added, however, that if the Commission 
will state just how much money it is going to spend in Multnomah County, then 
the Board of County Commissioners will suggest where to spend it. His remarks 
were endorsed by Mr. Buck. 
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The Commission approved the recommendation by unanimous vote; however, 
it instructed the Engineer to obtain federal moneys if possible to pay the 
costs involved. 


The Engineer also reported the need to strengthen *hree wooden truss 
bridges on the Crooked River Highway and one wooden truss bridge on the Croaked 
River-Paulina Secondary Highway in Crook County. He advised that these bridges 
were constructed in 1921-1922 and are now in danger of failure. The only safe 
way of maintaining them, he said, is to completely retimber the truss spans 
which he estimated would cost about $22,000.00. He urged favorable considera- 
tion by the Commission on this matter, After discussion and in view of the 
apparent emergency, motion was made by Commissioner Schaupp that the project 
be approved and that the Engineer be authorized to advertise it for bids to be 
received at the next meeting. The motion was seconded by Commissioner Chess- 
man and carried by the unanimous vote of the Commission. 


The Commission by unanimous vote confirmed the oral authority pre- 
viously given the Engineer to purchase two Holland truck-loaders at $200.00 
each. 


The Commission by unanimous vote also confirmed the oral authority 
previously given the Engineer to purchase the following equipment: 


60 - 14-ton trucks. Estimated cost $90,000.00 


6 - 4-ton trucks. * ® $45,000.00 

10 - pick-up trucks. " " $ 7,000.00 

4, - station wagons. “ "  § 3,600.00 

1 - large passenger automobile for Division Engineer Chandler. 
Estimated cost $1,400.00 


Total estimated cost $147,000.00 


In the discussion of this matter the Engineer advised that following 
the Commission's oral approval of this purchase the State Board of Control 
received quotations from two dealers, one of whom offered to deliver nine Chev- 
rolet trucks with dump bodies which meet the specifications in all particulars 
and the other offered to deliver thirty Dodge trucks that are not exactly in 
conformity with the specifications and will cost the state $24,512.10 more 
than a like number of Chevrolet trucks. He advised that it is extremely diffi- 
cult, because of wer time conditions, to purchase equipment of this kind, and 
in view thereof, recommended the purchase of the thirty trucks notwithstanding 
the increased price, inesmuch as they are badly needed to replace other trucks 
that have been driven over 100,000 miles each and the fact that it is becom- 
ing increasingly difficult to keep them in repair. The Commission approved 
the recommendation by unanimous vote. 


The Engineer reported that the conditions controlling the awarding 
of the contract for the construction of the Oakridge Revetment Project for 
which the Commission took bids on August 23, 1943, have all been satisfied 
and that in conformity with authority previously granted him by the Commission, 
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The Engineer reported that the new section of the Pacific Highway 
West between Monmouth and Suver in Polk County hes been completed and is now 
open to general public use. He advised that the surface on this section con- 
sists of bituminous macadam constructed on new grade which might be severely 
demaged if subjected to heavy log hauling traffic, particulerly during the 

winter months. In order to avcid such a situation he said that he has order- 
ed the new section posted to prohibit its use by log haulers which should not 
inconvenience them because they still have the use of the old road between 

these two points. He usked the Commission to approve such posting. The vom 
mission confirmed the Engineer's action in this matter by unanimous vote upm 
motion of Commissioner Schaupp which was seconded by Commissioner Chessman. 


The Commission discussed an opinion from the Attorney with respect 
to the Highway Commission's authority to penalize commercial carriers who 
heve been arrested for overloading their equipment. According to this opinion 
the “ighway Commission has no legal recourse against such violrtors and is 
without authority to penelize them unless they are operating under the Com- 
mission's war time emergency permits, in which case the permits could be can- 
celled. In view of this opinion the Commission instructed the Secretary to 
bring to the attention of Mr. Charles P. Pray, Superintendent of the Depart- 
ment of State Police, two recent violations committed by the Converse 
Trucking Company of California, and to inform Mr. Pray that the Commission is 
holding him and his Officers responsible for proper control of the operations 
of this company and others who are engaged in the trucking business. 


The Commission also discussed overweight violations committed by 
the Ostrander Logging Company and several other log haulers. The case of the 
Ostrander Logging Company involves an overload of 22,100 pounds in excess of 
statutory weight limits, or 18,700 pounds in excess of approved tolerances. 
The Engineer advised that according to information at hand this particular 
loed of logs wes delivered to Portland as an exhibit in the war bond drive 
exposition. The load originated, he said, in the compeny's timber in the 
Mollala district and was transported over state highways to Canby, thence to 
Portland. He inquired whether or not the Commission wishes to penalize this 
operator. The Commission deferred its decision in the matter pending inves- 
tigation as to whether or not the company really was requested by the offi- 
cials in charge of the Bond “rive Exposition to furnish the logs. The Secre- 
tary was instructed to obtain such information and report back to the Commis- 
sioners. Inspection of the violations committed by the other operators re- 
vealed them to be not excessive, in view of which the Commission decided to 
take no action. 


In this connection the Engineer reported a request from Mr. Charles 
P. Pray, Superintendent of the Department of State Police, for full coopera- 
tion from the State Highway Commission with respect to the control of over- 
weight movements, particularly with respect to a proposed requirement that the 
offending operator shall remove @ sufficient portion of his load or adjust 
the load so that the axle, unit and gross weights will not exceed those ep- 
proved. The Commission declared its desire to cooperate fully with the Police 
Department in such matter and instructed the Engineer to convey such informe- 
tion to Mr. Pray. The Commission also instructed the Engineer and the Attor- 
ney to discuss with Mr. Pray a basis of cooperation and arrange with him a 
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There followed a general discussion during which the State Highway 
Engineer suggested that it might be advisable if the Multnomah County recom- 
mendation were deferred until Mr. Robert Moses, who is nov conducting a survey 
for post-war development in Portland has made his report. The suggestion was 
approved by Mr. Shull who predicted that Mr. Moses' report would be filed in 
about thirty days. The arrangement was also approved by the Highway Commis- 
sion. Chairman Banfield concluded the conference by stating that the infor- 
mation wanted by the Highway Commission is the recommendation of the Board of 
County Commissioners with respect to primary and:secondary highway improve- 
ments. 


Mr. L. M. Lepper, Director of the East Side Commercial Club, Port- 
land, was also present and asked the Commission to consider for the post-war 
program the projects listed in his letter of March 15, 1943, to the Commission. 
The Commission approved his request. (NOTE: The projects listed in Mr. Lep- 
per's letter are as follows: 


1. Complete Portland Front Street, now partially completed, 
to a connection with Interstate Avenue. 


2. Wolf Creek Highway, from North Plains to Sylvan, to give 
greater use to the large investment already made. 


3. Wilson River Highway, Balm Grove to North Plains, to con- 
nect with the Wolf Creek Highwey and shorten the distance to beaches 
from Portland Metropolitan Area with now over 600,000 population. 


4. Wilsonville Cut-off completed to shorten distance from 
Portland to Salem, et cetera, connecting in West Portland as planned. 


5. Warm Springs Cut-off completed to shorten the truck haul 
to Bend and Eastern Oregon points by some thirty miles as planned 
and started. 


6. S. E. 82nd Avenue to a three-lene highway from Multnoman 
County Line over new Southern Pacific Railroad vieduct to McLaughlin- 
Clackamas River Bridge. 


7. New Water-Grade Columbia River Highwey from Bonneville to 
Troutdale, and Cascade Locks to The Dalles, when possible. 


8. S. E. 39th Avenue, Portland Viaduct ov.r Johnson Creek & 
Gulch through Ardenwald, end south in Clackamas County ‘to a best 
connection with the New Portland-Oregon City McLaughlin Super-Highway. 


9. Columbia River Levee Highway now opened from Union Avenue 
to about one mile east of Portland Super-Air Port, to be completed 
from there to Blue Lake Park Road connection. Started by PWA and 
Multnomah County. 


10. Denver Avenue-Union avemue Grade separation. 
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used for such purposes, he said, and in view thereof, the War Shipping Board 
would like to use it as a storage site for lend-lease materials that are to be 
loaded onto ships. He incuired whether or not the Commission has any objec- 
tions to such use of the property as an emergency proposition. Chairman Banfield 
advised that the Commission has tentative plans to continue construction of 
the Front Avenue Project when the war is over and in his estimation the Com- 
mission should not do anything prior to that time that might handicap such pro- 
ject. He pointed out that the Orégon Shipbuilding Corporation's use of the 
property is covered by a joint agreement between the Corporation, the City and 
the State and does not expire until the war is over, so in the event that the 
Commission should approve letting the War Shipping Board use the property the 
matter would have to be covered by a new lease and the old lease would have 
to be cancelled. Commissioner Chessman stated his approval of Mr. Liljemmists 
request as did also Commissioner Schaupp. Chairman Banfield questioned the 
advisability of his voting in the matter because he is Chairmen of the Opere- 
ting Committee of the Portland Dock Commission whic. controls Portland dock 
facilities. He agreed, however, at the request of the other members of the 
Commission, to discuss the matter with Commissioner Bowes of the City of Port- 
land and it was understood that the U.S. liar Shipping Board would be allowed 
the use of the property if there are no objections on the part of the city. 


The Commission had under discussion a request from the City of 
Pendleton for surveys of several proposed railroad underpass and overpass 
projects within the Pendleton city limits. The Engineer pointed out that 
there are no federal funds available at the present time for elimination of 
railroad grade crossings and that the post-war bill that is now pending in 
Congress does not provide for funds for such purpose. It was his thought 
that the time is not propitious to make the surveys because, in the first 
plece, there appears to be no speciel funds available for this type of con- 
struction in the proposed post-war bill and secondly, men to conduct the 
surveys cannot be spared from their current assignments without delaying 
surveys of other projects which can be financed with federal moneys. He 
pointed out that a number of years ago surveys were made of a couple of these 
projects and suggested that the data gathered at that time might serve the 
city's purposes although the information now is rather obsolete. He also 
suggested that the city be informed of the facts with respect to the federal 
funds and that the Commission consider authorizing new surveys when addition- 
al.funds become available for the construction of projects of this kind. Af- 
ter discussion the Commission approved the suggestions by unanimous vote and 
it was agreed that the information should be conveyed to the city by Com- 
missioner Chessman when he is in Pendleton leter in the week. The Engineer 
was instructed to write Commissioner Chessman in the meantime at Pendleton 
advising him of the facts. 


The Engineer requested authority to submit to the Public Roads 
Administration for approval a partial program of survey projects, including 
plans, specifications, et cetera, for post-war highwey improvements so that 
work on them can go forward without delay. “e submitted a list of the proj- 
ects, as follows, and pointed out that they are estimated to cost a total 
of $125,000.00 of which amount the Federal Government through the Public 
Roads Administration is being requested to assume $77,500.00 as its share 
of the cost: 
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plan of procedure to be followed in the control of overloads. A motion to that 
effect which was offered by Commissioner Schaupp was seconded by Commissioner 
Chessman and received the unanimous vote of the Commission. 


The Commission discussed briefly and ordered filed a report} on over~ 
weight violations committed by log haulers during the month of September. 


The Commission also discussed briefly and ordered filed a report on 
violations committed by log haulers in the employ of the Roaring River Logging 
Company, particularly one case involving 4 truck driver who refused to per- 
mit his load to be weighed at the state scales. 


Mr. A. K. York, Portland, came before the Commission and requested 
the improvement of the Cottonwood Grade Section of the Wasco-Heppner Secondary 
State Highway #300 in Morrow and Gilliam Counties. He advised that this sec- 
tion of highway is very narrow and crooked and that widening of the same wold 
greatly facilitate the marketing of crops which have to be trucked thereover, 
Chairman Benfield advised that the Commission recently traveled this road and 
is fully cognizant of the condition; also, that the improvement of the entire 
section is a costly proposition which the Commission cannot undertake in the 
immediate future although the Commission has previously authorized an exper- 
iture of about $5,000.00 to improve some of the worst places, The Commissim 
has the project in mind, he szid, and intends to give it fair consideration 
in the formulation of its post-war construction progrem but is not in a posi- 
tion at the present time to make any definite commitment or promise with re- 
spect thereto. Mr. York stated that his purpose in coming before the Canm is- 
sion at this time was simply to bring the condition to the Commission's etten- 
tion and to request that the project be kept in mind. 


County Judge Guy Boyington, Clatsop County, wes present in regard 
to the recommendations heretofore made by the County Court with respect to 
post-war highway projects. He advised that since filing its previous report 
the County Court has conferred with the Astoria Chamber of Commerce and it is 
now their joint recommendation that the construction of a new highway between 
Elsie on the Wolf Greek Highway and Miles Crossing on the Oregon Coast Highway 
should be substituted in the program as the county's first choice of projects 
for post-war performance. He gave as his thought that it would not cost any 
more to build this new road than to modernize the present road, and urged favar~ 
able consideration by the Commission. He added that the County Court is not 
particular as to the second emi third choice projects and will confirmits request 
in writing. 


Chairman Banfield inquired as to the right-of-way on the new section 
to which Judge Boyington replied that the location traverses an entirely new sec- 
tion where there is no development so the right-of-way in his estimation would 

_ cost very little. the Commission thereupon by wmanimous vote agreed to such sub- 
stitution of projects. 


Mr. L. W. UWljenquist, Transportation Coordinator for the U. S. 
Maritime Commission, Portland, came before the Commission with regard to the 
use by the U.S. War Shipping Board of certain property that was acquired by the 
state and the City of Portland in connection with the Front Avenue Project, 
said property being situate near the Steel Bridge in Portland. Mr. Liljenquist 
advised that the property he has in mind is thet which the Oregon Shipbuilding 
Corporation leased as an automobile parking erea for the benefit of shipyard 
workers who were transported by boat to the shipyards. It no longer is being 
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aggregated the sum of $48.32 on this job; also, that because of wartime re- 
strictions, he was required to pay an extra amount for his RC-3 asphalt, and 
his extra expense in. connection therewith amounted to $211.61. He asked the 
Highway Commission to reimburse him in the amount of $259.93, covering both 
items. The Commission took the attitude that every bidder on public contracts 
must assume certain risks and, in this particular instance, it does not ap- 
pear from the evidence that the state is justified in assuming the extra costs 
that have been incurred by Mr. Eldon. It also appeared to the Commission 
that the approval of Mr. Eldon's claim would open the way for contractors 
generally to file similar cleims in the future, which eventually would cost 
the state a large sum of money. In view thereof, the Commission voted unani- 
mously to deny the claim, on motion of Commissioner Schaupp, which was sec- 
onded. by Commissioner Chessman. 


For a like reason the Commission denied the claim of the Eugene 
Sand end Gravel Company, for reimbursement for extra expense of shipping 
crushed material from Eugene to its rock production project on the Salt Creek 
Falls-Odell Butte Section of the Willamette Highway, contract No. 2604. This 
particular claim amounts to $550.00, and represents the federal transportation 
tax on the shipment of 14,000 cu. yds. of material, at $0.0375 per cubic yard. 


The Commission also discussed the claim of Mr. John Copley for re- 
imbursement for the cost of repairing his car that was damaged as a result of 
a defect in the bridge located on the Pacific Highway East, at Mile Post 90.09, 
near Albany. Mr. Copley requests reimbursement in the amount of 299.75. The 
Attorney advised thet he has carefully studied the circumstances surrounding 
this accident and, from the information available to him, he is of the opinion 
that the state is not legally liable, because the facts disclose that the 
state highway department was not delinquent in mainteining the bridge, and the 
defect was pot caused by neglectful maintenance on the part of highway-depart- 
ment employees. he gave as his further opinion that Mr. Copley could not re- 
cover damages legally. In view of the report, the Commission decided unani- 
mously to disallow the claim, es a matter of policy. 


The Commission discussed the matter of formally adopting the new 
route of the Old Oregon Trail Highway through the town of Hermiston, and the 
abendonment of the former route. The following resolution with respect there- 
to was adopted by the Commission by unanimous vote, upen motion of Commission- 
er Schaupp, which was seconded by Commissioner Chessman: 


WHEREAS, the Old Oregon Trail as heretofore located and 
routed through the town of Hermiston has been directed over a por- 
tion of Fourth Street and a portion of Main Street; and 


WHEREAS, for the purpose of affording a better alignment 
and a more satisfactory, safe and convenient highwey for the travel- 
ing public the Commission hes found it necessary to relocate said 
highway into and through saia town of Hermiston; and 


WHEREAS, by reason of said relocation end rerouting the 
use of Fourth Street and Main Street as streets of said town over 
which to route the Old Oregon Trail will be made unnecessary; and 
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After discussion and careful consideration of each item the Commis- 
sion by unanimous vote approved all of the projects listed, subject to the com 
dition that such approval covers surveys only and that no commitments whatso- 
ever are being made as to construction. 


The Commission had under discussion a request from Mr. Henry F. 
Severance, Post, Oregon, for the installation of a cattle guard on the Crooked 
River Secondary Highway near Paulina, in Crook County. Mr. Severance advises 
that fenced ranges and open range meet at this point and there is nothing to 
prevent his stock from bedding down on the highway, which is frequently done, 
with the result that, in many instances stock is severely injured and sometimes 
killed by highway traffic. The installation of the cattle guard, he said, 
would eliminate this condition. Im the discussion of the matter Commissioner 
Schaupp expressed himself as in favor of such installations on highways in 
“out of way" places because it would conserve manpower in that it would relieve 
the necessity for herders. Commissioner Chessman expressed himself similarly. 
Motion was thereupon made by Commissioner Schaupp that Mr. Severance be allow- 
ed to install a cattle guard at the point desired if he will build it in con- 
formity with a design prepared by the State Highway Engineer and at no cost to 
the state, and that he will maintain the guard in a condition satisfactory to 
the Engineer, such arrangement to be for the duration of the war only. The 
motion was seconded by Commissioner Chessman and received the unanimous vote 
of the Commission. The Commission referred the matter to the Engineer and the 
Attorney to work out the details. The matter is to be covered by a written 
agreement between Mr. Severance and the state. 


The Attorney reported a request from Mr. William Hotchkiss, Velley 
Falls, Oregon, for permission to construct a culvert across the Fremont High- 
way near the town of Paisley for use in connection with his irrigation system. 
He advised that if the Commission approves this request and the culvert is 
installed according to legal requirements then the state would have to main- 
tain it after it is built. The Commission deferred a decision in the matter 
pending investigation by the Engineer who is to discuss the matter with the 
Commission over the telephone when he is ready to report. 


A letter was presented from the U. S. War Department, requesting 
permission to construct and maintain three waiting rooms on state highway 
right of way for the benefit and convenience of men in the armed service, 
two to be located on the right of way of the Crater Lake Highway, within the 
boundaries of Camp White Cantonment, and the other to be located on the Ore- 
gon Coast Highway, just north of the highway bridge at Florence. The Commis- 
sion approved the request by unanimous vote, subject to the condition that the 
buildings be placed in locations satisfactory to the Engineer and be maintain- 
ed in a sightly condition. 


The Commission had under discussion the claim of Contractor C. J. 
Eldon, for reimbursement of unanticipated expenses incurred by him in connec- 
tion with his contract No. 2557, for the construction of the Wright Ranch- 
Milo Section of the Tiller-Trail “ighway, in Douglas County. Mr. Eldon alleges 
that he did not know at the time he submitted his bid for this project that 
he would be obliged to pay & federal war tex on freight shipments, which 


1945 


Commission to the jurisdiction and authority of the town of Hermiston 
and which street shall no longer be designated as a street of said 
town over which to route Old Oregon Trail traffic. * 


6. That this resolution be entered in the minutes and 
records of the Commission and a certified cowy thereof delivered 
to the County Court of Umatilla County, and a like copy to the 
Mayor of the town of Hermiston and a like copy to the District 
Engineer of the Public Roads Administration, Portland, Oregon. 


The Commission by unanimous vote also adopted the following reso- ' 
lution abandoning certain portions of the Columbia River Highway (old route), 
in Multnomah and Hood River Counties, which portions the Engineer advised 
are no longer of value from the state-highway standpoint in view of the fact 
that the highway has been reconstructed on new alignment: 


WHEREAS, when the Columbia River Highway in Multnomah 
County wes originally constructed the rights of way over which said 
highway was constructed were procured by Multnomah County and title 
thereto was taken in the name of said county; and 


WHEREAS, said highwey throughout its entire length in 
Multnomah County has been by lew declared to be e state highway and 
as such is under the exclusive control and jurisdiction of the State 
Highway Commission; and 


WHEREAS, the legislature of the Stete of Oregon enacted 
into law Section 100-132, 0. C. L. A., which reads as follows: 


"That all rights of way owned or held by the sever- 
al counties over andalong any roads heretofore or here- 
after adopted as state highways are hereby declared to 
be vested in the state of Oregon, by and through its 
state highway commission. 


"The provisions of this act shall not apply to any 
rights of way now owned or hereafter ecquired by any city 
of this state for city streets."; 


and 


WHEREAS, the construction of Bonneville Dam by the 
Federal Government made necessary the relocation and reconstruc- 
tion of a section of the Oregon-hashington Railroad & Naviga- 
tion Company and the relocation and reconstruction of e section 
of the Columbia River Highway; and 
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*(Map filed Right of Way Abandonment and Retention File - No. 116.) 


WHEREAS, it is the judgment and opinion of the Commission 
that there should be recorded in the minutes and records of the Com- 
mission its purpose and plan to relocate and reroute seid section 
of said Old Oregon Trail and to abandon as streets of said town over 
which to route Old Oregon Trail traffic the portion of Fourth Street 
and Main Street hereinafter designated; 


NOW, THEREFORE, the preaises being in general as above 
stated, it hereby is resolved by this Commission, all members being 
present and affirmatively perticipating as follows: 


1. That the route and location of the Old Oregon Trail 
into and through the town of Hermiston shall be changed so that the 
route and location of said Old Oregon Trail in said town shall be 
as follows: 


Beginning at the intersection of First Street and 
Main Street in the town of Hermiston, thence in a south- 
easterly direction of a connection with the old route at 
the intersection of Fourth Street and the southerly city 
limits. 


2. That that pert of Fourth Street in said town begin- 
ning at the intersection of Fourth Street and Main Street and run- 
ning thence southerly to the southerly city limits, and that part 
of Main Street from its intersection with First Street to Fourth 
Street shall no longer be streets of said town over which there 
shall be routed traffic using the Old Oregon Trail, and said sec- 
tions of seid streets, so far as Old Oregon Trail traffic is con- 
cerned, shall be permitted to revert to the exclusive jurisdictim 
of the municipal authorities of said town. 


3. That Main Street from its intersection with East 
Seventh Street in said town to its intersection with the Old Ore- 
gon Trail as now located shall be and is designated as the street 
of said town over which to route traffic using the state highway 
known as the Hermiston Highway. 


4. That the Engineer be and he hereby is instructed to 
erect or cause to be erected and thereafter maintained appropriate 
highwey and treffic signels, signs or markers along said Old Oregon 
Trail as relocated, and along said street designated as the street 
over which there shall be routed Hermiston Highway traffic. 


5, That there is attached hereto and by this reference 
made a pert hereof a mapon which is shown colored in red the re- 
located Old Oregon Trail within the town of Hermiston, and there 
likewise is shown colored in green the portion of Main Street des- 
ignated as the street of said town over which to route Hermiston 
Highway traffic, and there is shown colored in yellow the portion 
of Fourth Street which is relinquished by the State Highway 
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northwesterly of the northwesterly lines of those certain 
strips of land heretofore granted to the State of Oregon 
and County of Multnomah for highway purposes by agreement 
dated November 6, 1941 and southeasterly of the northwest- 
erly line of the right of way of the Oregon-Washington 
Railroad & Navigation Comprny, leased to the Union Pacific 
Railroad Company. Also, 


Parcels 2 


All those parts of said abandoned highway right of 
way situate in Government Lot One (1) of Section Twenty- 
two (22), Township Two (2) North, Range Seven (7) East 
of the Willemette Meridian in Multnomeh County, and in 
the Northwest Quarter of the Northwest Quarter (N.W. 1/4 
of N.W. 1/4) of Section Twenty-three (23) said township 
and range in Hood River County that lie southeasterly of 
the southeasterly line of those certain strips of land 
heretofore granted to the State of Oregon, County of 
Multnomah and County of Hood River for highway purposes 
by agreement dated February 19, 1938. Also, 


Parce 


All those parts of said abandoned highway right 
of way, situate in Government Lot Four (4) of Section 
Fourteen (14) seid township and range that lie northerly 
of the southerly right of way line of said Railroad 
Company, which line is the southerly line of said aban- 
doned highway right of way, excepting therefrom however 
any part of said abandoned highway right of way in said 
Government Lot Four (4) included within the limits of 
those certain strips of land heretofore granted to the 
State of Oregon and County of Hood River for highvey 
purposes by said agreement dated February 19, 1938. 
Also, 


Parcel 4 


All those parts of said abandoned highway right of 
way situate in Government Lots Two (2) and Three (3) in 
said Section Fourteen (14) that lie northwesterly of the 
northwesterly line of that certain strip of lend hereto- 
fore granted to said State of Oregon and County of Hood 
River for highway purposes by said agreement dated Feb- 
ruary 19, 1938. Also, 


Parcels 5 
All those parts of said abandoned highway right of 


way situate in Government Lot One (1) of Section Thirteen (13), 
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WHEREAS, by reason of relocation of railroad ard re- 
location of highway, certain sections or parts of the highway 
right of way are no longer occupied by the highway but are oc- 
cwtpled by the railroad and have become a pert of railroad right 
of way; and 


WHEREAS, in connection with the construction of said Bonne- 
ville Dam and the relocation and reconstruction of said railroad 
and said highway it was agreed that all title to or jurisdiction 
ower the hereinafter described sections or parts of the original 
parts of the original right of way of the Columbia River Highway 
er gacs be relinquished by the Highway Commission to the Railroad; 


WHEREAS, by the enactment of chapter 272, Oregon Laws 
1943, it is provided that whenever, by reason of the relocation or 
realignment of a state highway, fragments or parcels of land orig- 
inally within the right of way are no longer needed for right of 
way purposes, then such elimincted fragments or parcels of right 
of way shall revert to and title thereto shall vest ‘in the abut= 
ting owner or owners, or in those holding fee title thereto; and 


WHEREAS, the parcels of lend hereinafter described con- 
stitute and are parts and fragments of the old right of way of said 
Columbia River Highway prior to the relocation of said highway as 
herein stated, and said fragments or parcels of land are no longer 
needed for right of way purposes and therefore, pursuant to the 
provisions of seid chapter 272, Oregon Laws 1943, said fragments 
or parcels of land may revert to and title thereto vest in the 
Oregon-Washington Railroad & Navigation Vompany es the owner in 
which fee title is vested; 


NOW, THEREFORE, the Oregon State Highway Commission in 
regular session essemoled, all members being present and affirma- 
tively voting, does hereby resolve as follows: 


1. There is hereby eliminated from the right of way of 
the Columbia River Highway end the State Highway Commission does 
hereby relinquish to the Oregon-Washington Railroad & Navigation 
Company all of the State's right, title, or interest of every kind 
and character in and to the following described parcels of real 
property situated in Maltnomah County, Oregon, to-wit: 


Parcels 1 


All those perts of the abandoned right of way of the 
Columbia River Highway situate in Government Lots Two (2) 
and Three (3) and the Southeast Quarter of the Northeast 
Quarter (S.E. 1/4 of N.E. 1/4) of Section Twenty-two (22), 
Township Two (2) North, Range Seven (7) East of the 
Willamette Meridian, Multnomah County, Oregon, that lie 


The Commission approved the recommendation by unanimous vote, and thereupon 
signed the stipulation. 


The Assistant Attorney brought up for discussion a right-of-way 
settlement with J. G. Patterson, along South Sixth Street, in Klamath Falls. 
He advised that the highway embankment in front of Mr. Patterson's premises 
will be about -seven-feet high, and that the embankment slope will extend 
onto Mr. Patterson's property a distance of about ten feet, which is the 
width of the strip on which the state wants to obtain a slope essement. Mr. 
Patterson, he said, has indicated a willingness to give the easement to the 
state for the sum of $100.00; however, he insists that the state construct 
a rock wall along the frontage, which would cost about $1,200.00. He de- 
clared Mr. Patterson's demand exhorbitant, and not within reason, because, 
if the state constructed the rock wall, then it would not need the slope ease- 
ment from Mr. Patterson. He advised that the property is not needed imme- 
diately, and recommended that the matter be allowed to rest until the Com- 
mission orders the construction of this project. The Commission approved 
the recommendation by unanimous vote. 


The Attorney brought up for discussion the Commission's condem- 
nation case with Harry W. Hopkins and wife, which arises out of the recon- 
struction of the Oregon Coast Highway, at Depoe Bay, in Lincoln County. It 
appears that when this case came to trial, there was a dispute relative to 
the description of the property, there being those who allege that the 
Hopkins's store building encroaches oh the highway right of way, while others, 
including highway department engineers, allege that the right of way descrip- 
tion does not include any part of the building. He advised that it would be 
helpful if the Commission would adopt another resolution clarifying this paint 
of discussion and definitely excluding any part of the real property that is 
occupied by the Hopkins building. Commissioner Schaupp moved the adoption 
of the following resolution with regerd thereto, which motion was seconded 
by Commissioner Chessman, and carried by the unanimous vote of the Commissim: 


WHEREAS, the Highway Commission on the eighteenth day of 
December, 1940, adopted a resolution by which the Commission declared 
the necessity for the acquisition of certain real property then owned 
by the defendants Harriett Beatrix Hopkins and Harry W. Hopkins, which 
real property was described in said resolution as follows: 


A parcel of land lying in Lot 8, Block 6, of Depoe 
Bay, situated in Section 5, Township 9 South, Range 11 
West, W. M., Lincoln County, Oregon, the said parcel be- 
ing described es follows: 


Beginning at the northwest corner of said Lot 8; 
thence South 89° 43' East along the north line of said 
lot a distance of 7.7 feet; thence South 4° 58' 30" Eest 
a distance of 50.2 feet to the south line of said lot; 
thence North 89° 43' test along said south line a distance 
of 4.1 feet to the southwest corner of Lot 8; thence 
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seid Township Two (2) North, Hange Seven (7) Eact that 
lie westerly of the easterly right of way line of said 
Railroad Company and which line is also the center line 
of said abandoned highway right of way, excepting there- 
from however any part of said abandoned highway right of 
way in said Government Lot One (1) included within the 
limits of that certain strip of land granted to the State 
of Oregon and County of Hood River for highway purposes 
by said agreement dated February 19, 1938. 


There is attached hereto, marked Exhibit "A" and made a pert here- 
of, a blueprint or map on which are shown the above described parcels 
of land, the new location of the highway, and the new location of 

the railroad.* 


2. The Commission does hereby declare it to be the pur- 
pose of the State by this resolution to divest itself of all its 
right, title, or interest in or to the above described parcels of 
real property and to vest in the Oregon-Washington Railroad & Navi- 
gation Company all of such right, title, or interest, and for such 
purpose the Commission does hereby authorize the execution of 4 
quitclaim deed in favor of the Oregon-Washington Railroad & Navige- 
tion Company quitclaiming to said company all of the State's rights, 
interest, or title in and to the real property hereinbefore de- 
scribed. 


3. That this resolution be entered in the minutes and 
records of the Commission and a duly certified copy thereof deliver- 
ed to Oregon-Washington Railroad & Navigation Company, a like copy 
to the Board of County Commissioners of Multnomah County, Oregon, 
and a like copy to the Public Roads Administration. 


The Commission considered, and ordered filed, communications from 
the Portland Chamber of Commerce, City of Portland, Multnomah Community Club 
and the Baker County Chamber of Commerce, in which the Commission was encour- 
aged in its program of acquisition of roadside scenic strips. 


The Attorney presented for the Commission's consideration a form 
of stipulation concerning the case of the United States of America versus 
the State of Oregon, et al., arising out of the War Department's acquisi- 
tion of a state-owned stock-pile site, within the boundaries of Camp Adair. 
He advised that the stipuletion provides for the payment of $100.00 for the 
land only, and petitions for an order fixing the value of the land and for 
the distribution of funds, but it does not include the state's claim for 
materials stock-piled on the land appropriated, which materials were taken 
and used by the Army. The state, he said, must seek recovery for said ma- 
terials by some other procedure. He recommended acceptance of the stipulation. 


*(Map filed Right of Way Abandonment and Retention File - No. 117.) 


This parcel is being acquired for right of way and 
lies westerly of a line 47 feet easterly from the center 
line of the recorstructed Oregon Coast Highway, formerly 
called the Roosevelt Highway, and does not include any 
part of the Variety Store Building occupying a part of 
said Lot 8. 


AND, WHEREAS, it appears that the two descriptions given 
above cover and include one and same parcels of real property and do 
not include any of the real property occupied by defendants' building; 
and 


WHEREAS, after the filing of the complaint in said condem- 
nation proceedings the State, pursuant to the provisions of Chapter 
529, Oregon Laws, 1939, took possession of the real property de- 
scribed in the complaint and in said resolution and constructed 
thereon a highway; and 


WHEREAS, it appears that an amended complaint should be 
filed for the purpose of clarifying disagreements with respect to 
the particular real property sought to be condemned and for the pur- 
pose of vesting in J. M. Devers, Chief Counsel for the Oregon State 
Highway Commission, certain authority with respect to the conduct 
of said condemnation proceedings; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, all 
members of the Highway Commission being present and affirmatively 
voting, as follows: 


1. That the resolution adopted by this Commission on 
the eighteenth day of December, 1940, be and the same hereby is 
amended in the following particulars: 


A. The property sought to be condemned and 
appropriated shall be and is described as follows: 


A parcel of lafid lying in Lot 8, Block 6 of 
Depoe Bay, situated in Section 5, Township 9 South, 
Range 11 Viest, W. M., Lincoln County, Oregon, the 
seid parcel being described as follows: 


Beginning at the northwest corner of said Lot 8; 
thence South 89° 43! East along the north line of 
said lot a distance of 7.7 feet; thence South 4° 
58! 30" East a distance of 50.2 feet to the south 
line of said lot; thence North 89° 43' West along 
said south line a distance of 4.1 feet to the south- 
west corner of Lot 8 as determined by the easterly 
line of the Roosevelt Highway dedication, said cor- 
ner also being 101.9 feet west of the Iron Pipe now 


North 9° O8' West along the west line of said lot 50.7 
feet to the point of beginning, containing 294 square feet. 


AND, WHEREAS, in accordance with the terms and provisions 
of said resolution a condemnation proceeding was instituted in the 
Circuit Court of the State of Oregon for Lincoln County, which said 
proceeding is now pending and which proceeding was instituted for the 
purpose of acquiring the property described in the complaint and hav- 
ing the compensation and damages to be peid therefor assessed by a 
jury, which seid real property described in the complaint is the same 
real property described in seid resoluction; and . 


WHEREAS, it appears that there is disagreement between the 
defendants and the plaintiff with respect to the real property de- 
scribed in said complaint and described in said resolution, it be- 
ing contended by the defendants that the real property described in 
said resolution and in said complaint includes real property upon 
which a portion of the store building owned by the defendants is 
situated; while on the contrary it.is contended by the plaintiff that 
no part of the real property upon which defendants' building is sit- 
uated is included in the real property described in the resolution 
and described in the complaint; and 


WHEREAS, for the purpose of clarifying said issue with 
respect to the real property sought to be condemned the Commission 
directed that a description be prepared which will definitely ex- 
clude any part of defendants' real property occupied by defendants' 
store building; and i 


WHEREAS, there has been submitted to this Commission for 
consideration and approval the following description, to wit: 


A parcel of land lying in Lot 8, Block 6 of Depoe 
Bay, situated in Section 5, Township 9 South, Range 11 
West, W. M., Lincoln County, Oregon, the said parcel be- 
ing described as follows: 


Beginning at the northwest corner of said Lot 8; 
thence South 89° 43' East along the north line of said 
lot a distance of 7.7 feet; thence South 4° 58' 30" East 
a distance of 50.2 feet to the south line of said lot; 
thence North 89° 43' West, along said south line a dis- 
tance of /.1 feet to the southwest corner of Lot 8, as 
determined by the easterly line of the floosevelt Highway 
dedication, said corner also being 101.9 feet west of 
the Iron Pipe now accepted as the southeast corner of 
said Lot 8; thence North 9° 08' liest along the west line 
of said lot 50.7 feet to the point of beginning, contain- 
ing 294 square feet. 
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The Commission thereupon approved Mr. Moody's request. The Secretary was 


instructed to inform Mr. Moody when the date of the next meeting has been 
set. 


The Commission considered and approved resolutions from the follow- 
ing counties and the City of Medford, with respect to certain state-owned 
real properties which heretofore have been abandoned by the state as rights 
of way because of highway relocations, rendering such properties of no value 
for state-highway purposes: 


1, Resolution from the Clackamas County Court with respect 
to the abandonment of a portion of the old Cascade High- 
way, near the Clackamas Overcrossing. 


2, Resolution from the Jackson County Court with respect to 
the abandoned section of the old Crater Lake Highway, ‘ae 
north of Medford. M 


3. Letter from the City of Medford with respect to the aban- 
donment of the old route of the Crater Lake Highway, with- 
in the city limits of Medford. 


The Assistant Attorney presented the offer of Mr. A. Schubring to 
pay $250 for a small parcel of state-owned property at Tigard. He advised 
that this property is isolated, and is of no value to anyone except Mr. 
Schubring, who owns the abutting property. He recommended acceptance of 
the offer, notwithstanding that the price is slightly less than what the 
state paid for the property. The Commission approved the recommendation by 
unanimous vote, upon motion of Commissioner Schaupp, which wes seconded by 
Commissioner Chessman. 


Reconsideration was given by the Commission to the request of 
the Coos Bay Logging Company to purchase 2.2 acres of state-owned land, 
situate at the old Coos Bay ferry landing at North Bend. The State Parks 
Superintendent, who was present, recommended that the Commission do not 
sell this property, because it adjoins Simpson State Park and will be a 
convenience as a boat landing for people who patronize the park. The State 
Highway Engineer concurred in the recommendation. Motion was thereupon 
made by Commissioner Schaupp that the request of the Coos Bay Logging Comperny 
be denied. The motion was seconded by Commissioner Chessman, and declared 
by Chairman Banfield to have received the unanimous vote of the Commission. 


The Commission discussed briefly matters pertaining to the acquisi- 
tion of right of way along the nev route of the Oregon Coast Highway, between 
Cannon Beach Junction and Cannon Beach, but deferred action thereon until 

ts next meeting, in order to give County Judge Boyington, of Clatsop County, 
an opportunity to be heard on the subject. 


The Commission, by unanimous vote, confirmed action as follows 
on certain State Park matters that were discussed with the State Parks 
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accepted as the southeast corner of said Lot 8; 
thence North 9° 08' West, along the west line of said 
lot 50.7 feet to the point of beginning, containing 
294 square feet. 


This parcel is being acquired for right of way and 
lies westerly of a line 47 feet easterly from the cen- 
ter line of the reconstructed Oregon Coast Highway, 
formerly called the Roosevelt Highway, and does not 
include any part of the Variety Store Building occu- 
pying a part of seid Lot 8. 


B. That J. M. Devers, Chief Counsel for the Ore- 
gon State Highway Commission, hereby is authorized and 
directed to file an amended complaint, in which amended com- 
plaint the real property sought to be acquired and con- 
demned shall be described as given in the foregoing pare- 
graph. 


C. J. M. Devers, es Chief Counsel for this Com- 
mission, shall be and he hereby is authorized end empowered 
to take such action, do such things and make such commit- 
ments in the trial of said case as in his judgment will 
best preserve and promote the interests and welfare of the 


State and this Commission, and as will protect and preserve 
the lawful rights and interests of the defendants, consist- 
ent, however, with the Commission's declaration with re- 
spect to the area required. 


D. That this resolution shell be entered in the 
minutes and records of the Commission as an emendment to 
said original resolution as of the 12th dey of October, 1943. 


——————_ 


The Commission recessed at 12:00 noon, for luncheon, and reconvened 
in the same room at 2:00 p. m. with the same persons present and perticipat- 


ing. 


Mr. Relph Moody, Attorney, Salem, came before the Commission in re- 
gard to the claim of Contractor Homer G. Johnson, for extra compensation aris- 
ing out of his contract No. 2390, with the State Highway Commission, for the 
construction of the Siletz-Toledo Section of the Siletz Secondary Highway, in 
Lincoln County. Mr. Moody advised that it was his intention to discuss the 
merits of this claim with the Commission at this meeting; however, due to the 
absence from the state of his associate lir. Jay Bowerman, of Portland, who 
wishes to be heard on the subject, it would not be convenient to do so. He 
asked the Commission to postpone the hearing until its next meeting, when Mr. 
Bowerman will have returned from his eastern engagement. The Commission's 
Attorney advised that so far as he is concerned that will be satisfactory. 


ives 


acquisition. The purchase of the cutover area is necessary at this 
time. 


H M E UT : 


A four engined bomber landed on Cape Lookout State Park, doing 
minor damage to the park. Nine of the ten members of the crew were 
killed. The War Department Air Corps sent to the Parks Superintend- 
en .a Damage to Property Certificate requesting his signature as to 
damage done or not done. As the damage done to the park was of 
minor nature the Parks Superintendent recommended that no damage 
claim be made and the Commission approved the same. 


UNT, CUTOVER ACQUISITI 


The Parks Superintendent outlined to the Commission the pro- 
posed acquisition of the cutover areas on Bly Mountain while pass- 
ing through. Commissioner Schaupp stated that the property had 
recently been sold and that he doubted if the new owner would be 
willing to sell the bordering waysides; that he would try at a later 
date to contact the party to s.> whet could be done. Further action 
was held in abeyance until Commissioner Schaupp's report is made. 


PROPOSED ACQUISITION OF ANTELOPE CANYON SECTIONS 


The Commission authorized the taking of options on tour forties : 
located in Antelope Canyon on the Klamath Falls-Lakeview Highway. Bs 
These four forties are located between Drews Gap and Booth State 
Perk. They are © complement to four forties already acquired and 
are necessary iz: the completion of the wayside between the two 
above points. 


The State Parks Superintendent, Mr. S. H. Boardman, was present 
and reported on the following State Park matters: 


1. Proposal of Mr. Seneca Fouts, Portland, to sell to the 
state for the sum of $5,000, 160 acres of land, situate adjacent 
to the Columbia River Highway, at Mitchell Point, Hood River County:- 
The Parks Superintendent advised that Mr. Fouts originally asked 
$30,000 for this property, but has reduced his price to $5,000. He 
recommended against the purchese of the property, even et the re- 
duced price, because the property is mountainous in character, has 
no direct bearing on the highwey, and is not particularly suitable 
for state-park purposes. The Commission epproved the recommende- 
tion. 


2. Acquisition of wayside timber strips, in Douglas County:- 
The Parks Superintendent advised that he has effected an arrange- 
ment with the Douglas County Court for the preservation of 360 
acres of wayside timber which the state hag had under lease from 
the federal government since 1932. He advised that there are two 


WATTS 


Superintendent during the progress of the Commission's Central Oregon trip, 
August 24 to 27, 1943, inclusive: 


CQUISITION OF Ji AY IL_AREAS 


The Commission authorized the Parks Superintendent to deter- 
mine the necessary units to comprise the proposed John Day Fossil 
State Park. These units are located along the John Day Highway be- 
tween Picture Gorge and Kimberly. The Commission asked for a re- 
port detailing the units in their relation to the park as a whole 
end requested that a description of the various units be prepared 
for the Right of Wey Department that they may secure prices of the 
areas negded for the consideration of the Commission. 


JOHN DAY WAYSIDE AREAS 


The Commission authorized the Parks Superintendent to select 
the necessary timbered waysides between the junction of Camas Creek 
and the North Fork of the John Day River and Ukiah on the John Day 
Highway (Three Flags) and to prepare descriptions of said property 
that the Right of Way Department may secure options for the consider- 
ation of the Commission. 


LAKE COUNTY CUTOVER WAYSIDES 


The Commission authorized the Parks Superintendent to select 
the cutover bordering waysides between the west end of Drews Valley 
to the Leke-Klamath County line and to prepare descriptions of the 
necessary property for the Right of Way Department for negotiations 
as to cost for the consideration of the Commission. 


PROPOSED CROWN POINT ADDITION 

The Commission authorized the Parks Superintendent to negotiate 
for the NEt SWz of Section 30, and the west ten acres of the SW SEZ 
of Section 30, Township 1 North, Range 5 East. These two tracts 
connect Crown Point and the Crown Point loops. The area is partic- 
ularly needed to eliminete signs and hot dog stands that the view 
fron Crown Point to the east may not be despoiled. Descriptions 
will be prepared for the Right of Way Department for negotiation 
purposes. 


PROPOSED SHORT SAND BEACH ADDITION 


The Commission authorized the Parks Superintendent to prepare 
descriptions for the Right of Way Department for the purchase of 
cutover ereas located in Short Sand Beach State Park described as 
follows: E% NW and that portion of the SW} NEZ, Section 6, Town- 
ship 3 North, Range 10 West not alreacy owned by the state for right 
of way purposes. This tract is @ necessery unit and should have 
been bought with the standing timber. Lack of finances prevented its 


to $2,355.49, leaving a net profit to the state of $669.26. The 
Commission approved the report and complimented the Parks Super- 
intendent on his successful handling of this matter. 


5. Financial report:-The Parks Superintendent submitted the 
following financial report on the activities of his department for 
the period of January 1 to September 30, 1943: 


1943 Gross Unexpended 
Budget Credit Expenditures Balance 
Acquisition: 
Coos County: L.J.Simpson 
(balance on Shore Acres) $23.,500.00 
Curry County: Newburgh 
State Park 2,892.96 
Linn County: Cascadia- 
Geisendorfer Account 450.00 
Tillamook County: Nehalem 
Sendspit-Peterson 12.50 
Legal Costs 263.92 
Total acquisition $22,210.00 $25,119.38 $12,909.38 (rer.) 
Betterment none 395.68 325.08 (Def.) 
Operation and Maintenance: 
Expenditures 46,757.28 28,697.43 18,059.85 
Income: 
Sale of cinders-Round 
Butte $4,000.00 4,000.00 
Sales of fruit-The Cove 
State Park 1,827.26 1,827.26 
Sale of danger trees- 
Salmon iver Corridor 108.00 108.00 
Rental of quarters 1,287.86 1,287.86 
Transfer of balance from 
general fund-Champoeg 
Pork 574-99 __. ihe? 
Totel operation, ete. £6,757:28 2798.11 _28,007.43 25,857.96 
Grand Total $58,967.28 $7,798.11 $54,212.49 $12 552-90 


The Commission approved the report by unanimous vote. 


The Attorney brought up for discussion the proposed leasing of the 
Flores Lake State Park property, in Curry County, for use as a naval aircraft 
landing field. He advised that the Commission earlier in the year approved 
the leasing of the property under certain conditions which were later satis- 
fied, and on July 7, 1943, executed a lease agreement with Curry County cover- 
ing the matter; however, subsequent thereto, the Civil Aeronautics Administre- 
tor and the United States Navy revised portions of the county's resolution 
with respect thereto, in view of which it now seems necessary to amend the 
original lease agreement, to conform. The proposed change, he said, does not 
affect the conditions of the original lease, and, in view thereof, he recom- 
mended approval by the Commission. The Commission approved the recommendation, 
and thereupon, by unenimous vote, adopted the following resolution in regard 
thereto: 
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tracts, one containing 160 acres, located on the summit of Camas 
Mountain, between Roseburg and Coquille, and the other a 200-acre 
tract, adjacent to the Umpqua Highway at the end of the Elkton 
Tunnel. He explained that the fc ‘mer Highway Commission leased 
these properties from the federa. government, under the Recreational 
Act of June 14, 1926, it being understood at that time that the 
state could purchase the property outright at some future time if 

it so desired; however, since then, the federal lav: has been amended 
so it is no longer possible for the state to purchase the properties, 
and it cannot acquire them except by exchange through the counties. 
The Douglas County Court, he said, has effected such an exchange, 
and is now ready to deed the two properties to the state at the 

rate of $1.00-per-thousand board feet for the timber standing there- 
on, or a total of $5,485. He recommended acceptance of this offer. 
After discussion the Commission approved the recommendation by 
unanimous vote, upon motion of Commissioner Schaupp, which was sec- 
onded by Commissioner Chessman. 


3. Offer of the Henry Sengstacken Company, Mershfield, to sell 
to the state 140 acres of land adjoining Cape Arago State Park:- 
The Parks Superintendent advised that the Henry Sengstacken Company 
has offered to sell this tract to the state at the rate of $10.00 
per acre, or 4 total of $1,400.00. The property, he said, has one 
mile of ocean frontage, and a portion of it will be needed as right 
of way for the Cape Arago Secondary State Highway, when such high- 
way is extended southerly from its present terminus. He gave as his 
thought that, if the Commission approves this item, the road depart- 
ment should assume 50 per cent of the cost thereof, because of the 
value of this property from the right-of-way standpoint, the remain- 
der of the purchase price to be assumed by the Parks Department. 
He advised that the area is not absolutely necessary to fill out the 
present park which elready has a long frontage on the ocean; never- 
theless, he is willing to assume 50 per cent of the purchase price 
if the Commission wants the property; notwithstanding that there 
are other park areas that he considers of more value from the perks 
standpoint. The Engineer advised that eventually the Cape Arago 
Secondary Highway will be extended dovn the coast, and probably will 
pass through this property; however, that is a long time in the 
future. The matter was discussed by the Commission at considerable 
length, during which the sentiment was expressed that the state 
should acquire all of the ocean-frontage property that it is possi- 
ble to obtain, provided it is of value, and the price is not ex- 
horbitant. In this particular instance, however, the Commission 
deferred its decision pending further investigation by the Perks 
Superintendent and the Engineer, and receipt of their joint recom- 
mendation with respect thereto. 


4. Report on the sale of peaches and other fruit from The Cove 
Palisades State Park:- The Parks Superintendent advised that total 
receipts from sales aggregated $3,024.75, and that necessary ¢x~- 
penditures, including labor, equipment, supplies, et cetera, amounted 


means of a separate voucher, After discussion the Commission referred the 
matter back to the Attorney to work out a solution. 


The Assistant Attorney presented an offer from a Mr. Sam Alderson 
to purchase, for the sum of $75.00, several old buildings that were acquired 
by the State Highway Commission from the State Land Board, in connection with 
the acquisition of right of way for the revision of the Pacific Highway be- 
tween Wolf Creek and Grave Creek, in Josephine County, He advised that these 
are small, old, dilapidated buildings which are of no value whatsoever to the 
state, and recommended that Mr. Alderson's offer be accepted. The Commission 
approved the recommendation by unanimous vote. 


The Attorney brought up for discussion the settlement for property 
that is needed from Mr. F. R. Salway. as extra right of way in connection with 
the improvement of the Miner Creek-Spencer Creek Section of the Oregon Coast 
Highway, in Lincoln County. He advised that ifr. Salway is rather a difficult 
man to deal with, and, because he is demanding that the state do certain things 
that apvear to be unnecessary, it very likely will be necessary to acquire the 
property by condemnation. He requested authority from the Commission to insti- 
tute the condemnation proceedings if he cannot reach a satisfactory settlement 
with Mr. Salway in any other manner, The Commission approved the request by 
unanimous vote. (Resolution to be adopted at next meeting.) 


A letter was presented from the Oregon Lumber Company requesting the 
privilege of operating their logging trucks, which are ten feet wide, over the 
John Day Highway, from Dixie Summit to Bates, fora period of six wéeks, to 
enable them to market the timber from a small tract that the company has re- 
cently acquired. The Commission denied the request as a matter of policy, it 
being the thought of the Commission that the operations would create too great 
a hazard to other traffic. 


The Commission discussed a letter from the Oregon State Building and 
Construction Trades Council, requesting a conference for discussion of labor 
and wage matters. The Engineer advised that he discussed this matter with a 
representative of this organization some time ago, and believes that he knows 
what they have in mind. He was instructed to confer with the Trades Council 
and to make a written report to the Commission on the results thereof. The 
question whether or not to discuss the matter further with representatives of 
this organization will then be decided. 


A letter was presented from Mr. Elmo E. Smith, “ayor of the City of 
Ontario, inquiring whether or not, under a recently enacted federsl law, the 
State Highway Commission is willing to help the cities of Oregon in planning 
for future street improvements. The Engineer advised that according to the 
act referred to, the federal money is limited to the planning of improvements 
to state highways into end through cities, and it is not for city streets, and 
that the bill that is now pending in Congress limits the expenditure of federal 
funds lergely to cities and towns having 10,000 or more population. He was in- 
structed by the Commission to convey such information to Mr. Smith. 
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WHEREAS, this Commission on the seventh day of July, 1943, 
entered into a lease agreement with Curry County, by which there was 
leased to Curry County for airport purposes certain real property 
located in said County; and 


WHEREAS, there is attached to said lease and for certain 
purposes made a part thereof a form of resolution prepared by the 
Government for adoption by the County Court in connection with the 
operation and maintenance of said airport; and 


WHEREAS, subsequent to the execution of said lease and 
prior to the adoption of said resolution by the County the Civil 
Aeronautics Administrator and the United States Navy revised parts 
of said resolution, which revision has been incorporated in the reso- 
lution actually adopted by the County; and 


WHEREAS, it was deemed advisable that the original lease 
be amended to conform to said revised resolution adopted by the 
County; and 


WHEREAS, an agreement amendatory of said lease has been 
prepared and has been duly considered by the Commission ; 


WOW, THEREFORE, BS IT AND IT HEREBY IS RESOLVED: 


1. That said amendatory agreement be aporoved and its exe- 
cution by this Commission, for and on behalf of the State, authorized. 


2, That J. M, Devers, as Chief Counsel for the Commission, 
be and he hereby is authorized to present said amendatory agreement 
to Curry County for execution and thereafter make apprepriate record and 
filing of two executed copies of said agreement in the records and files 
of the Commission at Salem, Oregon, and that at least one executed 
copy be delivered to the County and one to the Civil Aeronautics Ad- 
ministrator. 


The Attormey requested instructions with regard to the issuance of a 
duplicate warrant to Mrs. F. E. Garle, in connection with a real-property 
settlement, the originaid warrant having been lost in the mail. He advised 
that the amount involved is only $100.00, but, in conformity with standard 
practice, a duplicate warrant cannot be issued until the payee has furnished 
a bond in an amount double the amount of the original warrant. Mrs. Garle, he 
said, does not feel that she should be required to pay for a commercial bond, 
and she does not like to ask her friends to sign a personal bond, Furthermore, 
the Secretary of State will not issue the duplicate warrant unless the bond is 
filed in his office. Mrs, Garle, he said, is entitled to the full amount of 
the purchase price of her property, and should not be required to go to the 
expense of correcting 4 situation over which she had no control. He suggested 
that the Commission could reimburse irs. Garle for the expense of the bond, by 


"Redmond-Marks Creek Rock Production Project on the Ochoco 
Highway in Crook and Deschutes Counties. E. C. Hall Company, 
Eugene, submitted the low bid for this project, in the amount 
of $46,800.00. C. H. Wheeler, Portland, submitted the second- 
low bid, in the amount of $48,780.00. There were eight other 
bidders. The Commission awards this contract to E. C. Hall 
Company, Eugene, at their low bid of $46,800.00. 


’ "Lapine Rock Production Project on The Dalles-California 
and Fremont Highweys, in Deschutes and Klamath Counties. 
E. C. Hall Company, Eugene, submitted the low bid for this 
work, in the amount of $55,000.00. T. W. Thomas, Ilwaco, Wash- 
ington, submitted the second-low bid in the amount of $57,000.00. 
There were four higher bidders. The Commission awards this con- 
tract to E. C; Hall Company, Eugene, at their low bid of $55,000. 


"Ashlend-State Line Rock Production Project on the Pacific 
Highwey, in Jackson County. E. C. Hall Company, Eugene, submit- 
ted the low bid for this project, in the amount of $23,900.00, 
and M. C. Lininger & Sons, Medford, submitted the next-low bid, in 
the amount of $31,160.00. There were three higher bidders. The 
Commission awards this contract to E. C. Hall Company, at their 
low bid of $23,900.00. 


"Madres-Redmond Air Base Target Range Access Road Project, 
in Jefferson County. 1.42 miles grading, surfacing and oiling. 
Babler Brothers, Portland, submitted the only bid for this proj- 
ect, in the amount of $14,035.00. The Commission awards this 
contract to Babler Brothers, Portland, at their bid of $14,035.00. 


"Cold Springs Rock Production Project on the Columbia River, 
Hermiston and Pendleton-Cold Springs Highways, in Umatilla County. 
Oscar E. Joelson, Eugene, submitted the low bid for this project, 
in the amount of $33,120.00, and E. C. Hall Company, Eugene, 
submitted the next-low bid, in the amount of $33,740.00. There 
were five other bidders. The Commission awards this contract 
to Oscar E. Joelson, Eugene, at his low bid of $33,120.00. 


"Umatilla O11 Depot Access Road Project, in Umatilla County. 
1.23 miles of grading, surfacing and oiling. Western Rock Com- 

» Salem, submitted the low bid for this project, in the 
amount of $24,824.50; Newport Construction Company Portland, sub- 
mitted the second~-low, and only other bid, in the amount of 
$34,150.00. The Commission refers these bids to the Engineer 
with power to award the contract to the low bidder, when certain 
conditions have been satisfied. 
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The Engineer asked the Commission to confirm the oral authority pre- 
viously granted him to attend, at state expense, a meeting of the "Advisory 
Committee of the Northwestern States Development Association," which was held 
in Boise, Idaho, on October 4 and 5, 1943. The Commission approved the Engi- 
neer's attendance at such meeting, with the understanding that the expense in- 
volved would not exceed $50.00. 


In this connection, the Engineer requested authority to attend the 
Congressional hearings with respect to the post-war construction bill now pend- 
ing in Congress, when such hearings are held, in kashington, D. C. The Commis- 
sion considered it important that the Engineer attend these hearings, and there- 
upon approved the request by unanimous vote, upon motion of Commissioner Chessman, 
which was seconded by Commissioner Schaupp. Motion was made by Commissioner 
Schaupp that all members of the Commission shouldc also attend the hearings, if 
possible. The motion was seconded by Commissioner Chessman, and carried by 
unanimous vote. 


The Attorney reported receipt of a letter from Mr. Brewer A. Billie, 
City Manager of Astoria, requesting the installation of additional speed-limit 
signs at the highway entrances into Astoria, designating a speed limit of 
15-miles-per-hour for vehicles during dim-out periods. Commissioner Chessman 
suggested that perhaps the reasons that prompted the request have been satis- 
fied, in view of the fact that the dim-out regulations have been modt fied 
since the request was made. The Commission referred the matter back to the 
Attorney to ascertain whether or not the city still wants the signs. 


The Commission reviewed the bids received at the morning session, 
for state highway construction work, and for the purchase of a building in 
Milton, Oregon. It was decided unanimously to reject the bid received for the 
Baker-Weiser Junction Rock Production Project, on the Old Oregon Trail; and to 
refer to the Engineer the bids received for the Umatilla Oil Depot Access Road 
Project, with authority to award the contract to the low bidder, when certain 
conditions have been satisfied. The Commission decided to accept the low bid 
in each instance for the remaining projects, and to reject the offer submitted 
for the purchase of the building in Milton. 


At 3:00 p. m. Chairman Banfield made the following announcement of 
awards: 


"Baker-Weiser Junction Rock Production Project on the Old Oregon 
Trail, in Baker and Malheur Counties. One bid was received for this 
project, being that of the Rogers Construction Company, Dayton, Wash- 
ington, in the amount of 998,524.00. The Commission rejects this bid. 


"Wren-Philomath Section of the Corvallis-Newport Highway, in Ben- 
ton County. 1.1 mile of rock surfacing; also furnishing crushed rock 
in stock piles. R. 0. Dail and Warren Brothers, Portland, submitted 
the only bid for this project, in the amount of $16,050.00. The Com- 
mission awards this contract to R. 0. Dail and “arren Brothers, at 
their bid of $16,050.00. 
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requirements that the Highway Commission may prescribe. Furthermore, the 
company will furnish the Highwey Commission with a bond, in the amount 

of $500.00, to guarantee repairs to the state's property, should any 
damage occur thereto. In this connection, a letter was presented from 

L. M. Haynes, Civil Aeronautics Administration, endorsing the contractor's 
request. The Engineer recommended approval of the request for the uura- 
tion of the current contract, provided the company furnishes the $500.00 
bond. The Commission approved the recommendation by unanimous vote, énd 
thereupon signed a form of permit covering the matter. 


The Engineer brought up for discussion a slight modification 
of the plans for the Fern Creek-Monmouth Access Road in Polk County. He 
sdvised that the contract for this project was awarded on the basis of 
using the present road as to both grade and alignment, merely udding addi- 
tional surfacing and constructing a new bridge at the Fern Creek cross- 
ing. as presently constructed, he said, the existing bridge is e little 
out of line, and it was his thought that when the new bridge is built it 
should be placed in the proper location, which could be done at no extra 
cost so far as the structure is concerned, but would involve an expend- 
iture of about $15,000.00 for the approaches thereto. He requested su- 
thority for the additional expenditure, pointing cut that vhile the road 
is now a county road it eventually will be designated a state secondary 
highway, inasmuch as it replaces the present secondary highway that has 
been closed through the Army Cantonment at ‘amp Aduir, and it would be 
entirely wrong to build the bridge on improper alignment. He also point- 
ed out the possibility of securing federel-access road moneys to pay the 
costs. Afi» considerable discussion, the Commission by unanimous vote 
approved the change es recommended by the Engineer and authorized the use 
of state funds to finance the work, if federal funds cannot be obtained. 


The Commission had under discussion a request from A. L. 
Hereder and wife, woodburn, to remove three oak trees which are located 
within the limits of the right of way of the Pacific Highway East, direct- 
ly in front of the larader's business establishment, known as "George's 
Place," in Woodburn. The Commission deferred a decision in this matter, 
pending inspection of the premises. 


The assistant Attorney brought to the attention of the Com- 
mission @ proposed exchange of properties with the Union Pacific Rail- 
road Company, on the Columbia River Highway, near Lindsey Creek, in 
Hood River and Multnomah Counties, the particuler aree being that which 
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Residence Build ene T 3 


"The only bid received for this building was that of J. J. 
Howard, Miltom, Oregon, in the amount of $60.00. The Commis- 
sion rejects this bid." 


The Attorney brought up for discussion the property settle- 
ment with J. A. Sansbriy, concerning right of way needed for the pro- 
posed revision of the Oregon Coast Highway, <t Gleneden Beach, in Lincoln 
County. He advised that he has secure= *”. option from Mr. Sansbury, which 
provides for payment by the state of the sum of $3,500.00, which amount 
includes the sum of $1,200.00 for the remodeling of a house that, as the 
right-of-way line now exists, will encroach out into the right of way 
several feet. He suggested that it might be possible to reduce the width 
of the right of way about ten feet through the Sansbury property, if that 
would not be objectionable from the engineering standpoint, which would 
make the remodeling of the house unnecessary, and would save the state 
$1,200.00. He requested authority to consult with Mr. Sansbury on such 
basis. After discussion, the Engineer was instructed to ascertain def- 
initely whether or not the width of the right of way can be reduced ten 
feet at this point without adversely affecting the proposed improvement. 
In the event there are no objections to such narrowing of the right of 
way, then the Attorney is to negotiate a new option with Mr. Sansbury on 
the basis of his report. 


The Attorney also brought up for discussion a letter from Mr. 
hk. M. Huntington, Attorney for Mr. Rey Early, President of the Arch Cape 
Land Company, with respect to the company's claim for damages that it 
alleges occurred to its property as a result of highway construction at 
Arch Cape Tunnel. He edvised that Mr. Huntington has offered a com- 
promise settlement in behalf of the company, which involves payment by 
the state of the sum of $3,000.00, for land and damages, and requires 
the state to clean up the premises. The Commission rejected the offer 
by unanimous vote, upon motion of Commissioner Schaupp, which was sec- 
onded by Commissioner Chessman; however, agreed to discuss the matter 
with Mr. Huntington at the next meeting of the Commission, if he wishes 
to be heard on the subject. 


The Engineer presented & request from Guerin Brothers, con- 
tractors on the Clatsop County Airport, for permission to use the old 
state scalehouse at Warrenton Junction, in the weighing of materials 
for their project. iie stated that the company will install its own 
scales ane las detlered ite willingness to comply with all the 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


10162-ilead, George W. 5,868 sq.ft. at 30¢ minus, $1, 750.00 
Right of Way Building 3,250.00 
$5,000.00 

10943-Fillhour, Calvin. 242 sq.ft. at 20¢ plus $50.00 
Right of Way Allowance- residence 2 feet from 50.00 
right-of-way line $100.00 

11090-Miller, Annie 1,600 sq. ft. at 25¢ $ 400.00 
Right of Way Buildings 1,600.00 
$2,000.00 


PORTLAND SECTION, SWAN ISLAND ACCESS ROAD 


11031-City of Portland 62,121 sq.ft. $ 00.00 
Right of Way 

11035-City of Portland 2,350 sq.ft. 00.00 
Right of Way 


TONGUE POINT SECTION, COLUMBIA RIVER HIGIWAY 


10761-Jarvin, Livasa 3,500 sq.ft. at 90.0714 $ 250.00 
Right of Way House 3,250.00 

$3, 500.00 

Less amt. paid for damages 500.00 

3,000.00 


LEWIS & CLARK BRIDGE-MILES CROSSING SECTION, OREGON COAST HIGHWAY 


10985-Wooster, Grace D. 770 sq.ft. at 23¢ $ 19.25 
Right of Way 

10982-Truman, J. E. 885 sq.ft. at 2a¢ § 22.13 
Right of Way 


WARRENTON PARK-LEWIS & CLARK BRIDGE SECTION, OREGON COAST HIGHWAY 


10888-Convill, James 0. 25.96 acres at $25.00 $ 649.00 
Right of Way Fencing, gates, anchor posts, 1,278.25 
Correction severance damages, etc. $1,927.25 

10888A-Convill, J. 0. 0.59 acre at $300.00 $ 177.00 
Right of Way Fencing , 43.50 


> 220,50 


McCalliste 


Benson 


Benson 


Benson 


was acquired by the state from Mr. and Mrs. Harper, north of tne railrcad 
right of way. He advised that the state acquired this property quite some 
time ago, and examination of the title record at that time showed that it 
wes free and clear of encumbrances. It now appears that the railroad com- 
pany hes certain rights to the property, which it is willing to relinquish 
if the Highway Commission will let the railroad company have the use of 
certain state property on the opposite side of the railroad. If the Com- 
mission approves this transaction, he said, the state will acquire 4.42 
acres, and will relinquish only 1.86 acres. He recommended approval of 

the exchange, in order to clear the state's title, and to forestall the sale 


of the railroad company's property to another buyer. The Commission ap- 
proved the recommendation by unanimous vote. 


The Assistant Attorney requested authority to purchase certain 
parcels of real property that are needed in connection with various high- 
wey improvements throughout the state. He presented a list of such pro- 
perties together with offers that he recommended be made in connection 
therewith. After careful consideration of each item, the Commission ap- 
proved the request and thereupon, by unanimous vote, adopted the following 
resolution with regard thereto: ° 


WHEREAS, in connection wit the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
ouire property for right of way, quarry sites, gravel or other mate- 
rial sites, or sites for the storege of materials, as hereinafter 
more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obteined, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the ecquisition of the 
properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and acc=pted, and that the Attorney for the State High- 
vay Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY (Cont.) 


4444-A Olson, Estate, Ann and 7,440 sq.ft. in exchange 


Clarence L. Ruebush 
Right of Way 


4044-Olson, Axel W. 
Right of Way 


4384-Rheinhardt, Cecile F. 
& George A. Easterday 
Right of Way 


for property to be acquired 
by state from Frank L. 
Priest Estate, plus moving 
bldgs., $1,000 (Property 
valued at $600) 


0.36 acre at $200 per acre 
plus mov. fish house and 
crab pot 

plus moving fence 


State to dismantle super- 
structure of trestle and 
turn over salvaged mate- 
rial to grantor 


72 sq.ft. at 90.07 


MCTIMMONDS VALLEY SECTION, KINGS VALLEY HIGHWAY 


10832-Powell, Louise Walter and 4.69 acres at 30 plus, 


Eunice May Garrett 
Right of Way 
(Correction) 


11030-Waters, Alice, et al. 
Right of Way 


11029-Fern, Albert, et al. 
Right of Way 


11056-McBeth, W. S. 
Right of Way 


11055-Maddux, Sara 
Right of Way 


Fencing, garden allowance, 
moving buildings 


0.47 acre at #30 plus 
and fencing 
0.39 acre at 930 


0.05 acre at $100 
Fencing 


0.06 acre at $100 
Fencing 


OAKRIDGE REVETMENT PROJECT SECTION, WILLAMETTE HIGHWAY 


11032-Noyen, Bert 
Right of Way 
Easement 


(Cont. on next page) 


0.59 acre 


Landon 


@ 72.00 Collins 


125.00 
18.00 


215.00 


$5.00 Landon 


@ 140.00 MeChesng 
pes 

773.00 
3 in F 


So 1. 2 


$ 30 * 
15.00 
$ 20.00 


$ 6,00 " 


$ 00.00 Witt 


1943 


IDE-HUG POINT SECTION, OREGON T HIGHWAY 


10340-Johnson, Chas, H. 0.58 acre at $300,00+ 
Right of Way Plus severance damages 
Plus allowance mov.cabin bldgs., 
const. fence & removing 
materials from area 


Plus moving chicken house 
estimated at 


BOYER-GRANDE RONDE SECTION, SALON RIVER HIGHWAY 


11091-H. D. Banks 0.38 acre at $263.16 plus 
Scale Site fencing 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


11007-Krause, L. L. and 1,080 sq.ft. at 5¢ 
Oscar Hanson 
Right of Way and 
Easenent 


4462- Forrette, Roxey E. 3,165 sq.ft. at 2 
Right of Way 


4458- Krause, L. L. 6,750 sq.ft. at g0.015 
Right of Way minus 


5166A-Priest, Frank Lee Heirs 
Right of Way and Ease- 
ment 17,500 sq.ft. at $0.09339 plus 


11006-Brydon, Hugh and 77 sq.ft. 
L. L. Krause 
Right of Way 


4426-Carmichael, G. A. and 1,000 sq.ft. in exchange for 
James H. idcVeigh property to be aoquired by 
Right of Way and state, valued at 4600, and 
Easenent $500 in cash 


5020-Krause, L. L. 0.05 acre 
Right of Way 


4105-Aufranc, Emile F. 777 sq.ft. at 154 
Right of Way 


(Cont. on next page) 


$ 175.00 
250,00 


125.00 


2 550.00 


50.00 


00.00 


116.55 Collins 


_ e en... 


HYE-GRANT COUNTY LINE SECTION, PENDLETON-JOHN DAY HIGHWAY (Cont. ) 


9473-Lewis, Millard F. Mineral, gas and oil 
Park 

9473-Bell, Elmer Mineral rights 
Park 

9473-Donovan, Bernard Mining Kights 


BROTHERS SECTION, CENTRAL OREGON HIGHWAY 


11010-Helfrich, John 0.73 acre 
Drainage Easement 


HOLDMAN SECTION, COLD SPRINGS-PENDLETON HIGHWAY 


pt Oe 


11067-Georgaras, Pete, and 2.75 acres at $20 
Pete Kosmos per acre 
Stock Pile Site 


11068-Tuckar, Dale - 1.84 acres at g20 per acre 
Stock Pile Site Plus Federal Land Bank fee 


3 5.00 


@ 5.00 


@ 5.00 


$00.00 


955.00 


$36.80 
5.00 
$41.80 


UMATILLA-WASHINGTON STATE LINE SECTION, COLUMBIA RIVER HIGHWAY 


11069-Pollman, Wm., Estate 1.38 acres at $20 per acre 
(By Chas. Kik, contract plus fencing 
purchaser) 


11070-Pearson, Laverne E. 5.35 acres at $20 per acre 
Stock Pile Site 


BAKER-DEAD OX FLAT, OLD OREGON TRAIL 


11061-Wallaert, Earnest 2.5 acres at $20, plus 
Stock Pile Site fencing 
11060-Kivett, K. W. 0.77 acre at 350 


Stock Pile Site 


SCOTTS BUTTE CREEK-JORDAI! CREEY SECTION, T.0.N. HIGHWAY 


69144-Scott, Fred 3.3 acres at ‘350 
Stock Pile Site 

10937-Malheur County 160 acres 
Stock Pile Site 
& Gravel Pit 


$27.60 


9107.00 


450.00 


38.50 


3165.00 


GRATIS 


L1°790 


Parker 


Chandler 


Cozad 


Cozad 


Cozad 


Van Scoy 


Tle 1946 
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DGE REVETMENT PRO SECTION, WI Z GHWAY (Cont. 


11033-Jack, Victor 0.78 acre $ 
Right of Way 
Easement 


11034-Balderree, Ernest G. 0.34 acre 
Right of Way 
Easement 


11000-Dunn, John S. 
Right of Way 
Easenent 


11003-Jones, Claude R. 


Right of Way 
Easement 


BUTTEVILIE ROAD-HUBBARD SECTION, WEST PORTLAND-HUBBARD HIGHIVAY 


10620-Stratford, Donald 43 rods fence at 43¢ $ 18.50 
(Correction) 2.70 acres at $125.00 eed 
Right of Way 356.00 


EUGENE-SPRINGFIELD JUNCTION SECTION, PACIFIC HIGHWAY 


9230-Northwest Cities Gas Co. 1,625 sq.ft. at 25¢ # 405.75 
Right of Way 


EUGENE SECTION, PACIFIC HIGHWAY 
10961-Gray, John W. 3,744 sq.ft. at 25¢ $ 936.00 Parker 


Right of Way Bui lding 2,064.00 
3 3,000.00 


WAPINITIA-MAUPIN SECTION, WAPINITIA HIGHWAY 


11038-Woodside, L. B. 1.0 acre Chandler 
Stock Pile Site 


NYE-GRANT COUNTY LINE SECTION, PENDIETON-JOHN DAY HIGHWAY 


9473-Sorensen, Theodore Mineral rights 
Park 


9473-Ledgewood, Ed Mineral, gas and oil rights 
Park 


9473-Rakestraw, W. iM. Mineral, gas, and oil rights 
Park 


(Cont. on next page) 
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File No. Name Purpose Required Recommended Offer 

11027 Paul B, “eterson and D. P. Quarry Site % 100.00 
Peterson 

8917 Joseph Fracasso and Mary Ann Right of Way 1,250.00 
Fracasso 

7488 Etta Alexander and Pearl Hummel ow 16.90 

10713 Dorcas I, Bazinette, et vir. a: Some 10.00 

10757 Jd. &. Periman * Rye 10.00 

10280 fark Devlin Estate * 8 " 650.00 

6776 B. A. Young n 8 " 320.70 


after careful consideration, the Commission approved the request and the rec- 
ommended offers. ‘The following resolutions with regard thereto were adopted 
by the Commission by unanimous vote, upon motion of Commissioner Chessman, 
which was seconded by Commissioner Schaupp: 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and emoowered to ac- 
quire by purchase, agreement, donation, or by the exercise of the 
power of eminent domain real property and/or any right or interest 
therein necessary or deemed necessary for rights of way, either 
for original location or for widening, straightening, or otherwise 
changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of 
access from abutting property thereto, and/or for shops, equipment 
sheds, office buildings, maintenance sites, patrolmen accomodations, 
snow fences, quarry sites, gravel pits, storage sites, stockpile 
sites, weighing stations, broadcasting stations, and/or for appro- 
priation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway so as to 
provide for the safety of the traveling public, and/or for the 
culture of trees and tie preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along or in 
close proximity to state highways or which may be conveniently 
reached from or by a public highway, end/or for the development 
and maintenance of parks, parking places, auto camps, camp sites, 
roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary 
for carrying out the purposes of the Oregon Highway Code, and/or 
for flight strips, airfields, access roads, public highways or 
for any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission 
that the tracts or parcels of land hereinafter described are each 
and all necessary for the specific and particular purposes herein- 
after expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


COUNTY LINE-O} QO SECTION, OLD 0 N_TRALL 


11066-Panike, J. K., et al. 3.09 acre at $10.00 
Stock Pile Site 


P AUIT VALLEY-MALHEUR COUNTY LINE, OLD OREGON TRAIL 
11058-Oregon Portland Cement 2.00 acre at $5.00 


Company 
Stock Pile Site 


11059-John Stringer 4.14 acre at 350.00 
Stock Pile Site 


FOLLY FARM-CRANE SECTION, ROiME-PRINCETON HIGHWA 


11025-Dunn, James E. 16.71 acres at 97.00 ¥116.97 
Quarry 


11036-Bennett, Jasper W. 5.41 acres at ‘910.00 w54-10 
Quarry 


11037-Bogaert, August 9.54 acres at $7.00 
Quarry Fencing 


11026-Danforth, Asa H. 10.5 acres at $7.00 
Quarry 


HOOKER CREEK-JORDAN VALLEY SECTION, JORDAN VALLEY HIGHWAY 


10931-S-Bar and Livestock Co. 4 acres 
(W. E, Ross) State to fence 
Stock Pile Site 
and Hauling Road 


JORDAN VALLEY-JORDAN CREEK SECTION, JORDAN VALLEY HIGHWAY 


10900-4-Skinner, Thomas L. 2400 sq. fts at $0.01 
Drainage Easement 


MALLOY RANCH-HOOKER CREEK SECTION, I.0.N. HIGHWAY 


10377i-Haylett, Maud 0.67 acre at w20.00 #13.40 
Hauling Road 
Easement 


The Assistant Attorney also requested authority to institute condem- 
nation proceedings to acquire the following properties: 


attachea sheets and designated as Parcel No. 5, and is fur- 
ther identified in the records of the Highway Commission as 
file R 10757, and which property is being acquired for right 
of way purposes in connection with The Dalles-California 
Highway 5 * 


Real property owned by the Mark Devlin estate, which 
property is located in Government Lots 1 and 2 and in the 
south half (Sz) of the southeast quarter (SE:) of Section 
17, Township 3 North, Range 18 East, W. M., Gilliam County, 
Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 6, and is further iden- 
tified in the records of the Highway Commission as file 
R 10280, and which property is being acquired for right of 
way purposes in connection with the Columbia River Highway# 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real proverty is necessary 
and acquisition of the same by the State is required for the specif- 
ic purposes hereinabove set forth, and the said properties are being 
acquired for the express and specific purposes in this resolution 
set forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acqui- 
sition of said real properties, and said Engineer is further in- 
structed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whether said properties 
be acquired by purchase, donation, agreement, or by the exercise 
of the power of eminent domain. 


4. That J. u. Devers, Attorney for the State Highway 
Commission, be and he is hereby requested, authorized, and dir- 
ected to attempt to agree with the owner or owners and/or with 
the tenants or persons in possession, if there be any, of said 
parcel or parcels of land witil. respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, 
and in the event that no satisfactory agreement or agreements can 
be reached, then it is hereby further resolved that J. :{. Devers, 
Attorney for the State Highway Commission, be and he hereby is 
requested to commence and prosecute to a final determination such 
suit or action, or suits or actions, as may be necessary and ap- 
propriate to acquire title to the said premises and all rights 
therein for the purposes herein stated. 


5. That this resolution be entered in full in the 
minutes and records of this Commission 
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1. That the Commission does hereby find and declare that 
the several parcels of real property hereinafter described are each 
and all necessary for the accomplishment of the purposes hereinafter 
expressly and specifically set forth, which said real properties and 
the specific purposes for which the same are being acquired are de- 
scribed as follows, to wit: 


Real property owmmed by Paul B,. Peterson and D. P. Peter- 
son, which property is located in the south half (Sg) of the 
southeast quarter (SE*) of Section 26, Township 28 South, 

Range 36 East, W. M., Harney County, Oregon, and is more 
particularly described on the attached sheets and designated 
as Parcel No. 1, and is further identified in the records of 
the Highway Commission as file R 11027, which property is 
being acquired for the purpose of securing roadbuilding mate- 
rials therefrom in connection with the Rome-Princeton Highway ;* 


Real property owned by Joseph Fracasso and Mary Ann 
Fracasso, which property is located in Lots 1, 2, 7, and 8, 
Block 106, Caruthers addition to Portland, Multnomah County, 
Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 2, and is further iden- 
tified in the records of the Highway Commission as file 
R 8917, and which property is being acquired for right of 
way purposes in connection with the Front Avenue project on 
the Pacific Highway West ;* 


Real property owned by Etta Alexander and Pearl Hummel, 
which property is located in Lots 13 and 14, Block 30, Cres- 
cent, situated in Section 30, Township 24 South, Range 9 
East, W. M., Klamath County, Oregon, and is more particular- 
ly described on the attached sheets and designated as Parcel 
No. 3, and is further identified in the records of the High- 
way Commission as file R 7488, and which property is being 
acquired for right of way purposes in connection with The 
Dalles-California Highway;* 


Real property owned by Dorcas I. Bazinette, et vir., 
which property is located in the northwest quarter (0) 
of the northwest quarter (NWt) of Section 31, Township 24 
South, Range 9 East, W. M., Klamath County, Oregon, and is 
more particularly described on the attached sheets and 
designated as Parcel No. 4, and is further identified in 
the records of the Highway Commission as file R 10713, and 
which property is being acquired for right of way purposes 
in connection with The Dalles-California Highway; + 


Real property owned by John A. Periman, et ux., which 
property is located in the northwest quarter (NW?) of Sec- 
tion 31, Township 24 South, Range 9 East, W. M., Klamath 
County, Oregon, and is more particularly described on the 


Beginning at a point on the northeasterly right of 
way line of the Southern Pacific railroad; said point 
being 100 feet distant westerly from (when measured at 
right angles to) the relocated center line of the Pacific 
Highway at Engineer's Station 1444+78.7; said point being 
also 2011.8 feet north and 1899.8 feet west of the south- 
east exterior corner of the W. C. Wagner D. L. C. #55 in 
Section 36, Township 27 South, Range 6 West, W. M.; thence 
along the northeasterly right of way line of said Southern 
Pacific railroad on a 704.7 foot radius curve left (the 
long chord of which curve beers North 73° 0O1' West 240.5 
feet) a distance of 241.7 feet; thence North 42° 39' Eest 
a distance of 109.0 feet to a point which is opposite and 
100 feet distant westerly from Engineer's Station 1447+00 
of said highway center line; thence on a spiral curve to 
the right parallel to the center line of said Pacific High- 
way (the long chord of which curve bears South 46° 04' 
East 216.8 feet}*a distance of 216.8 feet to the point of 
beginning; containing 0.23 acre. 


2. That J. M. Devers, as Chief Counsel for the Oregon 
Stete Highway Commission, be and he hereby is authorized and directed 
to amend the complaint now pending in the Circuit Court of the State 
of Oregon for Douglas County by incorporating therein the above 
described parcel of real property. 


3. Thgt this resolution be entered in the minutes and 
records of the Commission as of October 12, 1943. 
SS 


The Commission considered the following requests for extensions 
of time within which to complete highway construction projects: 


C. J. Eldon, -contract No. 2557, for grading, surfacing and oil- 
ing the Wright Ranch-Milo Section of the Tiller-Trail Secondary High- 
way, in Douglas County, requested an extension of time from August 
31, 1942, to September 3, 1943, within which to complete this job, 

He gave the following reasons for failure to complete the project 
within the specified time limit: (1) delays on account of right-of- 
way difficulties, (2) labor shortage, (3) losses incident to prior- 
ity rating, which made it difficult to secure repair perts for equip- 
ment, (4) adverse weather conditions, particularly heavy rains in 
the fall of 1942, which flooded his plant; and numerous delays 
caused by wartime conditions. The Engineer advised that the reasons 
given by the contractor for overrunning the specified time limit are 
substantially correct. He recommended, in view of the circumstances, 
that the extension of time requested be granted without penalty. The 
Commission approved the recommendation by unanimous vote. 


Clifford A. Dunn, contract No. 2603, for grading, surfacing and 
construction of bituminous macadam, on the Rome Flight Strip, ad- 
jacent to the I.0.N. Secondary Highway, in Malheur County, requested 
an extension of time of nine days, from June 15 to June 24, 1943, 
within which to complete this job. He attributed his failure to 
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*(The detailed descriptions of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution 
on file in the office of the State Highway Commission, Salem, being 
Resolution No, 39, under the heading "Real Property Condemnation Reso- 
lutions" and said descriptions by this reference are made a part of 
this minute entry to the same extent as if copied in full herein.) 


WHEREAS, the Highway Commission, on the 18th day of May, 
1939, adopted and entered in its records a resolution authoriaing 
the acquisition by agreement, and in the absence of agreement by 
condemnation proceedings, of certain real properties, among which 
real properties were two parcels owed by B. A. Young and Lova Young; 
and 


WHEREAS, because of the fact that said real property could 
not be acquired by agreement a condemnation proceeding was instituted 
in the Circuit Court of the State of Oregon for Douglas County; and 


WHEREAS, subsequent to the adoption of said resolution and 
subsequent to the institution of said condemnation proceedings it 
was found necessary to acquire for right of way purposes an addi-~ 
tional parcel of real property, which additional parcel is herein- 
after described; and 


WHEREAS, because of the necessity of acquiring said addi- 
tional parcel of land and because of the fact that the Highway Com- 
mission has been unable to reach an agreement with the owners of 
said property for acquisition of the same by agreement it is neces- 
sary that the complaint heretofore filed be amended so as to include 
the said additional parcel; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the real property hereinafter described is necessary and is required 
for right of way purposes in connection with the further development, 
improvement, and reconstruction of the Pacific Highway in Douglas 
County, which said additional parcel of real property is described 
as follows, to wit: 


A parcel of land lying in iot 1 of Section 36, Tawn- 
ship 27 South, Range 6 West, W. M., Douglas County, Oregon, 
and being a portion of the following described property: 
that tract of land which was conveyed by that certain deed 
to B. A. Young recorded in Book 96, Page 259, of Douglas 
County Record of Deeds; the said parcel being described as 
follows: 


2612, 2626, 2630, 2639, 
ects, have been completed according to the requ 
modifications thereof, and that said jobs are nov ready for acceptance. The 
following resolution accepting the above projects was offered and adopted by 
the unanimous vote of the Commission, on motion of Commissioner Schaupp, Ww 


was seconded by Commissioner Chessman: 


A. H. Saxton and Son, contract No. 2616, for the stock-piling 
of maintenance materials ap the Trent-Salt Creek Falls Section of 
the Willamette Highwey, in Lane County, requested an extension of 
time of twelve days, from July 31 to August 12, 1943, within which 
to complete this job. They gave no reason for theirfailure to complete 
the project within the specified time limit. The Engineer advised 
that the principal reason for the overrun of the specified time 
limit was high-water in the Willamette River, from which the 
contractorsobtained © materials. Conditions were such, they seid, 
that it was not practical for the contractor. to work the gravel bers, 
and even after operutions were started it was necessary on several 
occasions for the work to be suspended on such account. He recom- 
mended, in view of the circumstances, that the extension of time re- 
quested by granted without penalty. The Commission approved the 
recommendation. by unanimous vote. 


Porter W. Yett, contract No. 2626, for grading and paving the 
Vanport Junction Section of the Swift Secondary Highway, in Multnomah 
County, requested an extension of time of seventy-five days, from 
Mey 31, to August 14, 1943, within which to complete this job. He 
attributed his failure to complete the project within the specified 
time limit to unusuelly high weter conditions which interfered with 
the operations. The bngineer advised that the reason given by Mr. 
Yett for feilure to complete the job on time is correct. He rec- 
ommended, in view of the circumstances, that the extension of time 
requested be granted without penalty. The Commission approved the 
recommendation by unanimous vote. 


J. F. Johnston, contract 2630, for the construction of the 
Baker Creek Bridge on the Scholls Secondary Highway, in Washington 
County, requested an extension of time of twenty-five deys, from 
July 31, to August 25, 1943, within which to complete this project. 
He attributed his failure to complete the project within the speci- 
fied time limit to delays in the delivery of needed materials. The 
Engineer advised that the contractor's statement as to the reason 
for the deley is correct. He recommended, in view thereof, that the 
extension of time requested by granted without penalty. The Commis- 
sion approved the recommendation by unanimous vote. 


The Engineer reported that contracts Nos. 2557, 2603, 2608, 2610 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 


41798 


and 2646, for the construction of state highway proj- 
irements of the contracts or 


hich 


complete the project within the specified time imit to adverse 
weather conditions. The Engineer advised that the primary cause 
of the contractor's overrunning the time limit was his failure to 
start work on the project until November 10, 1942, some seventy 
days after the award of the contract. He recommended nevertheless 
that the extension of time requested be granted without penalty, 
because the state has not incurred any extra engineering expense 
in connection therewith, and the delay has not inconvenienced the 
general traveling public. A letter was presented from the Public 
Roads Administration concurring therein. The Commission approved 
the recommendation by unanimous vote. 


Jed Wilson, contract No. 2608, for the Banzer Bridge-Washing- 
ton County Line Rock Production Project, on the Nehalem Secondary 
Highway, in Columbia County, requested an extension of time of 
twenty days, from June 30 to July 20, 1943, within which to com- 
plete his job. He attributed his failure to complete the project 
within the specified time limit to breakdown of his equipment, and 
difficulties in securing repair parts. The Engineer advised that 
the reasons given by the contractor for the delay are substantially 
correct. He further stated that the state has not incurred extra 
engineering expense because of the delay, and the public has not 
been unduly inconvenienced thereby. He recommended, in view of the 
circumstances, that the extension of time requested be granted 
without penalty. The Commission approved the recommendation by 
unanimous vote. 


Oscar E. Joeison, contract No. 2610, for the Buchanan Rock 
Production Project, on the Central Oregon Highway, in Harney County, 
requested an extension of time of twenty-two deys, from June 30 to 
July 22, 1943, within which to complete this job. He advised that 
his failure to complete the project within the specified time limit 
was due to delays encountered in securing repair parts for his equip- 
ment. The Engineer advised that the reasons given by the contractor 
for overrunning the specified time limit are correct. He further 
stated that the delay would not affect the state's oiling program; 
neither would the stete incur any additional engineering expense 
by reason thereof. He recommended that the extension of time re- 
quested begranted without penalty. The Commission approved the 
recommendation by unanimous vote. 


Tru-Mix Concrete Company, contract No. 2612, for grading, sur- 
facing end coiling the Tolo-Camp White Access Road, in Jackson County, 
requested an extension of time of fifty-nine days, from June 30 to 
August 28, 1943, within which to complete this job. They attributed 
their failure to complete the project within the specified time limit 
to adverse weather conditions and to labor shortages. The Engineer 
advised that the reasons given by the cont:actor for the delay are 
substantially correct. He recommended that the extension of time re- 
quested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein, The Commission ap- 
proved the recommendation by unanimous vote. 
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The Commission considered and signed agreements, et cetera, eas 


follows: 


Agreement with the Standard Oil Company, surrendering the 
lease of certain property adjacent to the Oregon Coest Highway, 
in Gardiner; 


Agreement with Umatilla County relative to the maintenance of 
the Umatilla O11 Depot Access Road; 


Amendatory agreement with Curry County with respect to the 
use of Floras Lake State Park as a United States Naval Aircraft 
Landing Field; 


Permit authorizing Guerin Bros., contractors, to us+ the 
state's scale site at Warrenton Junction; 


Stipulation with the United States of America, relative to a 
small tract of state-owned land within the boundaries of Camp Adair 
Army Cantonment; 
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Quitclaim deed conveying unto the Union Pacific Company portions 
of the right of way of the old Columbia River Highway, in Multnomah 
and Hood River Counties; ; 


Easement granting to the United States Government usage of cer- 
tain state-owned property in Lincoln County; 


Easement granting to the United States Forestry Service the 
right to use certain highway property adjacent to the Oregon Coast 
Highway, at Waldport Ranger Station; 


Supplementel recreational application, with respect to the 
lease of government-owned lands situate in the SEz of the SEz of 
Section 1, Township 16 South, Range 7 West, W. M., in Lane County; 


The Commission hed under discussion the setting of a date for its 
next regular meeting, and decided to hold such meeting on November 8, 1943, 
unless such time interferes with attendance at the committee hearings on the 
post-war highway construction bill, in Washington, D. C. The Secretary was 
instructed to make the usuel arrangements to hold the meeting in the audito- 
rium of the Public Service Building, Portland. (Meeting date later set 
Gefinitely as Monday, November 8, 1943.) 


There being no further business to come before the Commission at 
this time, the meeting was adjourned at 4:45 p. m. 
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projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2557, with C. J. Eldon, for grading, sur- 
facing and oiling on the lWiright Ranch-Milo Section of the 
Tiller-Trail Secondary Highway in Douglas County, completed 
September 3, 1943; 


Contract No. 2603, with Clifford A. Dunn, for grading, 
surfacing and bituminous macadam on the Rome Flight Strip 
Project, in Malheur County, completed June 24, 1943; 


Contract No. 2608, with Jed Wilson, for furnishing 
crushed rock in stockpiles on the Banzer Bridge-iiashington 
County Line Section of the Nehalem Secondary Highway, in 
Columbia County, completed July 20, 1943; 


Contract No. 2610, with Oscar E. Joelson, for furnish- 
ing crushed rock in stockpiles on the buchanan Section of 
the Central Oregon Highway, in Harney County, completed 
July 22, 1943; 


Contract No. 2612, with Tru-Mix Concrete Co., for gra 
ing, surfacing and oiling on the Tolo-Camp \ihite Access 
Road Project in Jackson County, completed August 28, 1943; 


Contract No. 2626, with Porter li. Yett, for grading and 
paving on the Vanport Junction Section of the Swift Second- 
ary Highway, in Multnomah County, completed August 13, 1943; 


Contract No. 2630, with Johnston Bros., for construction 
of a bridge over Baker Creek, on the Scholls Secondary State 
Highway, in Washington County, completed August 25, 1943; 


Contract No. 2639, with Edlefsen-Weygandt Co., for grad- 
ing end paving on the Yeon Avenue-Nicolai Street Access Road 
Project, in Multnomah County, completed August 30, 1943; 


Contract No. 2646, with E. C. Hall Co. and J. C. Compton, 
for oiling on the Suver Road-liells Road Section of the 
Independence-Granger County “oad, in Benton and Polk Counties, 
completed September 3, 1943; 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


~ 


The Commission by unanimous vote approved the minutes of the Highway 
Commission meetings that were held on October 11] and 12, 1943. 


The Engineer explained briefly the matters concerning which delega- 
tions were scheduled to appear at this meeting, 


The Commission discussed the Engineer's letter of November 3, 1943, 
directed to Chairman Banfield, with respect to waterway conditions in Willow 
Creek, in the city of Heppner, concerning which Mayor Turner of Heppner com- 
plained to the Commission at the meeting in Heppner on October 25. (See let- 
ter in general files for details.) It appeared from the report that the over- 
flowing of Willow Creek is not directly attributable to a constricted waterway 
under the bridge, but was probably caused by the lodging of debris in the Wil- 
low Creek channel at some point upstream from the bridge. In view of this re- 
port, the Commission decided unanimously not to take any corrective measures 
at the present time; however, instructed the Engineer to bear the matter in 
mind and observe the conditions during the next flood period. 
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The Engineer reported on the request of Mr. W. B. Snider, Paisley, 
for snow removal on a four-mile section of the Clover Flat County Road which 
extends southerly from the town of Paisley, the cost of which Mr. Snider 
stated would be paid by the county. He advised that there is insufficient 
snow-removal equipment available at the. Paisley headquarters to handle any 
additional work of this kind, particularly in view of the Commission's agree- 
ment with the army authorities for removal of snow from emergency landing 
strips, one of which is located at Alkali Lake, and will be serviced from 
the Paisley headquarters. He pointed out that the request for the removal of 
snow from the county road mentioned by Mr. Snider was made by Mr. Snider as 
an individual and did not come from the county court which has not indicated 
as yet that it would pay for the work. After discussion, the Commission de- 
cided unanimously ag’ to authorize the performance of such snow removal opera- 
tions unless requested to do so by the county court and not then unless there 
is equipment available to do the work without handicapping similar operations 
on state highways, and assurance is given by the county court that the state 
will be reimbursed for the expense involved. 


County Judge J. B. Kirk and County Engineer C. P. Fauerso, Wasco 
County, came before the Commission with regard to the claim of J. 0. Chastain 
and others for damages to their irrigation flume which partially occupies the 
right of way of The Dalles—California Highway near Tygh Valley. Judge Kirk 
advised that the ovmers of this flume consider that it is the obligation of 
either the county or the state to maintein it, alleging an agreement cover- 
ing the matter when the highwey was reconstructed along this section; how- 
ever, diligent search of the county and the state records fails to reveal any 
such written agreement and, while there may have been some such an arrangement 
it apparently never was reduced to writing. He said that this matter is of 
cuite long standing and that the ovmers who are urging disposal of the case 
for all time have indicated a desire to be reasonable in their demands. Any 
arrangements to that end, he said, should be covered by written agreement. 
Judge Kirk went on to sey that the county acquired the right of way for the 
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Portland, Oregon, November 8, 1943 


The State Highway Commission met in regular session at 9:00 a. m. in 
the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
Je M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner A. W. Schaupp arrived at 10:30 a. m. 


Bids as follows, for highway construction work and for the sale of a 
building at Gardiner, were opened and read in conformity with previously pub- 
lished notices, following which Chairman Banfield announced that the awards of 
contracts would be made at 2:30 p. m. in the same room: 


OLD OREGON TRAIL 
BAKER-WEISER JUNCTION ROCK PRODUCTION 


Western Rock Company $77,410.00 
M. C. Lininger & Sons 78,710.00 
Rogers Construction Company 90,070.50 
C. H. Wheeler 91,638.00 


CROOKED RIVER AND CROOKED RIVER-PAULINA SECONDARY HIGHWAYS 
REPAIR OF FOUR BRIDGES 


J. F. Johnston $16,265.00 
Norris & Philpott j 17,904.00 
Tom Lillebo 21,962.00 
Lindstrom Bros. 


OREGON COAST HIGHWAY 
HUNTER CREEK-LONES RANCH CREEK ROCK PRODUCTION 


R. O. Dail & Warren Bros., Inc. 
Rogers Construction Company 


CENTRAL OREGON HIGHWAY 
JUNTURA-HOPE ROCK PRODUCTION 


R. 0. Dail & Warren Bros., Inc. 
Western Rock Company 

Rogers Construction Company 

C. H. Wheeler 


SERVICE STATION BUILDING IN GARDINER 


No bids received 
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exhibit during the Portland War Bond Invasion Exposition. The Committee asks 
the Highway Commission to intercede in its behalf so as to secure relief from 
the payment of the fine imposed by the Justice of Peace at Molalla. After 
discussion the Commission denied the request in view of its past efforts to 
secure the proper loading of logging trucks, and because it was thought that 
to do so would react adversely in the disposition of similar cases in the 
future; however, the Commission decided unanimously not to impose an addition 
al penalty for this offense. 
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Mr. David Eccles, State Administrator, War Savings Staff, appeared 
before the Commission later in the session with respect to this matter. He 
advised that the fine imposed by the Justice of Peace amounted to $100.00; 
however, due to the fact that the fine was not paid when due, an extra $81.00 
was added. He asked the Commission to intercede with the Justice in order 
that the Treasury Department may be relieved of payment of both fine and 
penalty and advised that the Justice of Peace has stated his willingness to 
do whatever the Highway Commission requests in the matter. 
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Chairman Banfield advised that it is now too late for the Commis- 
sion to act. It was his thought that the Commission cannot overlook this 
offense without doing a gross injustice to other log haulers, and without 
deviating from the Commission's state wide policy with respect to the penal- 
izing of such operators for overloading their equipment. Commissioners 
Schaupp and Chessman concurred. It was thereupon decided not to interf 
‘ath the imposition of the fine. 


The Secretary also reported overweight violations committed during 
the month of October by freight carriers who are operating under emergency 
transportation permits. The Commission decided not to take special action 
against any of these carriers except the Los Angeles-Seattle Motor Express, 
whose equipaént was observed by State Police Officers on October 19, with an 
unauthorized overweight 1... of general freight. It appears from the police 
report that the driver was arrested and brought before the Justice of Peace 
at Klamath Falls who allowed him to proceed with the overload upon being 
assured that a permit had been issued by the Highvay Commission and was on 
file in the company's Seattle office, such information being confirmed by 
telephone to that office. The Secretary advised that inspection of the rec- 
ord. reveals that no permit has ever been issued covering the equipment in- 
volved in this violation; hencé, the information given by the truck driver to 
the Justice of Peace was untrue and not in conformity with the facts. He was 
instructed by the Commission to again check the records and to bring the facts 
to the attention of the District Attorney of Klamath County in the event the 
report is found to be correct. 


In this connection the Commission had under discussion the adoption 
of a policy to be followed hereafter in connection with the granting of 
special permits for the movement of overweight and/or overdimension loads, 
other than logs, poles or piling, over state highways. The Secretary presented 
the following rules heretofore adopted by the former Highway Commission on 
June 12, 1941, and as slightly revised by the Engineer subsequent thereto: 


highway in the first instance and turned it over to the state at which time, 
the court feels, the county's responsibility ceased; also, that the existing 
flume which wes constructed by the state as a replacement for an irrigation 
ditch that interfered with the highway improvement was not well supported and, 
as a result, slid out of line so tnat it no longer functions properly. 


. Mr. Fauerso gave as his thought that the owners have just cause for 
complaint and suggested that the matter could be satisfactorily disposed of if 
the flume were replaced with concrete pipe placed on proper footings. 


Chairman Banfield inquired whether or not the county court would pay 
1/3 of the cost of the repairs. Judge Kirk replied that he thought 
that the county court would be willing to cooperate to such extent but could 
not say definitely until he had consulted the other members. The Commission 
thereupon agreed to pay 1/3 of the cost to repair the flume with the understand 
ing that that would definitely complete the state's obligation. 


The matter of performance of the work was then discussed and it was 
decided definitely that it would not be done with state forces, inasmuch as 
state vorkmen cannot be spared for thé purpose. It was mutually agreed that 
negotiations with the owners of the flume should be carried on by the county 
court and the results thereof transmitted to the Commission. If satisfactory, 
an appropriate form of agreement will then be prepared for execution by all 
parties. 


Following the discussion of this matter Judge Kirk filed with the 
Commission a list of projects that the “asco County Court wants the Commission 
to consider in the formulation of its post-war construction program. 


The Secretary submitted a report on overweight violations that have 
been committed during the month of October by the following log haulers: 
Beryl Jackson, Garibaldi; Peter Murphy, Grand Ronde; G. R. Van Vleet, Cannon 
Beach; Herold D. Duncan, Seaside; Hugh H. Honnen, Falls Creek; and Currier 
Lumber Company, Springfield. 


The Commission discussed these violations but decided to take no 
special action against the offenders, it being considered advisable to let 
the State Police handle the situation in accordance with previous understand- 
ing which requires the unloading of the excess weight in each instance. The 
Engineer was instructed to keep the Superintendent of the State Police advised 
of the weighmaster's schedule, particularly as to the commencement of weighing 
activities in a new or isolated district, so that arrangements can be made for 
a State Police Officer to be present when weighing operations are under way. 


In this connection the Secretary reported receipt of a communica- 
tion from the Oregon Yar Finance Committee relative to the overweight load 
that was observed by highway department weighmasters on September 18, 1943, 
on a truck omed by the Ostrander Logging Company. According to this letter 
the Finance Committee takes full responsibility for the violation because it 
was at their request that the overload occurred, the logs being used as an 


11896 


Forest Highway Section which extends from a place known as Niagara to Detroit, 
such project being planned for immediate post-war construction, and inquires 
as to the plans of the Highway Commission to construct the remaining section 
between Niagara and the end of the present improved section at Gates, a dis- 
tence of about four miles. The Engineer confirmed a statement by Colonel 
Tudor that the reconstruction of the state section is a vital prerequisite to 
the construction of the Forest Highway Section and recommended that the work 
be done at the same time that the army undertakes the construction of the 
Forest Highway Section, so as to insure the completion of both projects simul- 
taneously. He estimated that the state's section waild cost about $400,000.00 
and advised that it is a meritorious project, well qualified for undertaking 
in the post-war program. 


After considerable discussion the Commission voted unanimously to 
proceed with the construction of the state section as soon as the army and 
the Public Roads Administration commence the improvement of the Forest High- 
way Section, and ordered thet Colonel Tudor be so informed. 


A letter was presented from the Hood River County Court urging the 
Commission to complete the reconstruction of the Hood River Secondary Highway 
No. 281 north from Parkdele. The Commission denied the request for immediate 
undertaking; however, instructed the Secretary to inform the Court that the 
Commission will be pleased to consider the project in the formulation of its 
post-war construction program. He was also instructed to make similar replies 
to the following requests for highway improvements: 


Request from L. W. Dierking, Homedale, Idaho, for the improve~ 
ment of the Oregon Section of the road which extends from Adrian, 
Oregon, to Homedale, Idaho; 


Reauest from Oregon Pacific Highway Association, Inc., for 
the preparation of plans and specifications for the improvement 
of the Pacific Highwey as a post-war project. 


Petition from tax payers of Sherman, Wasco, and Gilliam Coun- 
ties, and letter from Barlows Gate Grange, for the improvement of 
Shearers Bridge Secondary Highway; also for the construction of a 
new highway extending wasterly from Tygh Valley through Wamic, to 
connect with existing highway to Portland. 


Mr. Ray Early, representing the Arch Cape Land Company, and his 
Attorney, Mr. Walter Huntington, Portland, came before the Commission with 
respect to the company's claim for damages that it alleges occurred to its 
property just south of Arch Cape Tunnel in Clatsop . County, by reason of the 
construction of the Oregon Coast Highway at this point. Mr. Huntington 
offered the following compromise settlement of the claim: 


1. The state to clean up all of the debris on the claimant's 
property, caused by the highway improvement. 
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1. Individual axle loads may exceed 18,000 pounds but shall 
not exceed 19,000 pounds. 


2. The gross weight of any group of axles spaced eighteen (18) 
feet or less apart shal) not exceed that determined by the formila 
715 x (L+40), provided that the gross weight of any individual axle 
in such group shall not exceed 19,000 pounds. es is equivalent to 
the = provided by the formls 650 x (L+40) plus ten (10) 
per cent. 


3. The gross weight of any vehicle of combination of vehicles 
having an overall wheel base of more than eighteen (18) fest shall not 
exceed that determined by the formula 750 x (L1+40), except that when 
"L" is 47' 9" or less than 47' 9" the formula 775 x (L+4() may be used. 


4. The tire width of any individual wheel or axle shall be 
sufficient to provide one inch of tire width (manufacturer's rating) 
for each 600 pounds of the gross weight of such wheel or axle. 


5. The maximum height of any vehicle and load shall not exceed 
fifteen (15) feet, where the overhead clearance permits such height. 


6. The maximum width of vehicle and load shall not exceed 
twelve (12) feet and the maximum length of vehicle and load, involv- 
ing an overwidth, shall not exceed sixty (60) feet. 


7. (Incorporate rules concerning logs). 


+E 8. Any application to move any vehicle or combination of vehicles 
and loads exceeding the weights and dimensions set forth in the above 
rules must receive the consideration of the State Highway Commission. 


After discussion the Commission by unanimous vote adopted such rules as its 
’ policy with respect to movements of this kind and authorized the Engineer to 
approve issuance of permits in conformity therewith, except that, as to Rule 
No. 8, the Commission further authorized . im to pass on applications for per- 
mits covering movements that exceed the standard prescribed weight and dimen- 
sion limitations without specific approval of the Commission, if, in his 

opinion, such movements can be made, in any specific instance, without undue 
hazard to the public and without excessive strain on the highway facilities. 


The Engineer asked the Commission to confirm the authority previously 
given him by letter to advertise for bids to be received at the next meeting 
of the Commission, for the furnishing of maintenance materials for the Heppne~ 
Spray Secondary Highway in Morrow County, which work is estimated to cost 
$19,500. The Commission confirmed such letter of authority by unanimous vote. 


A letter was presented from Lt. Col. Ralph A. Tudor, District Engi- 
neer, U. S. War Department, concerning the reconstruction of the North Santiam 
Koad between Mill City and Detroit. Colonel Tudor explains that the War De- 
partment is now preparing plans and specifications for the construction of the 


by-pass route in the City of Lebanon, end of the installation of stop signs 
prohibiting traffic from entering such route without first coming to a stop: 


Beginning at the intersection of Main Street (Santiam 
Highway) and Milton Street, and extending east on Milton Street 
to Williams Street; thence north on Williams Street to Wheeler 
Street; thence west on Wheeler Street to its intersection with 
Main Street (Santiam Highway). 


The Engineer advised that the city has already passed appropriate 
ordinances both as to the routing and the signing and is simply asking the 
Highway Commission to approve the same as is required by law. He recommended 
approval of the designation and the installation of the stop signs subject to 
the condition that Grant Street traffic shall not be required to stop before 
entering Williams Street and that Santiam Highway traffic shall not be requir- 
ed to stop at the Yheeler Street and Milton Street intersections. The Com- 
mission approved the recommendation by unanimous vote on the condition that 
the designation of this by-pass route will in no way obligate the state to 
maintain such route or to be in any way responsible for its maintainance. The 
Engineer was instructed to convey the action to the Lebanon City Council. 


In this connection the question arosé whether or not the Commission 
should make provision in its 1944 budget for the improvement of city streets 
that are not on state highway routes, as has been done during the past two 
years. In view of the fact that the 1943 Legislature adopted legislation which 
provides that a certain percentage of state highway funds ghall hereafter be 
allotted to cities and towns for street improvements, the Commission decided by 
unanimous vote not to continue such street improvement program after this year 
and ordered that the cities be informed of the action taken. 


The Engineer requested authority to purchase six tractor loaders 
of one+half-yard capacity for use by paving plant crews as a substitute for 
wheelbarrow men. He estimated the cost at 42,700.00 each or 4 total of 
$16,200.00, and recommended approval of the purchase because of the existing 
labor shortage. After discussion motion was made by Commissioner Chessman 
that the Engineer be authorized to purchase such equipment. The motion was 
seconded by Commissioner Schaupp and received the unanimous vote of the Com- 
mission. 


The Commission also authorized the purchase of a second-hand truck 
trailer from Mr. Art Eldropp, Langlois, Oregon, at a cost of $850.00. The 
Engineer advised that this trailer can be used to good advantage by the Bridge 
Superintendent at Coquille in connection with the transportation of a pile 
driver which he uses on bridge work. The trailer that the Superintendent is 
now using, he said, is not stendard and has no brakes; also, that a new trail- 
er of the type that Mr. Eldropp has to offer would cost about $1,600.00 if it 
could be purchased, but none are available. 


The Engineer .requested instructions relative to the disposal of cer- 
tain miscellaneous properties consisting of a cash register, candy jars and a 
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2. The Arch Cape Land Company to deed to the state 34 acres 
of land that the company believes the state needs to accommodate 
the highway fill. 


3. The state to pay the Arch Cape Land Company the sum of 
$3,000.00 in cash as settlement in full of the clain. 


The matter was discussed at some length during which the Attorney advised that 
the former Highway Commission agreed at one time to pay the company $1,500.00 
for the 34 acres and to clean up the premises if the company would agree to 
such settlement. He recommended that the Commission renew such offer, which, 
he said, is $1,500.00 less than the compromise offer suggested by Mr. Hunting- 
ton. The Commission took the matter under advisement but agreed to give the 
Arch Cape Land Company its answer before the meeting adjourns. The matter was 
reconsidered following the departure of Messrs. Early and Huntington. Chairman 
Banfield then stated his willingness to settle with the company on the follow- 
ing basis: the state to pay to the company $500.00 an acre for the 3% acres 
concerned and to clean up the company's premises; the: company to deed the 33 
acres to the state and to accept suc! settlement as final. Commissioners 
Scheupp end Chessman stated their approval of such arrangement, making the de~ 
cision unanimous.. The Attorney was instructed to advise Mr. Huntington of the 
action taken. 


Pe The matter of allowing the Ostrander Railway and Timber Company to 
operate its logging trucks at grade across two secondary highways at Molalla 
in Clackamas County was discussed by the Commission. The Commission voted 
- unanimously to deny the company such privilege in view of the report made by 

‘ the Engineer on this subject at the previous meeting and declared such action 
as its general policy to be followed hereafter in the disposal of grade cross- 
: ing matters. 


A letter was presented from the Gardiner Lumber Company, Gardiner, 
Oregon, requesting the privilege of constructing a railroad spur track on the 
right of way of the Oregon Coast Highway from a point near the mouth of Smith 
River to the company's mill property in Gardiner, a distance of about 1 1/8 
miles, with a grade crossing of the highway at the southerly end thereof. The 
Engineer advised that the encroachment of the spur track on the highway right 
of way as a temporary proposition would not be objectionable if the track were 
located a sufficient distance from the traveled portion of the roadway; however 
he recommended against permitting the company to construct its track across 
the highway at grade level because of the hazard thet would be created to high- 
way traffic. He recommended that the company be authorized to construct its 
track on the highway right of way as a temporary expedient provided it will 
conduct the track over the highway at the point of crossing by means of an 
overpess constructed in conformity with a design approved by himself. The 
Commission approved the recommendation by unanimous vote and referred the mat- 
ter back to the Sngineer and the Attorney to work out the details. 


The Commission had under discussion a request from the Ci y of 
Lebanon for approval of the designation of the following described truck 
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The Engineer asked the Commission to confirm authority granted by 
letter for C. B. McCullough, Assistant State Highway Engineer, to attend 
the meeting of the American Association of State Highway Officials which is 
to be held in Chicago, December 1, 2 and 3, 1943. The Commission by unani- 
mous vote approved Mr. McCullough's attendance at this meeting if there are 
no objections on the part of Governor Snell as to the out-of-state travel ex- 
pense. The Commission by unanimous vote also authorized the State Highway 
Engineer to attend at state expense the meeting of the Advisory Committee to 
the Northwest States Development Commission which is to be held in Spokane, 
Washington, November 16 and 17, 1943. 


The Secretary presented - resolution from the County Court of Curry 
County with respect to the abandonment of the old right of way of the Oregon 
Coast Highway in the towm of Brookings. The Commission approved the resolu- 
tion and ordered it filed. 


The Secretary also presented a letter from the City of Klamath Falls 
requesting state cooperation in the preparation of a general plan of arterial 
highway development within and around the City of Klamath Falls, for post-war 
undertaking. The Commission approved the request by unanimous vote as 4 mat- 
ter of general policy which was heretofore established in connection with a 
similar request by the City of Eugene. The Engineer was authorized to assist 
the City of Klamath Falls to the same extent that the City of Sugene was aided 
in its problem. 


A letter was presented from Mr. L. L. Lombard, Klamath Falls, re- 
questing permission in behalf of the Knights of Columbus of that city to main- 
tain "way stations" on state highway approaches to Klamath Falls for the bene- 
fit of men in the armed service. The Commission referred the matter to the 
Engineer for investigation, with authority to approve the request if this case 
is similer to those recently approved by the Commission at Camp White and at 
Florence and if the Knights of Columbus will meet the requirements. 


County Judge Guy Boyington, Clatsop County, was present and dis- 
cussed with the Commission matters pertaining to the acquisition of right of 
way end wayside areas along the new location of the Oregon Coast Highway be- 
tween Cannon Beach Junction and Cannon Beach. Judge Boyington advised that 
Clatsop County approves of the Highway Commission acquiring sufficient land 
to accommodate the new highway between these two points but for several rea~- 
sons objects strenuously to the taking of extra land beyond the limits of the 
right of way. He pointed out that the Crom Willamette Company, which owns 
a considerable part of the cut-over lands between Cannon Beach Junction and 
the summit westerly thereof, already has reforested a considerable portion 
of this area and plans to continue such reforestation work, in view of which, 
in his estimation, the state would gain nothing so far as road side beauties 
are concerned by acquiring title to such properties. He gave as his belief 
if the state acquires this property, that it should be under the control of 
the State Forester rather than the State Highway Commission, because under a 
new law the county will benefit by future timber sales which would not be 
possible if the land were under the control of the State Highway Commission. 


glass show case that have been salvaged from the Perkins Service Station at 
Gardiner which was recently acquired by the Commission. He estimated the value 
of the cash register at $3.00, the show case at $5.00 and the candy jars at 
nothing and suggested that this material be sold at private sales for whatever 
can be gotten for them. Commissioner Chessman suggested that the candy jars 
would be of value to the State Fish Commission. The Engineer was instructed 
to contact a representative of such Commission and to let them have the jars 
without cost if they can use them. As to the remaining articles, the Commis- 
sion deferred a decision until later in the session at which time there was 
also considered by the Commission the matter of the disposal of the service 
station building which was advertised for sale at this meeting but for which 
no offers were received. At such time motion was made by Commissioner Schaupp 
that the Engineer be authorized to sell the building and its contents at pri- 
vate sale and to the state's best advantage. The motion was seconded by Com 
missioner Chessman and carried by the unanimous vote of the Commission. 


The matter of continuing the special police guard that has been em- 
ployed for some time past to guard the Umpqua River Bridge on the Oregon Coast 

Highway at Reedsport was discussed. The Engineer gave as his thought that special 
police guards on this structure no longer are necessary in view of the fact 

that an operator is maintained on this structure 24 hours per day who could 

act in such capacity if he were deputized as a special officer. He recommended 

that the services of the special police guard be dispensed with and that the 

i Superintendent of the State Police be requested to deputize the bridge opera- 

Pi tor as a special officer, as was done in the case of the operators on the Inter- 
state Bridge between Portland and Vancouver. The Commission approved the rec- 

ommendation by unanimous vote provided the Superintendent of State Police will 

deputize the bridge operator. 


The Engineer reported that on October 19, 1943, in conformity with 
authority previously given him by the Commission he awarded to the Western 
Rock Company of Salem, the contract for the construction of the Umatilla Oil 

Depot Access Road, bids for which were taken by the Commission on October 12, 

1943, the bid of this company being the lowest submitted and the conditions of 
the award being satisfied. The Commission approved the award of this contract 
as reported. 


The Commission discussed briefly and referred to the Engineer for in- 
vestigation a letter from Mr, Ralph J. Staehli, Portland, suggesting a method 
of quickly weighing loads of logs. It was Mr. Steehli's thought that the de~ 
vice that he has in mind could be made available to the Highway Commission with- 
out delay and that its use would end for all time the constant argument as to 
the weighing of such loads in the woods. 


The Secretary presented the application of the E. D. Hamacher Lumber 
Company, Klamath Falls, for permission to "skid" logs across the Klamath Lake 
Secondary Highway in Klamath County at different locations between mile posts 
19.40 and 22.30. The Commission as a matter of policy dented the request by 
unanimous vote. 
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as to financing with federal funds. He explained that the surveys listed are 
estimated to cost $280,000, and that approval by the Commission of the making 
of the surveys does not commit the Commission in any way as to subsequent con- 
struction. After careful consideration of the individual items the Commissio 
by umanimous vote approved them upon assurance by the Engineer that none of 
them involved work that is not contemplated for immediate undertaking when the 
war is over, and with the strict understanding that no commitment whatsoever 
is being made as to construction. The Commission thereupon authorized the 
Engineer to submit the following projects to the Public Roads Administration 
for approval: 


SURVEY AND PLANS PROJECTS 
CONTEMPLATED FOR CONSTRUCTION IP POST-WAR PROGRAM 


(60% of cost to be paid by PRA out of federal funds 
previously allotted for construction projects.) 


Est. 
County Highway Section and Length Cost 
Columbia & Vernonia-Timber Treharne-Sunset Camp(11.0 mi.) $ 11,000 
Washington County Road 
Washington Hillsboro-Cornelius Orenco-Cornelius Pass(7,5 mi.) 5 000 
Pass County Road F 
Multnomah Columbia River Parkrose-Bonneville (36.3 mi.) 10,000 
Tillamook Oregon Coast Tillamook-Pleasant Valley (9.0 mi.) 5,000 
Yamhill Pacific Hwy, est Newberg-McMinnville (4.5 mi.) 2,000 
Yamhill Three Mile Lane Yamhill River Bridge (1.0 mi.) 3,000 
Yamhill Amity-Dayton Grubb College-Dayton (4.3 mi.) 4,000 
iult.,Wash., West Portland-Hubbard Barbur Blvd.-Marion County Line 5,000 

& Clack. (13.1 mi.) 

Clackamas & Pacifie Hwy. East Pudding River (0.3 mi.) 1,000 

Marion 
Clackamas Wood burn-Sandy Bagle Creek-Sandy (5.5 mi.) 5,500 
Merion &Polk South River Co. Road Independence Bridge (2.3 mi.) 3,000 
Marion & 

Linn Pacific Hwy. East Steiwer Hill-Albany (12.1 mi.) 5,000 
Lincoln Oregon Coast Siletz Bay-Newport (21.6 mi.) 8,000 
Lane Territorial Benton Co. Line-Smithfield (10.0 mi.) 5,000 
Lane Eugene-Richardson Noti-Veneta (5.0 mi.) 2,000 
Lane Pacific Eugene (6th & High)-Springfield 

Junction (2.1 mi.) 3,000 
Lane Pacific Judkins Point-Goshen (5.4 mi.) 2,500 
Douglas Elkton-Sutherlin Elkton-Kellogg Bridge (4.2 mi.) 4,000 
Coos Oregon Coast Marshfield-Coquille (16.4 mi.) 5,000 
Douglas North UmpquaCo. Road Marks Creek-Idleyld (3.5 mi.) 4,000 
Douglas & Pacific Glendale Junction-Grave Creek(12.0mi)5,000 

Josephine 
Josephine Rogue River Loop Gunnell Road-Robertson Bridge (5.5 mi.) 5,000 
Jackson Crater Lake Antelope Cr.-Cascade Gorge(30.0 Mi.) 35,000 
Jackson Little Butte wee at Springs-Fish Lake 6,000 

(9.0 mi. 


It was his thought that the Legislature, when it authorized the Highway Commis- 
sion to acquire parks and recreational areas, did not intend that the Commis- 
sion should embark on a program of forest preservation which, in his estimatim, 
rightfully belongs to the Forestry Department, but intended to limit the High- 
way Commission to the acquisition of strictly park areas and not the wayside 
strips. Judge Boyington algo mentioned the hazard of fire, pointing out that 
if a fire originates on land owed by the Commission and spreads to other pro- 
perties then, under the state law, the Highway Commission could be held respon- 
sible and would have to pay losses. He gave as his opinion that it would be 
unwise for the Commission to place itself in a position of that kind and that 
the Commission should limit its purchases of real property to strictly state 
parksand areas of value from the view standpoint. This matter was discussed 

at considerable length but no decision was reached, the Commission deferring 
its action pending a complete report from the Engineer who was instructed to 
inform the Commission just what land is needed and to furnish a map visually 
disclosing the area. Judge Boyington was informed that he would be given an- 
other opportunity to discuss the matter with the Commission again when the 
Engineer's report has been received. Commissioner Chessman stated his desire 
and intention to inspect the properties again before the Commi: sion takes its 
final action. This concluded the discussion of this subject. 


The Commission inquired as tc the attitude of Judge Boyington with 
respect to the claim of the Arch Cape | 4 Company which was discussed with 
Messrs. Huntington and Early earlier in the session. Judge Boyington advised 
that he is not qualified to pass on the matter. He did state, however, that 
the right of way through this company's property was donated on the premise 
that the company would be given a roadway approach from the highway to the re~ 
mainder of their property, although no special place was designated for the 
road. It was his thought that the company is entitled to the roadway. 


Judge Boyington brought up for discussion the hauling operations of 
the state's contractor in connection with the improvement of the Oregon Coast 
Highway at the Astoria Airport. He advised that the contractor is securing 
materials from s source several miles up the Lewis and Clark River and that he 
is truck-hauling the materials over a paved county road, which is being severe- 
ly damaged by the operations. It was his thought that the Federal Government 
should make good the damage by reimbursing the county for cost of repairs, and 
inquired as to the necessary procedure to secure such reimbursement. He was 
informed by the Engineer that according to prescribed procedure, the county 
should file its claim with the State Highway Department and that upon receipt 
of the claim a joint inspection of the road would be made by Engineers repre- 
senting the state and the Public Roads Administration who would sutmit a rec- 
ommendation with respect thereto. He suggested that the county should file its 
claim at once. 


The Commission recessed for luncheon at 12:00 noon and reconvened at 
1:30 p. m. in the same room with the same persons present and participating. 


The Engineer presented a tentative program of survey projects involv- 
ing work contemplated for construction in the post-war program, and requested 
authority to submit the list to the Public Roads Administration for approval 
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Mr, Moody made a strong plea in behalf of Mr. Johnson, alleging 
that Mr. Johnson suffered considerable losses in connection with this job 
which are directly attributable to misrepresentations made to him by the 
highway department engineers, in that mention was made in the specifications 
that a probable source of materials vas a gravel deposit in the vicinity of 
the town of Siletz, whereas, after the pit was opened up, it was found that 
the quantity of material obtainable therefrom was far less than that required 
to complete the job. Mr. Johnsoi, he said, selected this gravel pit in pref- 
erence to others that were suggested in the specifications because he had 
faith in the engineers and when it developed that the gravel required was not 
available at this source, it was necessary for him to change to a new loca- 
tion, which necessitated a much longer haul and added greatly to his expense. 
Mr. Moody recalled that there were seven bidders for this work, and advised 
that he has interviewed six of them, all of whom stated that their bids were 
based on the use of the same pit on which Mr. Johnson based his bid. The 
seventh bidder, he said, was Mr. Milne, whose bid on the surfacing materials 
wes about $10,000 higher than that of Mr. Johnson, which is accounted for by 
the fact that he anticipated the use of the state's quarry at Agate Beach, 
which he was then operating under another contract. He pointed out thet Mr. 
Milne was in a position to submit e lower bid than Mr. Johnson based on the 
use of the Agate Beach quarry, because he could use his existing setup; fur- 
thermore, according to the specifications Mr. Johnson was not allowed the use 
of this quarry unless he could make satisfactory arrangements therefor with 
Mr. Milne. : 


Mr. Moody cited the court case of Pyle vs. Kernan (148 Oregon 
Reports, Page 666), evidence in connection with which, he pointed out, reveals 
that the State Highway Commission has the power to adjust a contract if it 
determines that an honest misteke has been made in connection therewith. He 
declared that Mr. Johnson's contract is in the same category, and urged the 
Commission in view thereof to approve Mr. Johnson's claim for extra compensa- 
tion, which he declared is morally right and just, inasmuch as Mir. Johnson 
acted in good faith on representations made by the highvay department's 
engineers. 


Mr. Bowerman endorsed the statements made by lir. Moody. He em- 
phasized the fact that the state's quarry at Agate Beach was sugvested in 
the State's specifications and gave as his opinion that such suggestion was 
a misrepresentation because the quarry was being operated by another con- 
tractor at the time of the coward of the contract to Mr. Johnson; hence, was 
not available to him. It was his thought thet Mr. Johnson is entitled to re- 
jmbursement for the excess cost of his job without the expense of court appeal 


Chairman Banfield edvised that the former Highway Commission, and 
also the present Commission both previously passed on this claim end rendered 
decisions with regard thereto. However, in view of the presentation made at 
this time, the Commission will again review the case and will advise as soon 
as a definite decision has been reached. 


The matter was reconsidered by the Commission following the depar- 
ture of Mr. Johnson and his attorneys, at which time the Commission voted 
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In the discussion of this matter the Commission instructed the 
Engineer not to authorize any new surveys and not to ask the Commission to 

approve any new surveys hereafter, except those needed for projects that are 
being seriously considered for construction during the first three years im- 
following the war, or unless the survey is of an emergency nature 
immediate attention. 


The Dalles-Forks (7.0 mi.) 


Section and Length 


E. Unit, Petersburg, Fairbanks 
(3.0 mi.) 
John Day River-Quinton (9.6 mi.) 


2 
Forest Boundary-Warm Springs 5,000 
Agency (24.9 mi.) 
Madras-Crooked River (18.7 mi.) 1,000 
Madras-Prineville (30.1 mi.) 6,000 
Cline F2lls-Tumalo (10.1 mi.) 3,000 
Wagontire-Valley falls (61.5 mi.) 12,000 
Modoc Point-Algoma (10.3 mi.) 2,000 
Aspen Lake Jct.-Wocus Marsh 10,000 
(10.0 mi.) 
Gerking School-Holdman Jct. 10,000 
(14.6 mi.) 
Weston-McYougall (15.0 mi.) 3,000 
West Ranch-Summerville (4.5 mi.) 1,000 


2 Sections, MP 0.0-9.5 and 21.0- 22,000 
44.0 (32.5 mi.) 
Joseph-Hayden Gulch (16.0 mi.) 
Cove-Union (8.5 mi.) 5,000 
Love Bridge-Black Bridge (15.0 mi.) 15,000 
Halfway Jct.-Robinette (4.3 mi.) 4,000 
Silvies-Poison Creek (23.2 mi.) 15,000 
Crane-Rome Junction (11.2 mi.) 
$280,000 


The Commission discussed with the Engineer bids received at the morn- 
ing session for several highway construction projects and decided by unanimous 
vote to reject all bids received for the Juntura-Hope Rock Production Project 
in Malheur County and to award contracts for the remaining projects to the 
low bidder in each instance. 


Attorneys Ralph Moody, Salem, and Jay Bowerman, Portlend, appeared 
before the Commission in regard to the claim of Contractor Homer G. Johnson 
for extra compensation arising out of his contract No. 2390 with the Commis- 
sion, for the construction of the Siletz-Toledo Section of the Siletz Second- 
ary Highwey, in Lincoln County. Mr. Johnson was also present. 


of $10,000 for magazine advertising. Opposed to such advertising, he said, 
were Dr. McDaniel and Mr. Sterling, Mr. Sterling's objection being offered 
later inasmuch as he was not present at the meeting. Both of these gentle- 
men, he said, are definitely of the opinion that such advertising is not 
necessary and should be deferred until the war is over and normal travel is 
resumed. The balance of the committee, he said, feels that the state is very 
much interested in keeping its products before the public so they will be in 
the minds of the people when times return to normal. He submitted for the 
Commission's consideration the following budget and advised that with the ex- 
ception of the item of magazine acvertising the program received the approval 
of all members present at the meeting: 


BUDGET REQUIREMENTS TRAVEL & INFORMATION DEPARTMENT 
For Calendar Year 1944 


Supervision and General Expense 


eee) OR ae oe UN Ve We ww we « & 7,000.00 
Travel, Stationery, Supplies & Miscellaneous... +. 1,000.00 
Magazine Advertising eo 8% @ 619 @ @ eo 6 'e eo B's’ @ 0 10,000.00 
Specialty Advertising «+--+ +++ s+ ee eee + & © 3,000.00 
Literature Distribution »« +++ «eee es ee ee & 300.00 
Maps ee ee eee eee eee eee ee eee eens 2,750.00 
Booklets . . . . . . . . . . . . . *, .* . . . . . . . . . 1,450.00 
Cuts and Mats «2... 2ece eee eee sre eee eee 250.00 
Photographs - ++ ees ee ee eee eee eeree 250.00 
Postage and Express Re ue oy ee ee a A ae ie ee ee 1,000.00 
Photographic Laboratory Charges +++ +++ +e sss 1,500.00 
Total $28 , 500.00 


Dr. McDaniel explained his objection to the item of magezine ad- 
vertising. After discussion Chairman Banfield thanked the committee for its 
interest and cooperation and advised that the Commission will be pleased to 
study the recommended budget and will advise later whether or not it approves. 
The matter was reconsidered by the Commission following the departure of Mr. 
Laing and Dr. McDaniel. Commissioner Chessman expressed himself in favor of 
advertising in magazines notwithstanding existing conditions, in order to keep 
people throughout the nation advised as to the resources of the state. He re- 
ferred to such advertising as "planting the seed for future returns". Commis- 
sioner Schaupp expressed himself similarly as did also Chairman Benfield. The 
Commission thereupon by unanimous vote approved the budget recommended by the 
Advisory Committee in its entirety, including the $10,000 allotted for maga- 
zine acvertising if it is possible to secure such advertising, and left it 
with the Advisory Committee to pass on such feature. 


The Engineer reported that in conformity with instructions given 
him by the Commission at the previous meeting he contacted the Public Roads 
Administration relative to the securing of federal funds with which to finance 
the improvement of the northern end of the Siletz-Toledo Secondary Highway 
where extensive log hauling operations are being carried on, and is now in re- 
ceipt of a letter advising that federal timber access road monies are available 
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unanimously not to change its previous decision denying the claim. The Attor- 


ney and the Engineer were instructed to prepare an appropriate letter notify- 
ing the contractor that "the answer is still 'no'." 


At 2:30 p. m. Chairman Banfield announced the following awards of 
contracts, bids for which were received at the morning session, such awards 
having been previously approved by the Commission by unanimous vote: 


"Baker-"eiser Junction Rock Production Project on the Old 
Oregon Trail in Baker and Malheur Counties. Western Rock Company, 
Salem, submitted the low bid for this project, in the amount of 
$77,410.00, and M. C. Lininger & Sons, Medford, submitted the next- 
low bid, in the amount of $78,710.00. There were two higher bidders. 
The Commission awards the contract to the Western Rock Company, at 
its low bid of $77,410.00. 


"Repair three bridges on Crooked River Highway and one tim- 
ber bridge on the Crooked River Secondary Highway, in Crook County. 
J. F. Johnston, Newberg, submitted the low bid for this project, 
in the amount of $16,265.00, and Norris & Philpott, Portland, sub- 
mitted the second-low bid, in the amount of $17,904.00. There were 
two higher bidders. The Commission awards this contract to J. F. 
Johnston, Newberg, at his low bid of $16,265.00. 


"Hunter Creek-Lone Ranch Creek Rock Production Project on the 
Oregon Coast Highway, in Curry County. R. 0. Dail & Warren Bros., 
Portland, submitted the low bid for this project, in the amount of 
$41,000.00; Rogers Construction Co., Dayton, Washington, submitted 
the second-low, and only other bid, in the amount of $43,650.00. 
The Commission awards this contract to R. 0. Dail & Warren Bros., 
Portland, at their low bid of $41,000.00. 


"Juntura-Hope Rock Production Project on the Central Oregon 
Highway, in Malheur County. R. 0. Dail & Warren Bros., Portland, 
submitted the low bid for this project, in the amount of $51,820.00. 
“estern Rock Company, Salem, submitted the second-low bid, in the 
amount of $52,060.00. There were two higher bidders. The Comnis- 
sion rejects all bids submitted for this job. : 


"The Commission received no bids for this building." 


ur. John A. Laing, Chairman, and Dr. E. B. McDamiel, member, of 
the Highway Advisory Committee on Travel Matters came before the Commission 
at this time and reported the recommendations of the committee with respect 
to the Highway Department's Advertising Budget fbr the year 1944. Mr. Laing 
advised that the committee held a meeting on Friday, November 5, which was 
attended by seven committee membgrs, all of whom are in agreement with respect 
to the committee's recommendation, except for one item, that being an amount 


The Assistant Attorney requested instructions relative to the ac- 
quisition of the Livase Jarvin property at Astoria. He explained that the 
Commission at a previous meeting authorized the purchase of this property for 
the sum of %3,500 which at that time was acceptable to the owner who signed 
an option on such basis; however, the lady now refuses to sign the deed un- 
less the Commission will pay her an additional $500, making a total purchase 
price of $4,000. He recommended payment of the increased amount as did also 
the Commission's Chiéf Counsel,in view of the fact that the property is lo- 
cated in a place where there is danger of serious slides, and unless the Com- 
mission takes quick action in the matter it probably will cost the state con- 
siderably more in damages because the slide condition was caused by the adja- 
cent highway construction. It appears that the slide is now moving and immed- 
iste action by the Commission is necessary unless the Commission wishes to 
take a chance on additional claims. After discussion the Commission voted 
unanimously to pay the extra amount. 


The Commission approved and by unanimous vote adopted the following 
resolution authorizing the Attorney to pursue condemnation proceedings to 
acquire right of way across property owmed by F. R. Salway in Lincoln County 
which matter was discussed at the previous meeting: 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and empowered to acquire 
by purchase, agreement, donation, or by the exercise of the power 
of eminent domain real property and/or any right or interest thore- 
in necessary or deemed necessary for rights of way, either for 
original location or for widening, straightening, or otherwise 
changing already established highways, whether within or without 
the corporate limits of citiesand towns, together with rights of 
access from abutting property thereto, and/or for shops, equip- 
ment sheds, office buildings, maintenance sites, patrolmen accommo- 
dations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or 
for appropriation, acquisition or manufacture of roadbuilding 
materials, approach or hauling roads, highwey drainage, drainage 
tunnels, maintenance of unobstructed view of any state hi hway so 
as to provide for the safety of the traveling public, and/or for 
the culture of trees and the preservation of scenic places and 
other objects of attraction or scenic value adjacent to, along or 
in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development 
and maintenance of parks, parking places, auto camps, camp sites, 
roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary 
for carrying out the purposes of the Oregon Highway Code, and/or 
for flight strips, airfields, access roads, public highways or for 
any other purpose designated by the United States; and 


to the extent of $33,000, which represents about 50% of the cost of the entire 
project, and that the local representative of the War Production Board has in- 
dicated that he will endorse the project on the basis of the state paying 50% 
of the total cost. He requested authority to accept the government's offer ani 
to advertise the project for bids to be received as soon as plans and specifi- 
cations can be prepared. The Commission by unanimous vote approved the proj- 
ect on the basis outlined by the Engineer and thereupon authorized the Engineer 
to advertise it for bids. 


The Engineer reported the results of an investigation of the request 
of Mr. William Hotchkiss, Paisley, Oregon, for permission to install an irri- 
gation pipe across the Fremont Highway near Valley Falls, as instructed by the 
Commission at the previous meeting. He advised that Mr. Hotchkiss really wants 
to install two concrete pipes across the highway which could be done at the 
cost of about $275.00. He recommended approval of the request if Mr. Hotchkiss 
will pay for the original installation, and that the work be done by state 
forces because, according to the Attorney, iv will be the responsibility of 
the state to maintain the pipes after they are placed. The Commission approved 
the recommendation by unanimous vote subject to the condition that Mr. Hotch- 
kiss will deposit with the Commission in advance, a certified check in the 
amount of the estimated cost of the work, 


The Attorney presented for the Commission's approval and execution 
a deed quitclaiming unto the City of Portland the state's interest in certain 
property located adjacent to the Lower Columbia River Highway within the 
Portlend city limits. He explained that the state has no interest in this 
property and became joint owner of the tract with the city by mistake which 
was not discovered until the deed had been recorded, so in order to clarify 
the situation it is now necessary for the state to execute a quitclaim deed. 
In view of this explanution the Commission signed the deed, 


The Attorney reported an offer of settlement by the defendants in 
the Algoma flood case at Klamath Falls. He advised receipt of a letter from 
the attorneys for the defendants offering to pay the state $25,000 as settlement 
in full of the state's claim, which, he pointed out, is $10,000 less than the 
amount that the Commission previously agreed to accept. After careful consid- 
eration of this matter the Commission decided unanimously to refuse such offer 
and instructed the Attorney to inform the defendants that the Commission feels 
thet it cannot accept less than $35,000 in full settlement of its claim, which 
amount is considerably less than the amount of the claim as originally pre- 
sented. 


The Engineer reported that in conformity with instructions given him 
by the Commission at the previous meeting he hes discussed with the State Parks 
Superintendent the advisability of acquiring the Henry Sengstacken ocean front- 
age property just south of Cape Arago State Park in Coos County and that it 
was mutually agreed to recommend to the Commission that this property be not 
purchased at this time. The State Parks Superintendent, who was present, in- 
dicated his concurrence with the report. The Commission approved the report 
and so ordered. 
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is requested to commence and prosecute to a final determination such 
suit or action as may be necessary and appropriate to acquire title 
bs be said premises and all rights therein for the purposes herein 
stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


*(The detailed descriptions of the respective parcels of real prop- 
erty mentioned in this resolution are attached to the ori inal res- 
olution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 40, under the heading "Real Property Condemna- 
tion Resolutions" and said descriptions by this reference are made a 
part of this minute entry to the same extent as if copied in full 
herein.) 


Commissioner Schaupp presented a letter from Mayor John H. Houston, 
Klamath Falls, inquiring in behalf of Mr. Cantrell of the City Cemetery 
Committee whether or not the Commission plans to use all of Lots 7, 8, 9 and 
10 of Block 2, Westover Terraces, Klamath Falls, in the proposed development 
of the Greensprings Highway at that point. It appears that the committee is 
aesirous of securing 2 portion of these lots for use in connection with the 
development of a memorial park provided the Highway Commission does not need 
the property. This matter was referred by the Commission to the Engineer 
for investigation and report. 


A letter was presented from Mir. Alfred A. Loeb, Portland, in which 
complaint is made that log haulers operating over state highways are not ty- 
ing their loads with three binder chains as is required by the provisions of 
their P, U. C. permits, and suggesting that something should be done to en- 
force such provision as a precaution against the loss of logs and accidents 
occurring to other highway traffic. The Secretary advised that in conformity 
with instructions previously given him by the Commission he inquired of a num- 
ber of logging operators why three binder chains were not being used on their 
loads and ascertained that the principal reason was that such chains are very 
difficult to obtain due to war time conditions, and that the use of cables for 
such purpose is impractical. He was instructed to convey such information to 
Mr. Loeb and to inform him further that the Commission is endeavoring to ob- 
tain compliance with this requirement as best it can and intends to follow up 
as cases of noncompliance therewith are reported. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
and the amount allocated for each. After due consideration and upon assurance 
by the Engineer that none of the surveys listed involve highway improvements 
that are not contemplated for construction during the 3-year period immediately 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each neces- 
sary for the specific and particular purpose hereinafter expressly 
set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the percels of real property hereinafter described are each neces- 
sary for the accomplishment of the purposes hereinafter expressly 
and specifically set forth, which said real properties and the spe- 
cific purposes for which the same are being acquired are described 
as follows, to wit: 


Real property owned by F. R. Salway, which property 
is located in Government Lot 4 of Section 5, Township 10 
South, Range 11 West, W. M., Lincoln County, Oregon, and 
is more particularly described on the attached sheet and 
designated as Parcels Nos. 1 and 2, and is further iden- 
tified in the records of the Highway Commission as file 
R 4251A, and which property is being acquired for right 
of way purposes in connection with the Oregon Coast Highway.* 


2. Thset the Commission does hereby find and declare that 
each of the said described percels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purpose hereinabove set forth, and the said properties are being eac- 
guired for the express and specific purpose in this resolution set 
forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, descriptions and acquisi- 
tion of said real properties, and said Engineer is further instructed 
to prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real properties, which said descriptions 
shall be available for the preparation of any deed or deeds or other 
instrument or instruments necessary to complete the acquisition of 
said properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Attorney for the State Highway Com- 
mission, be and he is hereby requested, authorized, and directed to 
attempt to agree with the owner and/or with the tenants or persons 
in possession, if there be any, of said parcels of land with respec. 
to the compensation to be paid for the taking of the same and the 
damage, if there be any, and in the event that no satisfactory agree- 
ment can be reached, then it is hereby further resolved that J, M. 
Devers, Attorney for the State Highway Commission, be and he hereby 
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Type of Prefix 

Survey No. _ County Section and Highway Authorization 
Prospect. 13-1425 Harney Burns-Crane Section, Burns- lst - $500.00 

Crane Highway 

Recon- 15-1445 Jackson Trail-Prospect. Section, 1st-$1, 300.00 
naissance Crater Lake Highway 

Plans 22-1458 Marion & Steiwer Hill-Albany Sectic-, 1st-$1,000.00 

Linn Pacific Highway 
Location 133-1433 Wasco White “iver School-Shearers lst-$1,938.00 


Prospect. 101-1435 Baker 


Prospect. 1-1436 


Prospect. 13-1424 


Bench 19-1431 
Marks 


Plans 22-1457 
Stockpile, 25-1413 


Quarry & 
Plans 


Baker 


Harney 


Lake 


Linn 


Morrow 


Stockpile, 125-1414 Morrow 


Quarry & 
Plans 


Plans 26-1470 


Multnomah 


Plans 127-1424 Polk 


Plans 30-1451 


Umatilla 


Bridge Section, Shearers Bridge 
Secondary Highway 


Union County Line-Baker Section, lst - $250.00 
Medical Springs Secondary Hwy. 


Ruckles Creek-Middle Bridge Sec- lst - $400.00 
tion, Baker-Homestead Highway . 


Burns Buchanan Section, Central lst - 3300.00 
Oregon Highway 


Alkali Ike Flight trip, Leke- 1st - $100.00 
view-Burns Highway 


City of Lebanon, Storm & Sewer 1st - £100.00 
Project 


I.0.N.-Heppner Section, Heppner lst - $300.00 
Highway 


Rhea Creek-Chapman Creek Section, lst - $350.00 
Heppner-Spray Highway 


Connection, North side of Bybee 1st - $100.00 
Blvd. at east end of Bybee Over- 

crossing project to east side of 

Pacific Highway East 


Burns Corner Section, DallasKings lst-$1, 200.00 
Valley Highway 


Meacham Section, Old Oregon lst - $300.00 
Trail Highway 


following the war, the Commission by unanimous vote authorized and instructed 
the Engineer to make such surveys on various sections of the highways in this 
state, which said sections of highways together with their identifying survey 
numbers and the amounts authorized and allocated for such survey expenditure 


are as follows: 


Prefix 
No. Count 


216-1413 Jefferson 


Type of 


Surve 
Plans 


11-1414 Gilliam & 


Morrow 


Recon- 

naissance 
Stockpile, 1-1434 Baker & 
Malheur 


21-1464 Lincoln 


Tillamook 


Multnomah 


Stockpile, Umatilla 


Quarry & 
Plans 


Plans 121-1465 Lincoln 


Plans 34-1434 Washington 


Location 34-1435 Washington 


Section and Highw. 


Redmond-Madras Target Area 
Access Road 


Arlington-Boardman Section, 
Columbia River Highway 


Baker-Dead Ox Flat Section, 
Old Oregon Trail Highway 


Waldport Maintenance Material 
Project, Oregon Coast and Alsea 
Highways 


M.P. 67 to 81, Oregon Coast 
Highway 


Denver & Union Avenues to Hous- 
ing Project at Old Peninsula 
Golf Course 


Milton-Washington State Line 
Section, Oregon-Washington 
Highway 


Cold Springs Rock Production 
Project, Columbia River, Pendle- 
ton-Cold Springs and Hermiston 
Highways 


Euchre Mountain Section, 
Siletz Secondary Highway 


Davies-Sylvan Section, Wolf 
Creek Highway 


Connection, West Portlend-Hub- 
bard Highway to Wolf Creek High- 
way near Cedar Mills 


Front Avenue from Interstate 
Avenue to Barbur Boulevard 


Authorization 
lst - $225.00 


lst-$1, 300.00 


lst = $500.00 


lst - $400.00 


lst - $700.00 


lst - $300.00 


lst - $200.00 


lst - $250.00 


lst re $300.00 


2nd-$4,000.00 


Total to date 
$10,000.00 


1st-$7,000.00 


3rd-$13, 000.00 
Total to date 
$22,000.00 
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weather conditions. The Engineer advised that this job wes per- 
formed as expeditiously as weathered labor conditions would per- 
mit so, in his estimation, the contractors should not be penalized 
for over-running the time limit. He recommended that the e.:tension 
of time requested be sranted without penalty. A letter was pre- 
sented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation by unanimous vote. 


B. C. Hall Co., J. C. Compton & "McNutt Bros., Contract No. 2526, 
for construction of Unit "B" of the Monmouth-Benton County Line 
Section of the Pacific Highway Vest in Polk County, requested an 
extension of time of 60 days from July 31 to September 30, 1943, 
within which to complete this job. They elleged that extremely 
bad weather conditions during the spring months hindered construc- 
tion operations and was directly responsibl. for over-running the 
specified time limit. The Sngineer advised that the reasons given 
by the Contractors for failure to complete the job on time are correct; 
furthermore, the contractors experienced difficulty in securing com- 
petent labor. He recommended in view of the circumstances that the 
extension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring there- 
in. The Commission approved the recommendation by unanimous vote. 


Eugene Sand & Gravel Company, Contract No. 2604, for furnish- 
ing crushed materials in stock piles for use on the Selt Creek Falls- 
Odell Butte Section of the Willamette Highway in Klamath and Lane 
Counties, requested an extension of time of 70 days from July 31 to 
October 9, 1943, within which to complete this job. The Engineer 
edvised that the contractor experienced difficulties in securing 
suitable railroad cars on which to ship materiel from its plant in 
Eugene; also, that the company was hindered in trucking the material 
over the hauling roads because of snow conditions. He recommended 
that the extension of time requested be granted without penalty. 

The recommendation was apvroved by the Commission by unenimous vote. 


_M. C. Lininger & Sons, Contract No. 2619, for furnishing crushed 
rock for the Chemlt Rock Production Project on The Dalles-Californis 
Highway in Klamath County, requested an extension of time of 34 days 
from July 21 to September 23, 1943, within which to complete this 
job. They attributed their failure to complete the project within 
the specified time limit to difficulties in securing labor and to 
breakdown of equipment. The Engineer advised that the state has 
suffered no loss due to the contractors' failure to complete the 
job on time and recommended, in view thereof, that the extension of 
time requested be granted without penalty. The recommendation was 
approved by the Commission by unanimous vote. 


The Engineer reported that contracts Nos. 2595, 2596, 2604, 2616, 
2619, and 2636, for the construction of state highway projects, have been 
completed according to the requirements of the contracts or modifications 


Section and Hi Authorizatio 


Stockpile, 131-1426 Union Union-Baker County Line Section, lst - $250.00 
Quarry & Medical Springs Secondary Hwy. 


24-1441 Marion Salem-Hayesville School Section, 2nd - $950.00 
Pacific Highway East Total to date 
$1,800.00 


Location 26-1469 Multnomah Portland-Bonneville Section, 1st-10,000.00 
& Plans Columbia River Highway 


In the discussion of this matter the Commission reaffirmed its pre- 


vious decision not to approve surveys for projects that are not to be included 


in the 3-year post-war construction program. 


The Engineer was instructed ac- 


cordingly and was further advised that the Commission does not expect to ap- 
prove surveys for projects other than those involved in such 3-year post-war 
program, unless the survey is of an emergency nature. 


tensions of time within which to complete highway contracts: 


The Commission had under discussion the following requests for ex- 


McNutt Brothers, Contract No. 2572, for surfacing and construc- 
tion of bituminous macadam on the Grave Creek-Jumpoff Joe Section 
of the Pacific Highway in Josephine County, requested an extension of 
time from September 30, 1942, to October 11, 1943, within which to 
complete this job. They gave the following reasons for failure to 
complete the project within the specified time limit: (1) difficulties 
in securing the gravel pit which was to be furnished by the state, 

(2) adverse weather conditions during the winter and spring months 

of 1942-43, (3) shortage of both skilled and unskilled labor due to 
war time conditions. The Engineer advised that the reasons given by 
the contractor for over-running the time limit are substantially 
correct, although the principal reasons for the delay were diffi- 
culties encountered in crushing rock and the contractor's inability 

to secure competent help. He recommended in view of the circumstances, 
that the extension of time requested be granted without penalty, not- 
withstanding that the state incurred extra expense for engineering 
supervision and that the traveling public was somewhat inconvenienced 
by the delay. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved the recommendation 

by unanimous vote. 


E. C. Hall Company and J. C. Compton, Contract No. 2595, for con- 
struction of bituminous macadam surfacing on Section "A", Monmouth- 
Benton County Line Section of the Pacific Highway West in Polk County, 
requested an extension of time from July 31 to September 30, 1943, 
within which to complete this job. They attributed their failure to 
complete the contract within the specified time limit to adverse 
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The Commission considered and signed agreements, et cetera, as 
follows: 


Agreement with George H. Wells Company for furnishing and plac- 
ing 200 to 300 tons of asphalt material adjacent to railroad tracks 
on Main Street, in tow of Milton; 


Modification of project agreement with Public Roads Adminis- 
tration covering Boardman Flight Strip; 


Modification of project agreement with Public Roads Adminis- 
tration covering Rome Flight Strip; 


Project agreement with the Public Roads Administration cover- 
ing Aurora Flight Strip; 


Modification of project agreement with the Public Roads Adminis- 
tration covering the Siletz-Toledo Section; 


Bargain and sale deed conveying unto August L. Schubring and 
wife 19,840 squere feet of land in Washington County; 


Quitclaim deed conveying to the City of Portland certain prop- 
erty adjacent to. the Lower Columbia River Highway within the Portland 
city limits. (This deed is to correct e deed in which the State 
Highway Commission was inadvertantly included as grontee.) 


. Acceptance of revokable permit from U, S. of America, covering 
use of government-owned property near Astoria, in Clatsop County. 


The Commiseion had under discussion the setting of a date for its 
next reguler meeting for the receiving of bids and decided to hold such meet- 
ing in Portland on Tuesday, December 21, 1943. The Secretary was instructed 
to make the usual arrangements to hold this meeting in the auditorium of the 
Public Service Building. (Later changed to Thursday, December 23, 1943.) 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:40 p. m, 


— 


fhe 
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7, 


Z, 
State Highway Engineer 


Secretary 7 


thereof, and that said jobs are now ready for acceptance. The following 
resolution accepting the above projects was offered and adopted by the unani- 
mous vote of the Commission, on motion of Commissioner Chessman, which was 

seconded by Commissioner Schaupp: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state high- 
way projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2595, with E. C. Hall Co. and J. C. 
Compton, for bituminous macadam surfacing on Section mat, 
Monmouth-Benton County Line Section of the Pacific Highway 
West in Polk County, completed on September 30, 1943; 


Contract No. 2596, with E. C. Hall Co., J. C. Compton 
and McNutt Bros., for grading and bituminous macadam sur- 
facing on Section "B", Monmouth-Benton County Line Section 
of the Pacific Highway ‘lest in Polk County, completed on 
September 30, 1943; 


Contract No. 2604, with Sugene Sand & Gravel Co., for 
furnishing crushed material in stockpiles on the Salt Creek 
Falls-Odell Butte Section of the Willamette Highway in 
Klamath and Lane Counties, completed on October 9, 1943; 


Contract No. 2616, with A. H. Saxton & Son, for furnish- 
ing crushed material in stockpiles on the Trent-Salt Creek 
Falls Section of the Willamette Highway in Lane County, 
completed on August 12, 1943; 


Contract No. 2619, with M. C. Lininger & Sons, for fur- 
nishing crushed material in stockpiles on the Chemult Sec- 
tion of The Dalles-California and Willamette Highways in 
Klamath County, completed on September 23, 1943; 


ha Contract No. 2636, with D. C. and A. L. Williams, for 

; furnishing crushed material in stockpiles on the Weston Sec- 
tion of the Oregon-"ashington and Weston-Elgin Highways in 
: Umatilla County, completed on September 24, 1943; 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec~ 
tive contracts, and said jobs are hereby accepted and finel payment 
in connection with each is hereby authorized. 


PACIFIC HIGHWAY EAST 
CONSTRUCTION OF PEDESTRIaN WuLkWad WeAR MILWAUKIE 


Birkemeier & Saremal 
Tower Sales & Erecting Co. 
Norris & Philpott 

C. W. Reeve 

Archie R. Averill 

John G. Lundstrom 


THE DALLES-CALIFORNIA HIGHWAY 
METOLIUS-REDMOND ROCK PRODUCTION 


M. C. Lininger & Sons 
D. C. & A. L. Williams 
Babler Bros. 

T. W. Thomas 

Rogers Construction Co. 
P. B. Doherty 


CENTRAL OREGON HIGHWAY 
BROTHERS-HARNEY COUNTY LINE ROCK PRODUCTION 


M. C. Lininger & Sons 
J. A. Terteling & Sons 
McNutt Brothers 

Babler Bros. 

T. W. Thomas 

Rogers Construction Co. 


PENDLETON-JOHN DAY HIGHWAY 
UMATILLA COUNTY LINE-LONG CREEK ROCK PRODUCTION 


M. C. Lininger & Sons 
P. B. Doherty 
Rogers Construction Co. 


ACGESS ROAD PROJECT 
KLAMATH FALLS AIR STATION 
GRADING AND SURFACING 


Clifford A. Dunn 
Babler Bros. 


SILETZ SECONDARY HIGHWAY 
KERNVILLE-EUCHRE MOUNTAIN SECTION 
GRADING, SURFACING AND ROCK PRODUCTION 


J. S. Risley 
Rogers Construction Co. 
T. W. Thomas 
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$30,055.00 
31,900.00 
34,800.00 
36,750.00 
37,120.00 
46,400.00 


$65,417.00 
77,080.00 


$56,985.00 
75,010.00 
82,370.00 


tr 
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Portland, Oregon, December 23, 1943 


The State Highway Commission was scheduled to meet in regular 
session at 9:00 a. m., in the euditorium of the Public Service Building, 
Portland. Due to the illness of Commissioner Chessman and the unavoidable 
detention of Commissioner Schaupp, Chairman Banfield announced at 9:00 a. m. 
that the opening of hids, scheduled for that hour, would be postponed until 
11:15 a. m., and that no official tusiness would be transacted until the 
arrival of Commissioner Schaupp. Commissioner Schaupp arrived at 11:00 a. m. 
anc the Chairman declared the Commission in session. Present were: 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner 

Re H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 


The first order of business was the appointment of Oscar Cutler 
as Acting Secretary, due to the absence of the Commission's Secretary, 


H. B. Glaisyer The following resolution was adopted with regard to the 
matter: 2 


: WHEREAS, H. B. Glaisyer, the duly appointed, qualified 
1 and acting Secretary to the Oregon State Highway Commission, will 

| be absent from the State of Oregon for the period beginning December 
22, 1943, and ending January 6, 1944; and 


WHEREAS, it is necessary that someone be appointed to 
serve as Acting Secretary during the absence of the said H. B. 
Glaisyer; and 


WIEREAS, Oscar Cutler is, in the opinion of the Commis- 
sion, cualified to perform the duties of such office and serve as 
Acting Secretary during the absence of the regular Secretary; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That Oscar Cutler be and he hereby is appointed as 
Acting Secretary to the Oregon State Highway Commission, and that 
he serve in such capacity during the period beginning December 22, 
1943, and ending January 6, 1944. 


2. That as such Acting Secretary the said Oscar Cutler 
is hereby authorized and empowered to do and perform all of the 
duties appertaining to the seid office for said period. 


Bids, as follows, for highway construction projects, were opened 
and read in conformity with previously published notices, following which 
Cheirman Banfield announced that the award of contracts would be made at 4:00 
Pp. Met 
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In connection with the 1943 act by which the Legislature appropriated 
certain of the state highway funds to the cities, the Commission approved 
forms of resolutions required to carry out the provisions of the law, as follows 


WHEREAS, it is provided by Chapter 371, Oregon Laws, 1943, 
that: 


"Beginning with the year 1943 and annually thereafter 
there shal] be and hereby is appropriated out of the state 
highway fund such sums of money as will equal 5 percent of 
all moneys credited to the state highway fund by the state 
treasurer between January 1 and December 31 of each year, 
end which have accrued from funds transferred to the state 
highway fund by the state treasurer under the provisions 
of section 115-135, 0. C. L. A., and under the provisions 
of section 115-528, 0. C. L. A., and under the provisions 
of section 110-1705, 0. C. L. A., and from fines and pen- 
alties assessed and collected for violations of the motor 
vehicle and transportations laws, and which have been paid 
to the state treasurer, which appropriation shall be dis- 
tributed among the several cities as provided in this act; 
but in no event shall payment under this act be made to 
cities for any year unless more than $11,000,000 is cred- 
ited to such fund, and allocations hereunder shall be made 
to cities only from any excess over $11,000,000 credited 
to such fund in any year." 


AND, WHEREAS, pursuant to the laws of the State of Oregon 
there was credited to the state highway funds by the State Treasurer 
for the calendar year » the sum of $ 3 and 


WHEREAS, by applying the factors of allocation provided 
for in said act the State Highway Commission has apportioned to 
the several cities of the State their respective shares in said 
state highway funds; 


NOW THEREFORE, the State Highway Commission does hereby 
certify to the Honorable Robert S. Farrell, Jr., Secretary of State 
of the State of Oregon, the following apportionment or appropria- 
tions out of said state highway fund for the calendar year ; 
to wit: 


City Amount 


That of the above enumerated cities the following cities 
are incorporated cities of the State of Oregon having a population 
less than 1,000: 


I. 0. N. HIGHWAY 
IDAHO STATE LINE-MOLLOY RANCH SECTION 
GRADE WIDENING, SURFACING AND OILING 


Morrison-Knudsen Co., Inc. 


JORDAN VALLEY SECONDARY HIGHWAY 
HOOKER CREEK-JORDAN CREEK SECTION 
GRADING, SURFACING AND OILING 


Rogers Construction Co. $149,587.00 
Morrison-Knudsen Co., Inc. 166, 367.00 
; E. C. Hall Co. & J. C. Compton 166,527.50 
i] McNutt Brothers 178,661.50 
j E, B. Bishop 179,791.00 
Babler Bros. 193,370.00 


I. O. N. HIGHWAY 
JORDAN CREEK-SCOTIS BUTTE CREEK SECTION. 
GRADE WIDENING, GRAVEL BASE, ROADBED TOPPING AND OILING 


Rogers Construction Co. 00 
E, C. Hall Co. & J. C. Compton 405,469.00 
McNutt Brothers 438,240.00 
E. B. Bishop 495,488.00 
Morrison-Knudsen Co., Inc. 511,945.00 
Babler Bros. 533,468.00 


CENTRAL OREGON HIGHWAY 
JUNTURA-HOPE ROCK PRODUCTION 


Chester T. Lackey 


J. A. Terteling & Sons 43,226.00 
Western Rock Company 49,075.00 
R, 0. Dail & Warren Bros. 51,720.00 


Rogers Construction Co. 


HEPPNER AND LEXINGTON-ECHO HIGHWAYS 
LEXINGTON ROCK PRODUCTION 


Oscar E,. Joelson 00 
M. C. Lininger & Sons 35,800.00 
Rogers Construction Co. 35,972.00 
J. A. Terteling & Sons 37,000.00 
D.C. & A. L. Williams 39,000.00 


P. B. Doherty 


The Highway Commission confirmed the authority previously granted 
the Engineer to complete the 1943 agreements for maintenance in cities during 
the year of 1944. 
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2. ‘hat said sum of $ allocated to said city 
and made available for expenditure during the calendar year 194_ is 
hereby set aside and dedicated for the street projects hereinafter 
designated, 


3. That the following named streets hereby are selected 
and designated as the streets to be improved during said calendar 
year and the cost thereof to be paid out of said street fund; to 
wit: 


4. That the type, character and extent of street con- 
struction, reconstruction, repair, improvement and maintenance pro- 
posed with respect to said above named streets shall be 


5. That as mayor or city manager of said 
city be and he hereby is instructed and authorized to submit to the 
State Highway Commission for its written approval the said proposed 
plans and that said submission be by a certified copy of this reso- 
lution. 


6. That upon receipt of the written approval of said 
plens and projects all necessary steps shall be taken and all pro- 
cedure adopted necessary for the accomplishment of said street im- 
provement, all of which work shall be done in strict conformance 
with the plans and specifications approved by the State Highway 
Commission and in compliance with the provisions of said law. 


7. That this resolution shall be entered in the proper 
and appropriate records of said city and a duly certified copy 
thereof prepared for delivery by the said mayor or city manager to 
the State Highway Commission. 

Dated this day of » 194__- 


City of 


Attest: By. 
By. 
By. 


City Recorder 


1943 
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That before said last named cities may expend funds appor- 
tioned to them out of said state highway fund they must first qualify 
by submitting to the State Highway Commission for approval plans for 
the expenditure of such funds. 


That a certified copy of this resolution and certificate 
be delivered to the said Secretary of State for his use and guidance 
in the administration of said law. 


That this resolution be entered in the minutes and records 
of the Commission as of e 


WHEREAS, by and under the provisions of Chapter 371, Oregon 
Laws, 1943, there is appropriated annually out of the state highway 
fund sums of money, which sums so appropriated are by the terms of 
said act dedicated for the "construction, reconstruction, improve- 
ment, repair and maintenance of city streets which have not been 
designated as connecting links between state highways by the State 
Highway Depertment in the manner provided by law"; and 


WHEREAS, said act provides "that cities of less than 1,000 
population may not expend funds allocated to them hereunder, unless 
and until plans for such expenditure have been submitted to the 
State Highway Commission and received the written approval thereof" 
and 


WHEREAS, is an incoruorated city of the 
State of Oregon having a population of less than 1,000; to wit, has 
a population of 3; and 


WHEREAS, in response to the requirements of said act there 
has been apportioned by the State Highway Commission to said city 
for use and disbursement under the terms of said act, for the calendar 
year of Pe OU 2 a Pe: 

WHEREAS, it is the purpose of said city to conform in all 
respects to and with the provisions of said law and therefore and 
for that purpose there is submitted to the State Highway Commission 
for its approval plans, estimates and specifications which have here- 
tofore been approved by the municipal authorities of said city; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. There hereby is created a fund to be known as the "State 
Tax Street Fund", into which fund shall be paid and credited all of 
the money allocated to and received by said city by virtue of the pro- 
visions of said law. 


The Commission likewise denied the request of the City of Willamina 
for the widening of the Willamina River Bridge at Willamina. All such pro- 
jects must wait for proper consideration after the war. Chairman Banfield 
stated that no project of this kind can be built in wartime without the ex- 
press approval of the Army, Navy or the War Production Board. 


The Commission took similar action with reference to the Klamath 
Falls City Council's recuest for the immediate improvement of South Sixth 
Street, Klemath Falls. 


Similar action was taken with reference to the request of Gilliam- 
Wheeler Pomona Grange No. 7, for the improvement of the Wasco-Heppner Second- 
ary Highway, between Condon and Moro. 


The Commission considered and signed project agreements with the 
Public Roads Administration, as follows: 


Agreement covering the Astoria 4irport Section 
Agreement covering the Monmouth-Pedee Section 


The Commission instructed the Secretary to advise the Nyssa 
Chamber of Commerce that the oiling of certain highways connecting Adrian 
with U. S. 95 would be considered as a postwar project, but that no commit- 
ments would be made at this time. ; 


The Commission next considered the Maintenance Budget, and requested 
the Engineer to make a detailed report, approving in the meantime such ex- 
penditures as are necessary to carry on maintenance work on the highway sys- 
tem until the report can be considered. 


Based on the opinion of the Chief Counsel, the Engineer was ad- 
vised to inform the State Budget Director that the State Highway Commission 
is without euthority to operate bus service for state employees between 
Portland and Salem. 


The Commission considered and signed a settlement with the City 
of Corvallis for a claim for the maintenance and repair of certain water 
pipe lines disturbed during highway construction north of the Corvallis city 
limits. 


The Commission accepted as a compromise settlement of its claim 
against the P & M Lumber Company, the sum of $600.00 for damages to a bridge 
at Mile Post 226.76 on the Pacific Highway. 


The Engineer reported to the Commission that stop signs are no 
longer considered necessary at railroad grade crossings where automatic sig- 
nals are maintained. After careful consideration the Commission ordered such 
stop signs removed. 


The Commission considered the request of the City of St. Helens 
for establishment of a 25-mile-per-hour speed limit along the Lower Columbia 
River Highway through West St.Helens. No action was taken, because the establish- 


1943 


WHEREAS, under the provisions of Chapter 371, Oregon Laws, 
1943, there has tven by this Commission apportioned to 
for use and disbursement during the calendar year for street 
purposes a8 provided in said law the sum of $ _3 and 


WHSREAS, said city being a city of less than 1,000, to 
wit: a city of , has submitted to this Commission for 
approval plans for the expenditure of said sum of $ during 
said calendar year; and 


WHEREAS, said plans and projects, having been submitted by 
this Commission to the State Highway Engineer for examination and 
approval, have been approved by him; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. ‘hat the following named streets of the city of 
propose2 for improvement by said city as evidenced by a certified 
copy of a resolution adopted by said city and served on this Commission 
be and said streets hereby are approved and thereby qualified for funds 
apportioned to said city by this Commission under the provisions of 
said law, the streets so approved being as follows: 


2. That the type, plan and character of improvement sug- 
gested in said resolution be and said plans, type and character of 
improvement hereby are approved. 


3. That by the adoption of said resolution said city shall 
be deemed to have qualified under the provisions of said law and is 
therefore entitled to receive the funds apportioned to said city by 
this Commission. 


4. That a certified copy of this resolution be delivered 
to the mayor of said city and a like certified copy delivered to the 
Secretary of State for such purpose as it may serve in connection with 
the administration of said act. 


5. That this resolution shall be entered in the minutes 
and records of the Commission as of the day of » 194_- 


The Commission approved an estimated expenditure of $33,000 for the 
improvement of the Rhea Creek-Chapin Creek Section of the Heppner-Spray Second- 
ary Highway, in Morrow County. 


The Commission denied the request of the Pacific Plywood Corpora- 
tion for the construction of a sidewalk along the Salmon River Highway wester- 
ly from Willamina a distance of about one-fourth mile to the company's plant. 


a — 
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BE IT FURTHER ORDERED that the State Highway Engineer be 
and he hereby is ordered and directed to erect at appropriate places 
in sufficient number adequate signs giving notice of the particular 
applicable speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore 
made by the Commission with respect to speed or speeds applicable 
to any of the highways or sections of highways specified herein 
which is in conflict with the provisions of this order hereby is 
vacated and annulled. 


The Commission denied the recuest of Oretown Grange Number 354 for 
state aid in moving e church building back from the highway, in order to pro- 
vide parking space for automobiles. 


The Commission approved payment of $100 toward the cost of con- 
structing a drainage ditch opposite Mile Post 276.97 on the John Day High- 
way, with the understanding that Malheur County and the Warm Springs Irri- 
gation District will each pay $50 toward this project, based upon the rec- 
ommendation of the Engineer that the drainage facilities would be of benefit 
to the highway. The Chief Counsel was instructed to prepare the necessary 
agreement. 


The Commission considered the request of Leonard and Slate for in- 
creased compensation in connection with the operation of the Wilsonville 
Ferry. The Secretary was instructed to advise Leonard and Slate that if the 
appeared before the Commission personally, the Commission would discuss this 
natter with them. 


The Commission considered the request of the City of Willamina for 
engineering assistance in the establishment of street grades along the route 
of the state highway in the city. The Engineer was instructed to provide 
this service. 


The request of Ishams Transfer and Storage for permission to use 
the state scales at Grants Pass for the weighing of chrome ore was denied and 
the Secretary was instructed to advise them of the Commission's action. 


The Commission accepted the offer of Roy Montague, Arlington, to 
pay $15 for an old water tank owned by the State Highway Department, located 
about four miles east of Arlington. 


The Commission authorized the purchase of one pneumatic wood-boring 
air drill, at an estimated cost of $190. 


The Commission approved renewal of present contracts with the 
Hospital Associations. 


ment of speeds on state highways in cities is a function of the State Speed 
Board, of which the Chairman of the Highway Commission is a member. 


On the recommendation of the Engineer, the Highway Commission es- 
tablished a 25-mile-per-hour speed limit on the Airport Detour Road at Astoria 
during the period that this road is used as a detour for U. S. 30. The Com 
missio adopted the following resolution with respect thereto: 


WHEREAS, the State Highway Commission, pursuant to the pro- 
visions of Section 115-320, 0. C. L. A., as amended by Chapter 458, 
Oregon Laws, 1941, has caused an engineering and traffic investi- 
gation to be made with respect to certain state highways and/or certain 
sections of state highways more particularly and completely described 
and set forth hereinafter; and 


WHEREAS, the data, facts and information obtained in con- 
nection with said investigation are all on file in the office of 
the State Highway Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investi- 
gation the Commission has determined that the fixed and designated 
speeds prescribed by the provisions of subsection (b) of said Sec- 
tion 115-320, 0. C. L. As, as amended, are in certain specified 
instances greater than is reasonable and safe and in other speci- 
fied instances are less than is reasonable under the conditions 
found to exist upon or with respect to the state highways or sec~ 
tions of state highways hereinafter set forth and more particularly 
described and defined hereinafter, and the Ste%e Highway Commission 
has therefore determined to designate a different speed thereupon 
than the speed fixed in said statute, which said different speed or 
speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the 
Commission with respect thereto, the Commission does hereby deter- 
mine and does hereby order that within the meaning and purpose of 
said Section 115-320, 0. C. L. A., as amended, the speed at which a 
vehicle may be driven upon said state highway and/or upon said sec- 
tions of said state highway shall not exceed the rate of speed set 
forth immediately following. 


Name of highway: Oregon Coast 
Highway number: 9 Route number: Us. S. 10) 


Location of Termini ws a 


M.P. 5.37 (Lewis & Clark River Bridge to 
M.P. 7.07 (Approximately E. City Limits of Warrenton {29 miles per hn 
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at its next regular meeting. The Commission authorized the payment of expenses 
of the engineers and attorney for travel in the State of Washington, if such 
travel is necessary, subject to the usual approval by the Governor. 


Bruce Spaulding, Attorney, and William Swindells,representing the 
Willamette Valley Lumber Company of Dallas, likewise appeared and made a re=- 
quest for e proposed grade crossing for a logging road in the vicinity of 
Dallas, The Engineer was instructed to meke a personal inspection with 
these gentlemen, on the ground, ond report back to the Commission at the next 
meeting. 


The Commission then considered communications received since the 
last meeting. 


With reference to the letter from School District 138, Wauna, 
Oregon, recuesting operation of a small waiting room on the Lower Columbia 
River Highway one-half mile west of Taylorville, for the benefit of school 
children and others who teke the bus at that point, the Commission decided 
that the erection of waiting rooms of this kind was not the responsibility 
of the Commission. 


The Commission denied action requested by the Redwood Empire 
Association opposing the proposed increase in the tax levy on passenger 
and pullman fares, as being a question beyond the jurisdiction of the High- 
way Commission. 


A letter from the Manzanita Community House, Inc., endorsing 4 
proposal for a wild game preserve on Neahkehnie Mountain was presented. 
Action on the letter was deferred until Commissioner Chessman could be 
present. 


The Highway Commission considered the suggestions of Harry Hansen 
of Junction City and C. £. Moyer of Dillard and decided not to present a 
recuest to the Army Engineers for revetment projects on the Willamette High- 
way, near Junction City and on the Umpqua River at Dillard, for the reason 
that the highway department is not particularly concerned, and there appears 
to be no hazard to the highway at these points. 


The Commission further stated that they would only take up these 
matters with the Army Engineers when it directly concerned the highways. 


No action was taken on the request of the Columbia County Court 
to designate the Scappoose-Vernonia County Road as a secondary highway. 


Communications from the Reverend Luke Powleson and Meyor C. A. 
Meeker, expressing appreciation of the Commission's activities, were ordered 
filed for the record. : 


Upon recommendation of the Assistant Attorney the issuance of per- 
mits for the utilization of right of way for "victory gardens" was approved 
for the calender year 1944. 


~ 
Te) 
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The Engineer reported that he had been unable to purchase the truck 
scales authorized by the Commission, because of the refusal of the War Pro- 
duction Board to release the scales; therefore, consideration of Glenwood as 
a suitable scale site will have to be deferred. 


F. H. Brundage, Western Log and Lumber Administrator, War Productim 
Board, requested by letter reconsideration by the Commission of its refusal to 
grant e permit to the Byerly Logging Company for permission to operate logging 
trucks with excessive overhang. The Engineer reported that such operation 
was inimical to the safety of the public, because in swinging around the curves 
the rear of the load would encroach upon the opposite traffic lane; further- 
more, the long overhang caused the logs to oscillete up and down, which in- 
creased the impact on the rear axlé. The Commission discussed various ways 
and means of overcoming these difficulties by various safeguards, but was ad- 
vised by the Chief Counsel that he could find nothing in the law that would 
permit the Commission to grant the request for the additional overhang, over 
and above that specifted under the law. On the basis of this information the 
Commission again denied the request. 


The Engineer reported briefly on his personal inspection of the 
proposed crossings at grade of the Ostrander Railway & Timber Company's new 
logging road on state routes 211 and 215. In both cases the Engineer reported 
that he found the sight distance quite impaired and it was his considered 
opinion that the crossings would be hazardous to the general public and he 
recommended that the request for grade crossings be denied. He further stated 
that if the Commission did approve grade crossings, flagmen would be re- 
quired to safeguard the traveling public, and all logging trucks required to 
stop before entering or crossing these highways. He gave as his thought that 
the cast of watchmen and the cost of stopping the trucks would equal an anmal 
sum which would in a short time amortize the cost of grade separation struc- 
tures, which he estimated at about $50,000. Shortly afterward, Mr. Charles 
McCulloch, Attorney for the Ostrander Railway & Timber Company, appeared and 
again requested that the Ostrander Railway & Timber Company be permitted to 
cross the highways at grade. He gave as his thought that it might be possible 
to work out an agreement wherein the lumber company would be permitted to 
operate grade crossings for the duration of the war and install separation 
structures thereafter, when labor and materials would be more available. The 
Engineer was instructed to meet with Mr. McCulloch and the angineers of the 
Ostrander Railway & Timber Company on the ground, and discuss the proposition 
in more detail and the Engineer to report back his findings to the Commission 
at the next meeting. 


The Commission considered complaints concerning the weighing of 
logging trucks and overweight violations committed by log haulers, and dis- 
cussed the advisability of imposing special penalties on log haulers for over- 
loading. No definite action with regard to this matter was taken by the Com- 
mission. After a discussion of the subject the Commission instructed the 
Engineer and Attorney or their representatives to contact the officials in the 
State of Washington who are charged with the enforcement of Washington's laws 
and regulations relative to log hauling, and make a report to the Commission 
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Type of Prefix 


Survey No. County Section and Highway Authorization 
Prospect. 12-1430 Grant John Day-Harney Co. Line Sec., 2nd - $200.00 
John Day-Burns Highway Total to date 
Prospect. 13-1422 Harney Grant Co. Line-Burns Section 2nd - $200.00 
John Day-Burns Highway Total to date 
$700.00 
Prospect. 13-1424 Harney Burns-Buchanan Section, 2nd - $200.00 
Central Yregon Highway Total to date 
$500.00 
Retracing 22-1458 Linn Steiwer Hill-Murder Creek 2nd-$1 ,000.00 
Center Section, Pacific Hwy. East Totel to date 
Lines $2,000.00 


fhe Commission considered and ordered the extensions of time for 
the completion of highway contracts as follows: 


A. C. Suhre, dba Bend Sand and Gravel Company, Contract No. 
2565, for the Redmond Rock Production Project, in Crook and Des- 
chutes Counties, requested an extension of time from August 31, 
1943, to October 11, 1943. The Engineer advised that the contractor 
had difficulty in obtaintng equipment and parts, and also experi- 
enced difficulty in producing materiel from the specified pit, 
and on his own volition moved to another pit. Inasmuch as the state 
maintenance work was not delayed in any manner, the Engineer recom- 
mended that the extension be granted without penalty. Mr, Schaupp 
moved that the recommendation be approved. It was so ordered by 
Chairman Banfield. 


Chester f. Lockey, Contract No. 2600, for the Dead Ox Flat- 
Cairo Junction Rock Production Project, in Malheur County, re- 
quested an extension of time from April 30, 1943, to October 16, 
1943. The Engineer reported that he had examined the contractor's 
claim and the delay was due to shortage of labor, difficulty in 
getting repair parts, and government work that the contractor had 
on the airport at Ontario. He recommended that the extension be 
granted without penalty. Mr. Schaupp moved that the recommendation 
be approved and it was so ordered by Chairman Banfield. 


P. B. Doherty, Contract No. 2632, for the Alsea Mountain Rock 
Production Project, in Benton County, requested an extension of 
time from September 30, 1943, to November 24, 1943. The contractor 
gave as his reason the shortage of labor and inability to secure 
hauling equipment. The Engineer stated that the delay in the com- 
pletion of the work did not cost the state extra money, and the 
reason given by the contractor was substantially correct, and he 
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The Commission approved and accepted the amended offer of Sem 
Alderson for the purchase of buildings on the Wolf Creek-Grave Creek Section 
of the Pacific Highway. 


The claim of George W. White for alleged damages to crops on pro- 
perty acquired from him for right of vay for the Wolf Creek Highway, was 
referred to the Engineer for investigation of the drainage facilities. 


The Attorney resented a letter from Dr. Moser's attorney, Neil 
Alien, Grants Pass, suggesting that the Highway Commission abandon its con- 
demation in connection with a gravel pit which Dr. Moser ows, and in lieu 
thereof execute a lease for the maintenance of the stock piles end for such 
grevel as has been or may be taken, at an agreed price per cubic yard. This 
matter was referred to the Engineer with a request for investigation and 
recommendation with reference to this offer. 


The Commission did not aporove the deeding to Marion County of a 
strip of land acquired by the state as right of way for a county road to re- 
place a section of the old county road across the Aurora Flight Strip,in view 
of the fact that there might be some change there in the future. There appears 
to be no necessity for immediate action. 


The Commission decided not to employ special counsel to assist the 
Chief Counsel in the condemnation of part of the Public Market property 
nlong the route of Front Street in the City of Portland. 


The State Parks Superintendent reported on several matters which he 
had hed under discussion with Chairman Banfield with reference to the purchase 
of additional property for parks. The matter was deferred until Commissioner 
Chessman could be present. 


The State Parks Superintendent was instructed to appear at the next 
meeting of the Highway Commission, at which time the several matters which he 
had in mind could be presented before the entire Commission. 


The Commission approved the following surveys authorized by the 
Engineer since the last meeting: 


Type of Prefix 

Survey No. County Section and Highway Authorization 

Prospect. 12-1432 Grant Wheeler County Line-Flat Creek 1st - $350.00 
Section, John Day Highway 

Plans & 12-1433 Grant Soda Mountain-Harney County lst - $500.00 

Relocatio Line Sec., John Day-Burns Hwy. 

Prospect. 113-1426 Harney Crane-Diamond Section, Diamond Ist - $200.00 


Valley Secondary Highway 
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Contract No. 2641, with Newport Construction Co., for 
grading and paving on the North Bend Airport Access Road in 
Coos County, completed on November 1, 1943. 


Contract No. 2647, with C. H. Grimstad & T. Vanderveldt, 
for construction of an oiled-rock footpath on the Miles 
Crossing-Lewis & Clark River Section of the Oregon Coast 
Highway in Clatsop County, completed on October 30, 1943. 


Contract No. 2655, with Babler Bros., for grading, 
surfacing and oiling on the Madras-Redmond Air Base Target 
Range Access Road in Jefferson County, was completed on 
November 6, 1943. 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state aighway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


The Assistant Attorney requested authority to purchase certain 
parcels of real property that are needed for various highway improvements. 
He submitted a list of such properties and suggested offers in connection 
with each. After careful consideration of each item the Commission approved 
the request and tre offers recommended. The following resolution with res- 
pect thereto was adopted by the Commission by unanimous vote of the Commis- 
sioners present upon motion of Commissioner Schaupp: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or 
other material sites, or sites for the storage of materials, as 
hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with 
the owmers of the property required, options have been obtained, 
which options have been considered by the Commission, outlining 
the bases of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the 
acquisition of the properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same 
hereby are, approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to canplete 


: recommended thet the extension of time be granted without penalty. 
q Mr. Schaupp moved that the recommendation be approved, and it was 
so ordered by Chairman Banfield. 


H Newport Construction Company, Contract No. 2641, for grading 
j and paving the North Bend Airport Road, in Coos County, requested 
an extension of time from October 31, 1943, to November 1, 1943. 
The Engineer reported that the contractor was delayed in perform- 
ing the work by reason of his contract on the North Bend Airport. 
He pointed out that the extension of time was for one day only, 
and recommended that it be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. 
Mx. Schaupp moved that the recommendation be approved, and it was 
so ordered by Chairmen Banfield. 


C. H. Grimstad and T. Venderveldt, Contract No. 2647, for 
sidewalk construction between Miles Crossing and the Lewis and 
Clark Bridge on the Oregon Coast Hjghway, in Clatsop County, re- 
quested an extension of time from September 30, 1943, to October 
30, 1943. The Engineer reported the contractor had difficulty in 
securing labor and matetials and recommended that the extension of 
time be granted without penalty. Mr. Schaupp moved that the rec- 
ommendation be approved, and it was so ordered by Chairman Banfield. 


The Engineer reported that contracts No. 2483, 2565, 2600, 2641, 
2647 and 2655, for the construction of state highway projects, have been com- 
pleted according to the requirements of the contracts or modifications there- 
of, and that said jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and pro- 
visions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2483, with Leonard & Slate, for grad- 
ing, surfacing and oiling on the Boswell Ranch-Follett 
Ranch Section of the Wallowa Lake Highway in Union County, 
completed on July 30, 1943. 


Contract No. 2565, with A. C. Suhre (Bend Sand & 
Gravel Co.), for furnishing crushed gravel in stockpiles 
on the Redmond Section of the McKenzie, Ochoco, The Dalles- 
California and Redmond-Bend Highways in Crook and Deschutes 
Counties, completed on October 11, 1943. 


Contract No. 2600, with Chester T. Lackey, for fur- 
nishing crushed gravel in stockpiles on the Dead 0x Flat- 
Cairo Junction Section of the Old Oregon Trail and Central 
Oregon Highways in Malheur County, completed on October 16, 
1943. 


MCKENZIE RIVE STION, MCKENZIE HIGHW 


11088-Harris, Lawrence T. 
Park 4.0 acres 


10432-A -State Land Board 
Restriction of 
Access 146.08 acres at $3.52 
(Correction) 


LEXINGTON-HEPPNER SECTION, HEPPNER HIGHWAY 


11136-Oregon-Washington Joint Land Bank and Newt O'Hara 
Quarry Site and 
Stockpile Site 8.81 acres at $27.50 per acre 
plus fencing 
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GRATIS Parker 


$513.50 DeSouza 


$242.17 Cozad 


IONE aR SE i, HEPPNER HIGH, 
11137-Evans Brothers 1.27 acres at $25.00 $31.75 
Stock Pile And fencing 
11135-Cutsforth, 0. W. 1.38 acres at $25.00 $34.50 
Stock Pile And fencing 
EXING’ IATILLA C INE SECTI EXINGTON—ECHO HIGHWAY 
11154-Nichols, Thomas H.0.93 acre at $20.00 $18.60 
Stock Pile Fencing 
RHEA CREEK. IN CREEK SECTION, HEPPNER-SPRAY HIGHIWA 
11151-Wright, Walter W. 6.00 acres at $20.00 $120.00 
Quarry and Stock 106 rods fence at $1.00 106.00 
Pile Site Release of mortgage - 
Federal Land Bank 7.50 
$233.50 
11153-Bechdolt, W. W. 0.41 acre at $25.00 $10.25 
Stock Pile Site 
11152-Stevens, Harold,& 0.83 acre at $20.00 $16.60 
Morrow County 
Stock Pile Site 
11150-Stephens, Arthur 0.71 acre at $25.00 $17.75 
Stock Pile Site Release of mortgage - 
Federal Land Bank 5.00 
$22.75 


re 
Lie) 
© 
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the acquisition of the said properties and to take title thereto 
in the name of the State of Oregon. The said properties hereby 
ordered and authorized to be acquired are as follows: 


FAIRVIEW TROUTDALE SECTION, COLUMBIA HIVER AIGHWAY 


7547-Chase, M. and Anna 


Right of Way 4,500 sq.ft. at 10¢ $450.00 Parker 
1,774 sqeft.,concrete floor at 20¢ 354.80 
1,500 sq.ft. graveled surface 75.00 
Damage to remainder of property 400.00 


Destruction shed, cannot be utilized 100.00 
Dismantling, removing, reconstructing 


buildings, tanks (gas), pumps,etc.3,620.20 
$5,000.00 


LITTLE LUCKIAMUTE RIVER-MONMOUTH SECTION, BRIDGEPORT-MONMOUTH HIGHWAY 


11097-Fern, henry 0.37 acre at $100.00 $37.00 McChesney 
Right of Way 60 rods fence at 75¢ per rod 45.00 


11096-Ennis, Gilbert 2.04 acres at $100.00 $204.00 « 
Right of Way 130 rods fence at $1.50 per rod 


11098-Ennis, Gilbert 0.38 acre at $100.00 $38.00 " 
Right of Way 


11099-Dixon, E. S. 0.43 acre at $100.00 $43.00 " 
Right of Way 60 rods fence at 75¢ per rod 45.00 
$388.00 


BUTTEVILLE BBARD SECTION, \iES RTLAND-HUBBARD HIGHV 


3222-3-Jeskey, William Payment for falling, damaging and 
and Maude injuring additional trees not in- 
Easement cluded in original flight strip 


easement $350.00 Witt 


3222-A-Jeskey, William 9.81 acres at $125.00 $1,226.25 " 
and Maude 8.27 atres at $62.50 16.8 
Right of Way $1,743.13 


EUCHRE MOUNTAIN SECTION, SILETZ HIGHWAY 


; 11158-C. D. Johnson Lbr. 

‘ Co. ight of 2.4 acres 00.00 
Way & Slope 200 foot slope 00.00 
Easement 200 


Landon 


bli 
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gravel pits, storage sites, stockpile sites, weighing stations, 
broadcasting stations, and/or for appropriation, acquisition or 
manufacture of roadbuilding materials, approach or hauling roads, 
highway drainage, drainage tunnels, mainten&nce of unobstructed 
view of any state highway sd as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preser- 
vation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways 

or which may be conveniently reached from or by a public highway, 
and/or for the development and maintenance of parks, parking places, 
auto camps, camp sites, roadside development, recreational grounds 
or resorts, forest or timbered areas, or other places of attrac- 
tion and scenic value, and/or for any other use or purpose necessary 
or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airfields, access roads, 
public highways or for any other purpose designated by the United 
States; and 


WHEREAS, it is the judgment of the Highway Commission 
that the tracts or parcels of land hereinafter described are each 
necessary for the specific and particular purposes hereinafter 
expressly set forth; 


NOW, THEREFORE, BE If AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. ‘hat the Commission does hereby find and declare 
that the parcels of real property hereinafter described are each 
necessary for the accomplishment of the purposes hereinafter ex- 
pressly and specifically set forth, which said real properties and 
the specific purposes for which the same are being acquired are 
described as follows, to wit: 


Real property owned by Ellen A. Hannon, which pro- 
perty is located in the south half (S$) of the south 
half (S$) of Section 15 and in the north half (NZ) of the 
north half (N3) of Section 22, Township 39 South, Range 9 
East, W. M., Klamath County, Oregon, and is more pertic- 
ularly described on the attached sheet and designated as 
Parcel No. 1, and is further identified in the records of 
the Highway Commission as file R 11168, which property is 
being acquired for right of way purposes in connection 
with the Klamath Falls Air Station Access Road;* 


Real property owned by Frank Sijota and Elizabeth 
Sijota, which property is located in the northwest quarter 
(NW) of the southwest quarter (SW}) (Lot #6) of Section 
10, Towmship 8 South, Range 11 West, W. M., Lincoln County, 
Oregon, and is more particularly described on the attached 
sheet and designated as Parcel No. 2, and is further iden- 
tified in the records of the Highway Commission as file 


=) 
wo 
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FOLLY FARM-CRANE SECTION, ROME-PRINCETON HIGHWAY 


11027-Peterson Pros. 12.Z acres at $7.00 $85.40 Cozad 

Quarry Site (20 year lease) 
V, EY SECTION N Wi 

11054-Malheur County 2.91 acres #1.00 " 
Maintenance Site 

JORDAN CREEK-JORDAN VALLEY SECTION, JORDAN VALLEY HIGHWAY 

10897-Fraser, Wm. M. 0.06 acre $10.00 Parker 
Right of Way 

10932-Fraser, Wm. M. 1.13 acre $00.00 * 


Haul Road Easement 


BURNS-CRANE SECTION, DIAMOND VALLEY HIGHWAY 


11160-Heinz, Chester 40.0 acres - Ground Lease- $30.00 Van Scoy 
Cinder Pit Dec. 6, 1943 to July 1, 1944 


The Assistant Attorney also requested authority to acquire by 
condemnation the following properties which are needed in connection with 
the construction of the Klamath Falls Air Station Access Road and the Siletz 
Bay-Newport Section of the Oregon Coast Highway: 


File 11168-Ellen A. Hannon Recommended offer if state builds fence $250.00 
. ® if owmmer builds fence 700.00 


File 4050 -Frank Sijota, Recommended offer $225.00 
et ux. 


After consideration of both properties the Commission approved the request and 
the recommended offers. The following resolution with regard thereto was 
adopted by the Commission upon motion of Commissioner Schaupp, which was 
seconded by Chairman Banfield: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the pezc> of 
eminent domain real property and/or any right or interest there'n 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and tows, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 


Major Day, of the U. S. Army, requested the Highway Department 

to instruct army personnel in the operation of certain drawbridges along 
the Oregon Coast Highway, to the end that, in the event of a commando raid, 
the Army could open the bridges, which would constitute an effective road 
block ageinst the enemy. Major Day stated that the Army had no intention 
of opening the bridges without a competent man from the Highway Department 
being present, save and except in times of real emergency when it becomes 
necessary to delay enemy action. Under these circumstances, the Commission 
approved the request, and instructed the Engineer to arrange for the nec- 
essary instruction. 


Appea:ing for the Committee on Roadside Beautification and Timber 
Acquisition cf the Portland Chamber of Commerce were A. A. Loeb, Arthur 
Moulton, and Art Kirkham, of Portland. They stated that it was their opinim 
that the Association of Oregon Counties, which recently passed a resolution 
against the Commission's acquiring additional wayside strips, had acted with- 
out full knowledge of the Commission's procedure and objectives, and that the 
committee would endeavor to inform the members of the Association of Oregon 
Counties of the correct objectives of the Commission and its program to 
carry it out. It was their thought that when the Association fully realized 
the benefits to be derived from the Commission's action, no further protests 
would be made. 


The Corvallis City Planning Commission, consisting of T. J. Starker, 
Forestry Department, 0. S. C., Charles Whiteside, Whiteside Theatre, and 
Vic Goodnight, City Engineer, appeared before the Commission at this time. 
lir, Goodnight explained to the Commission the objective of the City Planning 
Commission of Corvallis, relative to the relocation of U.S. 99W through the 
city. Mr. Goodnight stated that the Engineering Department was well ac- 
quainted with the Planning Commission's idea of relocating the Pacific High- 
wey West along the water front in Corvallis. 


The Engineer pointed out that among the difficulties of this lo- 
cation is the presence of certain railroad-spur tracks on the street servic- 
ing industries adjacent to the street. Mr. Goodnight agreed that this was 
true and asked the Highway Commission to designate the water front location 
as the future location of the Pacific Highway, to the end that the Planning 
Commission of Corvallis might, on this definite commitment, work out the 
problem of the removal of the track, and the reestablishment of the imtustries. 
Chairman Banfield replied that the Highway Commission could not obligate it- 
self on a location of this kind for such & long time ahead, and suggested 
that the City Council of Corvallis and its Planning Commission try and settle 
these problems and arrange to clear the right of way of the railroad tracks 
and then present the matter again to the Commission. 


After further conference on the subject, the State Highway Engineer 
was ordered by the Commission to confer with the City Council and the Plan- 
ning Commission of Corvallis with relation to the plan, and Mr. Goodright 
offered to furnish the Engineer with estimates of cost of the proposed work. 
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R 4050, and which property is being ecquired for right of 
way purposes in connection with the Oregon Coast Highway.* 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State ts required for the specific 
purposes hereinabove set forth, end the said properties are being 
accuired for the express and specific purposes in this resoltuion set 
forth. 


3. Thet the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys 
necessary in connection with the determination, description, and ac- 
oulsition of said real properties, and said Engineer is further in- 
structed to prepare and submit to the Legal Department necessary and 
adeguate descriptions of the said real properties, which said de- 
scriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the 
acauisition of said property or properties, whether said properties 
be acquired by purchase, donation, agreement, or by the exercise of 
the power of eminent domain. 


4. That George Neuner, Attorney General of the State of 
Oregon, and J. M. Devers, Assistant Attorney General and Attorney 
for the State Highway Commission, be and they are hereby requested, 
authorized, and directed to attempt to agree with the owner or 
owners and/or with the tenants or persons in possession, if there 
be any, of said parcel or parcels of land with respect to the com- 
pensation to be paid for the taking of the same and the damage, if 
there be any, and in the event that no satisfactory agreement or 
agreements can be reached, then it is hereby further resolved that 
the Attorney General of the State of Oregon and J. M. Devers, 
Assistant Attorney General and Attorney for the State Highway Com- 
mission, be and they hereby are requested to commence and prosecute 
to a final determination such suit or action, or suits or actions, 
as may be necessary and appropriate to acquire title to the said 
premises and all rights therein for the purposes herein stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


*(The detailed descriptions of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution 
on file in the office of the State High”ay Commission, Salem, being 
Resolution No. 41, under the heading "Real Property Condemnation Reso- 
lutions" and said descriptions by this reference are made a part of 
this minute entry to the same extent as if copied in full herein.) 
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Milwaukie, submitted the low bid for this project, in the amount 
of 956,985.00, and Rogers Construction Co., Dayton, Washington, 

submitted the next-low bid, in the amount of $75,010.00, There 

was one higher bidder, The Commission awards the contraet to 

J. S. Risley, at his low bid of $56,985.00. 


Idaho State Line-Molloy Ranch Section of the I.0.N. Highway, 
in Malheur County. 2.26 miles grade widening, surfacing and oil- 
ing. Morrison-Knudsen Co,., Inc., Boise, Idaho, submitted the 
only bid for this project, in the amount of $39,420.00. The Conm- 
mission awards this contract to Morrison-Knudsen Co., Inc., at 
their low bid of 39,420.00. 


Hooker Creek-Jordan Creek Section of the Jordan Valley Second- 
ary Highway, in Malheur County. 5.08 miles regrading and rock sub- 
base; and 10.15 miles surfacing and oiling; also furnishing erushed 
rock in stock piles. Rogers vonstruction Co., Dayton, Washington, 
submitted the low bid for this project, in the amount of 149,587.00, 
and Morrison-Knudsen Co., Inc., Boise, Idaho, submitted the next- 
low bid, in the amount of $166,367.00. There were four higher bid- 
ders. The Comaission awards this contract to Rogers Construction 
Co., at their low bid of 9149,587.00. 


Jordan Creek-Scotis Butte Creek Section of the I.0.N. High- 
way, in Malheur County. 12.82 miles grade widening; 20.10 miles 
gravel base; and 34.56 miles roadbed topping and oiling; also 
furnishing crushed material in stock piles. Rogers Construction 
Co., Dayton, Washington, submitted the low bid for this project, 
in the amount of 9385,937.00, and E. C. Hall Co. and J. C. Comp- 
ton, Eugene and idcifinnville, submitted the next-low bid in the 
amount of 405,469.00. There were four higher bidders. The Com- 
mission awards this contract to Rogers: Construction Co., at 
their low bid of 9385,937.00. 


Juntura-Hope Rock Production Project on the Central Oregon 
Highway, in Malheur County. Chester T. Lackey, Ontario, submitted 
the low bid for this project, in the amount of $42,140.00, and 
J. A. Terteling & Sons, Boise, Idaho, submitted the next-low bid 
in the amount of 343,226.00. There were three higher bidders. 
The Commission awards this contract to Chester T. Lackey at his 
low bid of 342,140.00. 


Lexington Rock Production Project on the Heppner and Lexing- 
ton-Echo Highways, in Morrow County. Oscar E, Joelson, Eugene, 
submitted the low bid for this project, in the amount of ,33,800.00, 
and M. C, Lininger & Sons, Medford, submitted the next-low bid in 
the amount of 435,800.00. There were four higher bidders, The 
Commission awards this contract to Oscar E. Joelson, at his low 
bid of 33,200.00. 


#NOTE: M. C. Lininger & Sons were low bidders on the following 
projects: Metolius-Redmond Rock Production Project; Brothers- 


At 4:15 p. m. Chairman Banfield announced the following awards of 
contracts, bids for which were received at the morning session, such awards 
having been previously approved by vote of the Commission: 


Construction of a Pedestrian Walkway on the Southern Pacific 
Undercrossing Structure on the Pacific Highway East near Milwaukie 
in Clackamas County. Birkemeier & Saremal, Portland, submitted the 
low bid for this project, in the amount of $1,401.00, and Tower Sales 
& Erecting Co., Portland, submitted the next-low bid, in the amount 
of 1,442.50. There were four higher bidders. The Commission awards 
the contract to Birkemeier & Saremal, at their low bid of $1,401.00. 


Metolius—Redmond Rock Production Project on The Dalles- 
California Highway, in Deschutes and Jefferson Counties. M. C 
Lininger & Sons, Medford, submitted the low bid for this project, 
in the amount of $30,055.00; D. C. & A. L. Williams, Madras, sub- 
mitted the second-low bid for this project, in the amount of 
$31,900.00; and Babler Bros., Portland, submitted the third-low 
bid, in the amount of $34,800.00. There were three higher bidders. 
The Commission awards the contract to D. C. &.A. L. Williams, at 
their second-low bid of $31,900.00. 

*(See explanation hereinafter given.) 


Brothers-Herney County Line “ock Production Project on the 
Central Oregon Highway, in Deschutes and Lake Counties. M. C. 
Lininger & Sons, Medford, submitted the low bid for this project, 
in the amount of $65,417.00, and J. A. Terteling & Sons, Boise, 
Idaho, submitted the next-low bid; in the amount of $77,080.00. 
There were four higher bidders. The Commission awards the contract 
to M. C. Lininger & Sons, at their low bid of $65,417.00. 


Umatilla County Line-Long Creek Rock Production Project on 
the Pendleton-John Day Highway, in Grant County. M. C. Lininger 
& Sons, Medford, submitted the low bid for this project, in the 
amount of $39,640.00, and P. B. Doherty, Portland, submitted the 
next-low bid, in the amount of 743,800.00. There was one higher 
bidder. The Commission awards the contract to M. C. Lininger & 
Sons, at their low bid of $39,640.00. 


} 
j 
| 


Klamath Falls Air Station Access Road Project, in Klamath 
County. 1.02 miles grading and rock base; and 2.76 miles bituminous 
macadam wearing surface. Clifford A. Dunn, Klamath Falls, submitted 
the low bid for this project, in the amount of $88,364.00, and 
Babler Bros., Portland, submitted the second-low, and only other 
bid, in the amount of $89,996.00. The Commission refers these bids 
to the Engineer vith power to award the contract to the low bidder, 
when certain conditions have been satisfied. 


-> 


Kernville-Euchre Mountain Section of Siletz Secondary Highway, 
in Lincoln County, 0.33 mile of grading and 7.45 miles of surfac- 
ing; also furnishing crushed rock in stock piles. J. S. Risley, 


corporation, Southern Pacific Company, a corporation, Cen- 
tral Pacific Railway Company, a corporation, Theodore R. 
Hughey, J. C. Boyle, H. P. Bosworth, and L. W. Hutchinson, 
their respective officers, agents, employees, heirs, exec- 
utors, administrators or assigns of and from any and all 
claims, demands or causes of action of every nature what- 
soever, which it ever had or now has against all or any of 
said naned parties. 


For said consideration the undersigned does hereby 
direct entry of judgment of nonsuit with prejudice in that 
certain law action No. 5338, now pending in the Circuit 
Court of the State of Oregon for the County of Klamath, 
wherein the State of Oregon, by and through its State 
Highway Commission, composed of Henry F. Cabell, Huron W. 
Clough, and Herman Oliver, (said individuals being the 
predecessors in office of the undersigned, Oregon State 
Wighway Commissioners) appears as plaintiff, and said 
California-Oregon Power Company, and the other above 
named parties. appear as defendants, the subject matter 
of said action being included in and fully covered by the 
release herein. 


It is understood and agreaithat this settlement is 
made in comvromise of disputed claims, and that said pay- 
ment is not to be considered as an admission of liability 
on the part of any of said last named parties, by each of 
whom liability is expressly denied. 


EXECUTED IN SIX ORIGINALS THIS day of December, 
1943. 


STATE OF OREGON 
Acting by and through its State Highway 
Commission, composed of T. H. Banfield, 
Chairman, Arthur W. Schaupp, Member, 
and Merle R. Chessman, Member. 


T. H. BANFIELD 
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Chairman 
ARTHUR W. SCHAUPP 

Member ~ 

____ MEP R. CHESSMAN 
Member 
ATTEST: OSCAR CUTLER 
Acting Secretary 
APPROVED : 
J. M. DEVERS 


Js Me DEVENS 
Attorney ast, fneen” State Pighway 


Harney County Line Rock Production Project; and the Umatilla County 
Line-Long Creek Rock Production Project. M. C. Lininger & Sons 
qualified their bid by the provision that they would accept the 

award of only two projects at this letting. On the brothers-Harney 
County Line Rock Production Project, M. C. Lininger & Sons were 
y11,663 below the next bidder; and on the Umatilla County Line-Long 
Creek Rock Production Project, M. C, Lininger & Sons were $4,160 under 
the next low bidder; whereas on the Metolius Rock Production Project 
M. C. Lininger & Sons were only $1,845 under the next-low bidder, 
namely BD. C. and A. L. Williams. Therefore, since the bid was quali- 
fied, and the bidder would only accept two projects, the Commission 
found it to the best interests of the state to award the Brothers- 
Harney County Line Rock Production Project and the Umatilla County 
Line-Long Creek Rock Production Project to M. C. Lininger & Sons, 

and to award the Metolius-Redmond Rock Production Project to D. C. 
and A. L. Williams, of Madras. 


The Attorney reported that he had received payment of 930,000.00 
as complete settlement for damages in connection with the Algoma flood suit, 
in Klamath County, which had been in process of negotiation for some time, 
and which amount had been previously approved by the Commission as a compro- 
mise settlement for the claim of approximately 750,000, by reason of the 
waters of Klamath Lake breaking through a dike and inundating the highway. 
The Attorney presented the formal release, which was signed by the two Com- 
missioners present. The following resolution was thereupon adopted by the 
Commission: 


RESOLVED, that in the best interests of the State of 
Oregon and of Oregon State Highway Commission, settlement of that 
certain law action No. 5338, now pending in the Circuit Court of 
the State of Oregon for the County of Klamath, wherein State o. 
Oregon, by and through its State Highvay Commission, appears as 
plaintiff, and California-Oregon Power Company, 4 corporation, et 
al., appear as defendants, for the sum of Thirty Thousand Dollars 
( 30,000.00) be and the same is hereby approved. 


RESOLVED FURTHER, That upon receipt of said sum of 
30,000.00, the members of this Commission, and the Secretary there- 
of, shall forthwith execute, acknowledge and deliver to the defend- 
ants in said action a release in manner and form as follows, to wit: 


"RELEASE 


In consideration of the payment to the undersigned, 
STATE OF OREGON, acting by and through its State Highway 
Commission, of the sum of THIRTY THOUSAND DOLLARS 
(330,000.00), receipt whereof is hereby acknowledged, the 
undersigned, pursuant to resolution of said Oregon State 
Highway Commission unanimously adopted at its regular ses- 
sion held in Portland, Multnomah County, Oregon, on the 
23rd day of December, 1943, does hereby release, acquit 
and forever discharge California-Oregon Power Company, a4 
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Agreement with Public Roads Administration covering Monmouth- 
Pedee Section; 


Rental agreement with Henry H. Marr covering rental of Maud 
Williamson residence, in Williamson Park, Yamhill County; 


Agreement with Henry Zorn covering rental of 70 acres of 
Champoeg State Park property, Marion County. 


The Commission set January 11 and 12, 1944, as the next regular 
meeting date. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 5:00 p. m. 


ere 
State Highway Engineer 


- > LAP e/ 
MNT tL lat LY 
Acting Secretary Commissioner 


Portland, Oregon, January 11, 1944 


The State Highway Commission met in regular session at 10:00 a. m. 
in Room 615, Imperial Hotel. Present were: 


JY. H. Banfield, Chairman 

A. W. Schaupp, Commissioner (Arrived at 10:30 a.m.) 
M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


The Commission, by unanimous vote, approved the minutes of the meet- 
ings held on November 8 and December 23, 1943. 


RESOLVED FURTHER, that the members of this Commission, to~- 
gether with the Secretary and Attorney therefor, be and they are 
hereby authorized and directed to execute, file and deliver on be- 
half of the State of Oregon, acting by and through the Oregon State 
Highway Commission, any and all papers, pleadings or motions neces~ 
sary to release and discharge fully all of the defendants in said 
above mentioned action from all liability arising out of the subject 
matter thereof, and to cause judgment of nonsuit with prejudice to 
plaintiff to be entered in said cause. . 


The Commission considered and signed the following agreements: 


Agreement with the Ostrander Railway and Timber Company cover- 
ing the construction of an overhead crossing near Canby, in Clacka- 
mas County; 


Release acknowledging receipt of payment of 930,000.00 as com- 
plete settlement for damages in connection with the Algoma flood 
suit, in Klamath County, (California-Oregon Power Company and South- 
ern Pacific Company, et al.); 


Agreement with F, G, Brown, Crystal, Oregon, providing for snow 
removal on the Klamath Lake Secondary Highway; 


Agreement with Ray Fromm, covering grazing of sheep in Humbug 
Mountain State Park, Curry County; 


Agreement with Vernon Turner for grazing sheep in Cape Sebas- 
tian State Park, Curry County; 


Agreement with “ity of Long Creek ard Alton McBride and wife 
for lease of Long Creek Maintenance Headquarters; 


Satisfaction of mortgage covering property in Marion County 
which the state has sold to Leo and Zelma A. White; 


Agreement with Coast Guard covering the use of state park prop- 
erty in Lincoln County for a lookout station and dog kennels; 


Agreement with E. Clester covering construction of a lumber 
hauling road across Bald Peak State Park; 


letter agreement with City of Corvallis disposing of city's 
claim for repairing pipe lines during state highway construction 
north of Corvallis; 


Agreement with Public Roads Administration covering Astoria 
Airport Section; 


1E. DOUGLAS COUNTY DONATION 


The Douglas County Court, composed of Judge Busenbark, Commissioners 
Roadman and Hutchenson, offered to the State Highway Commission a 
120-acre tract of land located on the Pacific Highway three miles 
south of Canyonville, the tract being described as the NZ NWig and 
the SWNW of Section 12, Tomship 31 South, Range 5 West, W.M. 

The tract was to be donated to the Commission for future line changes 
and wayside development. Upon investigation of the property by the 
Parks Superintendent, it was found that the SW} NW of Section 12 
was not needed for road or wayside purposes. Chairman Banfield rec- 
ommended that this forty be eliminated and that the eighty acres 
comprising the Ng NWy be accepted. 
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iF. REQUEST TO LEASE WILLIAMSON PROPERTY 
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George W. Marr, Sr., of Salem, requested a 99-year lease on the 
Maud Williamson park property located on the Salem-Dayton Highway, 
also described as Highway 221. Mr. Marr wishes to construct 4 
store and a group of cabins, the cabins to be rented on a yearly 
basis. For this privilege he would care for the remainder of the 
park, The park was given as a recreational memorial by Maud 
Williamson and never to be commercialized. It consists of twenty 
acres of beautiful wayside timber. Chairman Banfield denied Mr. 
Marr's request. 


1G. REQUEST TO LEASE OR BUY WILSON RIVER AREA 


James C. Caine, realtor of Portland, on behalf of a client, re- 
guested the leasing or purchase of a four-acre tract located on 
the Wilson River Highway, the same being located in Section 36, 
Township 1 North, Range 8 West, ". M. The area is located about 
15 miles east of Tillamook. Waysides along the Wilson River High- 
way have been acquirec for timber coverage, the reforesting of 

the burnt over areas. To sell any part of the acquired areas 
would defeat the purpose of the acqiisition. Chairman Banfield 
denied Mr. Caine's request. 


1H. OFFER OF JUDGE HARRIS PROPERTY 


Through a previous order of the Commission, the Parks Superintend- 
ent made an investigation of a four-acre tract located on the 
McKenzie Highway which Judge L. T. Harris of Eugene wishes to do- 
nate to the State. This tract is located on the McKenzie Highway 
at what is known as the hamlet of McKenzie Bridge, being about 
fifty miles from Eugene. The tract was the summer home of Judge 
Harris. The property is situated within a summer residential dis- 
trict, many fine summer homes extending on either side of the Harris 
property. One residence has been built within ten feet of the north 
line of the Harris property. To develop the Harris property into 

a recreational area, the public to participate in its park features, 


S. K. Boardman, State Parks Superintendent, was present and reported 
on the following perk matters: 


1. Park matters discussed with Chairman Banfield on Novem- 
ber 10, 1943:-The Parks Superintendent reviewed for the benefit of 
Commissioners Schaupp and Chessman the following matters, (items 
1A to 1H), which were tentatively approved by Chairman Banfield 
on November 10: 


1A. EWAL OF RAY FROMM! EEP 


Mr. Ray Fromm's sheep lease at Humbug iit. State Park in Curry County 
was renewed for one year. Mr. Fromm is given the right to pasture 
in the park fifty sheep. The annual charge is fifty cents per head. 


1B. RENEW, F VERNON TURNER'S SHEEP LEASE 


Mr. Vernon Turner's Sheep Lease at Cape Sebastian in Curry County 
was renewed for one year. Mr. Turner is given the right to pasture 
in the park forty sheep. The annual charge is fifty cents per head. 


1c. RENEWAL OF HENRY ZORN'S FARMING LEASE 


Henry Zorn of Aurora has been farming a seventy-acre unit of Champoeg 
Park. He farmed it under a lease given to him by the Champoeg Park 
Commission for a term of three years. This lease is about to expire 
and Mr. Zorn is requesting the Commission for an extension of this 
lease for a period of five years. The matter was discussed by Chair- 
man Banfield and the Parks Superintendent and a decision was reached 
wherein Mir. Zorn's lease would be extended for one year. A payment 
of three dollars per acre covering the seventy-acre tract was decided 


upon. 
1D. MCKENZIE HIGHWAY O & C 


fhe Department of the Interior, 0 & C Division, Portland, Oregon, 

W. H. Horning, Chief Forester, was to be petitioned at the recommend- 
ation of Chairman Banfield for the retention of that part of Section 
31, Township 16 South, Range 3 East, W.M., located between the north 
boundary of the McKenzie River and the south line of the north half 
of Section 31. This portion of Section 31 is a wooded tract which 
the McKenzie Highway traverses. A forty to the west of this tract, 
the recently acquired Ben Dorris property, begins and extends for 
three quarters of a mile, the highway traversing the same. With the 
addition of the 0 & C tract, practically two miles of continuous 
timbered waysides are preserved. A provision of the forestry law 
permits the 0 & C Department to set aside the petitioned property 
for its wayside values. 
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of $400.00. He further advised that the Pfeiffer building is a 3- 
room cottage end that he does not need it for park purposes. The 
Attorney advised that both buildings are being maintained on the 
state's property by tolerance only, and that the Commission can re- 
quire them to be removed whenever it wants to. After discussion 
the Commission decided not to purchase either of the buildings and 
instructed the Attorney to discuss with Mr. Willard Marks, Albany, 
Attorney for the owners, the matter of the removal of the buildings 
from the state's premises. 


5. Request of Civil Aeronautics Administration for right of 
way for a road across a state park in Cirry County:- The Parks Sup- 
erintendent advised that the Civil Aeronautics Administration is 
asking the state to deed to Curry County a sixty-foot right of way 
for an access road across state park property, extending from the 
Oregon Coast Highway to the Curry County Airport. He recommended 
approval of this request, es did also the Engineer who advised that 
if the Commission will donate the right of way the Civil Aero- 
nautics Administration will construct the roud which will be of 
value to the state park. The Commission voted unanimously to deed 
the right of way to the county for the purpose intended. 


6. Proposed bill providing. federal aid for state parks:- It 
was explained by the State Parks Superintendent that this bill 
provides for a federal appropriation of $1,000,000 for park purposes 
and that he has been requested to advise the attitude of the State 
Highway Commission with respect thereto. He explained the pro- 
visions of the bill and requested instructions. The Commission 
decided unanimously not to take any ection on the matter. 


The Assistant attorney requested authority to ecquire certein parcels 
of real property that are needed for various highway improvements throughout 
the state. He presented a list of such parcels, together with offers that he 
recommended be msde in connection with each. After careful consideration of 
each item the Commission epproved the request and thereupon adopted the 
following resolution with regerd thereto, by unanimous vote: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and hes been necessary 
to ecquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 

_after more definitely set forth, and 


WHEREAS, as a result of negotiations cerried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 


would defeat the privacy of the summer homes that have been built 
up in the area. A mile to the west of this proposed park the U. S. 
Forest Service has developed a recreational area. It has all of 
the facilities of a fine wayside park. To develop the Harris area 
for recreational purposes would be a duplication unnecessary for 
the public needs. At the suggestion of the Parks Superintendent, 
Chairmar Banfield recommended that the Parks Superintendent confer 
with Judge Harris detailing the foregoing, suggesting that the 
tract be sold and another bought at a more advantageous location 
from a recreational standpoint. (Mr. Boardman reported that he 
later discussed the above arrangement with Judge H-rris who offered 
objections thereto. It was Judge Harris’ wish, he said, that the 
State accept the four-acre tract as a public recreational area and 
that the development of the same be left to the discretion of the 
State Highway Commission, both as to time and extent; also, that 
the area be named Jennie B. Harris State Park in memory of his wife. 
In view of this report, the Commission voted unanimously to accept 
the four-acre tract and to name it Jennie 8. Harris Park.) 


The action taken by Chairman Banfield on all of the above matters 
was approved by the unanimous vote of the Commission. 


2. Request of United States Coast Guard to maintain shelters 
in certain state parks:-The Parks Superintendent advised that the 
shelters are small buildings, 6' x 6' in dimension, and that the 
Coast Guard is simply asking the privilege of maintaining them on 
the state's property for the duration of the war, the locations 
being at Ecola State Park, Short Sand Beach, Whale Cove, Boiler 
Bay, Humbug Mountain, Cape Sebastian, end Harris Beach. The state, 
he said, will be under no obligation whatsoever concerning them, 
and the shelters will be removed when they are no longer needed 
for the purpose intended. He recommended approval of the request. 
The Commission approved the recommendation by unanimous vote, and 
ordered that the matter be covered by written agreement between 
the Commission and the Coast Guard. 


3. Water right in Williamson State Park:-The State Parks 
Superintendent advised that a Mrs. Albert Williamson owns a water 
share of the Hopewell Water Company which serves this park, and has 
offered to sell her rights to the state for the sum of $150.00. 

He recommended acceptance of this offer, because the water is needed 
for servicing the park. The Commission approved the purchase by 
unanimous vote. 


4. Purchase of Pfeiffer residence in Cascadia State Park:- 
The Parks Superintendent advised that when the state acquired this 
park there were two privately ormed cottages being maintained on 
the premises, one owned by Mr. Pfeiffer and the other by Dr. Poling, 
both of whom were allowed the use of the state's property as a 
temporary proposition. Mr. Pfeiffer, he said, has since died and 
his heirs are now offering the building to the state for the sum 
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BAKER-DEAD OX FLAT SECTION-OLD OREGON TRAIL 


1578-A-Hindman, Charles Approx. 1.0 acre at $250.00 $250.00 
Stock Pile 


ARLINGTON-CONDON SECTION, JOHN DAY HIGH\.AY 


838 - Krebs Bros. & 0.82 acre, 5-yr. lease at $2.00 $10.00 
S. T. Smythe per year. 
Stock Pile 


DAD'S CREEK-DIXIE SUMMIT SECTION, JOHN DaY HIGHWAY 


11064-Griffin, Edwin Ray 2.9 acres at $25.00 $ 72.50 
Stock Pile 45 rods fence at $1.50 per rod 67.50 
$140.00 


11062-Forrest, Orrin 8.52 acres at $23.47 plus per acre $200.00 
Stock Pile 


CAMP _ADAIR-MONMOUTH SECTION, PACIFIC HIGHAY WEST 


10365-B-Elkins, A. E. 1.52 acres at $150.00 $228.00 
Right of Way : 


FAIRVIEW TO TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY 
11124-Schmidt, T. Frank 0.50 acre at $1,000.00 $500.00 
Right of fay Lawn, stove, fish pond, move water 
pipe, driveway, leveling yard, in- 
convenience and supervision during 


moving, moving shrubbery 714.20 

Summer house, garage and house to 

move. (Moving est'd.$2,500.00) 2 500.00 
$3,714.20 


SEASIDE-HUG POINT SECTION, OREGON COAST HIGHWAY 


10341-Bertels, Paul Approx. 7.0 acres et $20.00 $140.00 
Right of Way 
SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


pebiio DAL-NDNEVE 2h ee 


4199 -Stephenson, Charles E. 


Right of hay 0.19 acre at $100.00 $19.00 
4380 -George, Katherine 985 sq. ft. $ 00.00 
Right of Way & Moving buildings (Est'd.) 2,650.00 


Slope Eesement Moving fence 
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beses of settlement for the properties involved, and that the ac- 


quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same here- 
by are approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in the 
name of the State of Oregon. The said properties hereby ordered 


and authorized to be acquired are as follows: 
HEBO-NESKOWIN SECTION, OREGON COAST HIGHWAY 


11157-Rosenberg, H.H., 2.21 acres at $100.00 
Estete & Henry 0.16 acre at $156.20 
Heisel Federal Land Bank Fee 
Stock pile 
Heul road Easement f 
HEI ECTION, OREGON COAST HIGHWA 


5083 -Coos County 
Right of Way 


7,056 sq. ft. at $0-912 plus per 
sq. ft. 


11057-Port Coos Bey 


Drainage Ditch 
Easement 


LAKESIDE-NORTH BEND SECTION, OREGON COAST HIGHWAY 


11092-Pinkerton, Ray R. 0.55 acre at $100.00 
Scale Site Damage for cutting frontege off 
property 
MYRTLE POINT-BRIDGE SECTION, COOS BAY-ROSEBURG HIGHWAY 


10933-Magill, Verner J. 3.63 acres at $55.10 
Easement 


ROQDBURN SECTION, PACIFIC HIGHWAY 


11159-Marion County 
Maintenance Site 


2.22 ucres at $450.45 
BOYD-MADRAS SECTION, THE DALLES-CALIFORNIA HIGHWAY 


1323 -Kennedy, Chester 0.844 ecre, 10-yr. lease at 
Stock Pile $2.00 per year 


A oe he ns rac me 


State to repair any damaged fences 


$221.00 Witt 
25.00 


$55.00 McChesney 


$1,000.00 Benson 


$20.00 DeSouza 


11862 


STEIWER HI Cc SECTION, PACIFIC HIGHWAY 
11040-Vandeventer, Amy end 
Howard J. Miller 8.42 acres at $130.00 $1,094.60 Benson 
Right of Wey 227 rods fence at $1.5 340.50 
4 getes at $20.00 80.00 
Move 2 hoghouses 100.00 


Severance damage to 18.0 


acres (value $2340.00) . 
$2,115.10 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 


9717 -Headings, John P. 3.33 acres at $100.00 333.00 DeSouza 

Right of Way 215 rods fence at $1.25 268.75 
12 oak trees at $20 240.00 
Damages 300.00 

Payment to owner for acquiring and 
placing dreinage tile 100.00 
$1,241.75 

If crop is destroyed by State, add 

$66.60 


Consideration was given by the Commission to the matter of acquiring 
wayside strips. During the discussion the question arose whether or not such 
strips should be continuous in character throughout the length of the high- 
way,and how far they should extend back from the right-of-way line. It 
appeared to be the consensus of opinion that strips should not be continuous 
and that they should not extend more than one-fourth mile from the highway. 
However, definite action in the matter was deferred until later. (See 
following day for action taken on specific parcels.) 


The Engineer reported on the request of the City of Klamath Falls 
Cemetery Committee for the use of 4 portion of Lots 7, 8, 9, and 10, Block 2, 
Westover Terraces, in connection with the proposed development of « Memorial 
Park at shis location. He advised that investigation reveals that ell of 
these lots will be needed for the proposed improvement of the Green Springs 
Highway so will have to be retained by the state. The Secretary was instructed 
to so inform Mayor John H. Houston. 


The Engineer advised receipt of a request from Lt. Col. Ralph A. 
Tudor, District Engineer, United States her Department, requesting the High- 
way Commission's approval of the location and type of traffic signs, signals, 
et cetera, which he proposes to instell on county roads leuding to the Salem 
Army Airport, prohibiting vehicular traffic from using these roeds during 
the lending or taking off of planes on the north and south eirfield runwey. 
He advised that the matter has been given very careful study and that it is 
his recommendation that the request be granted, subject to the following: 
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4380 -George, Katherine 
Right of Way 
Slope Easement 


4380 -George, Katherine 
& Thomas 
Hutchinson 
Right of Wey & 
Slope Easement 


5017 -Strake, John J. 
Right of Way 


4110 -Abbott, Helen C. 
Right of Vay 
Slope Easement 


4118 -Young, Jake & Geo. 


V.D. Fortner 
Slope Easement 


4104 -\Wisniewski, Charles, and 
Wilson E. Parks 389 sq. ft. st 20f 


Right of Woy 


5156 -Eyerly, E. E. 
Right of Way 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY 
11144-Meyberry, Kethryn Damages allowed: 


Grade change 


SANTIAM RIVER-ALBANY SECTION, PACIFIC HIGHWAY EAST 


10649-Rogers, Bert, 
Estate 
Right of Way 


MILTON-\.ASHINGTON STATE LINE SECTION, 
10584-Jourdan, Sedonie D. 1.13 acres at $150.00 


and Carnott T. 
Brown 

Right of bey 
‘“ypn7 emental 


Report) 
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81 sq. ft. (land) 
25 foot slope easement 
Moving fence 


730 sq. ft. 
1,875 sq. ft. 
20-foot slope easement 


1.89 acres et $400.00 $756.00 " 

Damages in lieu of constructing 

driveway 144.00 

Moving building (Est'd.) 200.00 
$1,100.00 


54 so. ft. 
10-foot slope ezsement at 183¢ 
sq. ft. (approx. ) 


$10.00 Collins 


15-foot slope easement 
750 sq. ft. 00.00 " 


0.306 acre at $1,000.00 $306.00 Landon 


Loss of trees, shrubs and replant- 
ing, reseeding lawn and parking 
strip $100.00 Witt 


26,136 sq. ft. at 2¢ $522.72 Collins 
Trees, shrubs and front yard 200.00 
; $72.72 


OREGON-WASHINGTON HIGH) sY 


$169.50 Landon 
Trees, ullowance for wrecking and 


removi house, barn; new well 
moving 4 concrete Foandstion, . 
nev septic tank 1,330.50 


, . 


petroleum products. Mr. iilliems was spokesmen. He requested such weight 
tolerance for the duration of the war busing his arguments on the fact that 
there is a shortege of equipment units for the transportation of such pro- 
ducts, necessitating the use of equipment that meets the legal requirements 
in the state of California but is larger than that allowed by lew in the 
State of Oregon. He pointed out that full capucity must be carried in the 
equipment in order to avoid surge in the tank compartments which would cause 
leaks, and that by loading to full capacity there would result in some 
instances an overweight load. He geve cs his thought that a tio-per-cent 
weight tolerance would be sufficient to accommodate all movements of this 
kind. In support of his arguments he presented a copy of the safety regu- 
lations promulgeted by the Interstate Commerce Commission, which reads &s 
follows: 


MOTOR CARRIER 
SAFETY REGULATIONS 
REVISED 
PaRT 7 
Transportation of Explosives and 
Other Dengerous Articles 
INTERSTATE COMMERCE COMMISSION 
Pege 16 


7,3074 Outage.--No Type A cargo tank or compartment thereof 
used for the transportation of any inflammable liquid shall be 
completely filled. The free space (outege) in a Type A cergo 
tank or compartment thereof used in the transportation of in- 
flammable liquids for distances of 100 miles or more shell not 
be less than 3 percent of its volume, and in any cause the free 
space shall not be less than 1 percent; sufficient space shall 
be left vacant in every case to prevent leckage from or distor- 
tion of such tank or compartment by expansion of the contents 
due to rise iu temperature in transit. Containers comprising 
Type B cargo tanks shall be filled in uccordence with the regu- 
lations for shippers of this Commission. 


The Engineer advised that, when the truck is loaded at low tempera- 
tures, the petroleum products occupy a less volume therein, causing surge 
and damaging the equipment. When the equipment is filled to near-capacity, 
the load is heavier, due to a lower specific gravity of the material. He, 
therefore, recommended the granting of the two per cent weight tolerance re- 
quested by Mr. Williams for the operation of legal-sized equipment trans- 
porting petroleum products. operating over any highway throughout the state. 


The Engineer also stated that the Honorable Joseph 8, Eastman, 
Director of the Office of Defense Transportation, Washington, D. C. had 
written the Governor and requested permission for the operation of equipment 
transporting petroleum products, which equipment is legal in California but 
not legal in Oregon. He recuested permission to bring such equipment from 
the Oregon-California line on US97 to Klamath Falls and from the Oregon- 
California line on US99 to Medford and thence over ORE62 to Camp White. The 
Engineer recommended that the permit be granted subject to the following 
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i. That the "west" signal, which the Army Engineers have 
located on & curve, be moved one hundred feet westerly, which will 
place it on & tengent and will afford better visibility to approach- 
ing vehicular traffic. 


2. That the advance warning signs be placed at a distance of 
two hundred feet from the signal. 


3. That in addition to the signs warning treffic to stop for 
a red light certain additional pavement markers end signs be in- 
cluded in conformity with the standard practice. 


He explained further that while this installation is being made 
on county roads over which the Commission his no jurisdiction, the lew re- 
quires approval by the Highwey Commission with respect to the location and the 
type of signs. The Attorney confirmed the Engineer's statement and advised 
thet the Commigsion would not be assuming any responsibility if it approved 
the installetion. With this assurance, the Commission voted unanimously ap- 
proving the project as recommended by the Engineer, and instructed the Secretary 
to convey such information to the Marion County Court. The Commission also 
approved the Engineer's letter, directed to the Marion County Court, per- 
aaa to the same subject. (See letter dated January 14, 1944, in General 
Files 


The Commission discussed briefly and ordered filed a report from 
the Engineer on the rental of state-highway equipment to contractors and to 
the United Stetes army, during the period June, 1942, to January 1, 1944. 
According to the report rentals in the amount of $88,457.79 have been re- 
ceived and there is now due and payable es of January 1, 1944, from con- 
tractors, the emount of #4,888.74. (See detailed report in General Files). 


The Commission adjourned at 12:00 o'clock noon, and reconvened at 
2:00 p.m. in the same room, with the same persons present and participating. 


Messrs. Chas. H. Leonard end Fred H. Slate came before the Commis- 
sion at this time in regard to their contract for operating the Wilsonville 
Ferry, Contract No. 2350. They asked the Commission for additional compen- 
sation in connection with this operation to offset increased costs. They 
presented a letter dated January 11, 1944, in support of their oral request. 
(See letter in General Files.) The metter was discussed at considerable 
length and as a result thereof the Commission voted unanimously not to grant 
the contractors' request, but on the other hand to require Leonard and Slate 
to fulfill their obligations in accordance with the provisions of their con- 
tract. The Engineer and the Attorney were instructed by the Commission to | 
follow up the matter and to see that the ferry operetions ere continued in 
conformity with the provisions of the contract. | 
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Mr. H. K. Williams, Uheirmen of the Oregon Petroleoum Transportation 
Advisory Committee, Mejor M. E. Ericksen, end Lt. E. C. Richardson, of the 
Army Air Corps, came before the Commission in regard to securing o weight 
tolerance for the transportetion over state highways of gesoline and other 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by 
this Commission, oll members being present end affirmatively 
voting, as follows: 


1. That for the duration of the war, and so far us the 
Commission has authority so to do, the Commission will deem 2nd 
consider lawful the movement over certain state highways of a 
vehicle or combination of vehicles currying a load of petroleum 
products which does not exceed by two per cent the maximum gross 
load capacity fixed by law or fixed in any permit issued by the 
Commission under the terms of Chepter 266, Oregon Laws, 1943. 


2. Thet « certified copy of this resolution be given 
to Charles P. Pray, Superintendent of State Police. 


3. That this resolution be entered in the minutes and 
records of the Commission es of Jenuary 11, 1944. 


WHEREAS, Joseph B. Eastman, Director, Office of Defense 
Transportation, Washington, D. C., has celled to the attention of 
the Highway Commission the shortage of equipment units used for the 
transportation of petroleum products end has likewise called to 
the ettention of the Commission the inability of certain petroleum 
transport companies to load to capacity their equipment operating 
from the Stute of California into the State of Oregon because of 
the variation in the laws of the two states; and 


WHEREAS, application has been made for permission to 
bring transportation units from California into Oregon, the overall 
length of which units or combinations shall not exceed sixty feet 
and the gross weight of which shell not exceed & maximum weight 
determined by the formuia |. = 800 (L + 40), wherein Vi equals the 
weight in pounds and L equals the length in feet between the first 
and lest exles of the combination of vehicles, and in connection 
with which vehicle the weight on the tandem axles shall not exceed 
32,000 pounds; and 


WHEREAS, the roads or sections of roads over which the 
said Director, Office of Defense Transportation, ena certain trens- 
port carriers have requested permission to move such equipment are: 
the section of U. S. 97 between the Californie line und Klamath 
Falls, the section of U. S. 99 between the California line anc 
Medford, and the section of Oregon 62 between Medford and Camp 
White; and 


WHEREAS, the Stete Highway Engineer has reported to the 
Commission that an inspection of the pxvements and bridges on said 
roads discloses thet said roeds and bridges will not be unduly 
stressed by the additional weight which such vehicles and loads 
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conditions: (1) That the gross weight shall not exceed that determined by 
the formula We800 (L + 40) wherein W represents the gross weight in pounds 
and L represents the length in feet between the first and last axles of the 
combination of vehicles; and (2) That the weight on any set of tandem axles 
shall not exceed 32,000 pounds. The Engineer furthermore recommended that 
the two per cent tolerance due to the variation in loading temperatures be 
granted in connection with such movements. ‘The Engineer reported that he had 
carefully examined the carrying capacities of the highways and bridges over 
which this special type of equipment would be operated and certifies that they 
are capable of withstanding such weights without being unduly overstressed. 
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This matter wes discussed at considerable length during which 
Mr. Williams and both Air Lorps officers agreed not to interfere with any 
penalty thet may be imposed on carriers for violations. Mr. Williams also 
agreed to see to it that the carriers provide ample insurance to protect the 
State of Oregon and its Governor and its State Highway Commission jointly and 
separately from liability in the event of accidents occurring. As & result 
of the discussion the Commission approved the Engineer's recommendation, sub- 
ject to further approval by Governor Earl Snell, as is required by stzcute, 
it being understood thet permits issued in conformity therewith shall be 
revokable in character and shall be effective only for the duration of the 
war. The following resolutions with regard thereto were thereupon adopted 
by the Commission by unenimous vote: 


WHEREAS, it has been represented to the Highway Commission 
that the variation in the temperature of petroleum products effects 
the specific gravity of the commodity to such an extent that the 
load capecity of the vehicle on which such products are transported 
is impaired under certain conditions; and 


WHEREAS, limitations which have been imposed on equip- 
ment output and other emergency conditions make the movement of 
capacity loads over highways adequate with respect to structural 
details and design imperative; end 


WHEREAS, if trucks are not losded to capacity a surge 
movement is ceused which may result in impairment of equipment; und 


WHEREAS, war-time emergency demends that for the duration 
there be a maximum utilization of equipment used for the transpor- 
tation of petroleum products to the armed forces and to the civilian 
population; and 


WHEREAS, by the enactment of Chupter 266, Oregon Laws, 
1943, the Highway Commission, with the epproval of the Governor, is 
authorized "to permit the movement over siste highways of vehicles 
or combination of vehicles having a length and combined and gross 
weight in excess of all statutory limitations"; and 


WHEREAS, the Governor has approved of action by the High- 
way Commission within the meaning and purpose of said act; 


11868 


The Commission had under consideration the adoption of maintenance 
end minor betterment budgets for the year 1944. The following budgets cover- 
ing these features were presented by the Engineer, who explained the indi- 
viduel items. He recommended approvel of the Budgets, and that he be author- 
ized to make expenditures as may be necessary in connection with each: 


MAINTENANCE BUDGET FOR 1944 
PRIMARY AND SECONDARY HIGH\AYS 


Miles Maintained 
Averege Number Employees 


Section Maintenence Costs 
Roadway Surface $1,026,110.00 
Shoulders 147,100.00 
Drainage 253,135.00 
Structures : 49,855.00 
Roadside 328,405.00 
Traffic Service 340,140.00 
Contingencies 61,255.00 


Total Section Maintenance €2 ,206,000.00 
Extra Gang Meintenence 1,934,000.00 
Total General Maintenance $4,140,000.00 
Maintenance of County Roads 27,000.00 
Maintenance of City Streets 25,000.00 
District Maintenance Offices 145,000.00 
Special Maintenance #+1, 600,000.00 


Contingencies 100,000.00 


Grand Total, Maintenance $6 ,037,000.00 


*Miles maintained do not include county roads or city 
streets not on highway system. } ; 
*#* Includes 8928,000,00 for uncompleted rock production 

projects contracted in 1943. 
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wili impose, and has further advised the Commission that the geo- 
metric design of the said sections of said highways are such as to 
permit with safety to the general public the movement thereover of 
a vehicle or combination of vehicles having an overall length of not 
to exceed sixty feet; and 


WHEREAS, by the enactment of Chapter 266, Oregon Laws, 
1943, the Highway Commission is authorized, with the approval of the 
Governor, to permit the movement over state highways of vehicles or 
combinations of vehicles having a length and combined and gross 
weight in excess of all statutory limitations; and 


WHEREAS, the Governor of the State of Oregon has approved 
of the granting of the request of Joseph B. Eastman, Director, 
Office of Defense Transportation, and of the application of motor 
transport carriers transporting motor fuels into the State of Oregon; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, as 
follows: 


1. That for the duration a revocable permit shali be 
issued for the movement of certain motor-fuel-carrying vehicles 
over the following sections of state highways: 


The section of U. S. 97 between the California line 
end Klamath Falls, 

The section of U. S. 99 betveen the California line 
and Medford, and 

The section of Oregon 62 between Medford and Camp 
White. 


2. That a permit issued pursuant to this resolution 
shall require that the overall length of the vehicle or combination 
of vehicles shall not exceed sixty feet and the gross weight shall 
not exceed a gross weight determined by the formula W = 800 (L +40), 
wherein K equals the weight in pounds end L equels the length in 
feet between the first and last axles of the cumbination of vehicles, 
and said permit shall provide further that the weight on the tandem 
axles shali not exceed 32,000 pounds. Except as changed or ex- 
pressly provided in such permit the stututory requirements and limi- 
tations shall be in full force and effect. 


3. That a certified copy of this resolution be given to 


Mr. Charles P. Pray, Superintendent of State Police. 


4. Thet this resolution be entered in the minutes and 
records of the Commission as of January 11, 1944. 


* 


MAINTENANCE ROCK PROJECTS (Cont.) 
Division No. 


La Grande - Meacham 15,000 cu. yds. 
Kimberly - Dayville 14,000 cu. yds. 
Heppner - Spray 10,000 cu. yds. 
Medical Springs 11,500 cu. yds. 

Total 143,200 cu. yds. 


RE-OILING AND PAINTING PROJECTS 


Noo 


Division No. 2 


Albany - Lyons, B-2 $20,000.00 


Division No. 3 

Coos Bay Bridge Painting 60,000.00 
Division No. 5 

I.O.N. Highway Re-oiling : 42,000.00 


$122,000.00 
£604 ,000.00 
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The Commission also considered the adoption of a general highway- 
department budget for the year 1944. The Engineer submitted a proposed 
budget as follows, and explained each item contained therein: 


OREGON STATE HIGHWAY COMMISSION 
Estimates of Receipts and Expenditures, Year 1944 
State Highway Fund 


RECEIPTS 
1944 
State Funds: (Estimated) 


Motor vehicle license fees and operators' fees $ 3,000,000 
Gasoline tax 8,000,000 
Motor transportation fees 1,600,000 
Fines for traffic law violations 50,000 
Cash discounts 3,000 
County cooperation _— 

Miscellaneous cooperative funds --- 


Sub-total, State Funds $12,653,000 


Continued on next page) 


Minor Betterment $78,000.00 
The Minor Betterment Budget has been cut 80% since 1941. 
The work planned for 1944 consists of: 


1. Digging drain tunnels and deep ditches in slides 

2. Replacing failed wooden culverts with concrete 

3. New culverts and drain ditches required for drainage 

4. Constructing road approaches where owner supplies 
culvert pipe 

5. Placing a few fog posts 

6. Placing wire mesh to ‘stop raveling slope 

7. Building curb at dangerous spot on Columbie River 
Highvwey 

8. Graveling 2 miles on John Day Highway to cure frost 
boils and soft spots 

9. Filling basement holes on 6th Street in Klamath Falls 

10. Oiling shoulders in Gresham 

ll. Placing cinders on Crene-Dismond Velley Highway. 


After careful consideration and full discussion of each item, the Commission, 
by unanimous vote, adopted both budgets as recommended, on motion of Commis- 
sioner Chessman which wes seconded by Commissioner Schaupp. The Engineer 
was thereupon authorized to make expenditures in conformity therewith, in- 
cluding the contracting of the special maintenence projects, as follows: 


MAINT. CE ROCK PROJECTS 


Division No. 2 


Albany - Lyons 13,000 cu. yds. $45,000.00 
Blodgett - Pioneer Mtn. 10,000 cu. yds. 35,000.00 
Seal Rock - Lane County Line 10,000 cu. yds. 35,000.00 


Division No. 3 
McKenzie Bridge - Belknap Springs 13,000 cu. yds. 39,000.00 


Division No. 4 


Chemult - Fort Alamath 14,800 cu. yds. 44,000.00 
Bend - Camp Abbot 4,800 cu. yds. 17,000.00 
Fremont Highway, M.P. 110 - 
M.P. 130 10,000 cu. yds. 40,000.00 
Klamath Falls - Lekeview 
M.P. 26 - M.P. 50 9,600 cu. yds. 38,000.00 


Laxeview - Burns, M.P. 20 - M.P. 45 7,500 cu. yas. 30,000.00 


Highway Department Budget, Year 1944 (Cont.): 


EXPENDITURES 
1944 
(Estimated) 
Capital Qutlays (Cont.) $ 2,290,000 


Cooperation in forest road work 
Minor betterments (primary) 
Minor betterments (secondary) 
Surveys (primary) 
Surveys (secondary) 
Surveys (county roads) 
Engineering county construction 
Property acquisition, general expense 
Purchase of real property: 
For rights of way, general 
For right of way on Front Avenue ($800,000) 
For quarries and gravel pits 
For stockpile sites 
For parks 
' For flight strips and miscellaneous sites 
Construction of buildings and improvements: 
In parks (general) 
In parks (roadways) 
At maintenance stations 
On other properties 
Equipment: 
Purchase and betterment of equipment 
Sale and depreciation credits 
Contingencies, construction 


Maintenance: 


Special maintenance (primary) $ 1,500,000* 
Special maintenance (secondary) 100, 000* 
General? maintenance (primary) 3,200,000 
General maintenance (secondary) 940,000 
Maintenance of county roads 27,000 
Maintenance of city streets 25,000 
District maintenance superintendence 145,000 
Contingencies, maintenance ____100,000* 


$ 6,037,000 


(Continued on next page) 


Highway Department Budget., Year 1944 (Cont.): 


RECEIPTS 
1944 
Federal Cooperative Funds: (Estimated) 
1940 and prior federal funds $ 119,000 
1941 federal funds 373,000 
1942 federal aid funds ($1,648,000) 172,000 
1942 FLH funds ($64,000) 9,000 
1942 federal secondary funds ($288,000) 104,000 
1942 federal grade separation funds ($229,000) 23,000 
1943 federal aid funds ($1,649,000) 982,000 
1943 federal secondary funds ($288,000) 88,000 
1943 federal grade separation funds ($229,000) 54,000 
Access road federal funds ($4,120,000) 1,264,000 
Federal strategic highway funds ($1,250,000) 1,000,000 
Federal flight strip funds ($1,000,000) 327,000 
Federal advance engineering funds ($165,000) 50,000 
Sub-total, Federal funds $4,565,000 
Estimated total receipts $17,218,000 
Less contributions to State Police 425,000 
Less contributions to Counties (15.7%) 2,313,000 
Less contributions to Cities (5%) 737,000 
Net receipts for highway purposes $13,743,000 
First of year balance 4,518,000 
Estimated total available funds $18,261,000 
EXPENDITURES 
q Capital Outlays: 
g 1940 and prior federal projects $ 30,000 
i 1941 federal projects 50,000 
1942 federal aid projects — 
+ 1942 FLH projects ($146,000) --- 
& 1942 federal secondary projects ($459,000) 75,000 
i 1942 federal grade separation projects ($321,000) --- 
1943 federal aid projects ($1,936,000) 150,000 
1943 federal grade separation projects ($255,069) --- | 
Access road projects ($4,120,000 Fed., $158,000 State) 700 ,000 | 
Federal strategic highway projects 1,170,000 
Federal flight strip projects --- 
WPA highway projects --- 
State construction (primary) 40, 000% 


State construction (secondary) 75,000" 
(Sub-total) §$ 2,290 ,000 
(Continued on next page) 
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The Commission deferred a definite decision with respect to the entire budget 
pending additional information on these items, to be furnished by the Engineer 
on the following day. 


The Commission adjourned at 5:00 p. m., with the understanding that 
the meeting would be resumed at 9:00 a. m. the following morning in the same 
room. 


Portland, Oregon, January 12, 1944 


The State Highway Commission reconvened at 9:00 a. m. in Room 615, 
Imperial Hotel, with atl Commissioners, the State Highway Engineer, the 
Attorney and the Secretary present. 


The Commission resumed its discussion of the proposed general budget 
for 1944. 


In this connection the advisability of continuing the guards that 
are now being maintained on certain highway structures was discussed. The 
question arose, "Will the state be amply protected if the guards are discon- 
tinued and the bridges insured against damage?" It was the thought of the 
Commission that it would be satisfactory to do away with the guards if and 
when the structures are insured. A motion to that effect was made by Com- 
missioner Schaupp and seconded by Commissioner Chessman. Chairman Banfield 
declared the motion adopted by the unanimous yote of the Commission. The 


Engineer was thereupon instructed to ascertain how much the insurance would 
cost and report back to the Commission at the next meeting, when a decision 
will be reached whether or not to purchase the insurance. 


The amount to be expended in 1944 for acquisition of parks and for 
park operation was also considered. After full discussion of this matter 
the Commission tentatively approved the amounts listed for such purposes 
subject to correction. The Parks Superintendent was instructed to revise 
his proposed budget of park operations to show opposite the several budget 
items, the amounts actually expended during 1943 for such items. lt was 
understood that whatever amount the Commission approves for acquisition of 
parks, no purchases of park areas shall be made until the Commission has had 
an opportunity to pass on the transactions, which is in accordance with pre- 
viously established policy. 


The Commission cuestioned the amount of the increase in the budget 
for operating drawbridges and ferries as compared with the actual expenditures 
for such purposes during 1943. The Engineer was instructed to give this item 
more study and report back to the Commission. 


Approval of the total budget for general purposes was then considered. 
Chairman Banfield suggested that the budget as submitted by the Engineer be 
approved subject to correction in the amounts listed therein for the follow- 
ing items: 
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EXPENDITURES 


rations 


Administration end general supervision 
Planning and traffic surveys 

Travel and information bureau 

Radio communication system 

R-W, quarry and stockpile leases 

Park operation and maintenance (general) 
Park maintenance (roadways and minor parks) 
Maintenance station operation 

Truck load inspection 

Guarding highway structures 

Drawbridge and ferry operation 

Research and special investigation 
Increase in revolving fund ; 
Miscellaneous general expense 


Service and Clearing Accounts: 


Equipment, repair shops and storerooms (charges) 
Equipment, repair shops and storerooms (credits) 


Other service and clearing accounts (net) 

Debt service: 

Bond maturities 

Bond interest 

Service charge on bond payments 
Estimated total expenditures 


Unexpended balances 


*#These are unobligated amounts, except for 1943 carry-over of $65,000 in State 


1944 
(Estimated) 
$ 430,000 

60,000 

28,000 

8,000 

Cr. 10,000 
46,000 
5,000 

35,000 

60,000 

60,000 

80,000 

10,000 
75,000 
$ 387,000 
$ 1,300,000 
Cr.1, 300,000 
$ 1,915,000 

309, 

2,000 
$12,753,000 
$ 5,508,000* 


Construction and $1,000,000 in Special Maintenance. 


After a full discussion of this matter, the Commission indicated its approval 


of the entire budget except the amounts set up for the following items: 


State Parks 
Guarding of highway structures 


Operation of drawbridges and ferries 


ci MANA II AT IO 18 8, SE BL 


PROJECTS ON FEDERAL AID SYSTHM AND IN URBAN AREAS (Cont.): 


Estimated 
Cost 


ooo ooo 
WU. Ss Route No. 90 (Pacific West): 


Steel Br. West Approach Gr., Pav. & Struc. $ 900,000 Multnomah 
Barbur Blvd.-Sheridan St. 0.8 Grad, & Pav. 277 ,000 . 
Grover Street Overpass Gr., Pav. & Struc. 33,000 
Kelly St. O'Xing & Ramps Structure 307,000 
Barbur Blvd. Tunnel 147,000 
Hooker Street Overpass Structure 47,000 

East Entrance Steel Br. Gr., Pav. & Struc. 417,000 
Steel Bridge-Albina Grad. & Pav. 543,000 
Broadway Underpass Structure 67,000 
Interstate Ave. Gr. Sep. Grad., Pav. & Struct. 248,000 
Newberg-McMinnville Gr. & Pav. (5 Sec.) 467,000 


Route and Section Miles Kind of Work County 


$3,453,000 
Us Ss Route No. 99 Pacific): 


Eugene (Broadway & High ‘Grad. & Pav. $ 363,000 
to Walnut) 

Eugene (Judkins Pt.- Grad. & Pav. 130,000 
Springfield) 


Wolf Creek-Grave Creek Surf. & Bit.Mac. 135,000 Josephine 
Wolf Creek-Grave Creek ; Grading 444,,000 " 
Grave Creek Bridge 40,000 pd 
Ashland Grad. & Pav. 65,000 Jackson 


$1,177,000 


U. Ss Route No. 30 (Columbia River & Old Oregon Trail): 


Parkrose-Troutdale 10.0 Grad. & Pav. 800,000 Multnomah 

Troutdale-Corbett 0.17 Grad. & Top. 190,000 . 
(526-535) 

Troutdale-Corbett Gred. & Top. 139,000 
(540-572) 

Troutdale-Corbett Hydr. Emb. & Top. 100 ,000 
(572-615) 

Corbett-Tunnel Point Hydr. Emb. & Top. 248 ,000 

Island Section Grad. & Top. 150,000 

Island-Coopey Station Gr., Hyd. Emb. & Top. 555,000 

Coopey Sta.-Mult. Falls Hydr. Emb. & Top. 456,000 

Oneonta-Dodson Gr., Hyd. Emb. & Top. 489,000 

Sandy R. Br. Structure 240 ,000 

Jordan Overcrossing Structure 110,000 

Bridal Veil Culvert 20,000 


Guarding highway structures 
Operation of drawbridges and ferries 
State Parks 


The suggestion was approved by Commissioners Schaupp and Chessman whereupon 
Chairman Banfield declared the budget adopted by unanimous vote of the Com- 
mission subject to correction of such items. 


The Commission next discussed matters pertaining to the postwar 
construction program. In this connection the Engineer submitted a list of 
projects for both primary and secondary highways, from which the Commission 
after careful consideration tentatively selected the following as a partial 
program for postwar moneys. It was understood that the Commission is making 
no definite commitments whatsoever with respect to construction of any of 
these projects and that the selection of projects at this time is simply to 
authorize the Engineer to complete the surveys and to do what is necessary 
to secure approval of the projects by the Public Roads Administration; and 
to authorize the Attorney to proceed with the securing of options for right 
of way as may be needed, it being understood that no option shall be closed 
until the project for which it is being acquired has been approved by the 
Public Roads Administration, and not then unless approved by the Commissior. 


PROJECTS TENTATIVELY SELECTED BY HIGHWAY COMMISSION 
FOR SUBMISSION OF PLANS TO FEDERAL GOVERNMENT 


GED BY HIGHWAY 
The purpose of the Commission in submitting plans at this time is to obtain 


federal commitment on rights of way purchases to insure reimbursement if, and 
when, the projects are constructed. 


Se ae ee 
Route and Section Miles Kind of Work Estimated County 
Cost 


ee ——____—___ 
I. PROJECTS ON FEDERAL AID SYSTEM AND IN URBAN AREAS 


U. S. Route No. 99E (Pacific East): 


Pudding River Bridge 0.29 Gr., Pav. & Struc. § 165,000 Berion & 

Steiwer Hill-Santiam R. 6.1 Grading 183,000 Marion 

Steiwer Hill-Albeny 10.3 Paving 506,000 Marion & : 
Linn | 

Santiam River Bridge 250,000 Marion & | 
Linn 

Santiam River-Al bany Ae2 Grading 235,000 Linn 

Jefferson Jct. O'Xing Structure 50,000 Linn 

Halsey-Harrisburg 8.47 Grad. & Pav. 542,000 Linn 


$1,931,000 
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I, PROJECTS ON FEDERAL ALD SYSTEM 1 AND IN URBAN AREAS (Cont): 
stimate 
Route and Section Miles Kind of Work Cost County 


U. S. Route No. 97 (The Dalles-California) - Continued: 


Lapine-Crescent Grad., Surf.& 011. $310,000 Klamath & 
Deschutes 
N. Unit, Chemuit- Grad. & Top. 603 ,000 Klamath 
Chiloquin 
Modoc Pt.-Barclay Sprs. 4.41 Grad., Surf. & 430,000 " 
Bit. Mac. 
Barclay Springs- 4.33 Grad., Surf. & 630,000 " 
Algoma Bit. Mac. 
$2,476,000 
U. S. Route No, 20 (Santiam & Central Oregon): 
" Buchanan-Juntura 34.11 Regr., Surf. & §$ 500,000 Harney & 
Oil. Malheur 
$ 500,000 
U. S. Route No. 28 (Ochoco & John Day): 
W. Prineville 1.4 Grading 3 67,000 Crook 
Crooked River Bridge 42,000 " 
Prairie City-Dixie Sumit 8.5 Surf. & Oiling 123,000 Grant 
Unity-Ironside 24.2 Surf. & Oiling 246,000 Malheur & 
Baker 
$ 478,000 
U. S. Route No. 395 (Pendleton-John Day): 
Beech Creek 3.42 Grad., Surf. & $ 113,000 Grant 
Oil. 
@ 113,000 
State Route No. 2 (Wolf Creek): 
Davies-Vadis 7.68 Grading $ 235,000 Washington 
N. Plains-Gardiner Ranch 3.40 Grad. & Struct. 275 ,000 " 
Gardiner Ranch-Berger 4.45 Grad. & Struct. 195,000 " 
Ranch 
Berger Ranch-Barnes Road 4.1 Grad. & Struct. 180,000 " 
Barnes Road-Sylvan 2.5 Grad., Pav. & 
Struct. 270,000 " 
Davies-North Plains 75 Surf. & Oiling 216,000 " 
N. Plains-Barnes Road 12,0 Paving 540,000 " 
Vadis Overcrossing Structure 60, 000 " 
Merle Undercrossing Structure 75,000 " 
$2,046,000 
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1. PROJECTS ON FEDERAL ALD SYSTSM AND IN URBAN AREAS (Cont.): 


Route and Section 


Bridal Veil Overcrossing 
Wahkeena Structure 
Multnomah Structure 
Oneonta Structure 

Horse Tail Structure 
Dodson Overcrossing 
Troutdale-Dodson 

John Day R.-Quinton 


U.S. Route No. 10) (Oregon Coast): 
Astoria (Bond St.- 
Commercial St.) 
Circle Br.-Hug Point 
Circle Br.-Elk Point 
Elk Point-Silver Point 
Silver Point-Hug Point 


Tillamook-Pleasant Valley 


Oceanlake 


Spencer Cr.-Moloch Cr. 
Moloch Cr.-Agate Beach 
Miner Cr.-Agate Beach 
Agate Beach-Newport 
Spencer Creek Bridge 
North Bend-Marshfield 
N. Unit, Marshfield- 
Coquille 
Shingle House Slough Br. 
Davis Bridge 
S.P,. Undercrossing 
Gold Beach 


0.56 


Structure 


Structure 
Surf. & Bit. Mac. 


Estimated 
Cost 


Grad., Surf. & Bit. 510,000 


Mac. 


Grad. & Pav. 


Clearing 

Grad., Surf. & 
Bit. Mac. 

Grad., Surf. & 
Bit. Mac. 

Grad., Surf. & Bit. 
Mac. 

Grad. & Pav. 

Grad., Surf. & Bit. 
Mac. 

Grading 

Grading 

Surf. & Oiling 

Grad., Surf. & Oil. 


Grad. & Pav. 
Grad. & Pav. 


Structure 
Grad. & Paving 


U.S. Route No. 97 (The Dalles-California): 


Madras-Juniper Butte 
Juniper Butte-Crooked 


River 


1944 


10.4 
7.0 


Surf. & Oiling 
Grad., Surf. & Oil 


30,000 


$4,274,000 


$ 220,000 
283,000 


" 
" 
" 
" 
n 


Gilliam 


Clatsop 


Jefferson 
" 


I. 


Route and Section Miles Kind of Work 


PROJECTS QN FEDERAL ALD SYSTEM AND IN URBAN AKEAS (Cont.): 


Estimated 
Cost 


County 
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State Route No. 217 (West Portland-Hubbard): 


Barbur Blvd.-Boones 
Ferry Road 


Warm Springs Highway - No Route No.: 


7.0 
8.3 


307 Grad. & Pav. 


Wapinitia Hwy.-For. Bdry. 
Mill Creek-Miller Flat 


Grading 
Grading 


Mill Creek Bridge 


Wapinitia Hwy.-Agency 32.0 Surf. & Oiling 


Total, Projects on F. A. System 


$ 203,000 
$ 203,000 
$ 270,000 

105,000 


150,000 
447,000 


$ 972,000 


and in Urban Areas . . 2 ss 6 6 0 0 2 6 oo © $25,097,000 


II. PROJECTS ON SECONDARY ROADS 


DIVISION NO. 1 
Vernonia-Sunset Camp Co. Road: 


Treharne-Sunset Camp 8.5 Grad., Surf. & Oil. 


Cornelius Pass Co. Road: 
Orenco Section 
Farmington No. ld2: 


Campbell Br.-Hazeldale 4.56 Gr. Wid., Surf. & 


Oil. 
Scholls-Newberg 
Mt. Hood No. 26: 


Fikes Undercrossing 


8.0 Surf. & Oiling 
Gr., Oil. & Struct. 
Hood River No. 281: 


Woodworth Acres-Bailey Rd. 2.20 Grad., Surf. & Oil. 


Grad., Surf. & Oil. $ 


Miltnomah & 
Washington 


Wasco 
Wasco & 
Jefferson 
Wasco 
Wasco & 
Jefferson 


Washingtm 


Washingtm 


Washingtm 


Hood River 
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I. PROJECTS ON FEDERAL ALD SYSTEM AND IN URBAN AREAS (Cont): 
Estimated 
Route and Section Miles Kind of Work Cost County 


———————————————— Csi 


State Route No. 6 (Wilson River): 


Mills Bridge-McNamars 22.0 Bit. Macadam $ 300,000 Tillamook 
$ 300,000 
State Route No. 8 (Tualatin Valley): 
West Slope-Beaverton 2.5 Gr. & Pav. Widening $195,000 Washington 
$ 195,000 


State Route No. 11 (Oregon-Washington) : 
Milton-Wash. State Line 4.8 Gr., Surf. & Bit. § 483,000 Umatilla 


Mac. 
| $4 $ 483,000 
i Stave Route No. 18 (Salmon River): 
| Pringle Cor.-iMcMinnville 5.35 Grad. & Pav. $ 330,000 Yamhill 
$ 330,000 
State Route No. 50 (Mt. Hood): 
Zigzag River Bridge $ 20,000 Clackamas 
$ 20,000 
State Route No. 58 (Willamette): 
N. Unit, Judkins Pt.-Goshen Grad. & Pav. $ 250,000 Lane 
Judkins Pt.-Goshen, S. Unit Grad, & Pav, 719 , 000 n 


Pleasant Hill-Lost Creek 5.19 Gr., Surf. & Oil. 280,000 
$1, 249,000 
State Route No. 66 (Klamath Falls-Lakeview) : 
6th St. (Owens St.-U.S.R.S. 1.75 Grad. & Bit. ulac. $ 430,000 Klamath 


Canal) 
$ 430,000 
State Route No, 82 (Wallowa Lake): 
Elgin-Boswell Ranch 7.5 Gr., Surf. & Oil. $255,000 Union 
$ 255,000 


II. PROJECTS ON SECONDARY ROADS (Cont): 
Estimated 


Route and Section Miles Kind of Work Cost County 


eee 


DIVISION NO. 3 - CONTINUED 


Cape Arago No. 240: 


Sunset Bay-Cape Arago Grad., Surf. & Oil. 


Cape Blanco No. 250: 

Hughes Ranch-Lighthouse & Topping 
DIVISION NO. 4 
Fulton Canyon No. 301: 

Fulton Canyon ,» Surf. & Oil. Sherman 
Sherers Bridge No. 290: 

Tygh Valley-Sherman Co.L. , Surf. & Oil. Wasco 
Madras-Prineville No. 360: 

Madras-Lamonta Grea. & Topping ; Jefferson 

Jefferson Co. Line-Lytle Grai. & Topping Crook 

Creek 
Prineville R. R. U'Xing Grad, & Struct. ° 
Madres-Prineville Surf. & Oiling Jefferson 
& Crook 

Tumalo-Cline Falls No. 373: Surf. & Oil. ¢ Deschutes 
Tumalo-Deschutes No. 374: Surf. & Oil. Deschutes 
Midland No. 420: 

Midland Section Surf. & Oil. Klamath 
DIVISION NO. 5 
Wasco-Heppner No. 300: 


Gilliam Co. Line-Eight Surf. & Oiling 150,000 
mile 


II. PROJECTS ON SECONDARY ROADS (Cont.): 
Route and Section Miles Kind of Work 


—— ann 


Woodburn-Sandy No. 161: 

Eagle Creek-Sandy 6.5 Grad., Surf. & Oil. $ 218,000 
DIVISION NO. 2 
Three Mile Lane No- 152: 


McMinnville Bridge Grad., Pav. & $ 230,000 
Struct. 


Amity-Dayton No. 155: 
Grubb College-Dayton Grad., Surf. & Oil. $ 165,000 


Salem-Silverton Co. Road: 


Middlegrove-Silverton Gr., Surf, & Bite $ 390,000 
Macadam 


North Santiam No. 162: 

Niagera Section Grad., Surf. & Oil. $ 395,000 
DIVISION NO. 3: 
Territorial No. 200: 


Smithfield-Elmira Surf. & Oiling $ 183,000 
Veneta-Crow Grad., Surf. & Oil. 175,000 


$ 358,000 
North Umpqua County Road: 
Marks Ranch-Glide Grad., Surf. & Oil. $ 158,000 Douglas 


Tiller-Trail No. 230: 


Milo-Tiller Grad., Surf. & Oil. $ 128,000 Douglas 


Sams Valley No. 271: 


Ramsey Canyon-Crater Grad., Surf. & Oil. $ 205,000 Jackson 
Lake Highway 


Rogue River Loop No. 260: 
Gunnell Rd.-Robertson Br. 5.4 Grad., Surf. & Oil. $ 192,000 Josephine 
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II. PROJECTS ON SECONDARY ROADS (Cont.): 
Estimated 
Route and Section Miles Kind of Work Cost County 
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DIVISION NO. 5 - CONTINUED 
Kimberly-Long Cr. No. 402: 

Dry Creek-Monument 9.0 Grad., Surf. & Oil. $ 214,000 Grant 


John Day~Surns No. 48: 


Soda Mt.-Silvies 7.19 Regrad,, Surf. & $ 213,000 Grant 
Oiling 
Crow Flat-Poison Cr. 10.0 Grad., Surf. & Oil. 205,000 Harney 
$ 418,000 
Burns-Crane No. 24: Surf. & Oiling $ 305,000 Harney 
Total, Projects on Secondary Roads $6,850,000 


Grand Total (F. A. System, Urban and Secondary) $32,547,000 


Tne ‘ngineer brought up for discussion the matter of apportioning 
highway funds throughout the state by highway divisions. He explained that 
for the past several years funds have been allocated to the several divisions 
on the following formula: 


60 per cent in proportion to population 

30 per cent in proportion to mileage of primary and second- 
ary highways 

10 per cent in proportion to area 


He suggested that the Commission might wish to change this formula in view 
of the possibilities of a change in the Federal Government's formula for the 
allocation of federal funds. He recommended the following formule for the 
apportionment of federal funds: 


1. For municipal funds: 
100 per cent in proportion to urban population (Cities 
of 10,000 or more) 


25 per cent in proportion to rural population (includes 
cities under 10,000) 


25 per cent in proportion to area 


50 per cent in proportion to need (cost to complete 
primery and secondary state highways) 


es 
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II. PROJECTS ON SECONDARY ROaDS (Cont.): 


Route and Section 


Shaniko-Fossil No. 291: 


Porcupine Butte-Chi- 
chester Gulch 


Heppner-Spray No. 321: 
Ruggs-Jones Mill 


Lexington-Echo No. 320: 


Lexington-Jarman 


Athena-Holdman No. 334: 


Miles 


Ee 


15.0 


Gerkin School-Holdman Jct.14.7 


Weston-Elgin No. 330: 
Weston-McDougall 


Enterprise-Lewiston No. ll: 
Washington Line-Flora 


12.0 


9-5 


Island City-Sommerville Co. Road: 


West Ranch-Sommerville 


Baker-Homestead No. 12: 


Ruckles Cr.-Middle Er. 


Halfway-Cornucopia No. 413: 


Hal fway-Carson 


Sumpter Valley No. 410: 
Salisbury-Calif. Gulch 
Adrian Spurs: 


Adrian-Parma No. 452 


5.0 


2.52 


542 


5.0 


Adrian-Arena Valley No. 453 


Adrian-Caldwell No. 454 


Kind of Work 


Grad. & Topping $ 


Surf. & Oiling g 
Oiling $ 
Surf. & Oiling ¢ 


Grad,, Surf. & Oil. $ 


Grad., Surf. & Oil. ¢ 


Grad., Surf. & Oil. $ 


Regrading., Surf. & $ 
Oiling 


Surf. & Oiling $ 


Grad., Surf. & Oil. ¢ 


Oiling ) 
Grad., Surf. & 0i1.)$ 
Grad., Surf. & Oil.) 


200 ,000 


210,000 


287,000 


202,000 


125,000 


83,000 


80,000 


155,000 


75,000 


Wheeler 


Morrow 


Morrow 


Umatilla 


Umatilla 


Wallowa 


Union 


Baker 


Baker 


Baker 


Malheur 


said that the property is appraised at $750.00 and advised that it is not 
needed ;‘or highway purposes. He recommended sale of the property at the 
price offered. The Commission approved the recommendation unanimously. 


The Engineer requested authority for Assistant State Highway 
Engineer, Mr. C. B. McCullough and Bridge Engineer, G. S. Paxson, to make 
a trip to Seattle at state expense in connection with bridge matters. He 
estimated the expense involved wouid not exceed $30.00, in view of the 
fact that Mr. McoCullough's expenses will be pnid by the federal government. 
The Commission approved the request. 


The Commission discussed the matter of penalizing operators of 
logging and commercial truoks for overloading and, in connection therewith, 
a report from the Engineer and the Attorrley on the practice that is followed 
in the State of Washington with respect thereto. It appeared from the re- 
port that Oregon is more liberal with respect to the weight of loads, and the 
penalty for overloading is less severe in Oregon than it is in the State of 
Washington. It appeared to the Commission that the solution of the overload- 
ing problem is the removal of the excess weights; however, a definite deci- 
sion with regard thereto was deferred pending consultation with Governor 
Earl Snell and representatives of other departments concerned. Commissioner 
Chessman offered to consult the Governor with zegard to the meeting date. 
The Engineer was instructed to invite the following persons to such meeting: 
Mr. Charles P. Pray, Superintendent of the Department of State Police; Mr. 
George Flagg, Public Utilities Commissioner of Oregon; and F. H. Brundage, 
Western Log and Lumber Administrator, War Production Board. (The conference 
was later set for Tuesday, January 18, 1944.) 


The Secretary submitted a report on overweight violations that 
have been committed during the previous month by carriers who are operating 
under war time emergency permits. Action on this matter was deferred by the 
Commission pending the conference with Governor Snell. 


Like action was also taken on reports submitted by the Engineer 
on overweight violations committed by log haulers in the Eugene-Springfield 
area, and on drastic overload violations committed by certain individual log 
haulers. 


A petition was presented from persons residing in the vicinity of 
Corvallis requesting sidewalk construction along the Albany-Corvallis High- 
way in the vicinity of the Fairplay School, so as to eliminate the pedestrian 
traffic hazard which, it is alleged, exists at this place. The Engineer es- 
timated that this sidewalk would cost about $9,000.00. After discussion the 
Commission decided to defer consideration of this project until the war is 
over and normal condifions return. The Attorney was instructed to advise the 
Commission as to its responsibility with respect to sidewalk construction, 


The Secretary presented a letter from the Harney County Court 
expressing appreciation for the extra maintenance work that has been performed 


The Commission discussed the matter at some length, but decided not to take 
action until it has had time to give it more study. 


Reconsideration was given by the Commission to the matter of acquir- 
ing right of way strips, particularly along the Wolf Creek Highway, the Oregon 
Coast Highway and the Pendleton-John Day Highway. The Assistant Attorney pre- 
sented a list of properties for which options have been obtained, being prop- 
erties that the Commission inspected personally during its several trips 
throughout the state in the interests of the postwar program. In the dis- 
cussion it was pointed out that the list as submitted does not represent all 
of the holdings in these particular localities for which negotiatious are being 
carried on, in view of which the Commission decided to defer action until op- 
tions on all of the properties have been acquired. 


The Assistant Attorney reported on the application of Mr. R. H. 
Thom for trapping privileges on the property acquired from Gordon Smith west 
of Stanfield, Umatille County, on which is located a small lake. He sug- 
gested if the Commission wished to avoid the necessity of granting or reject~ 
applications for either hunting or trapping privileges in this area, it could 
either designate the property a wild bird and game refuge under the provisions 
of Section 82-602, 0. C. L. A., or sell the property, which is not needed for 
state highway purposes. The Engineer confirmed such statement as to the value 
of the property from the highway standpoint. After discussion, the Commission 
decided unanimously to sell the property. The Attorney was thereupon in- 
structed to advertise it for bids. 


The matter of rental of a state-owned residence building in Pendle- 
ton was brought up for discussion by the Assistant Attorney. He advised that 
the housing situation in Pendleton is quite serious, and that one of the hig> 
way department maintenance men, who is headquartered at this place, is having 
difficulty in finding a suitable place for his family, who now reside in 
Baker, and it appears that the services of this man will be lost to the de- 
pertment if he cannot obtain the use of the state's building. It also appears 
that the present renter of the building is willing to move but likewise is 
having difficulty finding a suitable home. The question arose whether or not 
the Commission should take an arbitrary attitude in the matter and evict the 
present renter. It was the opinion of the Commission that the building should 
be made available to the maintenance man, on condition that he pay $30.00 per 
month rental for the use of the property. Motion to that effect was made by 
Commissioner Schaupp and was seconded by Commissioner Chessman. Chairman 
Banfield declared the motion carried by unanimous vote. 


The Commission adjourned at 12:00 o'clock noon and reconvened at 
1:30 p. m. in the same room, with all members of the Commisston, the Engineer, 
the Attorney and the Secretary present. 


The Attorney reported an offer from Mary Palandri to purchase, for 
the sum of $750.00 state-owned property described as Lot 6, of Block 1, 
Caruthers Addition to the City of Portland, which property was acquired in 
connection with acquisition of right of way for the Front Avenue Project. He 
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the Oregon Coast Highway between Warrenton Park and Lewis and Clark River 
Bridge, near Astoria, because of the condemnation proceedings that the 
United States of America has instituted in order to acquire title to a por- 
tion of the Oregon Coast Highway between these termini. He presented a form 
of resolution covering the matter and advised that everything contained there- 
in was considered, acted upon and adopted by this Commission at its meeting 
on July 7, 1943, but through inadvertence a formal resolution was not pre- 
pared or entered in the minutes. He recommended, in view thereof, the adop- 
tion of the resolution at this time, nunc pro tunc, as of July 7, 1943. After 
discussion the Commission approved the recommendation and thereupon adopted 
the following resolution by unanimous vote, upon motion of Commissioner 
Chessman which was seconded by Commissioner Schaupp: 


WHEREAS, the United States of America, represented by 
the United States Navy, disclosed to the Highway Commission that 
as a war measure it is necessary to revise and relocate a portion 
of the Oregon Coast Highway; namely, that portion beginning in Warren- 
ton Park, thence in an easterly direction to the Lewis and Clark 
River Bridge; and 


WHEREAS, it is required by the United States Navy that 
said@ revision and relocation be made so that the runways of the 
Astoria Airport may be extended; which extension will include a 
part of the said highway right of way; and 


WHEREAS, for the purpose of ac qiring title to a portion 
of the right of way of said highway between said termini the United 
States of America has instituted and is prosecuting a condemnation 
proceeding, which action is pending in the District Court of the 
United States for the District of Oregon;and 


WHEREAS, for the purpose of cooperating with the United 
States Navy the Highway Commission authorized the State Highway 
Engineer to make the necessary survey or surveys for the selection 
and determination of a route over which to construct a new section 
of the Oregon Coast Highway which has been made necessary by 
reason of the appropriation of a portion of the existing highway 
by the United States of America; and 


WHEREAS, upon completion of said survey the Commission 
is of the opinion that the survey and route should be approved and 
the field notes, maps and other data connected therewith filed in 
the office of the State Highway Commission at Salem, Oregon; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, all 
members being present and affirmatively voting, as follows: 


1. That it is the purpose of the Commission to relocate 
that section of the Oregon Coast Highway which begins in Warren- 
ton Park and ends at the Lewis and Clark River Bridge. 
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by highway crews on the Crane-Folly Farm Secondary Highway and requesting the 
allocation of additional funds for similar purposes on the !’rinceton—Diamond 
Secondary Highway. He was instructed to advise the Court of the amount set 
up in the 1944 Budget for such purposes. 


A letter was presented from the City of Woodburn requesting a sur- 
vey of Young Street in Woodburn to enable the City to acquire certain right 
of way for slope easements as may be required to provide a uniform right of 
way prior to the time the City asks the Highway Commission to designate this 
street as a state secondary highway. The MIngineer advised that very little 
engineering work would have to be done, and that the cost would be nominal. 
He recommended approval of the request. After discussion the Commission by 
unanisious vote approved the performance of such engineering work subject to 
the strict understanding that the Commission is making no commitments whatso- 
ever with respect to construction or otherwise. 


The Commission discussed the employment of an agency to handle ad- 
vertising for the Travel and Information Department during 1944, the question 
being whether the arrangement with Botsford, Constantine, and Gerdne, who 
have performed this function for several years past, should be continued or 
the services of another agency secured. The Commission decided to accept the 
recommendation of the Advisory Committee on Travel Matters with respect thereto. 


Consideration was given by the Commission to the claim of the Bend 
Lions Club for reimbursement for the cost of repairing a service men's shelter 
which the club has been maintaining on the right of way of The Dalles~Cali-~ 
fornia Highway within the city limits of Bend and which was damaged by Mr. 
Roscoe Sansom, an employee of the State Highway Department. The Engineer ad- 
vised that the shelter was located on the portion of the street that is under 
the control of the state but the club had no authority to locate it there; 
further, that Mr. Sansom was not on duty at the time of the accident, and was 
using a state truck without authority. He gave as his thought that the state 
is not liable. He further stated that he has deducted from the amount due 
Mr. Sansom as wages the sum of $15.00 to pay for the truck repairs, and that 
the Bend Lions Club has requested the balance due Mr. Sansom, amounting to 
$22.00, to apply on the cost of repairing the shelter. Mr. Sansom, he said, 
disappeared after the accident and his present whereabouts is unknown; however, 
his wife still resides in Bend. The question arises whether the $22.00 should 
be paid to the Lions Club or should be forwarded to Mr. Sansom's wife. It 
was the Commission's decision that the $22.00 due Mr. Sansom should be sent to 
Mrs. Sansom and it was so ordered. The Attorney was instructed to inform the 
Bend Lions Club by letter giving reasons why it was necessary for the Commis- 
sion to take such action. 


The Commission by unanimous vote authorized payment of membership 
dues for 1944 in the American Association of State Highway Officials and in 
the American Road Builders Association, amounting to $450.00 and $5.00, respec= 
tively. 


The Attorney reported the need for the Commission to adopt a 
resolution with respect to the formal revision and relocation of a portion of 


highway center line 1529 feet to the intersection of 
the westerly boundary line of the Astoria Airport and 
the center line of said highway at Engineer's Station 
143+36 and the westerly end of said section of right 
of way, 


shall be and hereby is surrendered and made available to the United 
States of America so long as said right of way or real property 
shall be used by the United States of America as an airbase or for 
other defense purposes, but when said right of way is no longer 
used by the United States of America for defense purposes possession 
thereof and control thereover shall be returned to the State of 
Oregon, by and through its State Highway Commission. Use by the 
United States of America or any of its agencies of said last above 
described right of way shall be deemed acceptance of the same with- 
in the meaning and purpose of this resolution. 


6. All of the remainder of the old right of way of said 
Oregon Coast Highway not included in paragraphs 4 and 5 shall be 
and the same hereby is retained for right of way purposes for main- 
tenance thereover of a highway to serve the residents thereon. 


7. For the purpose of meeting the needs of the United. 
States Navy in connection with national defense the construction of 
the highway over said new route between the Lewis and Clark River 
Bridge and a point designated as highway engineer's station 211+25 
shall be undertaken at once or as soon as the necessary plans and 
specifications can be prepared, but the remainder of said relocated 
section may be deferred until a later date. 


8. That pending the construction of the remainder of 
said new route a temporary road or detour shall be constructed and 
maintained along the following defined route: 


Beginning at a point on the now existing center line 
of the Oregon Coast Highway 300 feet west of the west 
boundary line of the Astoria 4irport; thence in a south- 
easterly direction to a point on the relocated line of 
the Oregon Coast Highway at Station 211+25, 


so that at the earliest date possible public traffic may be diverted 
from the old route, thus making said old route available for the 
needs of the United States Navy. 


9. A temporary detour shall, with the approval of the 
County Court of Clatsop County, employ the county road which extends 
from a point on the new route to the southerly boundary of the 
Astoria Airport, and the remainder of said detour road shall be 
over a new road constructed upon right of way owned and controlled 
by the United States Navy, but over which a revocable permit has 
been given to the State by the Navy. 


2. That the survey made by the State Highway Engineer 
pursuant to the instructions of this Commission, which survey de- 
fines the new route and location of and for said section of said 
highway, be and said survey and route hereby are approved, and the 
field notes, records and other data connected therewith hereby are 
ordered filed in the permanent records and files of the Highway 
Commission at Salem, Oregon. 


3. That the relocation and route of said section of 
said highway shall be as follows: 


Beginning at a point on the center line of the present 
Oregon Coast Highway at Station 100+60, said point being 
150 feet east of the west line of Blocks 86 and 91, Warren- 
ton Park; thence in a southeasterly direction to Station 
152+42.7; thence continuing in an easterly direction to 
Station 215+20; thence continuing in a northeasterly direc- 
tion to Station 270+29.5 at the west end of the Lewis and 
Clark River Bridge. 


4. That the portion of the Oregon Coast Highway right of 
way described as follows, to wit: 


All that certain section of the right of way of 
the Lewis and Clark River-Warrenton Section of the Oregon 
Coast Highway and situated in Sections 25 and 26, Town- 
ship & North, Range 10 West, W. M., Clatsop County, Oregon, 
the beginning point being the intersection of the easterly 
boundary line of the Astoria Airport and the center line 
of the Oregon Coast Highway at Engineer's Station 182+62; 
thence westerly along said highway center line 2397 feet 
to Engineer's Station 158+65 and the westerly end of said 
section of right of way, 
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héreby is abandoned for state highway purposes and the possession, 
title and use thereof hereby is surrendered to the United States of 
America in so far as its interest may appear or be fixed by reason 
of the condemnation action now pending in the United States District 
Court for the District of Oregon, which case is entitled United 
States of America v. State of Oregon, acting by and through its 
State Land Board (intended to be State Highway Commission). 


5. The following described right of way, to wit: 


All that section of the right of way of the said Lewis 
and Clark River-Warrenton Section of the Oregon Coast High- 
way situated in Section 26, Tomship 8 North, Range 10 West, 
W. M., Clatsop County, Oregon, and lying within the limits 
of the astoria Airport; the beginning point on the easterly 
end being on the existing center line of said highway at 
Engineer's Station 158+65; thence westerly along said 


11892 


uncompleted roads on such system. Furthermore, the Commission considered 
that the counties are now being treated fairly with respect to highway 
revenues and should be able to finance the improvement of county roads with 
the moneys that they now receive from the state out of the highway fund. 
The Secretary was instructed to convey such information to the County Court. 


The Commission considered and ordered filed a resolution adopted 
by the Association of Oregon Counties with respect to the acquisition of 
roadside areas. 


The Commission discussed an offer from Messrs. Edwin Fleischman, 
Stanley McCoy, and Harry Blodgett, tarmers residing near Monmouth, to pay 
the sum of $1,000 for a narrow strip of state owned land that lies between 
their farms and the Pacific Highway West, between Monmouth and Suver. The 
Engineer advised that the strip is about 120' wide and that it extends from 
the highway to a parallel county road which these farmers are now forced to 
use because the state's owmership of the intervening property has cut off 
their access to the highway. He further stated that the County Court is 
desirous of vacating the cld county road, so when that is done these farmers 
will be without access to a road of any kind, which is their reason for vant- 
ing to purchase the state's property. He also said that the offer submitted 
includes provision for the construction of three roadway approaches to the 
highway by the farmers themselves, without expense to the state. He rec- 
ommended acceptance of the offer, because the land is not needed for highway 
purposes. After discussion, the Commission approved the recommendation, 
contingent on the following: (1) that only three approach roads to the high- 
way will be constructed, and that these will be built by the farmers them- 
selves at their ow cost and expense in locations to be specified by the 
Engineer; (2) that the deed of conveyance will contain a provision restrict- 
ing the use of the property to farm use only, eliminating any possibility 
whatsoever of signs, hot~dog stands, et cetera, being maintained on the 
property. 
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fhe Attorney brought up for discussion a resolution adopted by the 
Commission on October 12, 1943, abandoning several sections of old right of 
way of the Columbia River Highway between Bonneville and Cascade Locks. He 
explained that some of the parcels abandoned by this resolution are located 
in Multnomah County and some in Hood River County, but by inadvertence the 
name of Hood River County was omitted from the resolution, in view of which 
the reilroad company, to whom the Commission is deeding the abandoned par- 
cels, has requested that the resolution be corrected in that respect. He 
recommended approval of the railroad company's request. The Commission ap- 
proved the recommendation and thereupon, by unanimous vote, adopted the 
following amendatory resolution relative thereto on motion of Commissioner 
Schaupp, which was seconded by Commissioner Chessman: 


WHEREAS, on the twelfth day of October, 1943, the Commis- 
gion adopted a resolution abandoning several sections of the old 
right of way of the Columbia River Highway between Bonneville and 
Cascade Locks; and 


10. That for the purpose of further identifying the new 
route of said section of said highway and the detour route there is 
attached hereto, marked Exhibit A, and made a part hereof a blue- 
print which for identification purposes bears the date of July 28, 
1943, and on whitch map the new highway location is shown colored in 
yellow, the temporary detour road is shown colored in green, the 
area of the old highway route which by this proceeding is avandoned 
and surrendered to the United States of America and which is de- 
scribed in paragraph 4 hereof is shown colored in red, and the portion 
of said ald right of way not included in said condemnation proceed- 
ing but possession of which is be this resolution made available to 
the United States of American is shown colored in orange.* 


ll. That the matters and things covered by this resolution 
were all considered, acted upon and adopted by this Commission at | 
its meeting held July 7, 1943, but by inadvertence the entry of a | 
formal resolution in its minutes and records was overlooked. There- | 
fore it is now ordered that this resolution be entered in the minutes 
and records of this Commission nunc pro tunc as of July 7, 1943. 


The Engineer reported briefly on his persoi'.1 inspection of the 
logging highway which the Ostrander Railway and Timber Company proposes to 
extend across secondary highways Nos. 215 and 211, near Molalla. He advised 
that some of the company officials wish to discuss this matter with the Com- 
mission in person before the Commission takes final action in the matter. Ih 
view thereof the Commission decided to defer a decision until the company has 
had an opportunity to present its case, and ordered that they be invited to 
be present at the next regular meeting of the Commission. 
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Similar action was taken by the Commission on the request of the 
Willamette Valley Lumber Company to construct a logging road at grade across 
the state highway in the town of Dallas. 
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A letter was presented from Manzanita Community House, Inc., and 
the Pinegrove Progressive Club, of Manzanita, Oregon, suggesting the establish- 
ment of a permanent state game preserve along the Oregon Coast Highway, over 
Neahkahnie Mountain, including Short Sand Beach State Park, which area it was 
stated is a natural wild-game breeding place. The Commission considered the 
matter at some length, but deferred a decision pending information whether or 
not the State Game Commission desires a game preserve at such location. The 
State Parks Superintendent was instructed to contact Mr. Frank B. Wire, State 
Game Supervisor, relative thereto. 
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The Secretary presented a letter from the County Court of Columbia 
County, requesting designation as a state secondary highway of the Scappoose- 
Vernonia County Road, approximately twenty-one miles in length. It was the 
opinion of the Commission that the time is not propitious to add any more roads 
to the secondary highway system while there remains such a large mileage of 
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. The Attorney brought up for discussion the Moser controversy con- 
cerning the purchase of a quarry site near Grants Pass, in Josephine County. 
He stated that the property in question is under condemnation and that he 
had it in mind to ask the Commission for instructions relative thereto at 
this meeting; however, he is now in receipt of a letter from Mr. Neil Allen, 
Dr. Moser's attorney, who wants to discuss this matter with the Commission 
in person before the Commission takes action. In view of the report the 
Commission deferred its decision until Mr. Allen has had an opportunity to 
present his case. 


The Engineer requested authority to sign in behalf of the Commis- 
sion, an escrow agreement with Donelson and Koppisch, loggers, who are deed- 
ing to the state for park purposes certain logged-off land in the vicinity 
of Neahkahnie Mountain as pertial consideration for the purchase of the tim- 
ber on adjacent state-owned property. (See minutes of April 7, 1943, for de- 
tails of the transaction.) He explained that the escrow agreement provides 
that the state will receive the deed for the property as soon as the company 
has completed its logging operations thereon and in any event the deed is to 
be delivered to the state not later than July 1, 1944. The Commission voted 
unanimously authorizing the Engineer to sign such escrow agreement. 


The Attorney requested instructions whether or not to purchase 
right of way that is required for the new location of the Willamette Highway 
through property owed by Norman and Elmer Furuset south of Eugene. It ap- 
pears that the property is occupied by a house and other buildings that will 
have to be moved before the highway can be constructed, which, very likely, 
will not be accomplished until the war is over. In the meantime the house 
is in need of repairs, which the owmers hesitate to undertake until the mov- 
ing of the building has been accomplished. Because of the housing situation 
in the Eugene vicinity, the owners have in mind to convert this nine-room 
house into apartments, but do not feel like doing so while the house is lo- 
cated in its present position, because of the damage that will occur when it 
is moved later on. For this reason, the owmmers are asking the Commission to 
move the house to a new location at this time. After considerable discussion 
the Commission instructed the Attorney to negotiate with the owners, from 
the standpoint of having the house repairedin its present location with the 
moving of the same to be accomplished when the property is needed for the higr 
way improvement, and from the standpoint of moving the building now. 


The Commission discussed an inquiry from the Union Oil Company 
whether or not it would be possible to secure the services of one of the 
highway department's maintenance crews to remove snow from the driveway that 
leads to their distribution plant adjacent to The Dalles-California Highway 
at Chemlt. The Commission decided not to authorize such service, in view of 
its long-established policy with respect to such matters. 


A letter was presented from the Portland Flying Service, Prine- 
ville, Oregon, requesting that a state highway crew be authorized to remove 
snow from the runways of the Prineville Airport. It appears that the Portland 
Flying Service is engaged in the training of army aviation students, under 
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WHEREAS, it appears that some of the parcels of land so 
abandoned are located in Multnomah County and some in Hood River 
County, but by inadvertence the name of Hocd River County was 
omitted from the said resolution; and 


WHEREAS, said resolution should be amended to conform to 
the facts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, a majority of the members of the Commission being present 
and affirmatively voting, as follows: 


That said resolution be amended as follows: 


1. Thet in the first and second "whereas" clauses follow- 
ing the words "Multnomah County" in each instance the words "and 
Hood River County" be added and that in the first "whereas" clause 
the word "county" in the last line be changed to the word "counties". 


2. That paragraph (1) be amended so as to read as follows: 


"1. There is hereby eliminated from the right of way 
of the Columbia River Highway and the State Highway Commis- 
sion does hereby relinquish to the Oregon-Washington Rail- 
road & Navigation Company all of the State's right, title, 
or interest of every kind and character in and to the 
following described parcels of real property situated 
in Multnomah County and Hood River County, Oregon, to wit:" 


3. That paragraph (3) be amended so as to read as follows: 


"3, That this resolution be entered in the minutes 
and records of the Commission and a duly certified copy 
thereof delivered to Oregon-Weshington Railroad & Navi- 
gation Company, a like copy to the Board of County Com- 
missioners of Multnomah County, a like copy to the County 
Court of Hood River County, and a like copy to the Public 
Roads Administration." 


4. That the quitclaim deed executed by the Highway Commis- 
sion on October 12, 1943, in favor of the Oregon-Washington Railroad 
& Navigation Company, the execution of which said deed was authorized 
by and in said resolution, be re-executed as of this date, and there- 
after said re-executed ceed and a certified copy of this amendatory 
resolution be delivered by the Commission's Counsel to the said rail- 
road company. 
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it has been determined that certain state highways which have been 
listed and designated as Group No. 1 Highways are adequate as to 
type and design of construction to accommodate a combination of ve- 
hicles such as the one known and designated as "double-header semi- 
combination"; and 


WHEREAS, by the enactment of Chapter 266, Oregon Laws, 
1943, the Commission “is authorized, with the approval of the Gover- 
nor, to permit the mcvement over state highways of vehicles, or com- 
bination of vehicles, having a length and combined and gross weight 
in excess of all statutory limitations", and 


WHEREAS, subject to conditions and limitations which will 
be incorporated in the permit, the Commission is of the opinion 
that in the interests of national defense the movement of the above 
designated type of vehicle should be permitted; 


NOW, THEREFORE, BE If AND IT HSREBY IS RESOLVED, all mem- 
bers being present and affirmatively voting, as follows: 


1. That subject to certain rules, regulations and con- 
ditions heretofore approved by the Commission a revocable permit or 
permits may be issued for the movement of a combination of vehicles 
known as "“double-header semi-combination" over the highways of the 
State which have been ihspected, classified and designated as Group 
No. 1 Highways. 


2. That any permit issued for the movement of such vehicle 
or combination of vehicles shall provide that the overall length 
shall not exceed sixty feet, and the vehicle shall conform to the 
axle weights and exle distribution fixed in the statute and shall 
conform to the weight limits fixed in the permit. 


3. That a certified copy of this resolution be delivered 
to Mr. Charles P. Pray, Superintendent of State Police. 


4. That this resolution be entered in the minutes and 
records of the Commission as of January 12, 1944. 


The Commission considered briefly and ordered filed a report from 
the Engineer on the claim of the state highway department against the federal 
government for extraordinary damage that has been done to state highways by 
U. S. Army operations or by government contractors. (See report by E. A. 
Collier, Maintenance Engineer, dated January 10, 1944, in General Files.) 


A letter was presented from the American Road Builders Association 
relative to the employment of Latin-American engineers on state highway work. 
The Engineer suggested that it might be satisfactory to employ a few young, 
promising engineers from the Letin-American countries as a friendly gesture, 
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contract with the Civil Aeronautics Administration, and that it is necessary 
to keep the runways clear of snow in order to maintain their daily flying 
schedule. They stated their willingness to reimburse the state for the cost 
of performing this work and advised that they are not asking for priority 
either over highway clearance or over snow removal of main army air bases. 
The Engineer suggested, if the Commission approves the rendering of such ser- 
vice, that the matter be covered by written agreement, and that the Portland 
Flying Service be required either to pay in advance the estimated cost of the 
underteking or to furnish a bond guarantying such payment; further, that no 
work be done on the airport until all highways in the vicinity are cleared 
and the snow has been removed from all the army bases which the highway de- 
partment is responsible for under agreement with the army authorities. After 
discussion the Commission approved the Engineer's suggestion by unanimous 
vote, and it was so ordered. 


The Engineer reported the results of investigations conducted by 
Traffic Engineer F. B. Crandall, in regard to the movement over state high- 
ways of trains of vehicles, consisting of truck-tractor semi-trailer with a 
full treiler in tow. He advised that such combinations of vehicles are knom 
as "double-header semi-combinations," and that the overall length of the train 
will not exceed 60 feet; further, that observation shows that such a combina- 
tion of vehicles can be moved over any of the Group 1 highways listed in the 
Commission's emergency wartime transportation permits without causing any 
greater hazard to other traffic than a combination of vehicles consisting of 
truck and trailer. He recommended in view thereof that the Commission author- 
ize the movement of such combinations of vehicles on the condition that the 
overall length shall not exceed sixty feet, that the vehicles shall conform 
to the axle weights and axle distribution fixed in the statute and that the 
loads conform to the weight limits fixed in the permit, provided that the 
granting of such permits meets with the approval of Governor Earl Snell, as 
is required by statute. The Commission approved the recommendation by unani- 
mous vote, subject to the condition that the permits are revokable in form 
and in any event shall not be in effect for longer than the duration of the 
war, The following resolution with respect thereto was adopted by the Com- 
mission by unanimous vote, on motion of Commissioner Schaupp, which was 
seconded by Commissioner Chessman: 


WHEREAS, application has been made for a permit to move 
over certain state highways « combinction of vehicles kmotm as "double- 
header semi-combination", which combination of vehicles will have 
a gross weight of vehicles and load in excess of the statutory limit; 
and 


WHEREAS, Joseph B. Eastman, Director, Office of Defense 
Transportation, has advised the Commission that there is a shortage 
of motor transport equipment and therefore it is urged by said 
Director that every consideration consist nt with the best interests 
of the State ve given to motor transport carriers using the public 
highways of the State; and 


WHEREAS, as a result of an inspection and study of high- 
way pavements and highway structures by the State Highway Engineer 
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WHEREAS, it is the judgment and opinion of the Commis- 
sion that said resolution adopted July 23, 1942, should be amended; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, all 
members being present and affirmatively voting, as follows: 


1. That the resolution adopted by this Commission and 
entered in its records and minutes as of July 23, 1942, be amended 
by eliminating therefrom the following crossings, to wit: 


Rail- Crossing Highway M.P. Location 
road No. 


~ C-635.49 Pacific Oregon Ave., Creswell 
C-585.2 Pacific S. W. of Sutherlin 
C-580.2 Pacific Near Wilbur, Douglas 
C-678.1 Mount Hood 17th & Powell, Portland 
C-735.14 Hillsboro-Silverton Young St., Woodburn 
C-743.16 Beaverton-Aurora Main St., Aurora 
C-756.7 Cascade North of Oregon City 
C-660.6 Junction City-Eugene 6th St., Junction City 
C-648.2 Junction City-Eugene Van Buren St., Eugene 
CF-446.8 Klamath Agency-Modoc Point Modoc Point, Klamath Co. 
2H-12249 Oregon-Washington Adams 
2A-342.71 Baker-Unity Bewey Ave., Baker 
1OA-28.3 The Dalles-California N. Lapine, Deschutes Co. 
10B-0.3 Midland Near Klamath Falls 
28T-134.6 Ochoco E St., Redmond 
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2. That the stop signs at the following crossings, to 
wit: 


Sutherlin leg Elkton- 
Sutherlin 0.85 Sutherlin 
U.P. 2A-215.23 Pendleton-John Day 1.06 Emigrant St., Pendleton 
U.P. 2AC-189.7 Old Oregon Trail 197.6 Gladys St., Hermiston, 


which crossings were not designated in said resolution adopted July 
23, 1942, but which crossings are likewise served by automatic sig- 
nal devices be likewise removed. 


3. That the Engineer be and he hereby is directed to re- 
move or cause to be removed all of the conventional railroad cross- 
ing stop signs which heretofore under the terms and instructions of 
said original resolution were erected at the above designated cross- 
ings. 


4. That the Secretary be and he hereby is instructed to 
deliver by mail to Harold J. Turner, Secretary-Manager, Oregon Rail- 
road Association, a certified copy of this resolution. 


it being his thought that they could be assigned to minor engineering posi- 
tions at a rate of pay not exceeding $100.00 per month, with the understand- 
ing that some other agency would pay their transportation expenses to and fron 
Oregon. The Attorney acvised that there is no legal reason why the Commiszion 
can not enter into such an arrangement if the state receives requisite value 
from the services of the men. The Commission deferred a decision in the mat- 
ter pending a full report from the Engineer as to the value and benefit that 
the state will receive by reason of the employment of Latin-American engineers, 
and as to the kind of work on which they would be employed. 


Reconsideration was given by the Commission to a letter from School 
District No. 38, Wauna, Oregon, in which the Commission was requested to con- 
struct a small waiting room on the right of way of the Lower Columbia River 
Highway, one-half mile west of Taylorville, for the benefit of school children 
and working men who are obliged to take the bus at this point. The Secretary 
pointed out that the Commission at its meeting on December 23 denied this re- 
guest, but the School District now wishes to know whether or not the Commission 
will permit the District to maintain its ow waiting room on the highway prop- 
erty. It was the thought of the Commission that such encroachments on the 
highway are undesirable and should not be allowed. A motion was thereupon 
made by Commissioner Schaupp that the request be denied, and that the School 
District be required to construct end maintain its own waiting room entirely 
off the highway right of way; and unat this action be considered as establish- 
ing a general policy to be followed hereafter in the disposition of such mat- 
ters. The motion was seconded by Commissioner Chessman and carried by the 
unanimous vote of the Commission. 


The Commission considered and confirmed the action taken at its 
meeting on December 23, 1943, with respect to the removal of certain railroad 
crossing signs where the crossings are protected by automatic signal devices 
as well as by signs. The following resolution with regard thereto was adopted 
by the Commission by unanimous vote: 


WHEREAS, the Commission on the twenty-third day of July, 
1942, adopted a resolution which was entered in the minutes of the 
Commission, by which resolution the Commission approved and oreered 
the installation and maintenance of conventional railroad stop signs 
at certain crossings of railroad and highway at grade, all of which 
crossings were particularly named and identified in said resolution; 
and 


WHEREAS, some of said crossings were then and still are 
protected by automatic electric signal devices; and 


WHEREAS, based upon observation and inspection, it is the 

judgment of the Commission that crossings which are protected by 

both the automatic signal device and the conventional railroad stop 
sign are made more hazardous b» reason of the employment of both 

types of crossing warnings for the reason that motorists fail to 
recognize the conventional stop sign unless the automatic signal de- 
vice is signalling the ageeses) or the presence of a train, and there- 
fore the automatic signal device loses much of its warning value; and 


alleged that the delay in awarding the contract and unusually severe 
weather conditions encountered during the winter and early summer 
months were responsible for their failure to complete the project 
within the specified time. The Engineer advised that weather and 
soil conditions were such that until the latter part of July it was 
impractical to do the grading work that wes necessary to prepare 
the site and to obtain stable base for paving. In fact, because of 
the unsuitable condition of the ground the government engineers re- 
quired considerable more base-rock material than was specified in 
the contract. He added that the contractor was also delayed in com- 
pleting the construction of fences, because of his inability to 
secure fence material. He recommended in view of the circumstances 
that the extension of time requested be granted without penalty. 

A letter was presented from the Public Roads Administration concur- 
ring therein. The Commission approved the recommendation by unani- 
mous vote. 


Vernie Jarl, Contract No. 2623, for clearing the approach and 
side-clearance zones on the Aurora Flight Strip Section of the 
West Portland-Hubbard Highway, in Marion and Clackamas Counties, 
requested an extension of time from May 31 to November 16, 1943, 
within which to complete this job. He alleged that his failure to 
complete the project within the specified time limit was due to his 
inability to find some one to remove the fallen trees from the 
state's property. The Engineer advised that the essential part 
of the contract was completed early in the season, but some clean- 
up work and removal of timber and logs from the state's property 
was not finished until November 16. He recommended that the ex- 
tension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous 
vote. 


The Engineer reported that contracts Nos. 2586, 2607, 2623, and 
2657, for the construction of state highway projects, have been completed 
according to the requirements of the contracts or modifications thereot, and 
that said jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote 
of «ne Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2586, with E. C. Hall Co. & J. C. Comp- 
ton, for grading the North Unit, Monmouth-Benton County 
Line Section of the Pacific Highway West, in Polk County, 
completed October 9, 1943; 
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5. That this resolution be entered in the minutes and 
records of this Commission as of the date of its adoption; namely, 
January 12, 1944, 


The Commission discussed briefly matters pertaining to the Front 
Avenue Project, Portland. The question arose whether cr not the City of 
Portland intends to adhere to the plans heretofore approved for this project 
or expects to discard this plan in favor of the "Moses Plan." The Engineer 
and the Attorney were instructed to consult with the city officials with re- 
gard theretc and ascertain definitely, if possible, which plan the city in- 
tends to follow. 


Le Sting Ms i 


The Engineer asked the Commission to confirm the following surveys 
which he has ordered since the last meeting of the Commission: 


‘ 
t 


Type of Prefix ; 
Survey No. County Section and Highway Authorization 


Plans 218-1467 Klamath 2.2 mi. SE of Klamath Falls to 1st-$1,000.00 
the Klamath Falls Airport, Klamath 
Falls-Lakeview Highway 


Grade 4-1468 Clatsop Franklin Ave. from 28th to 32nd lst - $300.00 
St. (City of Astoria), Columbia 
River Highway 


After due consideration the Commission, by unanimous vote, authorized and in- 
structed the Engineer to make such surveys. 


The Commission had under discussion the following requests for 
extensions of time within which to complete highway-construction projects: 


E. C. Hall and J. C. Compton, Contract No. 2586, for grading 
the North Unit of the Monmouth-Benton County Line Section of the 
Pacific Highway West, in Polk County, requested an extension of 
time from October 15, 1942, to October 9, 1943, within which to 
complete this job. They attributed their failure to complete the 
project within the specified time limit to unfavorable weather con- 
ditions in the latter part of 1942. The Engineer advised that the 
reason given by the contractor for overrunning the time limit is 
correct. He recommended in view thereof that the extension of time 
requested be granted without penalty. A letter was presented from 
the Public Roads Administration concurring therein, The Commission 
approved the recommendation by unanimous vote. 


Warren Northwest, Inc., Contract No. 2607, for grading and 
paving the Aurora Flight Strip on the West Portland-Hubbard High- 
way in Marion County, requested an extension of time from April 
30, to November 17, 1943, within which to complete this job. They 
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Project agreement with the Public Roads Administration cover- 
ing installation of traffic signals at Sheridan; 


Copy of a resolution adopted December 23, 1943, designating 
a 25-mile-per-hour speed limit on the Oregon Coast Highway at 
Astoria; 


Agreements with the JU. S. Coast Guard, covering the mainten- 
ance of Coast Guard shelters on the Oregon Coast Highway at the 
following points: Ecola State Park, Short Sand Beach, Whale Cove, 
Boiler Bay, Humbug Mountain, Cape Sebastian, and Harris Beach; 


"Statement of acceptance of award," in order to secure 
settlement of the state's cleim against the U. S. War Department 
in the amount of $61.92; 


Deed conveying unto the 0. W. R. & N. Company certain parcels 
of land at Eugene, in accordance with prior agreement dated 
December 13, 19413 


Deed conveying unto Mary Palandri, for the sun of $750.00, 
Lot 6, of Block 1, Caruthers Addition to the City of Portland. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:00 p. nm, 


__ o> 


State Highway Engineer 


Secretary 7 


Salem, Oregon, January 18, 1944 


Pursuant to the decision reached at its meeting held on January 
12, 1944, the State Highway Commission met in the office of Honorable 
Earl Snell, Governor of Oregon, at 10:00 a. m.; for a discussion of matters 
pertaining to the truck-hauling of logs over state highways, particularly 
the penalty to be imposed on operators who are observed with loads weighing 
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Contract No. 2607, with Warren Northwest, Inc., for 
grading and paving the Aurora Flight Strip Project, in 
Marion County, completed November 17, 1943; 


re 


. Contract No. 2623, with Vernie Jarl, for clearing the 
approach and side clearance zones on the Aurora Flight 
Strip Project, in Marion and Clackamas Counties, completed 


November 16, 1943; 


Contract No. 2657, with E. C. Hall Co., for furnish- 
ing crushed rock in stockpiles on the Wapinitia Section 
of the Wapinitia Highway, in Wasco County, completed 
December 29, 1943; 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


a pt er ea 


‘ 
| 


The Commission had under discussion the setting of a date for the 
next regular meeting for the receiving of bids and decided to hold such méet- 
ing on Monday, February 7, 1944, in Portland. (This meeting date was later 
changed to Wednesday afternoon, February 16, and Thursday, February 17.) In 
this connection the Commission discussed a place in which to hold this meet- 
ing, in view of reports to the effect that the auditorium in the Public Service 
Building soon will not be available for public use. The offer of Mr. Phil 
Metsehan, owner of the Imperial Hotel, for the use of the "Stock Exchange 
Room" on the first floor of this hotel, was discussed and accepted. The Sec- 
retary was thereupon instructed to arrange for the use of this room for future 


meetings of the Commission. 


The Commission considered and signed agreements, et cetera, as 
follows: 


Agreement with the Klamath County Court relative to the main- 
tenance of the Altamont Drive County Road; (Federal Access Road.) 


Agreement with Contractors Morrison-Knudsen, Inc., and Ford 
J. Twaits Company, covering rental of a highway department 10-ton 
Buffalo Springfield Roller, Dept. No. 41-670} 


Agreement with M. C. Lininger & Son, covering rental of one 
highway department 82 HP Power Unit, Dept. No. 41-913; 


Agreement with Chester M. Hines and wife, covering lease of 
property for road materials; 


Agreement with Wm. Jesky and wife, covering the falling, 
damaging and injuring of trees on the Aurora Flight Strip Section; 
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The meeting adjourned at 12:00 noon, following which the Commission 
reconvened at 1:30 p. m. in the office of the State Highway Engineer, Room 325, 
State Office Building, at which time the Commission gave the matter further 
consideration. 


Present at the afternoon session were: Chairman T. H. Banfield, 
Commissioner M. R. Chessman, R. H. Baldock, State Highway Lngineer, J. M. Devers, 
Attorney, and H. B. Glaisyer, Secretary. 


As a result of further discussion the Commission decided, after 
consulting with Commissioner Schaupp over the telephone, that the penalty for 
overloading trucks, whether engaged in the transportation of logs or any other 
commodity, shall be either the adjustment of the load or the removal of a por- 
tion thereof, so that approved weights will not be exceeded. The following 
statement for release to the press on Friday, January 21, 1944, was there- 
upon prepered by the Commission. 


STATEMENT 
OF 
OREGON STATE HIGHiAY COMMISSION 


Following a conference held Tuesday, January 18, in 
Salem, with the State Police, the Public Utilities Commissioner, 
the Office of Defense Transportetion and the Office of Price 
Administration, the State Highway Commission adopted a new policy 
for the control of overloading of logging and commercial trucks 
vithout subjecting the industry to undue penalties during the 
war period. 


Hereafter, instead of recommending to the Public Utili- 
ties Commissioner the cancellation of permits of offending oper- 
ators, the Commission will insist that overloaded trucks be stopped 
and be required to take off the overload and the State Police will, 
under its statutory authority, enforce this requirement. 


The Commission has had numbers of conferences with oper- 
ators of logging trucks and feels that at least 85 per cent of them 
are co-operating sincerely to preserve the highways from the damage 
from overloads. However, its records show that a minor percentage 
cre persistent and chronic violators and are overloading consistently 
beyond the statutory. limits and cbove the 7,000-pound tolerance 
which the Commission is allowing. 


The Commission's experience is that the nominal fines which 
have been imposed by justices of the peace upon violators is no de- 
terrent to the practice since the profit from the overloed more than 
pays the fine and costs assessed. The suspension of permits has 
in numbers of cases imposed a very severe penalty since the permit 
is issued for the whole fleet of en operator rather than to indi- 
vidual trucks. This ties up the whole operation instead of just the 
offending driver and truck. 


in excess of the statutory weight limits and tolerances authorized by the 


i Highwey Commission. Present at such meeting were the following: 
“Bi Honorable Earl Snell, Governor of Oregon 
e T. H. Banfield, Chairman, State Highway Commission 
bl M. R. Chessman, Commissioner 


R. H, Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel, Highway Commission 
t H. B. Glaisyer, Secretary, Highway Commission 
; Ches. P. Pray, Superintendent, Dept. of State Police 
f George H. Flagg, Public Utilities Commissioner 
Mex Flannery, Assistant Commissioner, Public Utilities 
; F. H. Brundage, Western Log and Lumber Administrator, Wi. P. B. 
‘ F. D. McPherson, Asst. western Log and Lbr. Administrator, W. P. B. 
J. H. Hedrick, Tire Supervisor, 0. P. A. 
Floyd Cook, Executive Sec'y., Highway Traffic Advisory Committee 


Commissioner A. Wi. Schaupp wes excused from attending this meeting. Chairman 
Se Banfield presided. 


: oe At Chairman Banfield's request the State Highway Engineer presented 
ee statistics on log hauling, as prepared from weight reports rendered by state 
ia police officers and by highway department weighmasters. He also reviewed the 
iy concessions and special privileges that heretofore have been granted by the 
; Highway Commission to log haulers in order to assist in the delivery of logs 
f from the woods to the mills, for wartime use, and explained that the toler- 
a ances now ¢llowed by the Commission are the maximum that can be permitted with- 
‘a out unduly overstressing highway facilities. 
i 


Chairman Benfield advised that the present Highway Commission has 

r given this matter serious consideration and is of the opinion that operators 
a: who violate the weight requirements should be severely penalized. It was his 
thought that this would not create an undue hardship on the industry as a 
whole because the records indicate that only about 15 per cent of the oper- 
if ators are persistent and chronic violators. He further stated that in the 
> Commission's experience nominel fines, imposed by Justices of the Peace upon 
hed violators, are not a deterrent to the practice of overloading, since the prof- 


ia its from the overloads are more than enough to pay the fines and the costs 
* ae assessed. He gave as the Commission's thought that the problem cauld be solved 
it by requiring operators to adjust their loads at the scales if found with an 
be overweight, either by shifting the load or by removing one or more of the logs, 
a. so thet authorized weights will not be exceeded. 
: ia The matter was discussed at considereble length, during which 
* Mr. Brundage expressed himself in favor of the penalty suggested by Chairman 


Banfield provided operators are given some leeway, and are not required to re- 
move any portion of their loads if the overweight is only a few hundred pounds. 


r 
ih Superintendent Pray stated that this had been his practice for some 
Fe time and expressed his willingness to enforce any ruling that the State High- 
iis way Commission may see fit to edopt with respect to such matters. This con- 


cluded the conference. 
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assistance in the enforcement of the new rule. He was also instructed to pre- 
pare an outline of procedure for the Highway Department's weighmasters, in- 
cluding provision for the transmittal of information to the state police depart- 
ment when overweight loads ere observed. 


Matters of a general nature were then discussed by the Commission, 
which also considered and signed the following papers: 


Agreement with Alvin Kitzke, Cascadia, Oregon, covering the 
hauling of logs across a portion of Cascadie State Park. 


Permit authorizing \ialter L. and Ethel R. Shrock to construct 
and maintain a timber structure across Mill Creek, a portion of 
which structure will encroach upon the right of way of the hest 
Portlend-Hubbard Highway in Marion County, such structure to be 
used in connection with a private roadway approach to the highway 
in this location. 


Letter directed to the General Petroleum Corporation of Cali- 
fornia, affecting the company's leasehold on the service station 
property at the intersection of Union and Denver Avenues, Portland. 


Easement conveying unto Curry County, right of way across 
state-owned property in Curry County, in connection with the con- 
struction of the Curry County Airport Project. 


There being no further business to come before the Commission at 
this time, the meeting ad,ourned at 3:00 p.m. 


Stete Highway Engineer 


‘ = 
Secretary 


A 
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The Commission questions that it has authority to permit 
overloaded trucks to continue over highways and bridges after the 
weighmesters have determined the overload. Therefore, the police 
will require the overloaded trucks to pull off the highways and the 
overloads be removed. 


Moreover, the Commission will hereafter send a record of 
violations to the OPA which is very much concerned over the effect 
of excessive speeds and weights upon tires and gasoline. The vio~ 
lators will, therefore, be subject to the additional penalty of 
having rationing boards refuse tires if, in the judgment of the OPA, 
the offense warrants such drastic action. 


The public may not realize that the Highway Commission 
has been quite patient and cooperative with the logging industry 
end that in addition to the statute tolerance of 5,400 pounds given 
@ logging truck in gross weight and 1,000 pounds on axle weight, 
the Highway Commission on its own motion and within its discretion- 
ary power, as granted by statute, has increased the tolerance 
granted on gross weight to 7,000 pounds. The Commission feels that 
the statute weight of 54,000 pounds, plus the tolerance of 7,000 
pounds, giving 61,000 total gross load, is the maximum that the 
highway bridges and pavements will stand and thet operators should 
be able to load so as not to exceed a tolerance of 35 tons. 


Pursuant to a statute enacted in the Forty-second Legis- 
lative Assembly, the Highway Commission has given special wartime 
emergency permits to commercial carriers permitting an increase in 
length of the vehicle to 60 feet and an increase in weight from 
54,000 pounds to approximately 71,000 pounds, vhen the operators 
use equipment having an over-all length of 60 feet equipped with 
additionsl axles so as to reduce the load concentration. The Com- 
mission feels that in granting this additional privilege the com- 
mercial haulers must stay within the limits set forth and will like- 
wise insist that overloaded commercial trucks be stopped and re- 
cuired to take off the overload and the State Police will, under 
its statutory authority, enforce this requirement. 


The Commission feels that the overload problem must be 
solved if the stete's highweys are to last for the duration of the 
war and, after conferring with Washington authorities, knows that 
it is giving as much or more co-operetion with the truck operators 
as its neighboring state is. The Commission wants to do all in its 
power, in this wartime emergency affecting transportation, to ex- 
pedite the movement of goods and services but cannot be unmindful 
of its duty to the citizens of this state in protecting the public's 
large investment in highways. 


The Engineer was instructed to inform Mr. Chas. P. Pray, Superintend- 
ent, Department of State Police, of the action taken, and to request his 
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elimination of the railroad grade crossings. Chairman Banfield advised that 
the Commission is not in a position to make e definite decision with respect 
to these projects now but will authorize the Engineer to consult with the 

city with respect to engineering features in connection with the proposed 

elimination of grade crossings on S. W. Main Street. He added that the Com- 
mission would probably authorize the Engineer to make surveys of all the 

projects if the cost is not great but cares not to meke a definite statement 
until Commissioner Chessman has been consulted. (The Engineer was authorized 
on the following day to make surveys of all of these projects. See ahead i 
for minute entry.) 


W. H. Lynch, Division Engineer, Public Roads Administration, was 
present and offered e federal contribution of 41,500,000 of National Defense 
Highway Act funds to assist in financing the modernization of three sections 
of the Pacific Highway, viz., Miller Creek-Albany Section in Marion and Linn 
Counties, 10.6 miles in length; Harrisburg-Halsey Section in Linn County, 

9.4 miles in length; and Grave Creek-Smith Creek Section in Josephine County, 
2.5 miles in length. These projects, he said, are on the strategic highway 
network and are important from the standpoint of the army and navy authorities 
who have already approved them for construction. He further explained that in 
order to secure the benefit from such funds the State of Oregon will have to 
contribute about $1,000,000 mateh money, otherwise the money will be re- 
allocated to some other state, but if the Commissior accepts the offer con- 
struction can proceed at once. Chairman Banfield end Commissioner Schaupp 
both expressed themselves in favor of accepting this offer on the condition 
that Commissioner Chessman also approves. (Commissioner Chessman gave his 
approval on the following day, thus making the decision unanimous. ) 


State Parks Superintendent, S. H. Boardman, was present and re- 
ported on the following park matters: 


Acquisition of two 40-acre tracts situate adjacent to the 
Crater Lake Highway:- The Parks Superintendent advised that these two 
tracts are owned by the federal government and are located ad‘acent 
to the Crater Lake Highway near McLeod; further, that they can be 
purchased at the rate of $15.00 per acre. If the Commission approves 


the purchase, he said, it will be necessary to increase the amount 
budgeted for park acquisition during 1944. The Commission decided not 
to purchase these tracts. 


Release of 0 & C lands in Douglas County heretofore acquired 
by lease from the federal government: - The Parks Superintendent advised 
that Douglas County and the federal government have now completed the 
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Portland, Oregon, February 16, 1944 


The State Highway Commission met in regular session at 2:00 p. m. 
in Room 615, Imperial Hotel. Present were: 


: T. H. Banfield, Chairman 

bd A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner (Arrived at 4:15 p. m.) 
R. H. Baldock, State Highway Engineer 

J. M. Devers, Attorney 

H. B. Glatsyer, Secretary 


A delegation from Pendleton, headed by Mayor Sprague H. Carter and 
er including &. B. Aldrich, Publisher of the Pendleton Bast Oregonian; County 
ie Judge Carl W, Chambers of Umatilla County; Clyde Richey, President of the 
els Pendleton Chamber of Commerce; and Mr. Sam Murray, Resident Engineer of the 
U. P. Railroad Company, Portland, came before the Commission and requested 
consideration of the following projects for postwar construction: 


1. Construction of an underpass at the U. P. Railroad cross- 
ing on S. W. Emigrant Street (Pendleton-John Day Highway). 


2. Construct a new highway about four blocks in length along 

; the north side of the U. P. Railroad right of way from the intersection 
of S. . 13th Street and S. . Dorian Avenue northeasterly to a connection 
with S. W. Court Avenue (01d Oregon Trail) at its intersection with S. W. 
16th Street extended. They suggested this improvement in order to elimi- 
nate traffic congestion along S. '¥. Court Avenue which could be effected, 
they said, by designating S. 1. Court Avenue a one-way route for west 
bound highway travel and S. W. Dorian Avenue as a one-way route for east 
bound highway travel. In this connection they asked for the widening of 


4 S. W. Court Avenue at its westerly end. 
ee 3. Construction of an underpass at the U. P. Railroad cross- 
‘eg ing on S. “%. 20th Street and the improvement of S. W. 20th Street as the 
route of U. S. Highway No. 395 from its junction with the Old Oregon 
bee: Trail southerly to its junction with the Pendleton-John Day Highway. 
i 
* its 4. Removal of the existing railroad tracks from S. W. Emi- 
ft grant Avenue between S. W. 3rd Street and S. . 6th Street. They ad- 


ia vised that the railroad company is occupying this street without fran- 
+e chise from the city. 


“ 


5. Authorize the State Highway Engineer to work in conjunc- 
tion with the city in the making of investigations for the elimination 
of railroad grade crossings on S. . Main Street. 


at eee! 


A brief general discussion was had of each project during which Mr. 
Murray advised that he was present at the request of the Pendleton delegation, 
particularly, because the railroa¢c companv is very much interested in the 


— 
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He explained that $60,000 was included in the tentative budget for the first 
of these items but since the Commission has approved removal of the guards 
the amount can be reduced to $17,000 and may be further reduced if the fed- 
eral government and the State of Washington will oifer no objections to the 
removal of guards from the Interstate Bridge. As to the $80,000 set up for 
drawbridge and ferry operation, the Engineer advised that this amount is 
somewhat larger than the amount budgeted in 1943 due to salary raises and 

to increased cost of operating the Enegren Ferry in Coos County but cannot be 
reduced. After discussion the Commission approved the budget of $17,000 for 
guarding bridge structures and $80,000 for drawbridge and ferry operations. 


In this connection the Commission discussed briefly the question 
whether or not to renew its war risk insurance policies when the present 
policies expire on July 1, 1944. Action on this matter was deferred by the 
Commission until its May meeting. 


: The Commission had under consideration the matter of signing a 
joint letter with the Public Roads Administration and the U. S. Forest Ser- 
vice recommending an appropriation of $60,000 of forest highway funds to 
finance the preparation of plans for the post war forest highway "on the shelf" 
program. After discussion the Commission approved and signed the following 
letter relative thereto: 


Chief, Forest Service, 
Commissioner, Public Roads 
Washington, D. C. 


Gentlemen: 


Additional funds in the sum of $60,000 are necessary to 
finance the P.S.& E. for the Post-War Forest Highway "On the 
Shelf" Program in the State of Oregon. 


It has been mutually agreed to recommend that the above 
sum be allocated to Lump Fund Surveys from any Forest Highway 
funds that may be available. 


Very truly yours, 

Wl. H. LYNCH (signed) 
District Engineer 

JAMES FRANKLAND (signed) 
Acting Regional Forester 


OREGON STATE HIGHWAY COMMISSION 


Attest By__T. H. BANFIELD 
Chairman 
H. B. GLAISYER A. W. SCHAUPP 
Secretary Commissioner 
M, Re CHESSMAN 
Commissioner 
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arrengement for an exchange of properties in accordance with previous 
agreement and understanding, so the County is now in a position to deed 
to the state the land that the state has had under lease, provided the 
state will relinquish its prior lease rights. The Commission approved 
the transaction and thereupon signed the letter directed to the Chief 
Forester covering the matter. 


Request of %. E. Johnson, Forest Grove, to lease certain state 
property adjacent to the Wilson River Highway near McNamer's:- The Parks 
Superintendent advised that Mr. Johnson wishes to lease certain land and 
some of the old WPA buildings standing thereon for filling station and 
cabin purposes. He recommended denial of the request. The Commission 
approved the recommendation unanimously. 


Maintenance of a guard in Umpqua Lighthouse State Park, Douglas 
County:- The Parks Superintendent advised that heretofore he has had an 
arrangement with the State Forester with respect to the cleening up of 
this park, including burning operations, and would like to renew this 
arrangement for 1944. He explained that in order to secure such exten- 
sion it would be necessary to maintain a guard or watchman in the park 
during the fire season which would cost about $92.00 per month for three 
months each year. The purpose of watchman, he said, is to guard the re- 
forested area against fire hazard. The Commission approved the request 
and thereupon signed an agreement with the State Forester covering the 
matter . 


Sale of cedar posts in Humug Mountain State Park:- The Parks 
Superintendent advised that in connection with his park operations he 
has salvaged some downed-timber by having it cut into fence posts and 
that he has had two offers to purchase the posts. He recommended ac- 
ceptance of the best offer if the posts cannot be used by the state. the 
matter was referred to the Engineer to ascertain whether or not the 
posts are of value for highway use. In the event they are of no value 
for highway purposes then they are to be advertised for sale to the high- 
est bidder. 


The Engineer brought up for discussion at this time the park items 
in the 1944 budget, action on which was deferred at the previous meeting. He 
pointed out that the Commission approved a budget of $115,000 for acquisition 
of parks but requested additional information concerning the item of $46,000 
vor park operation and $5,000 for maintenance in parks by section crews. He 
explained these items in detail. After discussion the Commission approved the 
following amounts for park expenditures: 


Acquisition of Parks. .$115,000 
Park operations ... . 46,000 
Park maintenance by 

Section crews. . . . 5,000 


The Engineer also asked the Commission to approve amounts contained 
in the budget for guerding bridges and for operating drawbridges and ferries. 
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GARDINER SUMMIT—-TAHKENTTCH LAKE SECTION, OR&GON COAST HIGHWAY 
10991-Sparrow Realty 53.61 acres of land GRATIS Parker 
Corporation 
Right of Way 


o I SECTION, BOARDMAN-STANFIELD HIGHWAY 


8415- $ 498.31 Schannep 
8416- State Highway Commission 
8417- NOTE: U. S. Reclamation Bureau requires 


payment construction liens on lands in 

Morrow County owmed by the State before 
lands are excluded from the West Exten- 
sion Irrigation District. 


KIB. —DAYVILLE SECTION, JOHN DA GHWAY 


11186-Morrow, John A. 1.96 acres at $50.00 $ 98.00 Cozad 
Stock pile site 


11183-Bales, Minnie & 


Mettie E. 7.50 acres at $25.00 $ 187.50 Cozad 
Stock pile site end : 
gravel pit 

11184-Foree, W. J. 2.05 acres at $25.00 $ 51425 Cozad 
Stock pile site 

11269-Mascall, L. &£. 0.46 acre at $50.00 plus $ 24.00 Cozad 
Stock pile site Plus fencing 


we 
i 
. 
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11185-Kennedy, Thompson &. 0.55 acre plus fencing Cozad 


Stock pile site 
MORGAN-HEPPNER SECTION, HEPPNER HIGHWAY 
11215-Johnson, Richard 1.82 acres at $20.00 plus 


& Richard Yells fencing 
Stock pile site 


BAKER-UNION COUNTY LINE SECTION, MEDICAL SPRINGS HIGHWAY 


11181-Bennett, C. E. 1.55 acres at $20.00 
Stock pile site 


36.40 Cozad 


wn 


31.00 Cozad 


Bea 


11180-Kennedy, Lawrence M. 0.65 acre at $70.00 $ 45.50 Cozad 
Stock pile site 
11182-Colton, J. J. 1.45 acres at $20.00 $ 29.00 Cozad 


Stock pile site 
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The Assistant Attorney requested authority to acquire certain parcels 
2 of real property that are needed for various highway improvements throughout 
tg the state. He submitted a list of such properties together with offers that he 
recommended in connection with each. After carful consideration of each item 
ee the Commission approved the request and thereupon by unanimous vote adopted 

: ; the following resolution with respect thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other mate- 
rial sites, or sites for the storage of materials, as hereinafter 
more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
ommers of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the. judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the 
properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


HEBO-NESKOWIN SECTION, ORSGON COAST HIGHWAY 


11004- Cross, Homer M. 10 yr. lease of 2.34 acres. $ 483.00 Witt 
Crushing plant site 


and cuearry site 


i TILLAMOOK-HEBO SECTION, ORSGON COAST HIGHWAY 

! ¥ 11277- Sghau, K. R. 1.75 acres at $125.70 plus $220.00 McChesney 
1 Stock pile site 30 rods fence to move and re- 

; build at $1.00 per rod 

io $250.00 

ia 
1 CLATSOP COUNTY LINE-MOHLER SECTION, OREGON COAST HIGHWAY 
ig 

a 800-A-Hunt, Verna 5 yr. lease of 0.202 acres $ 50.00 McChesney 

BS: Tubbesing 
Be Stock pile site 
P; 

x 194 
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FRON | ND, PAC W. 
11281-Hutton, Geo. W. et al 600 sq. ft. at#.66 $1,000.00 McCallister 
& Lucelle Faust Building 2,400.00 
Right of Vey $2,400.00 
11013-Klamt, Alfred J, 225 sq. ft. at 30¢ sq. ft. 67.50 
Right of Way Construction barracade top slope 


21.50 
$ 125.00 McCallister 
JUDKINS POINT-~GOSHEN SECTION, PACIFIC HIGHWAY 


11191-Furuset, Elmer M. 2.04 acres at $200.00 ¢ 408.00 
Right of Way Allowance for pressure 

pumping system 265.00 

Moving buildings (estd.) — 650,00 


$1,323.00 Parker 


In this connection the question whether or not to continue with the 
acquisition of right of way for the Front Avenue Project in Portland was dis~ 
cussed. The Attorney advised that, as instructed by the Commission, he has 
contacted the City of Portland officials as to whether or not it is their in- 
tention to adhere to the original plan for this project or to adopt the so- 
called "Moses Plan" and at the meeting he was informed that it is the city's 
plan to proceed with the original plan for this project regardless of the 
Moses Plan. In view of this report the Commission decided to continue the 
taking of options for the right of way up to the extent thet the City of 
Portland can pay its proportionate share of the costs. In the event the 
federal government will contribute federal funds to assist in the purchase of 
such right of way then such funds shall be credited to the city and the state 
on the same percentage basis that right of way purchases are now being made, 
viz., 40%, state; 60%, city. The Commission also decided that it would ap- 
prove the closing of options already teken for right of way for this project 
if it appears advantageous to do so, otherwise, the options are to be extended 
until such time as the postwar highway bill passes the Congress. The Com- 
mission ordered that the above arrangement be covered by written agreement be- 
tween the city and the state. 


The question of purchasing a maintenance head-uarter site adjacent 
to the Salmon River Highway at Grande Ronde had the ~ «Sion of the Commis- 
sion. It appears that the Polk Operating Company omis three acres that have 
been selected for this site and that it has offered to sell this tract for the 
sum of $750.00. The discussion revealed that the site is located in close 
proximity to the Company's plant and may not be desirable from thet standpoint; 
also, that it might be possible to secure a more satisfactory site for less 
money. Accordingly, the Commission referred the matter to the Engineer for 
further investigation. 
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11182- Colton, J.J. 
Lease 


E N ¥ LINE S EDICA\, SPRINGS HIGHWAY (cont.) 


3 yr. lease-road materials~on y=rdage basis 
3¢ per cubic yard - (7,000 cu. yds.) Cozad 


= N C P : W. 
111'78-Union County 0.78 acre GRATIS Cozad 
Stock pile site (10 year 2ease) 
11179-A-U. S. Government 0.84 acre GRATIS Cozad 
Stock Pile site Q year lease) 
11179- Collins Pine Co. 2.27 acres at $20.00 $ 45.40 Cozad 
Stock pile site 
R £ PLE DGE SECTION IGHWA 
11187-Staggs, Ira 9. 2.82 acres at $55.00 $155.10 Cozad 
Gravel pit Fee Federal Land Bank eee 
$ 162.60 
y 4066-Swanson, Theodore 0.004 acre $ 00.00 Collins 
: Right of Way 
10865-Balsiger, Florence 
Lillian 1,098 sq. ft. at 20 $ 219.60 Collins 
Right of Way 


4115- Austin, Graham 
Right of Way & 
Slope Easement 

4052- Sansbury, James A. 
Right of Way 


204 sq. ft. at 15¢ and 15-ft. $ 30.60 Collins 
slope easement 


2.0 acres at $500.00 $1,000.00 
Allowance- moving pump-house, 

electric line, pipe line 150.00 
Allowance- moving and rebuilding - 
garage 100.00 
Allowance- moving chicken houses 
fencing 50.00 
Remodeling and cutting off house 

(cannot be moved) 1,200.00 
General damages 400.00 


Severance damages - 3.0 acres at 
$200.00 (40%) — 200,00 
$3,500.00 Collins 


and/or for flight strips, airfield, access roads, public highways or 
for any other purpose designated by the United States; and 


WHEREAS, it is the judgm nt of the Highway Commission 
that the tract or parcel of land hereinafter described is necessary 
for the specific and particular purposes hereinafter expressly set 
forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the prrcel of real property hereinafter described is necessary for 
the accomplishment of the purposes hereinafter expressly and specafi- 
cally set forth, which said real property and the specific purposes 
for which the same is being acquired are described as follows, to 
wits 


Real property owned by E. R. Shipldy, et ux., and 
identified in the records of the Highway Commission as file 
R 6278A, which property is being acquired for right of way 
and highway drainage purposes in connection with the Wolf 
Creek Highway and is described as follows: 


_ A parcel of land lying in the southeast quarter 
(SEZ) of the southeast quarter (SEZ) of Section 24, 
Towmmship 2 North, Range 4 West, W. M., Washington 
County, Oregon, and being a portion of the following 
described property: that tract of land which was 
conveyed by that certain deed to George W. White and 
Bertha A. White recorded in Book 144, Page 557, of 
Washington County Record of Deeds; the said parcel 
being described as follows: 


Beginning at a point on the northerly right of 
way line of the Wolf Creek Highway; said point being 
150 feet distant northerly from (when measured at 
right angles to) the located center line of the Wolf 
Creek Highway at Engineer's Station 2209+28.5, said 
point also being 571 feet north and 52 feet west of 
the southeast corner of said Section 24; thence North 
62° 45' West along said right of way line parallel to 
and 150 feet distant from said center line a distance 
of 587.5 feet to the west line of the said property; 
thence North® 15' West along said west line a distance 
of 20 feet; thence North 84° 53! 30" East a distance 
of 576.4 feet to the east line of said Section 24; 
thence south a distance of 35 feet; thence west a dis- 
tance of 25 feet; thence South 5° 00' West along the 
County Road right of way line a distance of 306.5 feet 
to the point of beginning. 


| 
' 
} 
; 
; 


a 
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The Assistant Attorney requested instructions regarding a settlement 
with £. R. Shipley of damages to his property occasioned by the construction 
of the Davies-Vadis Section of the Wolf Creek Highway in Washington County. 
He edvised that the property in question islow-land across which the highway 
was constructed on an embankment. The highway grade, he said, acts as a dam 
backing up water on Mr. Shipley's property so that he cannot properly cultivate 
it. Mr. Shipley, he said, is demanding $1,000 damz,es, whereas, in his estima- 
tion, the state should not be required to pay more than $500 and under such a 
settlement the state should secure a deed for the 2.25 acres involved. He 
asked the Commission to authorize condemnation of the property in the event a 
satisfactory settlement cannot be negotiated and to approve an offer of $500 
in such condemnation. As an alternate settlement, he suggested payment to 
Mr. Shipley of the sum of $300 as damages, he to retain possession of the land 
provided he will release the state from all damages past, present and future 
occuring by reason of the flooding of his land. After discussion the Commis- 
sion authorized settlement with Mr. Shipley on the basis of the alternate propo- 
sition, viz., payment of 2300 for complete release of damages, Mr. Shipley to 
retain title to the land. If he will not settle on such basis, then the 
Attorney was authorized to condemn the property and to offer the sum of $500 
in connection therewith. The following resolution authorizing condemnation was 
thereupon adopted by the Commission by unanimous vote: 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing al- 
ready established highways, whether within or without the corporate 
limits of cities and towms, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisi- 
tion or manufacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unob- 
structed view of any state highway so as to provide for the safety of 
the traveling public, and/or for the culture of trees and the preser- 
vation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or 
which may be conveniently reached from er by a public highway, and/or 
for the developement. and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or re- 
sorts, forest or timbered areas, or other places of attraction and 
scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 


ae 


The Chief Counsel reported that the J. H. Gilbaugh Estate, which 
includes real property consisting of approximately 27 acres of land, more or 
less, situated in the Northeast quarter of the Southwest quarter of Section 30, 
Township 1 North, Range 5 East, W. M., in Multnomah County and which property 
the State needs and the Commission has found it necessary to acquire, has em- 
ployed attorneys who refuse to negotiate until a formal resolution has been 
adopted by the Commission. The Chief Counsel offered for the consideration of 
the Commission a prepared resolution. Thereafter, upon due consideration, the 
Commission adopted by unanimous vote the following resolution: 


RESOLUTION 


WHEREAS, under and by virtue of the provisions of sub- 
sections 6 and 7 of Section 100-115, 0. C. L. As, the Highway Com- 
mission is authorized to acquire by agreement, donation or the 
exercise of the power of eminent domain real property, or any right 
or interest therein, necessary or deemed necessary for the pres- 
ervation of scenic places and other objects of attraction or scenic 
value adjacent to or along or in close proximity to state highways 
or which may be conveniently reached from or by a public highway, 
and the Commission is also authorized to: acquire land and ground 
necessary for the development and matntenance of parks, parking 
places, auto camps, camp sites, roadside development, recreational 
grounds or other places of attraction and scenic value which in the 
judgment of the Commission are necessary for the convenience of the 
public and which will contribute to the general welfare and pleasure 
of the motoring public or road users; and 


WHEREAS, in the opinion of the Highway Commission the 
real property hereinafter described is scenic in character, adjoins 
other real property ovmed by the State and possesses possibilities 
of development as a scenic and recreational area and likewise affords 
opportunity for roadside development; and 


WHEREAS, it is the judgment and opinion of this Commission 
that the acquisition of said real property and the development of the 
same will contribute to the convenience of the general public and to 
the general welfare and pleasure of the motoring public or road user; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, by the 
State Highway Commission as follows: 


1. That the Highway Commission does hereby find and de- 
clare that the real property hereinafter described is scenic in 
character and is suitable for development as a scenic area or view- 
point and for roadside development and recreation. 


2. That this Commission does hereby find ond declare 
that the acquisition of fee title to said real prorerty, free and 
clear of all interests of every kind and character, is necessary 
in order to make possible the preservation and development of the 


“~ 
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The parcel of land to which this description 
applies contains 2.265 acres, of which 0.015 acre lies 
within the existing right of way, title to which here- 
by is acknowledged to be in the public, and 2.25 acres 
lie outside of the existing right of wey. 


2. That the Commission does hereby find and declare that 
said described parcel of real property is necessary and acquisition 
of the same by the State is required for the specific purposes here- 
inabove set forth, and the said property is being acquired for the ex-~ 
press and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real property, and said Engineer is further instructed to prepare 
and submit to the Legal Department necessary and adequate description 
of the said real property, which said description shell be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or hy the 
exercise of the power of eminent domain. 


« 
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4. That George Neuner, Attorney General of the State of 
Oregon, and J. M. Devers, Assistant Attorney General and Attorney for 
the State Highway Commission, be and they are hereby requested, author- 
ized, and directed to attempt to agree with the ower or owmers and/or 
with the tenants or persons in possession, if there be any, of said 
parcel of land with respect to the compensation to be peid for the 
taking of the same and the damage, if there be any, and in the event 
that no satisfactory agreement or agreements can be reached, then it 
is hereby further resolved that the Attorney General of the State of 
Oregon and J. M. Devers, Assistant Attorney General and Attorney for 
the State Highway Commission, be and they hereby are requested to 
commence and prosecute to a final determination such suit or action as 
may be necessary end appropriate to acquire title to the said premises 
and °.l vights therein for the purposes herein stated. 


5. That this resolution be entered in full in the minutes 
and records of this Commission, 


In the discussion of this matter the Assistant Attorney reported tuat 
the former ower of this property, Mr. George W. Waite, has presented a claim 
for loss of a crop of turnips by reason of the flooding of this property. 

Mr. “hite, he said, valued the crop at $150 and demands settlement in such sum. 
He advised that there is no question but what the crop was lost as a result of 
the highway construction and recommended payment of the amount demanded by 

Mr. White. The Commission approved the recommendation subject to the condition 
that the money shall not be paid to Mr. White until settlement has been effected 
with the present omer, Mr. Shipley. 


The Attorney rendered a brief status report on the controversy with 
Dr. Moser involving a Quarry site near Grants Pass. He advised that Mr. Neil 
Allen, Attorney for pr. Moser, wants to discuss this matter personally with 
the Commission before a decision is reached but was unable to attend this 
meeting. The Commission decided to take no action until the matter has been 
discussed with Mr. Allen; however, instructed the Attorney to render a com- 
plete report and recommendation Covering the subject at the next meeting. 


The Commission had under discussion matters pertaining to the dis- 
tribution of State Highway funds to cities and toms pursuant to the pro- 
visions of Chapter 371, Oregon Laws, 1943. In this connection the Engineer 
presented a tabulation certifying the amounts to be distributed according 
to the legal requirements which were thereupon explained by the Attorney. After 
careful consideration of the matter the Commission approved the propoged 
apportionment of funds as certified by the Engincer and thereupon by unanimous 
vote adopted the following resolution with regard thereto upon motion of Com- 
missioner Schaupp which was seconded by Commissioner Chessman: 


RESOLUTION 


WHEREAS, it is provided by Chapter 371, Oregon Laws, 1943, 
that: 


"Beginning with the year 1943 and annually thereafter 
there shall be and hereby is appropriated out of the state 
highway fund such sums of money as will equal 5 per cent 
of all moneys credited to the state highway fund by the 
state treasurer between January 1 and December 31 of each 
year, and which have accrued from funds transferred to the 
state highway fund by the state treasurer under the pro- 
visions of section 115-135, 0.C.L.A., and under the pro- 
visions of section 115-528, 0.C.L.A., and under the pro- 
visions of section 116-1705, 0.C.L.A., and from fines and 
penalties assessed and collected for violations of the 
motor vehicle and transportation laws, and which have been 
paid to the state treasurer, which appropriation shall be 
distributed among the several cities as provided in this 
act; but in no event shall payment under this act be made 
to cities for any year unless more than §11,000,000 is 
credited to such fund, and allocations hereunder shall be 
made to cities only from any excess over $11,000,000 
credited to such fund in any year." 


AND, WHEREAS, pursuant to the laws of the State of Oregon 
there was credited to the state highway funds by the State Treasurer 
for the calendar year 1943, the sum of $14, 723,366.90; and 


WEREAS, by applying the factors of allocation provided 
for in said act the State Highway Commission has apportioned to the 
several cities of the State their respective shares in said state 
highway funds; 
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same for the convenience of the public and so that said area may be 
developed and maintained Zor its scenic value or public view qualities 
as well as for roadside development, all of which the Commission does 
find and declare to be for the general welfare and pleasure of the 
motoring public and road user. 


3. That the real property, the acquisition, preservation 
and development of which the Commission now finds necessary for the 
purposes heretofore stated, is described as follows, to wit: 


Ail of the Northeast quarter of the Southwest quarter 
(NE SZ) of Section 30, Township 1 North, Range 5 East, W. M., 
Multnomah County, Oregon, excepting the South 350 feet and 
exceptingthat portion of said property now owed by the State 
of Oregon and in the right of wey of the Columbia River High- 
way, containing a net aree of 27 acres, more or less. 


4. That the survey of said area heretofore made by the 
State Highway Engineer and the description prepared hereby are ap- 
proved by the Commission and the Commission does hereby order and 
direct that said description be used and employed in the preparation 
of necessary deeds of conveyance or in necessary court proceedings. 


5+ That George Neuner, Attorney General of the State of 
Oregon, and J. M. Devers, Assistant Attorney General and Attorney for 
the State Highway Commission, be and they hereby are requested, 
authorized and directed to attempt to agree with the omer or owers, 
or persons in possession, if there be any, with respect to the com- 
pensation to be paid for the acquisition of said property and damage 
to the remaining property if there be any remaining property, and in 
the event that the title to said property cannot be acquired by agree- 
ment, then it is hereby ordered that the Attorney General of the 
State of Oregon and J. M. Devers, Assistant Attorney General and 
Attorney for the State Highway Commission, be and they hereby are re- 
quested to commence and prosecute to a final determination such suit 
or action, or suits or actions, as may be necessary and appropriate 
to acquire title to the said premises and all rights therein for the 
purposes herein stated, 


6. That this resolution be entered in the minutes and re- 
cords of this Commission as of February 16th, 1944. 


The Assistant Attorney requested authority to spend about $100 to 
repair a residence building in Eugene that was accuired from John W. Gray in 
connection with a right of way settlement. He said that the building is now 
being rented at the rate of $25.00 per month and that the agent who is handling 
the property for the state advises that repairs are absolutely needed. The 
Commission approved the expenditure. 
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CITY 


Banks 
Barlow 

Bay City 
Boardman 
Bonanza 
Bourne 
Brownsville 
Butte Falls 
Canby 
Canyon City 
Canyonville 
Carlton 
Cascade Locks 
Central Point 
Chiloquir 
Clatskanie 
Coburg 
Columbia City 
Condon 
Cornelius 
Cornucopia 
Cove 

Crane 
Creswell 
Dayton 
Dayville 
Donald 
Drain 
Drewsey 
Dufur 
Dundee 
Eagle Point 
Eastside 
Echo 

Elgin 
Empire 
Estacada 
Fairview 
Falls City 
Florence 
Fossil 
Freewater 
Gaston 
Gearhart 
Gervais 
Glendale 
Goble 


$ 


AMOUNT 


339.24 
71.42 
520.53 
151.08 
320.01 
26.09 
1,076.77 
465.59 
1,356.95 
428.51 
350.23 
1,186.65 
965.52 
1,244.33 
1,017.71 
972.39 
626.29 
449.11 
1,175.66 
874.88 
187.57 
440.87 
199.15 
682.60 
694.96 
186.79 
225.24 
819.94 
719.66 
538.39 
287.05 
333.74 
876.25 
384.56 
1, 369.31 
913.33 
722.43 
418.90 
982.01 
629.03 
730.67 
1,133.08 
457-35 
438.13 
455.98 
765.00 
123.61 


CITY 


Gold Hill 
Granite 
Grass Valley 
Greenhorn 
Haines 
Halfway 
Halsey 
Hammond 
Hardman 
Harney 
Harrisburg 
Helix 
Hermiston 
Hines 
Hubbard 
Huntington 
Imhler 

Ione 

Island City 
Jacksonville 
Jefferson 
John Day 
Jordan Valley 
Joseph 
Juntura 
Lafayette 
Lakeside 
Lexington 
Lonerock 
Long Creek 
Lostine 
Madras 

Malin 

Maupin 
Merrill 
Metolius 
Mitchell 
Molalla 
Monmouth 
Monroe 
Monument 
Moro 

Mosier 
Myrtle Creex 
Nehalem 
North Powder 
Oakland 


AMOUNTS AUTHORIZED TO CITIES HAVING POPULATION LESS THAN 1,000 (Cont.): 


AMOUNT 


$ 736.16 
118.11 
280.18 

6.87 
517.79 
571.35 
418.90 
579.59 
114.00 

412 
854.28 
166.19 

1,102.87 
929.82 
531.52 
1,017.72 
249.97 
359.84 
243.10 
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NOW, THEREFORE, the State Highway Commission does hereby 
certify to the Honorable Robert S. Farrell, Jr., Secretary of State 
of the State of Oregon, the following apportionment or appropriations 
out of said state highway fund for the calendar year 1943, to wit: 


Gity 


Albany 
Ashland 
Astoria 
Baker 

Bandon 
Beaverton 
Bend 

Burns 
Coquille 
Corvallis 
Cottage Grove 
Dallas 
Enterprise 
Eugene 
Forest Grove 
Gladstone 
Grants Pass 
Gresham 
Heppner 
Hillsboro 
Hood River 
Independence 
Junction City 
Klamath Falls 
La Grande 
Lakeview 
Lebanon 
Marshfield 
McMinnville 
Medford 
Milton 
Milweukie 
Mount Angel 
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That in addition to the 
cities are incorporated cities of 


less than 1,000: 


CITY 


Adams 
Anity 
Antelope 
Arlington 


AMOUNT 

$ 232.11 
748.52 
123.61 
836.42 


city 


Myrtle Point 
Newberg 
Newport 
North Bend 
Nyssa 
Ontario 
Oregon City 
Oswego 
Pendleton 
Portland 
Prineville 
Rainier 
Redmond 
Reedsgort 
Roseburg 
St. Helens 
Salom 
Seaside 
Sheridan 
Silverton 
Springfield 
Stayton 
Sweet Home 
The Dalles 
Tillamook 
Toledo 
Union 

Vale 
Vernonia 
Warrenton 
West Linn 
West Salem 
Woodburn 


above enumberated cities, the following 
the State of Oregon having a population 


CITY 


Athena 
Aumsville 
Aurora 
Austin 


AMOUNT 

$ 704.57 
238.98 
313.14 
134.60 
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authorized the employment of the cruiser, as requested by the Assistant Attor- 
ney, in the ever&the arrangement mentioned by the State Parks Superintendent 
does not materialize. 


The Commission approved and signed 2 receipt acknowledging payment 
by the federal government of the sum of $61.92, being the cost of repairing a 
traffic pedestal in Medford which was damaged by an army truck, and releasing 
the United States of America from further responsibility with respect thereto. 


Tne Commission also approved and signed a bargain and sale deed con- 
veying unto Marion County a strip of land 60 feet wide bordering the Aurora 
Flight Strip which strip is to be used by the County for county road purposes 
in liew of an existing county road that was destroyed by the flight strip 
construction. 


The Attorney requested instructions whether or not to try to collect 
damages from Mr. Delayne H. Paulsen, log hauler, who damaged a bridge on the 
Kings Valley Secondary Highway in connection with his log hauling operations. 
He advised that a permit was issued to Mr. Paulsen to transport loads over | 
this highway of a length in excess of the 50-foot legal length limit but Mr. 
Paulsen did not confine his loads to the length specified in the permit and in 
addition thereto, his load extended beyond the trailer axle a distance greater 
than the law allows, so that when he made a turn at the end of the bridge the 
load struck the bridge railing causing damage which cost $20.00 to repair. 

He was instructed by the Commission to bill Mr. Paulsen for the amount of the 
damage. 


The Attorney also requested instructions with regard to accepting the 
check of the United Pacific Insurance Company in payment of the Commission's 
claim against the Oregon Motor Stages for damaginga guardrail on the Lower 
Columbia River Highway about 27 miles east of Astoria. The Stage Company 
alleges, he said, that the highway was frosty and because this was a condition 
over which it did not have control and because the surface of the highway had 
not been sanded by highway crew, it should not be held responsible for the 
claim which amounts to $13.40. On the other hand, the United Pacific Insurance 
Company which wrote the Stage Company's insurance has tendered its check in 
the amount of the claim. The Attorney questioned that the Commission could 
recover the amount of the claim if the matter were taken to court and advised 
that his reason fer bringing the matter to the Commission's attention is be- 
cause it involves a matter of policy. The Commission voted unanimously to 
accept the check and so ordered. 


The Engineer reported briefly the substance of the report of the 
Interregional Highway Committee, appointed by the President, outlining and re- 
commending a national system of interregional highways, (See Engineer's let- 

ter of February 4, 1944, directed to members of the Oregon State Highway Com- 

mission for details.) The Commission took no action in the matter. 


The Engineer also reported on a request of the Knights of Columbus, 
Klamath Falls, to maintain "way stations" on state highway approaches to 
Klamath Falls for the benefit and convenience of men in the armed service. 


AMOUNTS AUTHORIZED TO CITIES HAVING POPULATION LESS THAN 1,000 (Cont.): 
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cI AMOUNT CITY AMOUNT 
Oakridge ¢ 714.19 Stanfield $ 331.00 
Paisley 325.50 Sublimity 384.56 
Philomath 1,175.66 Summerville 109.87 
: Phoenix 593.32 Sumpter 576.84 
Pilot Rock 491.69 Sutherlin 721.05 
4 Port Orford 1,036.94 Talent 523.28 
i Prairie City 888.61 Troutdale 289.79 
i Richland 348.85 Tualatin 247.22 
Riddle 293.92 Turner 568.60 
Rockaway 846.04 Umatilla 508.17 
Rogue River 526.03 Waldport 865.26 
St. Paul 251.34 Wallowa 1,150.94 
Sandy 649.64 Wasco 416.15 
Scappoose 461.47 Westfall 20.60 
Scio 482.08 Weston 683.97 
Scotts Mills 311.77 Wheeler 355.72 
Shaniko 15.54 Whitney 26.10 
Sherwood 613.93 Willamina 929.82 
Silver Lake 133.22 Yamhill 574.10 
Sodaville 135.97 Yoncalla 380.44 


That before said last named cities may expend funds apportioned 
to them out of said state highway fund they must first qualify by sub- 
mitting to the State Highway Commission for approval plans for the ex- 
penditure of such funds. 


That a certified copy of this resolution and certificate be 
delivered to the said Secretary of State for his use and guidance in 
the administration of said law. 


That this resolution be entered in the minutes and records of 
the Commission as of February 16, 1944. 


The Secretary was instructed to forward a certified copy of the resolution 
and certificate to the Secretary of State for his use and guidance in the 
administration of the law. 


The Assistant Attorney requested authority to employ the services 
of a cruiser to cruise the timber on land that the Commission is acquiring for 
recreational purposes along the Pendleton-John Day Highway near Camas Creek. 
He estimated that the cruise would cost about $500 and advised that it is 
necessary that the cruise be made in order to effect proper settlement with 
the owmmers. The State Parks Superintendent, who was present, advised that he 
is now arranging with the U. S. Forest Department for a joint cruise of the 
timber and if the arrangement materializes a satisfactory cruise can be made 
with but very little exvense to the state. After discussion the Commission 
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his understanding that the Commission needs a large quantity of oil maintenance 
rock for the Oregon Coast Highway so the above arrangement should be to the 
advantage of the state; moreover, the removal of the rock ledge would improve 
the scenic view from the highway and would provide a larger area than now 
exists for the parking of automobiles. The Engineer recommended approval of 
the request subject to the condition that the county will assume the respons- 
ibility for protecting highway travel during the time that the ledge is being 
removed and will level off the site suitable for the parking of automobiles 
when its quarrying operations are concluded. The State Parks Superintendent, 
who was present, expressed his approval of the request because it will im- 
prove the ocean view and will help out the parking situation. The Commission 
approved the recommendation and ordered that the matter be covered by written 
agreement between the county and the state. The Attorney and the Engineer 
were instructed to work out the details. 
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The Engineer reported that in conformity with authority granted him 
by the Commission, he awarded to Clifford A. Dunn, Klamath Fells, on January 14, 
1944, the contract for construction of the Klamath Falls Air Station Access 
Road Project, bids for which were taken by the Commission at its meeting on 
December 23, 1943, Mr. Dunn's bid being the low one submitted. The Commission 
by unanimous vote approved the awarding of this contract as reported. 


The Engineer requested authority to advertise for bids for the fur- 
nishing of maintenance rock for the Garibaldi-Pleasant Valley Rock Production 
Project in Tillamook County. He estimated that the project would cost about 
¢17,325.00 and advised that the state would be reimbursed for the expense by 
the U. S. Navy Department in view of the fact that it was the activities of 


that department which necessitated the improvement. The Commission approved 
the request by unanimous vote. 


The Commission had under discussion approval of a project agreement 
with the S. P. Company covering the construction of a drainage tunnel on the 
Oregon Coast Highway between Brighton and Wheeler in Tillamook County to 
correct a slide condition which is seriously affecting the highway and the 
railroad company's tracks. The Engineer advised that both railroad grade and 
highway grade have been seriously damaged by slides and that the condition has 
become so hazardous to the railroad and the highway that corrective measures 
must be taken at once. He further stated that an exhaustive study of the 
situation by railroad and highway engineers reveals that the condition can be 
corrected by a drainage tunnel which is estimated to cost $23,000 and will be 
paid for 50% by the state and 50% by the railroad company. The Commission ap- 
proved the arrangement by unanimous vote and thereupon signed an agreement 
with the railyvad company. 


The Commission discussed a letter from W. H. Lynch with regard to 
the approval of the program and estimate for engineering and economic investi- 
gations in Oregon during the period July 13, 1943 to December 31, 1944 
involving the expenditure of $37,324.00 of federal funds and $22,876.00 of 
state matching funds. The Commission approved the arrangement by unanimous 
vote and thereupon signed an agreement with the Public Roads Administration 
covering the matter. 
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He advised that the proposed way stations are not in the same category with those 
recently approved by the Commission at Camp White and at Florence and recommended 
that permission to maintain them on the highway right of way be denied because 
of the added burden their presence on the highway property would cause the high- 
way maintenance crews. The Commission approved the recommendation and ordered 
that the Knights of Columbus be informed of the action taken and the reasons 
necessitating the same. 


> 


The Commission considered and denied an offer from Mr. William Pem- 
berton, Roseburg, to purchase a triangular shaped parcel of land lying between 
the Pacific Highwey and the S. P. Railroad in North Roset=rg, it appearing to 
the Commission that the best public interests would be served if this property 
were retained in state omership so as to insure against obstructions being 
erected thereon that would impair the sight distance along the highway. 


In conformity with instructions from the Commission at the previous 
meeting the Engineer submitted a report on the employment of Latin American 
engineers. He advised that the plan is to employ two such engineers if the 
Commission approves, both of whem will be assigned to survey crews where they 
would be paid a salary not to exceed $100 per month, such arrangement to be 
effective for a period not longer then six months. The movement, he said, is 
being sponsored by the American Road Builders Association and other organizations 
of similar nature who would be responsible for the payment of transportation 
expense to and from Oregon. He further advised that the men who are to be thus 
employed are graduate engineers who have a speaking knowledge of the English 
language. He also said that he had discussed this matter with Governor E£arl 
Snell who expressed his approval of the plan, After discussion the Commission 
authorized the Engineer to employ two such engineers for a limited period under 
condition that there are no objections on the part of the Governor. 


Reconsideration was given by the Commission to the request of the 
City Cemetery Committee of Klamath Falls for the use of those portions of Lots 
7, 3, 9 and 10, Block 2, Westover Terraces, Klamath Falls, which the state 
will not need in connection with the proposed revision of The Dalles-California 
Highway through this district. The Engineer advised that the survey for the 
permanent location of the highway was made several years ago but has not been 
formally approved by the Commission and until that is done he is not ina 
position to make a recommendation, although he would offer no objections to 
letting the city have the area outside of the standard width of the highway 
right of way if the Commission approves the proposed location. The Commission 
discussed this matter at some length but deferred its decision until the 
following day. (The Commission approved the survey on the following day. See 
ahead for details.) 


A letter was presented from County Judge F. E. Gilkey, Lincoln 
County, advising that the County Court has contracted for the production of 
several thousand cubic yards of crushed rock from its quarry at Seal Rock and 
suggesting, if the Highway Commission wants some of this rock which is par- 
ticularly good for oiling purposes, that the Commission allow the county's 
contractor to remove a ledge of rock on the west side of the highway that is 
not as suitable for such use but is good enough for county roads. He gave as 
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Commission to authorize the purchase of these two plants, subject to negoti- 


ation of a new purchase price agreement with the Company to cover increased 
labor and materiel costs. 


He advised that the plants are badly needed for the coming season's 
pavement repair work and that the one plant that already has been delivered 
more than paid for itself in one year's operation. The Commission deferred 
a definite decision on the matter until its next meeting. The Engineer was 
instructed to secure a new quotation from the Company in the meantime. 


A letter was presented from R. J. Newell, Assistant Regional Director, 
Bureau of Reclamation, inquiring whether or not it would be possible to rent 
one of the Highway Department's paving plants to do a small amount of experi- 
mental paving work in irrigation canals near Ontario, Oregon, there being no 
local contractor available with such plant in this vicinity. He estimated 
that he would need the plant for about a week during the early part of April. 
The Engineer advised that the loan of this equipment would not seriously 
interfere with the Highway Department's maintenance operations and recommended 
approval of this request if the Bureau of Reclamation will pay all expense 
incident to the operation of the same including rental at the standard rate, 
and will employ the state's operators who are familiar with this type of 
equipment. The Commission approved the recommendation unanimously. 


The Engineer requested authority to purchase the following equip- 
ment: 


4 Loadometers. Estimated total cost $1,100.00 

1 Used Case Boiler. Purchase price 500.00 

1 60-ton Hydraulic Press for use at the Klamath Falls 
Shops Estimated cost $325.00 


The Commission by unanimous vote approved the purchase of such equipment 
subject to the condition that the used boiler passes inspection by the state 
boiler inspector. 


The Secretary requested instructions relative to the renewal of 
the State Highway Engineer's $200,000 bond which expires on March 1, 1944. 
The Commission by unanimous vote ordered that this bond be renewed with the 
same companies that wrote the previous bond. Similar action was taken by 
the Commission on the Engineer's $150,000 bond that expires on April 15, 1944. 


The Engineer requested authority to increase salaries now paid high- 
way department weighmasters in accordance with the following readjustment 
schedule: 


PROPOSED PAYROLL CLASSIFICATION 


Weighmaster, Grade 3 $173.00 per month 48-hour 
Weighmaster, Grade 2 168.00 per month 48-hour 
Weighmaster, Grade 1 158.00 per month 48-hour 
Weighmaster Apprentice 153.00 per month 48-hour 
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The Engineer brought up for discuss‘on the matter of completing the 
purchase of six heavy type trucks which were urdered by the Commission in the 
fall of 1943. He advised that quotations for furnishing the trucks were re- 
ceived by the state purchasing agent on Octobe> 5, 1943, one proposal being 
submitted by the Nelson Equipment Company which agreed to furnish "Walters" 
trucks at $8,280.00 each and the other being submitted by the Clyde Equipment 
Company which agreed to furnish "Oshkosh" trucks at $7,671.25 each. The order 
was pleced vith the Nelson Equipment Company, he said, notwithstanding its 
higher bid, because that company promised delivery by December 1, 1943, whereas 
the Clyde Equipment Company could not promise delivery at any particular time, 
the trucks being needed in connection with snow removal operations during the 
winter season. He further advised thet the War Production Board at first re- 
fused to authorize the delivery of more than two of the trucks, but later re- 
leased the remaining four which have not, however, been delivered and may not 
be delivered for some time. In view of the recent action of the War Production 
Board, he added, the Nelson Equipment Company wants to furnish the additional 
four trucks; however, there is a question in his mind whether the order should 
be placed with this company in view of the fact that the specified date of 
delivery has long since expired, and the additional fact that the state would 
save $600 on each truck if the order were placed with the Clyde Equipment 
Company. He particularly pointed out that the bid of the Nelson Equipment 
Company was accepted because delivery of the trucks was promised by December 1, 
1943 so they could be used in snow removal operations during the past winter, 
and advised that such emergency has passed so there seems to be no particular 
reason why the state should pay the extra amount. In the discussion that 
followed it was revealed that the bid submitted by the Nelson Equipment 
Company is still effective if the Commission wishes to extend the time limit, 
whereas the bid of the Clyde Equipment Company is not effective due to the 
fact that it was rejected at the time that the order was placed with the Nelson 
Equipment Company. The Commission deferred a decision in the matter until 
the following day when a representative of the Nelson Equipment Company is to 
be present. The Attorney was instructed to review in the meantime the bids 
submitted by both companies and the specifications upom which the bids were 
submitted and to advise the Commission with respect to its cuthority to re- 
ject the four undelivered trucks from the Nelson Equipment Company. (See entry 
on following day for final decision.) 


_ Commissioner Chessman arrived at this time and participated in all 
matters that were subsequently considered by the Commissicn at this meeting. 


The Engineer brought up for discussion the matter of completing the 
purchase of two paving plants which were authorized by the former Commission 
on October 15, 1941, but which could not be completed because of the refusal 
of the Yar Production Board to permit delivery. He explained that the former 
Commission authorized the purchase of three of these plants and that the order 
was placed with the Dallas Machine and Locomotive Works of Dallas, Oregon, at 
£12,500 each; further, that one of the plants was delivered at such price but 
the company could not complete or deliver the other two because of the War 
Production Board's action. The Board, he said, has now changed its attitude 
and has approved the delivery of the two remaining plants. He asked the 


advised that there is some question as to the omership of the logs and it 
may be that they are omed by the Consolidated Timber Company from whom the 
right of way was purchased. He also stated that many of the logs are located 
on steep hillside above the highway and the removal of the same might con- 
stitute a serious traffic hazard. The Commission deferred action in the 
matter pending additional information. The Attorney was instructed to as- 
certain definitely who ows the logs, and the Engineer was instructed to 
ascertain definitely whether or not the logs can be removed without endanger- 
ing highway traffic, both reports to be rendered at the next meeting of the 
Commission. 


The Secretary presented a resolution from the Umatilla County Court 
requesting that the Hermiston Secondary Highway No. 333 be extended from its 
present terminus at the intersection of Main Street and East Fourth Street 
in Hermiston, westerly three blocks to the intersection of Main Street and 
fast First Street, which section was recently abandoned by the Highway Com- 
mission as the route of the Old Oregon Trail when this highway was recon- 
structed on revised alignment south of Main Street. The Engineer advised 
that it is a perfunctory matter and simply continues the Highway Cvamission's 
policy of maintaining state highway connections within cities and toms. He 
recommended approval of the retest. The Commission approved the recomendation 
and thereupon by unanimous vote, upon motion of Commissioner Schaupp which 
was duly seconded by Commissioner Chessman, adopted the following resolution 
with respect thereto: 


WHEREAS, under the provisions of Chapter 248, Laws of 1931; 
Chapter 196, Laws of 1935; and Chapter 529, Laws of 1939; the State 


Highway Commission, by mutual agreement with the respective county 
courts of the several counties of the State, is authorized and em 
powered to select, locate, and designate a system of secondary state 
highways, which highways shall be selected from the market roads or 
other county roads, or avrilable locations or routes of the several 
counties; and 


WHEREAS, the State Highway Commission, by mutual agree- 
ment with the Umatilla County Court of the State of Oregon, has 
selected the road, highway or street hereinafter named, and it is 
the purpose of the Commission to officially and regularly designate 
and adopt said highway as a highway to constitute, together with 
other highways heretofore adopted and/or which may hereafter from 
time to time be added, the system of secondary state highways under 
the provisions of said acts; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission, all members being present and affirmative- 
ly voting and participating, as follows: 


1. That the following described market road, county road, 
street, highway, route, or location of a highway in Umatille County 
be and the said market road, county road, street, highway, location, 


PROPOSED PaYROLL CLASSIFICATION (Cont.) 


The application of the above rates to the existing peronnel 
of 23 men is as follows: 


Weighmaster, Grade 1 10 aen No change 
“eighmaster, Grade 2 11 men Loadometer Officers 
“Weighmaster, Grade 3 2 men District Supervisors 


Additional Cost for 1944 - $1530 


He explained that the weighmasters organization now consists of 23 operators 
who were selected from the maintenance department on account of their personal 
qualifications; also, that these men were previously employed as time keepers, 
section foreman helpers, etc., and if they were still employed in such capaci- 
ties would be enjoying the benefits of increased rates of pay that men so em- 
ployed now receive. The proposed increase, he added, is simply a readjustment 
in order to eliminate an unsatisfactory condition, and during the year 1944 will 
cost the state only $1,530.00 more than if the present salary rate were con- 
tinued. The Commission by unanimous vote approved the salary adjustment as 
recommended by the Engineer, effective February 1, 1944. 


In this connection the Engineer advised that because of increased 
cost of living it soon will be necessary for the Commission to consider a 
general increase of salaries paid to office employees in order to retain their 
services. The matter was discussed at some length but a decision relative 
thereto was deferred until the next meeting. The Engineer was instructed in 
the meantime to canvass other state departments as to the salaries paid by 
them and report his findings. 


A letter was presented from F. W. Furst, Forest Supervisor, Siuslaw 
National Forest, inquiring as to the attitude of the Highway Commission with 
respect to the sale of old growth timber along the Little Nestucka River be- 
tween Dolph, on the Three Rivers Highway, and Boyer, on the Salmon River High- 
way, which is the route of an unconstructed forest highway. It appears that 
the Forest Service has received inquiries concerning this timber but before 
making a definite sale desires to know the plans of the Commission to construct 
the road and its attitude with respect to the preservation of the timber along 
the route. The Sngineer advised that this proposed road has been on the forest 
highway system for many years but no plans whatsoever have been made for its 
construction, moreover, the preset outlook for construction is not promising. 
After discussion the Secretary was instructed to thank Mr. Furst for bringing 
this matter to the Commission's attention and to inform him that the Highwey 
Commission does not intend to build the road in the near future and has no 
idea when the road will be built, in view of which, if the Forest. Service has 
an opportunity to sell the timber the Commission will offer no objections 
thereto. 


Tae Commission discussed a letter from Mr. Wm. P. Lord, Attorney, 
Portland, in behalf of some clients who want to know whether or not the logs 
that have been fallen on state property adjacent to the Wilson River Highway 
are for sale, and if so, under what terms they may be purchased, The Engineer 
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highways, and in order to protect said highways against such damage 
and injury it is deemed and is the judgment of the Highway Commission, 
and said Commission finds that it will be for the best interests of 
the said highways that the maximum weights permitted and authorized 
by law be reduced; 


AND WHEREAS, the State Highway Commission has efter due 
investigation determined and found, and it is the judgment of the 
Commission, that the maximum weights which shall be permitted upon 
the said roads shall be reduced and fixed as in this order pro- 
vided. 


NOW, THEREFORE, the premises being in part as above 
stated, and the State Highway Commission having as a result of due 
investigation found that the roads above mentioned and hereinafter 
designated are being damaged and injured on account of the kind and 
character of traffic now being hauled over and upon said roads, and 
by reason of the fact that vehicles carrying maximum loads moved 
at the maximum speeds specified by the provisions of the laws of the 
State of Oregon are breaking up, damaging and deteriorating the said 
roads, and the Commission having found upon due investigation that 
it will be for the best interest of the said state highways that the 
maximum total weight of load and vehicle which shall be permitted 
upon said roads shall be reduced so as to conform to the requirements 
fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined 
load and vehicle which shall be permitted upon the within-named roads 
shall not exceed the weight herein fixed. 


The maximum weights which shall apply to the following 
highways, to-wit: 


I.O0.N. SECONDARY STATE HIGHWAY NO. 456 from the Idaho 
state line near Malloy Ranch, Oregon, to the Nevada state 
line neer McDermit, Nevada, in Malheur County. 


JORDAN VALLEY SECONDARY STATE HIGHWAY NO. 458 from its 
junction with the I.0.N. Secondary State Highway north 

of Jordan Valley to its junction with the I.0.N. Second- 
ary State Highway west of Jordan Walley, in Malheur County. 


shall be as follows: The combined weight in pounds bearing on the 
surface of the highway at contact with the tread on the heels of the 
front axle of a truck or truck-trector shall not exceed the product 
of four hundred (400) multiplied by the sum in inches of the tire 
width of the wheels of such axle; and, the combined weight in pounds 
bearing on the surface of the highway at contact with the tread on 
the wheels of any one axle of a vehicle or combination of vehicles, 
other than the front axle of a truck or truck-tractor, shall not 
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or route, hereby is selected, designated, established, adopted and 
approved as a secondary state highway and shall be and hereby is 
designated as a part of the secondary state highway system, to wit: 


A Section of the Hermiston Secondary Highway No. 333. 


Beginning at the intersection of Main Street and East lst 
Street in the City of Hermiston; thence easterly to the inter- 
section of Main Street and East 4th Street; a distance of ap- 
proximately 0.25 mile. 


2. That the said highway shall be and hereby is qualified 
for improvement under the provisions of said Chapte~ 248, Oregon Laws 
of 1931; Chapter 196, Oregon Laws of 1935; and Chapter 529, Oregon 
Laws of 1939; and amendments thereof. 


Consideration was given by the Commission to a request from the 
St. Helens Pulp and Paper Company for permission to use an old trestle which 
now spans the Lower Columbia River Highway near the tow of Knappa, in connec- 
tion with its logzing operations. The Engineer recommended approval of this 
request as a temporary proposition subject to the condition that the company 
will properly protect highway travel and will remove the structure from with- 
in the limits of the highway when its operations are completed. The Commis- 
sion approved the recommendation by unanimous vote upon motion of Commissioner 
Schaupp which was seconded by Commissioner Chessman, and thereupon signed an 
agreement with the company covering the matter. (See agreement for further 
details.) 


The Engineer requested authority to post the I.0.N. Highway for a 
50% reduced load limit, if necessary, this spring when the frost is leaving 
the ground in order to maintain highway travel during this period, particularly 
in view of the heavy traffic that this road carries. The Commission approved 
the request and thereupon adopted the following resolution with regard thereto 
upon motion of Commissioner Schaupp which was seconded by Commissioner 
Chessman. 


ORDER REDUCING MAXIMUM LOAD LIMITS ON CERTAIN STaTE HIGHWAYS 


WHEREAS, the following roads or highways have been duly 
designated and declared to be and are state highways, and have been 
improved and are being maintained by the State Highway Commission 
pursuant to the laws of the State of Oregon as state highways, to-wit: 


I.0.N. SECONDARY STATE HIGHWAY NO. 456 
JORDAN VALLEY SECONDARY STATE HIGHWAY NO. 458 


AND WHEREAS, the said above-named state highways are, in 
the judgment of the State Highway Commission, being subjected to a 
kind and character of traffic which is damaging and injuring the said 
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highways or sections of highways named in section 1 of said resolution 
are suitable as to geometric design to permit the movement thereover 
of a vehicle or combination of vehicles having an overall length of 
not to exceed sixty feet; and 


WHEREAS, based upon the report and recommendation of the 
State Highway Engineer, it now appears that the geometric design of 
the sections of highways hereinafter named is such as to permit the 
movement thereover of like vehicles or combinations of vehicles; 
and 


WHEREAS, for the purpose of further cooperating in nation- 
al defense, it is the opinion of this Commission that said resolu- 
tion should be amended so as to include the highways or sections of 
highways hereinafter named; 


NOW, THEREFORE, Be IT AND IT H&REBY IS KESOLVED by this 
Commission as follows: 


1. That section 1 of said resolution be amended to read 
as follows: 


"That for the duration a revocable permit shall be issued 
for the movement of certain motor-fuel-carrying vehicles over 
the following sections of state highways: 


"The section of U. S. 97 between the Oregon-Californta 
line and Madres; 


"The section of U. S. 99 between the Oregon-California 
line and Grants Pass; 


"The section of Oregon 18 from its junction with The 
Dalles-California Highway to Trent; and 


"The section of Oregon 62 between Medford and Camp White." 


2. That except as herein and hereby amended said .esolution 
shall remain in effect as written. 


3. That this resolution be entered in the minutes and re- 
cords of the Commission as of February 16, 1944, and a duly certified 
copy thereof delivered to ir. Charles P. Pray, Superintendent of 
State Police. 


The Commission discussed the advisability of penalizing log haulers 
for failure to tie their loads with three binder chains as is required by the 
provisions of their PUC permits, reports indicating that a great many of the 
operators use only one or two binders and some none at all. The Secretary 
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exceed the product of three hundred (300) multiplied by the sum in 
inches of the tire:width of the wheels of such axle; but, in no event 
shall the combined weight in pounds bearing on the surface of the high- 
way at contact with the tread of the wheels of any one axle of a 
vehicle exceed the maximum limit set by law for any one axle. 


IT IS FURTHER ORDERED, that these rules and regulations as 
made and found by the State Highway Commission under the provisions of 
Sec. 115-394 0.C.L.A., shall be in full force and effect from this date 
until modified, annulled or voided by the order of the State Highway 
Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a con- 
spicuous manner and place at each end of the above-named highways and 
at important cross-roads on said highways, so that said notice can be 
readily seen and read, which said notice shall state plainly the limi- 
tations and prohibitions of traffic hereby in this order determined 
and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this 
order be furnished to the county clerk of Malheur County, and that a 
certified copy of this order be furnished to the Superintendent of 
the Department of State Police for his information. 


Dated this 16th day of February, 1944. 


In this connection the Engineer was instructed not to post the read for such 
reduced load limit until it is absolutely necessary. He was suthorized to 
maintain signs along the highway in the meantime advising truck men that such 
reduced load limit may have to be enforced if the highway shows signs of fail- 
ure. 


Consideration was given by the Commission to the matter of extending 
the privileges authorized by its resolution adopted cn January 11, 1944 with 
respect to the transportation of petroleum products over state highway in large 
tank equipment. The Engineer recalled that the Commission authorized such 
movements over the Pacific Highway and Crater Lake Highway from the California 
state line to Camp White and over The Dalles-California Highway from the Oregon- 
California line to Klamath Falls based on the formula W=800 (L+40). He re- 
commended extension of the privilege over the Pacific Highway to Grants Pass, 
over The Delles-Californie Highway to Madras, and over the Willamette Highway 
from its junction with The Dalles-California Highway to Trent in order to 
accommodate the Shell 0il Company which has been operating for some time past 
under permit from the Commission. He assured the Commission that the highways 
are capable of withstanding the extra weight. The Commission approved the re- 
commendation and by unanimous vote adopted the following resolution vith regard 
thereto: 


aHERSAS, the Commission on the eleventh day of January, 1944, 
by resolution duly and regularly adopted, found and declared that the 
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JOHN DAY HIGHWAY 
KIMBERLY-DAYVILLE ROCK PRODUCTION PROJECT 


Western Rock Co., Salem $31,760.00 
Chester T. Lackey, Ontario 31,800.00 
D. C. & A. L. Williams, Madras 36,875.00 
Northwest Development Co., La Grande 37,150.00 
Jed Wilson, Seaside 38,540.00 
R. O. Dail, Portlend 39,800.00 
Fisher Bros., Oregon City 40,000.00 
P. B. Doherty, Portland 41,930.00 
T. W. Thomas, Portland 44,812.50 
Max J. Kuney, Spokane, Washington 48,600.00 


THE DALLES-CALIFORNIA HIGHWAY 
BEAVER MARSH-FORT KLAMATH ROCK PRODUCTION PROJECT 


Vernie Jarl, Vernonia $54,370.00 ee 

aes ce 

HEPPNER-SPRAY SECONDARY HIGHWAY f @ 

RESURFACING, RHEA CREEK-ROCK CREEK SECTION iG 

ae 

Western Rock Co., Salem $18,930.00 i 
Fisher Bros., Oregon City 26,625.00 
Jed Wilson, Seaside 28,100.00 
P. B. Doherty, Portland 28,175.00 
R. 0. Dail, Portland 28, 300.00 
Northwest Development Co., La Grande 29,950.00 
T. W. Thomas, Portland 30, 300.00 
Max J. Kuney, Spokane, Washington 30,600.00 
Rogers Construction Co., Dayton, Washington 31,000.00 


OREGON COAST HIGHWAY 
GARIBALDI-TILLAMOOK AIR BASE ROCK PRODUCTION PROJECT 


Rogers Construction Co., Dayton, Washington $12,055.00 
F. C. Feldschau & Son, Tillamook 17,010.00 
A. T. Dolan, Tillamook 19,530.00 


BOARDMAN-STANFIELD HIGHWAY 
TWO TRACTS OF LAND FIVE MILES WEST OF STANFIELD 
(formerly owned by Gordon Smith) 


Tract "A" Tract "B" 
Raley, Kilkenny and Raley, Pendleton $1,000.00 ----- 
J. K. Thompson, Pendleton 801.00  j--<<- 


#L. A. McClintock, Pendleton 
*Bid of L. A. McClintock in amount of $3,100.00 irregular as it includes 


an additional parcel designated as Parcel "C", his bid being for the 
purchase of all three parcels. 
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advised that im conformity with instructions from the Commission he has made 
inquiry why the operators do not comply with the regulations in this regard and 
the reason given therefor is that chains cannot be purchased. He further 
stated thet inquiries have been made of a number of dealers in Portland whether 
or not they can supply chains and it appears from replies received that it is 
almost impossible for the dealers to get them even with an AA-1 priority. In 
view of this report the Commission decided not to take action at this time in 
the matter of penaliging the operators who violate this provision. 


The Commission discussed a request from ir. Arthur Lofts, Hood River, 
to maintain three guy wires over the Mt. Hood Highway near its junction with 
the Columbia River Highway at Hood River, the guy wires being needed to support 
a loading mast which is to be placed just off the highway right of way for use 
in connection with dredging operations in the river. The Engineer advised that 
it has becn the established policy of the Highway Commission for many years nebto 
eilow guy wires over highways when they are under stress, it being considered 
that they constitute an undesirable traffic hazard. Mr. Lofts, he said, alleges 
that he cannot carry on his dredging operations in any other manner than that 
which involves the placement of the guy wires over the highway and unless the 
Highway Commission will approve such installetion he cannot operete anc will 
not be able to deliver gravel, much of which is for wartime use. The matter 
was discussed 2t considerable length and as a result thereof the Commission 
voted unanimously to permit Mr. Lofts to maintain the guy wires over the high- 
way as a temporary proposition, provided they cre installed to the satisfaction 
of the Engineer. The Attorney and the Engineer were instructed to prepare an 
aporeprict: agreement with Mr. Lefts covering the matter and to provide therein 
for the furnishing of public liability and property camago insurence. (Mr. 
Lofts appeared before the Commission on the following day and was informed 
orally of the Commission's action.) 


The meeting adjourned at 5:00 p. m. to reconvene at 9:00 s. m on 
the following morning in the Stock Exchange Room of the Imperial Hotel. 


Portland, Oregon, February 17, 1944 


The State Hiehwey Cammission reconvened at 9:00 a.m. in the Stock 
Exchange Room of the Imperial Hotel, all members being present and participating. 
Also present were the State Highway Engineer, the Attorney, and the Secretary. 


Bids 2s follows for highway construction and the srle of two tracts 
of land adjacent to the Boardman-Stanfield Highway in Umatilla County were 
ooened and read in conformance with oreviously published notices, following 
vhieh Chairman Banfield announced that awards of contracts would be made at 
3:00 p. m. in the same room. 

MEDICAL SPRINGS SECONDARY HIGHWaY 
MEDICAL SPRINGS ROCK PHODUCTION PROJiCT 


4 
Northwest Development Co., La Grande $36,325.00 
Western Rock Co., Salem 40,275.00 
P. B. Doherty, Portland 455930.00 
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and asked the Commission to designate as a state secondary highway the Culver- 
Grandview Market Road approximately 10 miles in length, which passes through 
The Cove State Park. They advised that the road is badly in need of repair, 
particularly the bridges thereon over Crooked River and Deschutes River 
and gave as their thought that the maintenance is a state obligation inasmuch 
as the road carries all of the travel to the state park. They particularly 
urged repairs to the two bridges advising that they are both in need of new 
decks and new springers at once and mentioned a previous oral agreement with 
the State Park Superintendent with respect to the maintenance of the road. 
Chairman Banfield advised that the Commission is not in a position now to make 
a statement relative to the road but will get a report from the Engineer and 
render a decision when such report has been studied. 


The matter was further discussed by the Commission following the 
departure of the County Court at which time the Parks Superintendent advised 
that he has plans to improve the road within the park boundaries with ccc 
forces in connection with the proposed development of the park, which accounts 
for the statement made by the County Court, but he made no definite commit- 
ment or promise. The Attorney advised that the Commission has legal authority 
to maintain the road as a park roadway if it wishes to; moreover, the Com- 
mission has legal authority to expend state funds in the repair of the bridges 
regardless of the park status. After further discussion the Commission in- 
structed the Engineer to ascertain the condition of the bridges and to report 
the cost to put them in a good state of repair, the thought being that the 
state would mcke the repairs at state expense if the cost is not excessive. 
The matter is to be covered by written agreement between the county and the 
state of one year's duration if the work is authorized. 


Mr. E. R. Lantz of the Ford Lumber Company of Lebanon headed 4 delega~ 
tion which appeared before the Commission in the interests of the Lacomb- 
Brewgter County Road in Linn County. Others in the delegation were H.C.Patton, 
representing the Hammond Lumber Company; F. D. Macpherson, representing the 
War Production Board; County Judge £. G. Arnold, and Commissioners C. G. Smith 
and H. A. Renninger; and County Engineer W. W. Larson. 


Mr. Lantz advised that the Lacomb-Brewster Road provides a direct 
outlet for the timber in the district east of Lacomb but the County Court has 
recently adopted an order prohibiting its use by log haulers because of damage 
that is being done to the oiled surface, and as a result the logs now have to 
be transported over another route which is several miles longer, involving 
much greater expense, wear and tear on tires and equipment, and greater con- 
sumption of gasoline. He asked the Commission to designate the Lacomb- 
Brewster Road a state secondary highway and to assume the responsibility for 
maintaining same. He declared that if the road is made available for log 
hauling traffic operators can deliver 25% more logs to market than by the 
other route which will be of great help in the country's war efforts. This 
appeared to him to be justification for the approval of their request. 


Judge Arnold explained the attitude of the Covnty Court by stating 
that the present road is satisfactory for county purposes and will serve for 
many years to come; further, tiie Court does not feel that it is the county's 
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Mr. Arthur Lofts, Hood River, came before the Commission in regard 
to maintaining three guy wires over and across the right of way of the 
Mt. Hood Highway in connection with his dredging operations in Hood River. 
Chairman Banfield sdvised that the Commission had this matter under discussion 
on the previous day and decided to grant such permission under certain con- 
ditions, which he outlined. Mr. Lofts expressed his willingness to comply 
fully with the Commission's requirements, whereupon the Commission instructed 
the Engineer and the Attorney to prepare an appropricte form of agreement 
i a the matter at once. (See minute entry on previous day for further de- 
tails. 


The Engineer brought up for discussion the proposed channelization 
scheme on the Oswego Highwey in the town of West Linn. He advised that when 
the plen was first devised it was thought there would be no difficulty with 
right of way, tut complications have arisen involving a small trianguler par- 
cel of land, containing 1150 sq. ft. owmed by Mr. Franklin T. Griffith, Port- 
lend. This parcel, he said, has been used by the general public for road- 
way purposes for many years and is requir:d for the proper installation of 
the channelization scheme, but Mr. Griffith will not sell it for less than 
$1,000.00 which the Right of jiay Department considers is much more than it is 
worth. He further advised receipt of a letter from the West Linn City Council 
approving as a permanent proposition the plan of channelization as it is now 
temporarily laid out on the ground, and requested instructions whether or not 
to proteed with the installation in view of the right of way difficulty. In 
the discussion thet followed it was brought out that a number of years ago the 
city of West Linn had a verbal understanding with Mr. Griffith concerning the 
use of this small parcel of land, and that the property has been used for road 
purposes for abqut twenty years, so there is a question as to Mr. Griffith's 
title. The Attorney was instructed to ascertain and report back to the Com- 
mission whether or not the public can claim the property because of such 
public use. The Engineer was authorized to proceed with the channelization 
project on a permanent basis as planned, without securing the additional right 
of vay from Mr. Griffith if the Attorney's report is favorable. If, on the 
other hand, the report is unfavorable then the city of “est Linn is to be ad- 
vised of the facts and informed that unless the city secures title to the pro- 
perty the Commission cannot proceed with the installation and will have the 
temporary installation removed. 


County Judge Nelson B. Higgs of Harney County ceme before the Com- 
misdion and requested a continuation of the improvements the Commission has 
already started on the Frenchglen and Diamond Secondary State Highways in 
Harney County. He was informed that the Commission previously allowed $10,000 
for such project, of which amount $6,400.00 had already been expended, leaving 
a balance of $3,600.00 which will be spent in 1944. The question arose whether 
or not the improvements that Judge Higgs desires can be accomplished with such 
balance. The £ngineer was instructed to ascertain on the ground just what 
Judge Higgs has in mind and report back to the Commission when the matter will 
be reconsidered. : 


The County Court of Jefferson County, consisting of County Judge 
T. A. Power and Commissioners F. &. Stangland and Perry A. South, was present 


1944 
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protested against the Commission's authorizing the Ostrander Railway and Timber 
Company to construct a private logging road at grade across two secondary 
state highways in the vicinity of Molalla. They alleged that the operation 

of logging trucks across these highways at grade would crerte a serious hazard 
to highway traffic and should not be allowed, and urged the Commission to re- 
quire the Company to construct its road over these highways by means of over- 
head structures. Chairman Banfield thanked the delegation for its appearance 
and advised that their objections would be given due consideration in the 
future discussion of this matter. 


Mr. Russell Hubbard, Reedsport, was present in regard to an exchange 
of properties at Reedsport in order to facilitate his lumbering operations at 
this place. He advised that he owns booming rights in the Umpqua River just 
above the tom of Reedsport and in connection with his operations it would be 
to his advantage if he owned and had the use of the land which lies between 
the Umpqua Highway and the river, including several fractional lots within the 
city limits, which property is owed by the state. He offered to deed to 
the state in exchange for such property certain land that he controls a short 
distance east of Reedsport. He exhibited a map showing the tracts under dis- 
cussion. The question arose whether or not the state needs the properties 
desired by Mr. Hubbard and whether or not it would be to th state's advantage 
to own the property that Mr. Hubbard desires to exchange therefor. In view 
thereof, the Commission deferred e definite decision until its next meeting. 
The Engineer was instructed to inspect the premises in the meantime and render 
a full report thereon. The Attorney was instructed to advise the Commission 
as to its legel authority to make such exchange of propertics. 


The Commission by unanimous vote approved the minutes of the meet- 
ing held on January 11 and 12, 1944. 


Tne Commission hed under discussion the purchase of the following 
described property situate adjacent to and on both sides of the Wolf Creek 
Highway near the Wolf Creek crossing, which property is needed partly for 
quarry purposes and partly for wayside protection. 


The Ss of the SE}, SEq of the SWig and the SZ of the SWZ 
of the SWi of Section 31, Tovmship 4 N., Range 5 ¥., We. M 
Columbia County. 


“2 


The ES of the NWP and that portion of the WZ of the NWZ 
of Section 6, Towmship 3 N., Range 5 W., ‘. M., “lashington 
County, that is not already ormed by the state. 


The Engineer recommended purchase of all of the above described property that 
lies south of the highway because of its value as a source of rock for high- 
way use. He explained that the state does not need all of this property for 
ouarry purposes but thought it advisable to acquire the entire area because 
there is a question whether or not the Sunset Logging Company which owns the 
property, would be willing to dispose of only ¢ portion thereof as is needed to 
enlarge the present quarry site in the WS of the NWZ of Section 6, it being 
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obligation to reconstruct the road for special use entirely at county expense. 
He suggested that perhaps the federal government would be interested inasmuch 
as the logs are to be used in connection with war time efforts. Ms. Larson 
suggested that the loggers could use the private road of the Snow Peak Logging 
Company which closely parallels the other road. In reply thereto Mr. Lantz 
stated that the Snow Peak Company's road is strictly private and the company 
will not permit its use by others because it would interfere with its operations. 
Mr. Macpherson stated that the War Production Board is very much interested in 
the matter because of the savings in tires and equipment that would result by 
the use of the Lacomb-Brewster Road. He urged favorable consideration by the 
Commjssion from that standpoint and gave as his thought that revenue derived 
from the log hauling operations would be sufficient to justify the state's ex- 
pense. 


Chairman Banfield pointed out there is not much that the Highway Com- 
migsion can do in the matter unless the road were designated a state secondary 
highway which the Commission is not inclined to do at the present time because 
it would place the Commission in a position of being obligated to similiarly 
designate other roads throughout the state. The result, he said, would be the 
assumption by the state of enormous expense which the Commission cannot stand 
at this time. He expressed appreciation for the seriousness of the situation, 
however, and advised that the Commission would instruct the Engineer to assist 
in working out a satisfactory solution for the problem. Commissioner Schaupp 

: gave ac his thought that the logging industry should contribute toward the 
costs involved and should be requested to state just what it is willing to do 
to that end. 


Commissioner Chessman expressed himself as being in favor of the State 
Highway Engineer assisting in the solution of the problem; however, he added, 
the Commission must be careful not to take action that will adversely affect its 
state wide policy in such matters. He suggested that it would be advisable to 
ascertain just what service the road provides, not only from the logging stand- 
point but also from the standpoint of local residents. In the further discussion 
of this matter it was pointed out by the Commission that the stute is not in 
: position financially to assume the county's obligation with respect to this 
road now, notwithstanding that the Commission is friendly toward the project, 
but will have the Engineer inspect the road and will make its definite decision 
when the results thereof have been reported. The Engineer was thereupon in- | 
structed to make such investigation and to report his findings which shall in- 
clude the following: estimated cost to reconstruct the road so that it will 
withstand log hauling traffic; statement as to the service the road renders; 
potential revenue to be derived from its use by logging trucks; and a statement 
as to the cooperation that can be expected from Linn County, the War Production 
Board and the logging industry. The Attorney was instructed to advise the Com- 
mission as to its legal authority to assist in this undertaking. Both reports 
are to be rendered at the next regular meeting of the Commission. 


A delegation from Clackamas County consisting of V. C. Doppleb, 
Albert Eyman, Russel Murphy, D. W. Creig and Lester Burley, all of whom are 
farmers residing in the vicinity of Molalla, came before the Commission and 
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THIRD PARTIAL PROGRAM FOR SURVEYS (Cont.) 


Sherman Sherman Co. Line-Gress Valley Widen to 26 feet and surface ¢ 7,000 
Section of Shearers Bridge to 18 feet. 
Secondary No. 290 (20.0 mi.) 


Klamath G.N.R.R.-Merrill Section of Widen and improve elignment 5,000 
Klamath Falls-Malin Highway 44-ft. roadbed, 22-ft.surface 
(10.0 mi.) 

Benton Monroe Sec. of Pacific High- Realignment. 50-ft. grade. 2,000 
wey “est (1.0 mi.) 22-ft. pavement. 


Benton Alsea-Deadwood Sec. of Alsea- Widen,surface and oil. 26-ft. 3,000 
‘ Deadwood Second. No. 201 (6.0 mi.) grade. 18-ft. surface 


. 


Benton Independence-Albany County Widen, surface and oil. 1,500 
Road (3.0 mi.) 30-ft. grade. 20-ft. oil. 
Jackson Ramsey Canyon-Crater Leke Hwy. Realign, surface and oil 7,000 


Sec. of Sams Valley Secondary 30-ft. grade. 20-ft. oil. 
No. 271 (11.0 mi.) 


Douglas Tiller-E£lk Creek Sec. of Tiller-Regrade, surface and oil. 9,000 
Trail Second. Hwy. No. 230 30-ft. grade. 20-ft. oil 
(9.0 mi.) 


Morrow Lexington-Umatilla Co. Line Sec. Widen and oil. 26-ft. grade /,,000 
of Lexington-Echo Second. No.320° 20-ft. oil 
(20.0 mi.) 


After discussion the Commission approved the request by unanimous vote upon 
motion by Commissioner Schaupp which was seconded by Commissioner Chessman. 


The Engineer reported that a number of surveys heretofore author- 
ized by the Commission have been completed. He presented a list of such sur- 
veys together with maps and explained the details in connection with each sur- 
vey. After careful study the Commission approved the respective surveys and 
by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, the State Highway Commission heretofore has 
authorized and instructed the State Highway Engineer to make sur- 
veys on certain sections or portions of the highways of the State 
of Oregon; and 


Whereas, pursuant to said authorization the State Highway 
Engineer has made and completed the said surveys and has filed the 
maps and plans of the seid surveys in the files of the State Highway 
Commission, in Selem, Oregon; and 
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11941 


his understanding that the entire acreage could be purchased at very little 
more than the cost to acquire the quarry site alone, The State Parks Super- 
intendent recommended purchase of all the above described property that lies 
north of the highway, for roadside purposes. In the discussion of this matter 
it was revealed that the entire acreage on both sides of the highwey could be 
purchased at the rate of about $5.00 per acre or $1,375.00 for the full acre- 
age involved. As a result of the discussion the Commission instructed the 
Attorney to consult with the Engineer and the State Perks Superintendent rela- 
tive to the acreage that is required for highway purposes. He was authorized 
to negotiate options for such property, having in mind the best interests of 
the state. 


7 

i The Engineer reported on the status on the proposed agreement betweer. 
. the Commission, Wasco County and J. 0. Chastain, et al., with respect to the 
repair of an irrigation flume situate adjacent to The Dalles-California High- 
way near Tygh Valley. He recalled that the Commission at its meeting on Novem- 
ber 8, 1943, agreed to pay one-third of the cost of repairing.the flume, it 
being understood that such contribution would definitely complete the state's 
obligation with respect thereto, and it was left up to the County Court to 

make the final arrangements with the owmers of the flume following which it was 
the intention to have the arrangement covered by written agreement among all 
parties, It now appears, he said, that the owers of the flume are not satis-— 
fied with such an arrangement and, as an alternate proposition, have elected 

to maintain the flume themselves, except for major repairs, if the state and the 
county will put the flume in good condition before April 1, 1944, when the 
irrigation season starts, and will keep the flume in a good state of repair for 
three years thereafter when a new arrangement for the maintenance of the flume 
will be negotiated. The Engineer estimated that immediate repairs would cost 
about £200.00 and that the annual maintenance cost, would not exceed $50.00. 

He recommended that the Commission authorize an expenditure of $200.00 to repair 
the flume now subject to the understanding that the state assumes no obligation 
whatsoever with respect to future maintenance and that such action in ne way 
fixes or admits any further liability on the part of the state. The Commission 
approved such recommendation by unanimous vote and instructed the Attorney to 
prepare an appropriate agreement on such basis for acceptance by all three 
perties. 


The Engineer requested authority to submit to the Public Roads Ad- 
ministration for approval additional survey projects as follows, which are re- 
quired in connection with the contemplated pastwar program: 


THIRD PARTIAL PROGRAM FOR SURVEYS, PLANS, 
SPECIFICATIONS AND ESTIMATES FOR POSTWAR HIGHWAY IMPROVEMENTS 
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LT 
County Location and Length Contemplated Construction Est.Cost 
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Baker Baker-Union Section of Medical Widen to 26-ft. grade & re- $10,000 
Springs Secondary No. 340 surface with 20-ft. 0-12. Re- 
(43.0 mi. ) vise alignment around proposed 
Catherine Cr. reservoir, 150! 
high and 3 miles long. 


(Continued on next page) 


The motion was seconded by Commissioner Chessman and was declared by Chairman 
Banfield to have received the unanimous vote of the Commission. 


WHEREAS, the State Highway Commission heretofore has 
authorized and instructed the State Highway Engineer to make 
surveys on certein sections or portions of the highways of the 
State of Oregon; and 


WHEREAS, pursuant to said authorization the State High- 
way Engineer has made and completed the said surveys and has filed 
the maps and plans of the said surveys in the files of the State 
Highway Commission, in Salem, Oregon; and 


WHEREAS, the maps and plans of the said surveys have been 
examined by the State Highway Commission and have been found suit- 
able in all respects for approval and adoption by the State Highway 
Commission; 


NOW, THSREFORE, BE IT RESOLVED that the surveys herein- 
after designated and described, together with their identifying 
location map-file numbers, as shown in the map-filing records of 
the State Highway Commission in its Salem office, be and they are 
hereby adopted and approved as the location surveys of the various 


portions or sections of highways involved: 


Type of 
File No. Prefix County Survey jo Section Highway 


4B18-10 118-1406 Klamath Location Klamath Falls-Midland The Dalles- 
Jct. California 


BE IT FURTHER RESOLVED that the State Highway Engineer be 
and he hereby is authorized to make such minor changes in the said 
locations as may improve the standards of alignment and grades not 
inconsistent with the general location of the section of highway in- 
volved. 


Consideration was then given by the Commission to the request of 
the City Cemetery Committee for the use of portions of Lots 7, 8, 9 and 10, 
Block 2, Westover Terraces, in connection with the development of a memorial 
park cemetery as mentioned in the letter from Mr. John H. Houston, Meyor of 
Klamath Falls, dated January 28, 1944. The Commission decided unanimously to 
cooperate with the city insofar as it is possible to do so and still protect 
the state's interests. (See Mayor Houston's letter for details.) The 
Engineer and the Attorney were instructed accordingly. 


Reconsideration was given by the Commission to the matter of 
accepting the offer of the Public Roads Administration to contribute approxi- 
mately $1,500,000 of National Defense Highway Act funds toward the cost of 
reconstructing three sections of the Pacific Highway, as presented by 


WHEREAS, the maps and plans of the said surveys have been 
examined by the State Highway Commission and have been found suitable 
in all respects for approval and adoption by the State Highway Commis- 
sion; 


NOW, THEREFORE, Be IT RESOLVED that the surveys hereinafter 
designated and described, together with their identifying location 
map-file numbers, show in the map-filing records of the State High- 
way Commission in its Salem office, be and they are hereby adopted and 
approved as the location surveys of the various portions or sections 
of highways involved: 

Type of 


File ) . Prefix County Survey Section Highway 


688-1 & 2 10-1428 Douglas Relocation Glendale Junction- Pacific 
Wolf Creek 


6B10-20 12-1427 Grant Reconstruction Beech Creek Pendleton—John 
Day 


BE IT FURTHER RESOLVED that the State Highway Engineer be and 
he hereby is authorized to make such minor changes in the said 
locations as may improve the standards of alignment and grades not 
inconsistent with the general location of the section of highway in- 
volved. 


With respect to the above approved surveys the Commission ordered the record 
to show clearly thet such approval is limited to the adoption of the location 
and to the granting of authority to the Attorney to negotiate options for 
right of way as may be needed therefor, and that no commitment whatsoever is 
being made as to construction. 


The Commission also discussed the Engineers report on a survey for 
the relocation of the Pelican City-Henley Section of the Klamath Falls-Malin 
Highway, being the Klamath Falls by-pass route. Careful study was given by 
the Commission to this matter but approval of the same was deferred pending a 
satisfactory arrangement with the City of Klamath Falls concerning beautifica- 
tion of the roadside. The Engineer was instructed to contact the Klamath Falls 
City Planning Commission relative thereto. 


Reconsideration was given by the Commission to the matter of approv- 
ing the survey for the permanent location of The Dalles-Celifornia Highway 
through the Yestover Terrace District south of Klamath Falls and to the request 
of the Klamath Falls City Cemetery Committee for the use of some of the ex- 
cessive property that the state will acquire in connection with the acquistion 
of right of way for such project. (See additionel entry on previous day.) The 
Engineer exhibited a map showing the proposed relocation as surveyed, and ex- 
plained the details in connection therewith. After careful study Commissioner 
Schaupp moved adoption of the survey and the following resolution relative thereéa 
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for the furnishing of six heavy-duty trucks of the Walters ty; He recited 
the history of this case, advising thet the order for the si rucks was 
placed with the Nelson Equipment Company in October, 1943 wi the under- 
standing that the trucks were to be delivered by December 1, 1943. It was 

the responsibility of the State Highway Department, he said, to secure re- 
lease of the trucks by the War Production Board, put because of difficulties 
encountered such release could be secured for only two of the trucks which 
were delivered in January, 1944. The Nelson Equipment Company, he said, is 
willing and anxious to complete delivery of the four remaining trucks and with 
that in mind sent him to ashington, D. C. to consult with the W. P. B. 
authorities, who, as a result thereof, have now consented to the release of 
the remaining trucks which can be delivered, two by March 10 and the remainder 
by April 1. He urged the Commission to complete the purchase, notwithstand- 
ing that the time limit for delivery has exvired. He gave as his opinion that, 
if the order is turned dorm, the Commission will not be able to obtain trucks 
of any kind in time for use in snow removal operations this coming winter; 
moreover, if the Commission could obtain them the cost would be from 10% to 
20% more than the price quoted by the Nelson Equipment Company. He also 
mentioned that the Yalters truck is the only 4-vheel drive truck on the market 
today, and expressed doubt that the Yar Production Board would release any 
more trucks if the Commission did not take advantage of the present release. 


The Engineer advised that his object in bringing the matter before 
the Commission at this meeting was simply to inform the Commission of the 
facts, and to particularly point out a possible saving of £600.00 per truck, 
being the difference between the bid of the Nelson Equipment Company and that 
of the Clyde Equipment Company, which was rejected because this company could 
not deliver the trucks within the specified time. If the Commission does not 
accept the trucks from the Nelson Equipment Company, he added, it will be 
necessary to readvertise for bids and to obtain a new release from the War Pro- 
duction Board, which he doubted would be possible. He recommended purchase 
of the trucks from the Nelson Equipment Company so as to meke certain that 
they will be available for snow removal operations this coming winter. After 
discussion the Commission informed Mr. Kingston that the facts as presented 
will be carefully considered and that he will be advised later as to the action 
taken. Following Mr. Kingston's departure discussion of the matter was re- 
sumed and, as a result thereof, the Commission voted unanimously to complete 
the purchase of the remaining four trucks from the Nelson Equipment Company. 


The Commission discussed the bids received at the morning session 
for construction projects and for the purchase of land near Hermiston, and 
decided to award contracts to the low bidders in each instance except as to 
the bid received for the Beaver Marsh-Fort Klamath Rock Production Project 
which was rejected. The Commission also rejected the bids received for the 
land near Hermiston and authorized the Attorney to negotiate the private sale 
of this property. 

The Engineer presented a list of surveys that he has o 
the last meeting of the Commission, and asked the Commission to 


rdered since 

confirm them 
and the amounts allotted therefor. After due consideration the Commission by 
unanimous vote authorized and instructed the Engineer to make such surveys 
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Mr. %. H. Lynch, District Engineer, on the previous day. 


The Engineer reviewed the offer for the benefit of Commissioner 
Chessman who was absent when the matter was first discussed. Commissioner 
Chessman gave as his thought that the offer is a good one and should be ac- 
cepted. Chairman Banfield and Commissioner Schaupp similarly expressed them- 
selves, whereupon Chairman Banfield declared the offer accepted by the 
unanimous vote of the Commission. The Commission thereupon instructed the 
Engineer to take steps as may be necessary in order to obtain the federal funds 
and to complete the plans of the several projects so they may be advertised 
for bids at the earliest possible time. The Attorney was instructed and author- 
ized to proceed with the securing of options for right of way that may be needed 
for the three jobs. 


In this connection the Engineer pointed out that a new bridge will 
have to be constructed over the Santiam River near Jefferson on the Steiwer 
Hill-Albany project and that before construction of the bridge is started ap- 
proval of the structure mst be obtained from the U. §. War Department. He 
requested aythority from the Commission to prepare the plans for the structure 
and to present them to the U. S. War Department with an application for an 
early hearing with respect thereto. The Commission approved the request by 
unanimous vote. 


The Attorney reported on his examination of the bids received by 
the Commission in October, 1943, for the furnishing of 6 heavy-duty trucks, 
as instructed by the Commission earlier in the session. He gave as his opinion 
that under the circumstances surounding this case, and in view of the develop- 
ments, the Commission is without authority to refuse to accept delivery of the 
four remaining trucks from the Nelson Equipment Company and likewise is with- 
out authority to purchase these four t#ucks under the bid submitted by the 
Clyde Equipment vompany, inasmuch as such bid, having been rejected, cannot now 
be revived. He gave as his further opinion that the most the Commission can 
do is te reject the delivery of the four remaining trucks and to readvertise 
for bids, but there is question as to the Commission's authority to do that in 
view of the fact that the obligation to clear the transaction through the War 
Production Board is an obligation of the purchaser and not of the bidder. It 
appears from the record, he said, that the Nelson Equipment Company failed to 
deliver the entire order of the trucks through no fault of its ow, such fault 
being entirely that of the War Production Board. He also said that, in his 
opinion, the Commission cannot in law or in equity refuse to accept the four 
remaining trucks from the Nelson Equipment Company. The matter was discussed 
by the Commission at some length but action thereon was deferred pending a con- 
ference with Mr. Fred Kingston, Sales Manager of the Nelson Equipment Company, 
who was invited to be present at the afternoon session. 


; The Commission recessed at 12:00 noon and reconvened at 2:00 DM, 
in the same room with the same persons present and participating. 


Mr. FredKingston, Sales Manager of the Nelson Equipment Company, 
appeared before the Commission with regard to the bid submitted by his company 


within the specified time limit to inability to secure labor. The 
Engineer advised that the contract was awarded on December 18, 1942, 
and was to be completed by August 31, 1943, however, the contractor 
did not start moving in equipment until the middle of July, 1943, 
because the equipment was being used on another project between 
Boswell Ranch and Follett Ranch in Union County, Contract No. 2483. 
The delay in starting the project, he said, accounts for the over- 
run time limit. Nevertheless, he recommended that the extension of 
time recuested be granted without penalty because the work of the 
maintenance crews was not held up by the delay and the state did 
not incur amy additional expense for engineering supervision. The 
Commission approved the recommendation by unanimous vote. 


M. C. Lininger & Sons, Contract No, 2628, for furnishing crushed 
material in stock piles for the Trail Rock Production Project on the 
Tiller-Trail and Crater Lake Highways in Jackson County, requested 
an extension of time from August 31, 1943 to December 24, 1943, with- 
in which to complete this job. They attributed their failure to com- 
plete the project within the specified time limit to the delay in 
starting work, it being necessary for them to complete other highway 
contracts before they could release their equipment from those jobs. 
The Engineer advised that the contract was awarded on May 12, 1943, 
but the contractor did not start operations until August 9 due to 
the fact that he had other work under way that had to be completed 
first. The delay, he said, has not caused the state any inconveni- 
ence and has not increased the cost of engineering supervision. He 
recommended in view of the circumstances that the extension of time 
requested be granted without penalty. The Commission approved the 
recommendation unanimously. 


Lindstrom Brothers, Contract No. 2631, for the erection of the 
Battleship Oregon Foremast adjacent to Front Avenue in Portland, re- 
quested an extension of time from July 31, 1943, to January 20, i944, 
within which to complete this job. They alleged that the over-run 
of time was occasioned by their inability to obtain material and labor. 
The Engineer advised that the work actually covered by the contract 
was completed within the contract time limit, but the contractor was 
required to do additional work as requested by the Battleship Oregon 
Commission in connection with which considerable difficulty was en- 
countered in obtaining necessary material and specialized labor. fle 
recommended in view of the circumstances, that the extension of time 
requested be granted without penalty. The Commission approved the 
the recommendation. 


Nels Jorgensen, Contract No. 2638, for erating and paving the 
Eighth Avenue-Broadway Section of Hilyard Street, Zugene, requested 
an extension of time from August 31, 1943, to January 3, 1944, with- 
in which to complete this job. Difficulty in securing labor was 
given by Mr. Jorgensen as the reason for failure to complete this 
project within the specified time limit. The fngineer advised that 
the cause of the delay, eas stated by Mr. Jorgensen, is substantially 
correct. He added that the delay did not inconvenience traffic, 


on various sections of the highways in this state, which said sections of 
highways together with their identifying survey numbers and the amounts author- 
ized and allocated for such survey expenditures are as follows: 


Type of Prefix 

Survey No. _ County Section and Highway Authorization 

Plans 219-1432 Klamath Lakeview Airport Access Road lst - $500.00 

Levels 6-1435 Coos Coquille-Bear Creek Sectica, lst - $200.00 
Oregon Coast Highway 

RAW 20-1456 Lane Leaburg-Alder Springs Section, 1st - $200.00 


McKenzie Highway 


Plans 12-1433 Grant Soda Mt.-Herney County Line 2nd - $300.00 
Section, John Day Highway Total to date 


Establish 30-1449 Umatilla Town of Milton, Or=gon- and ~ $600,00 
Grades Washington Highway Total to date 
$800.00 


In this connection the Engineer requested authority to cenduct sur- 
veys as may be necessary of all of the projects that were suggested by the 
Pendleton Delegation on the previous day. He estimated the cost would not ex- 
ceed $3,000 of which amount $2,000 is the estimated cost to investigate the 
proposed railroad grade separation project on Main Street. The Commission ap- 
proved the request by unanimous vote. 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete highway construction projects: 


E. F. Altree, Contract No. 2609, for furnishing crusHed rock 
for the Newport Rock Production Project on the Oregon Coast and 
Corvallis-Newport Highways in Lincoln County, requested an extension 
of time from June 30, to December 6, 1943, within which to complete 
this job. He gave no reason for failure to complete this project 
within the specified time limit. The Engineer advised that the de- 
lay in completing this contract caused no interference with mainten- 
ance operations and did not involve extra expense by the state for 
engineering supervision. He recommended, in viéw thereof, that the 
extension of time requested be granted without penalty. The Com 
mission approved the recommendation by unanimous vote, 


O. C. Yocom, Contract No. 2611, for furnishing maintenance 
materials for the Nye Junction-Grant County Line Section of the 
Pendleton-John Dey Highway in Umatilla County, requested an exten- 
Sion of time from August 31 to November 20, 1943, within which to 
complete this job. He attributed his failure to complete the contract 


Contract No. 2638, with Nels T. Jorgensen, for 
grading and paving the Sighth Avenue-Broadway 
Section of Hilyard Street (Eugene), in Lane County, 
completed on January 3, 1944. 


Contract No. 2651, with R. 0. Dail & Warren Bros., 
Inc. for surfacing and rock production on the “fren- 
Philomath Section of the Corvallis-Newport Highway, in 
Benton County, completed on January 20, 1944. 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


The Commission discussed briefly and ordered filed the "Master 
Schedule of Recommendations" dated January 27, 1944, formulated by County 
Board of Supervisors of the Redwood Empire Counties and transmitted through 
the Redwood Empire Association. The following projects were mentioned, therein, 
for post war construction in Josephine County, Oregon: 


(1) Replacement of the Apple Gate Bridge located about teni(L0) 
miles west of Grants Pass on the Redwood Highway. 


(2) Re-align and re-build the Hayes Hill Section of the Red- 
wood Highway. 


(3) Eliminate curves in the four (4) mile sectior of the Red- 
wood Highway between O'Brien, Oregon and the California 
State Line. 


(4) Modernize the Pacific Highway between Grants Pass and 
Eugene. 


The Commission reconsidered the request of A. L. Harader for 
permission to remove three oak trees from the right-of-way of the Pacific 
Highway in front of his business establishment, know as "George's Place", 
in Woodburn. Chairman Banfield advised that he has inspected the trees and 
in his estimation they are of no value to the highway. After due consideration 
the Commission voted unanimously to allow Mr. Harader to remove the trees 
provided he will take precautionary measures to protect highway traffic, in- 
cluding the furnishing of public liability and property damage insurance, 
and will do the work at his owm cost and expense. An agreement was thereupon 
signed with Mr. Harader covering the matter. 


The Commission discussed the advisability of employing a Public 
Relations man to contact logging operators and commercial truckers and to 
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neither did it increase engineering supervision. He recommended that 
the extension of time requested be granted without penalty. The Com- 
mission approved the recommendation. 


R. 0. Dail & Warren Bros,, Inc., Contract No. 2651, for surfac- 
ing and furnishing maintenance rock for the Wren-Philomath Section of 
the Corvallis-Newport Highway in Benton County, requested an extension 
of time of twenty days, from December 31, 1943 to January 20, 1944, 
within which to complete this job. They attributed their failure to 
complete the project within the specified time limit to break-downs 
of equipment and difficulties in obtaining repair parts. The Engineer 
advised that in addition to the reasons given by the contractor com 
pletion of the work was delayed because of an increase in the quan- 
tity of oil rock that the contractor was required to produce under 
Price Agreements. He recommended that the extension of time requested 
be granted without penalty. The Commission approved the recommenda- 
tion unanimously. 


The Sngineer reported that centracts Nos, 2572, 2609, 2611, 2631, 
2638, and 2651, for the construction of state highway projects, have been com 
pleted according to the requirements of the contracts or modifications there- 
of, and that said jobs are now ready for acceptince. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed accerding to the terms and 
provisigns of the contracts, and that said jobs arg now ready for 
acceptance: 


Contract No. 2572, with McNutt Bros., for sur- 
facing and bituminous macadam construction on the 
Grave Creek-Jumpoff Joe Creek Section of the Pacific 
oe in Josephine County, completed on October ll, 


Contract No. 2609, with E. F. A.tree, for furnish- 
ing crushed rock in stockpiles for the Newpert Section 
of the Oregon Coast and Corvallis-Newport Highways, in 
Lincoln County, completed on December 6, 1943. 


Contract No. 2611, with @. C. Yocom, for furnish- 
ing crushed rock in stockpiles for the Nye Junction- 
Grant County Line Section of the Pendleton-John Day 
Ti in Umatilla County, completed on November 20, 


Contract No. 2631, with Lindstrom Bros., for the 
erection of the foremast of the Battleship Oregon in the 
City of Portland, in Multnomgh County, completed on 
January 20, 1944. 
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third bid was received from A, T. Dolan, Tillamook, at $19,530.00. The Com- 
mission has awarded this contract to the low bidder at its bid price of 
$12,055.00. 


"Sale of tye tracts of land adjacent to the Boardman-Stanfield 
Highway, five miles west of Stanfield, in Umatilla County. The high bid 
for Tract "A" was submitted by Raley, Kilkenny and Raley, Pendleton, at $1,000.00 
They did not submit a bid for Tract "B". The next high bid for Tract "A" was 
submitted by J. K. Thompson, Pendleton, at $801.00. He also did not submit 
a bid for Tract "B". L. A. McClintock, Pendleton, submitted a bid in the 
amount of $3,100.00 for both Tract "A" and Tract "B" together with an addition- 
al parcel designated eas Parcel "C", which was not included in the Commission's 
advertisement calling for bids, hence Mr. McClintock's bid is irregular. The 
Commission considers that none of the bids received are satisfactory and has 
rejected all of them." 


The Commission had under discussion the setting of 2 date for its 
next regular meeting to receive bids, and decided to hold such meeting in 
Portland on Tuesday, March 28, 1944. The Secretary was instructed to arrange 
to hold this meeting in the Imperial Hotel Stock Exchange Room. 


The Commission considered and signed agreements, et cetera, as 
follows: 


Permit authorizing U. S. Coast Guard to maintain a shelter house 
on state property situate north of Heceta Head Light Station, in Lane 
County. 


Easement granting to Curry County right of way for a roadway lead- 
ing westerly from the Oregon Coast Highway to the Curry County Airport. 


Bargein and sale deeds (three deeds) conveying unto Harry Blodgett, 
Stanley McCoy and Edwin Fleischman, individually, property adjacent to the 
Pacific Highway West, south of Mongouth, being outside of the standard 
width right of way. 
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Agreement with Tru-Mix Concrete Company with respect to the dis- 
posal of overburden that is to be removed from the company's quarry site 
adjacent to the Klamath Lake Secondary Highway in Klamath County. 


Agreement with Southern Pacific Company covering construction of a 
drainage tunnel on the Oregon Coast Highway between Brighton and Wheeler, 
in Tillamook County. 


Agreement vith Homer Mi. Cross and wife with respect to land in 
Tillamook County that is needed as « plant site for highway department 
use. 


Ee ee 


Agreement with 0.i7.R. & N. Company covering easement for Swan Island 
Access Road. 


u 
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perform other duties that may be recuired by the Commission to acquaint the 
general public with highway activities. As a result of consideyable dis- 
cussion the Commission decided that it would be advise*le to employ a com- 
petent person to perform such function. The Engineer was instructed to con- 
sult vith the Attorney and the Weighmaster in the formulation of a program 
of activities for such an employee, and to bring to the attention of the 
individual members of the Commission, prior to the next meeting, an outline 
of a program so the Commission will be in position to discuss it on the next 
meeting date. 


The Engineer presented a brief resume on the activities of the 
weigh-master department as reported by Chief Weighmaster Loran L. Spaulding. 
The report indicates that there were fewer violations committed by log-haulers 
during the month of January 1944, than during the month of December 1943, suoh 
decrease being from 3.26% to 2.51%. The Commission ordered the report filed. 


At 3:00 p.m., Chairman Banfield announced the following awards of 
contracts, bids for which were taken at the morning session, such awards having 
been previously approved by the Commission by unanimous vote: 


"Medical Springs Rock Production Project on the Medical Springs 
Secondary Highway, in Beker and Union Counties. The Commission received 
three bids for this project, the low one being that of Northwest Develop- 
ment Co., La Grande, at $36,325.00. The next low bid was that submitted 
by Western Rock Co., Salem, at $40,275.00. The Commission has awarded 
this contract to the low bidder, Northwest Development Ca, at its bid 
price of $36,325.00 


"Kimberly-Dayville Rock Production Prcject on the Johg Day Highway, 
in Grant and Wheeler Counties. Yestern Rock Company, Salem, submitted 
the low bid for this project in the amount of $31,760.00. Chester T. 
Lackey, Ontario, submitted the next low bid in the amount of $31,800.00. 
There were eight higher bids. The Commission has awarded this contract 
to the low bidder, Western Rock Co., at its low bid of $31,760.00. 


"Beaver Marsh-Fort Klamath Rock Production Project on The Dalles- 
California Highwey, in Klamath County. The Commission received only one 
bid for this project, being that of Vernie Jarl, Vernonia, at $54,370.00. 
The Commission has rejected this bid. 


"Rhea Creek~Rock Creek Section of the Heppner-Spray Secondary High- 
way, in Morrow County. Western Rock Co., Salem, submitted the low bid 
at $18,930.00. Fisher Bros., Oregon City, submitted the next low bid at 
$26,625.00. There were seven highor bids. The Commission has awarded 
this contract to the low bidder at its bid price of $18,930.00. 


"Garibaldi-Tillamook Air Base Rock Production Project on the Oregon 
Coast Highway, in Tillamook County. Rogers Construction Company, Dayton, 
Washington, submitted the low bid for this project at $12,055.00. F. C. 
Feldschau & Son, Tillamook, submitted the next low bid at $17,010.00. A 
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Portland, Oregon, March 28, 1944 
The State Highway Commission met in regular session at 9:00 a. m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner (Arrived at 10:30 a.m.) 


M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

i. B. Glaisyer, Secretary 


Bids as follows for highway construction work were opened and read 


in conformity with previously published notice, following which Chairman 


Banfield announced that the award of contracts would be made at 3:00 p.m. in 


the same room: 


THE DALLES-CALIFORNIA AND CENTRAL OR#GON HIGHWAYS 


BEND-LAVA BUTTE ROCK PRODUCTION PROJECT 
A. C. Suhre, Bend 


LAKEVIEW-BURNS HIGHWAY 


JUNIPER RIDGE-ALKALI LAKE ROCK PRODUCTION PROJECT 


$15,696.00 


T. W. Thomas, Portland $18,750.00 
A. H. Saxton & Son, Cloverdale 23,250.00 
R. 0. Dail, Portland 23,475.00 


THE DALLES-CALIFORNIA HIGHWAY 


BEAVER MARSH-FORT KLAMATH ROCK PRODUCTION PROJECT 


Babler & Conley, Portland $42,975.00 
Tru-Mix Concrete Co., Medford 43,096.50 
A. H. Saxton & Son, Cloverdale 44,850.00 
T. W. Thomas, Portland 50,450.00 
FREMONT AND LAKEVIEW-BURNS HIGHWAYS 
VALLEY FALLS ROCK PRODUCTION PROJECT 
T. ¥. Thomas, Portland $23,960.00 
A. H. Saxton & Son, Cloverdale 24,550.00 
R. 0. Dail, Portland 29,790.00 Te 
Babler & Conley, Portland 36,600.00 i 
ALBANY-LYONS SECONDARY HIGHWAY i" 
PAVING, CRABTREE CORNER-CRABTREE CREEK SECTION a3 
13 
Warren Northwest, Inc., Portland $57,975.00 ia 
J. C. Compton, McMinnville 66,225.00 a* 
Newport Construction Co., Portland 80,951.50 i 
Porter W. Yett, Portland 82,700.00 Re 
United Contracting Co., Portland 86,775.00 f 
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Modification of lease with W. J. Walker, re use of a gravel pit on 
Mr. Walker's property at Pistol River, in Curry County. 


Agreement with St. Helens Pulp and Paper Company covering use of a 
trestle in connection with the transportation of logs over the Lower 
Columbia River Highvay near Knappe. 


Joint letter with the Public Roads Administration and the U. S. 
Forest Service providing for an allocation of Federal Forest Highway 
funds to finance preparation of an "On the Shelf" post war Forest 
Highway Construction Program. 


Letter directed to Mr. W. H. Horning, Chief Forester, 0. & C. 
Revested Lands Administration, Portland, apbroving exchange of lands 
between Douglas County and the Federal Government and cancellation of 
the lease-hold of the State of Oregon in such lands. 


Agreement with the Federal “orks Agency covering the financing of 
economic investigations during the period July 13, 1943 to December 31, 
1944. 

"Hazard Renewel Extension" covering burning operations in the 
state park located in Lots 1, 2, and 3, Section 24, Twp. 22 5., R. 13. W., 
We. Me 

Agreement with A. L. Harader and wife providing for the removal of 
three oak trees growing on the right--of -way of the Pacific Highway East 
in front of Mr. Harader's business place in Woodburn. 


"Receipt and Release" covering payment by the U. S. Government of 
the sum of $61.92 for damaging e traffic pedestal in Medford. 


Bargain and sale deed conveying unto Marion County property needed 
as right of way for a county road abutting on the Aurora Flight Strip. 
This right of way is for a road to replace a county road which was de- 
stroyed by reason of the contruction of the Flight Strip. 


There being no further business to come before the Commission at 
this time the meeting adjourned at 3:30 p. nm. 


“as 
Chairman 


/ CLA Le Li - ; oe 
State Highway Engineer Commissioner 
Secretary y 
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empty trucks are required to use the same route in returning to the woods. 
The present road, he said, is now serving the farmers in the locality satis- 
factorily and if the Commission should decide to improve the road it would be 
for the benefit of the loggers only which he did not believe was sufficient 
justification for the project. Moreover, it would be deviating from the Com- 
mission's established policy which prohibits undertakings for private gain. 
Tne matter was discussed by the Commission but action thereon was deferred 
pending a conference with Mr. £&. J. Runquist of the Doernbecker Manufacturing 
Company later in the session. (Following a discussion of the matter with 

Mr. Runquist the Commission instructed the Engineer to arrange a joint in- 
spection of the road with Mr. Brundage end Mr. Runquist in view of the possi- 
bilities of securing federal logging access road monies to pay for the im- 
provement. See ahead for details of the conference.) 


The Engineer reported on the proposed sale of logs lying on state- 
owned property adjacent to the Wilson River Highway, concerning which inquiry 
has been made by Mr. William P. Lord, Attorney, Portlend, in behalf of a 
client. He advised that investigation reveals that the logs lie on steep 
hillside and cannot be removed without causing considerable hazard to high- 

. way traffic; moreover, they could not be salvaged without causing considerable 
damage to the highway cut slopes. The Attorney advised that he has been 
unable to date to ascertain the omership of the logs but believes that they 
belong to the Consolidated Timber Company from whom the property was acquired. 
In view of these reports, the Commission decided unanimously not to sell the 
logs and instructed the Secretary to so inform Mr. Lord. 


The question whether or not to purchase from the Polk Operating 
Company three acres of land near Grand Ronde to be used as a maintenance site 
had the attention of the Commission, the matter being deferred from the 
previous meeting. The Engineer advised that as instructed by the Commission, 
search has been made for other sites in this locality but none were found that 
contained the conveniences, such as water, power and a railroad spur track, 
which are available at the site originally selected. He recommended purchase 
of this tract notwithstanding that the ovmers are asking $250.00 per acre for 
it. The Commission approved the recommendation by unanimous vote. 


A letter was presented from Ace L. Irvine, Housing Manager of the 
Sutherlin Federal Housing Project, requesting the erection of signs along the 
highway that leads from the Town of Sutherlin to the housing project about 
+-mile westerly thereof, cautioning motorists to drive with care in view of 
the many children and other pedestrians who are obliged to walk on this road. 
The Engineer advised that the road in question is a state secondary highway 
and that the pedestrian situation has been investigated by Acting Traffic 
Menager F, B. Crandall, who gives as his opinion that caution signs would not 
produce the desired results, and who suggests the construction of a footpath 
between the housing project and the tow, a distance of about 6/10 of a mile. 
He estimated that such footpath would cost about $5,000 and suggested that it 
might be possible to secure federal housing funds to pay the expense. The 
Attorney advised that the Commission has the authority to spend state funds 


: 
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I. O. N. HIGHWAY 
REOILING, OWYHEE RIVER-McDERMITT SECTION 
Russell Olson, Hayward, California $40, 388.00 
J. C. Compton Co., McMinnville 45,988.00 


County Judge Nelson B. Higgs, Harney County, came before the Commis- 
sion in regard to additicual improvements to the Frenchglen and Diamond Second- 
ary Highways. The Engineer advised that further improvement of these roads de- 
pends upon the location of suitable materials, the search for which is now 
underway, and that when the material is found estimates of cost will be pre- 
pared and presented to the Commission for consideration. 


The Engineer reported on the cost to repair two bridges on the Culver- 
Grandview Market Road in Jefferson County concerning which the Jefferson County 
Court appeared before the Commission at the previous meeting. He advised that 
both bridges are within the boundaries of The Cove State Park, one being over 
the Crooked River and the other over the Deschutes River. Both structures, he 
said, are of the same type and investigation reveals that they are badly in 
need of repair. He estimated the cost of such repairs at approximately $5,050 
and recommended that the Commission authorize him to proceed with the work at 
state expense and to maintain the structures until the present war emergency 
is over. The Commission approved the recommendation by unanimous vote subject 
to the condition that not to exceed 6,000 shall be expended for such purpose. 
The Commission also decided not to assume the maintenance of the road itself, 
but to leave that obligation with the county. 


The Engineer reported receipt of information from the Public Roads 
Administration that an agreement has been reached with the Linn County Court : 
with respect to the improvement and maintenance of the Lacomb-Brewster County 
Road to facilitate log hauling operations. By this arrangement, he said, the : 
federal government will coniribute $50,000 toward construction, and Linn County 
and the timber interests will contribute the sum of $37,000, making a total 
of $87,000 available for the improvement including oiling as may be necessary. 

In addition thereto, he said, the federal government will contribute $10,000 

per year for maintenance, the work to be performed by Linn County. He gave 

as his thought in view of the circumstances, that the Commission is no longer 

concerned with the project. The Commission concurred and thereupon ordered the : 

matter closed. | 
{ 


The Commission had under discussion the matter of improving the 
Little Nestucca Secondary Highway to accommodate log hauling operations as 
has been suggested by Mr. F. H. Brundage, Western Log and Lumber Administrator. 
The Engineer advised that the unimproved section of this road is about 23 miles | 
long and that the cost to construct a 26 foot roadbed and to rock the same 
as estimated in 1936, is about $214,000, exclusive of four bridges which are 
estimated to cost about $150,000. He explained that the road in its present 
condition is not suitable for log hauling; in fact, it will not even stand up 
under the stress of empty trucks so the Doernbecker Manufacturing Company, 
which is conducting logging operations in that vicinity, now 1s required to 
transport their logs over the Oregon Coast and Three Rivers Hirhways and the 


Commissioner Chessman advised that the Commission has the authority 
to cancel the permit of an offending operator but that would mean taking out of 
service all of the trucks that are being operated under such permit, which 
the Commission hesitates to do during these emergency times, He also said 
that the Commission could not very well approve an overload knowing that the 
highway would be damaged, because that would place the Commission in the 
position of being a party to the offense and jointly liable for the expense 
of repairing the damage. The Highway Commission, he added, would prefer not 
to penalize operators for overloading but it seems necessary in order to 
protect the highway facilities. He suggested that it might be advisable for 
operators who are found with overloads to drive their trucks off the highway 
and wait there until the ower of the logs provides the proper facilities 
for removing the extra weight. The conference was concluded after further 
discussion of a general nature in which a number of the operators joined. 


Mr. John L. Waters of the Dallas Machine and Locomotive Works was 
present in regard to the completion and delivery of two paving plants that 
were ordered by the Commission in October, 1941, but which could not be de- 
livered at that time because of federal priority regulations. He gave as his 
understanding that the government has finally released this equipment and ad- 
vised that his company is ready and willing to complete delivery if the Com- 
mission will pay an extra anount to cover labor and material costs which have 
increased considerably since the company made its original quotation. He 
offered to furnish the two paving plants that remain undelivered at $15,750 
each, an increase of $2,250 over the original price. In the discussion the 
question arose whether or not the contract between the state and the Dallas 
Machine and Locomotive Works is still effective in view of the time that has 


elapsed since the contract was made, he Attorney advised that the C ssion 
has authori ty to purchase the plants at tnd pki Be price i? it so Senltea. 


but under the present contract cannot require the company to deliver the plants 
at this late date, neither oan the state be forced to accept them. He suggested 
that the transaction should be covered by an entirely new contract, The Engi- 
neer recommended acceptance of the company's offer in order to insure early 
delivery of the plants that are needed for this season's operations. After 
discussion motion was made by Commissioner Chessman that the original contract 


with the Dallas Machine and Locomotive Works be cancelled. The motion was 
seconded by Commissioner Sehaupp and carried by the unanimous vote of the Com- 


mission. The Commission discussed the matter further after the departure of 
Mr. Waters and at that time authorized the Engineer to secure new quotations 
through the State Purchasing Agent. 


Messrs, Frank Z. Howard and A. D. Collier and County Judge U. E. 
Reeder, Klamath County, constituted a delegation from Klamath Falls which 
came before the Commission in regard to the improvement of highway entrances 
into the City of Klamath Falls, particularly with respeet to the development 
of waysides along the proposed new location of the Klamath Falls-Malin Highway 
between Pelican City and Henley. lir, Howard presented a written brief on the 
subject including a map showing the extent of the proposed development. He 
explained that the proposed new highway follows along the right of way of the 
Southern Pacific Railroad south from Pelican City to the point where the rail- 
road crosses the main canal of the Klamath Irrigation Project, then follows 
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on the highway are a hazard to motorists and the expenditure would be for the 
elimination of this hazard. 


Chairman Banfield gave as his thought that the federal housing author- 
ities should provide road and sidewalk facilities for the housing projects that 
it constructs. Commissioner Chessman suggested that the housing authorities 
be contacted to ascertain whether or not funds for construction of the sidewalk 
are available from that source. The suggestion was approved by the Commission 
and the Engineer was thereupon instructed to ascertain such information. 


A group of log haulers from the Tillamook, Mollala and Vernonia 
districts, headed by Mr. Harvey R. Nelson,representing the Columbia River - 
District Council, I.W.A., was present regarding the penalty imposed on log 
haulers for overloading. Others in the group were John W. Elder, Local No. 37, 
Vernonia; X. T. Gilman, Local No. 40, Mollala; Leonard J. Simmon, Carl Campbell, 
Robert W. Widmer, Ivan Curtis, Dick Russell, Howard Stickler, ‘im Allen, Jack 
Shaffer, Floyd Brewer, and Virgil Cornelius, all of Local No. 238, Tillamook. 
Mr. Nelson declared that the present penalty of requiring operators to remove 
a oortion of their loads in order to bring the gross weight within authorized 
limits in unsafe and a hazard to workmen because there are no suitable facilities 
at the scales to properly take off the logs. He predicted that eventually 
someone would be killed unless the penalty is revised or unless poper facili- 
ties are provided for removing the logs. He also said that the group is not 
asking the Commission to condone the overloading of logging equipment, but its 
purpose is simply to ask the Commission to modify its rulings so as to protect 
the lives of the workmen. He suggested that this might be done if the High- 
way Commission would approve the loading of trucks by log scale measure rather 
than by weight and advised that if something is not done to protect the lives 
of the workmen they probably will park their trucks along side the highway and 
leave them there until proper facilities are provided to remove the extra logs. 


to build the sidewalk if it so desires, on the premise that children walking 


Chairman Banfield advised that the Highway Commission has tried out 
numerous methods to stop overloading and has even granted special tolerances 
so to eliminate guessing in the weight of logs but none of them have worked 
out satisfactorily and overloading continues, presumably because the operators 
are loading up to the limit of the tolerance rather than to the weight limit 
prescribed by law. As to the adoption of the log scale method of loading, he 
advised that due to the variance in the weight of logs it would be necessary | 
to designate a very low scale measure in order to make certain that excessive | 
weight loads were not moved over the highway surface and as a result many of 
the operators would be forced out of business. The Highway Commission, he 
added, wants to help the logging industry as much as it possibly can, as is 
evidenced by the extra tolerances allowed, but some of the operators don't 
seem to care and consistently overload their trucks which is the reason that 
the Commission has adopted the penalty requiring the removal of the excess : 
weight. As to providing proper facilities that would permit the removal of 
the extra logs with safety he said that it is up to the operators to insist 
that the employers provide such facilities. 
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The Engineer was thereupon instructed to consult with the city and county of-- 
ficials and work up a three-way agreement covering the matter for consideration 
by the Commission at its next regular meeting. (See brief presented by Mr. 
Howard for further details with respect to the delegation's request.) 


Messrs. Ralph £. Koozer, President, and Paul B. Rynning, Secretary- 
Treasurer, of the Oregon Pacific Highwey Association, Inc., were present and 
conferred with the Highway Commission on highway matters in general, including 
the improvement of the Pacific Highway. They made no specific requests re- 
quiring action by the Commission. 


A delegation representing the Depoe Bay Booster Club including 
Leon V. Mix, President, and Cottage owner; J. C. Pepper, Local Manager of the 
Columbia River Packers Association; and P. H. Archer, Real Estate, came be- 
fore the Commission and urged the installation of public comfort facilities 
at Depoe Bay. Mr. Carl Johnson, President, Sunset Investment Company, Port- 
land, was also present. Mr. Mix headed the group. He advised that at the 
present time there are no public comfort station facilities existing at this 
. place, neither are there private facilities available for general public use 
which is a very unsatisfactory condition considering the crowds of people 
that throng to this places He urged the Commission to provide such fecilities 
because the local people are unable to do so. 


There followed a general discussion of the subject during which the 
Secretary advised that the matter was passed on by the former Highway Com- 
mission which denied a similar request, and the State Parks Superintendent ad- 
vised that if the Commission approved such installation at this place it 
would be a departure from a long established policy, there being no existing 
facilities of such nature any place on the state-highway system except in 
state parks. The State Highway Engineer advised that similar facilities were 
provided by the state under the Willamette River Bridge at Oregon City when 
this structure was built but after trial the place was closed to the, public 
because it could not be kept clean without excessive expense. 


Mr. Johnson advised that his company donated to the state the strip 
of land that lies between the highway and the ocean at Depoe Bay and that on 
one occasion after the transfer was made, the people of this place were pro- 
mised by the late Governor Patterson that rest rooms would be provided; how- 
ever, the plan never materialized because of the death of the Governor. The 
people of Depoe Bay, he said, feel that it is the state's obligation to pro- 
vide such facilities which he suggested could be placed under the bridge. 

Mr. Mix suggested that if the state would build the rest room that local 
people might be able to maintain it and would organize a district for such 
purpose if that was necessary. 


Chairman Banfield expressed appreciation of the need of facilities 
of this kind tut questioned if it is the state's obligation to furnish them. 
Commissioner Chessman concurred, adding that approval of the project in this 


along the north side of the canal to the easterly city limits of Klamath Falls, 

from which point it extends in a southeasterly direction, by-passing the South 

Sixth Street congested district, to a connection with the present highway at 

Henley and that they are proposing that the State Highway Commission in ac- 

quiring right of way ourchase additional area for wayside development. He 

suggested that the planting of native trees and shrubs thereon and the main- 

tenance of the crea in its natural state would provide an attractive highway 

entrance into and through the city, Mr. Howard pointed out that the City of 

Klamath Falis and Klamath County om a considerable portion of the land that 

will be needed for such purpose and advised that city streets that are affected 

by the plan would be vacated so as to provide a "freeway" with right of access 

denied except at a few selected places. Mr. Cullier spoke in behalf of the 

project as a member of the Klamath Falls Park Board. He gave as his thought 

that now is an opportune time for the state to acquire the land while the pro- ; 
perty can be purchased at small cost, advising that the city and the county : 
property can be obtained at the rate of $1.00 per lot. He estimated the total : 
cost of the right of way at $19,180.00 and the additional land at $34,515.00, 

a total of $53,695.00, of which amount $31,865.00 represents the value of the 
privately owmed land. He suggested that the price of the privately ormm€éd 

land could be reduced by about $12,000 by the sale of buildings located there- 

on. He endorsed Mr Howard's remarks and added that what they have in mind is 

the establishment of a "wild park", the planting of native trees and shrubs 

therein and the maintenance of the same in its natural state. He pointed out 
however, that the improvement would involve the moving of a certain tennis 

court which obligation the state would be expected to assume. In reply to an 

inquiry from Chairman Banfield Mr. Collier advised that they would expect the 

state to maintain the park, after it is constructed, as is now being done in 

other parts of the state, such as et Albany. 


| 
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Cheirman Banficld pointed out that if the Highway Commission should 
assume the maintenance of the project it would establish a precedent which the 
Commission could not avoid in the disposition of similar projects throughout 
the state in the future. He expressed himself as being in favor of restoring : 
the sesthetic features along the new highway when it is constructed but did 
not believe that the Highway Commission should go so far as to establish a new 
park which, in his estimation, is a local obligation. Mr. Collier then ad- 
vised that their object in appearing before the Commission at this time is 
primarily to ask the Commission to purchase the extra land regerdless of whether 
or not the Commission decides to improve the waysides, and to move the tennis 
court. Judge Reeder and Mr. Howard concurred. Commissioner Chessman indicated ri 
a favorable attitude toward the purchase of the additional land but gave as ; 
his thought that the Commission should give the matter more study before it 
makes a decision with respect to the development and maintenance of the waysides. 
This concluded the conference. 


The matter was reconsidered by the Commission following the departure 
of the delegation, at which time Chairman Banfield and Commissioner Chessman 
both expressed themselves as having no objection to acquiring the extra land 
if satisfactory arrangements can be effected with the city and the county. 


oe 
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The State Parks Superintendent, S. H. Boardman, was present and pre- 


sented the following matters to the Commission: 


1. Proposal of the Manzanita Community House, Inc. and 
Pine Grove Progressive Club, Manzanita, for establishment of a wild 
game refuge on Neahkahnie Mountain:- 

The Parks Superintendent ad- 
vised that it will require action by the legislature to establish 
Such a preserve and that he has already arranged a meeting with 
Mr. F. B, Wire, State Game Supervisor, for a discussion of the 
matter, but other than this he has nothing to report. 


2. Protest from H. W. Fowler of Lake Tahkenitch Auto 
Resort to the state's acquiring Crown Willamette Paper Company's 
timber land along the Oregou Coast Highway between Tahkenitch Lake 
and Gardiner, in Douglas County:- 

The State Parks Superintendent 
advised that Mr. Fowler is fearful that the state is going to buy 
timbered wayside strips from the Crown Willamette Paper Company, 
and that the company is going to claim credit for donating the 
property to the state, whereas, as a matter of fact he has no plans 
Whatsoever to acquire such property. The Secretary was instructed 
to so inform Mr. Fowler. : 


3. Planting of trees for reforestation along the Wolf 
Creek Highway:- 

The Parks Superintendent advised that through the 
generosity and public spiritedness of certain members of the West 
Coast Lumbermen's Association, and i.pon oral authority secured 
from the Highway Commission, about 40,000 seedling trees have been 
planted along the Wolf Creek Highway between the Tillamook-Wash- 
ington County Line and the North Fork of Quartz Creek, the State 
Forester being the planting agency. 60,000 of these trees, he 
said, were obtained from the State Forestry Arboretum at Corvallis, 
the balance being furnished by the Crow Willamette Paper Company; 
also, that the trees were planted in rows ten feet apart on both 
sides of the highway there being six rows on each side. The Com- 
mission expressed its pleasure with the planting and instructed the 
Secretary to extend to the sponsers the Commission's sincere ap- 
preciation for this contribution. The Commission thereupon by 
unanimous vote, confirmed its oral action authorizing the planting 
of the trees on the highway right of way. 


4. Exchange of 0 & C Lands now under lease in Jackson 
County:- 
The Parks Superintendent advised that the Jackson County 
Court has effected an arrangement with the 0 &C Administration 
for the exchange of certain county lands for government property 
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instance would involve the establishment of e precedent which might prove un- 
wise and costly later on. After further discussion Chairman Banfield concluded 
the conference by stating that the Commission would take the matter under ad- 
visement. The delegation filed a brief in support of their arguments. 


Mr. E, J. Runquist, representing the Doernbecher Manufacturing Co., 
Portland, came before the Commission in the interests of the Little Nestucca 
Secondary Highway, in Tillamook County. He advised that his company is logging 
the timber adjacent to this highway and because of the fact that the Highway 
Commission has closed the road to logging trucks, both loaded and empty, it is 
necessary to transport the logs by a circuitous route via Hebo, whereas, if 
the Little Nestucca Highway were improved it would give them a direct connec- 
tion some 15 miles shorter and would make it possible to conserve gasoline and 
tires for other purposes. He presented 2 copy of a letter from Mr. F. H. 
Brundage, “estern Log and Lumber Administrator, to the State Highway Engineer 
supporting his request, which letter was read aloud by the Secretary. 


The Engineer advised that the present road for the most part is not 
much more than a trail and that farmers residing along the road are very much 
against its use by logging trucks which undoubtedly would tear it to pieces 
making it impassable for local use. He advised further that to construct the 
23 miles of uncompleted road to proper standards is a very costly undertaking 
and there is a guestion whether or not the Commission would be able to under- 
take the project because of wartime restrictions, shortage of labor, et cetera. 
It would be costly also, he added, to provide a temporary improvement and to 
maintain the road in satisfactory condition for logging traffic. 


Mr. Runquist advised that his company might arrange to maintain the 
present road in as good a condition as it now is, including provision for turn- 
outs, but cannot finance the widening of the entire highway. He suggested if 
the Commission cannot sce its way clear to improve the road so that it can be 
used by loaded trucks that it at least open the road for empty trucks. He 
assured the Commission that his company would cooperate in maintaining the 
road but to whet extent he could not state definitely at this time. 


After further discussion the Engineer suggested that it might be ad- 
visable to make a joint inspection of the road with Mr. Brundage and someone 
representing the Doernbecher Manufacturing Company. The suggestion was ap- 
proved by Mr. Runquist as well as by the members of the Commission, whereupon 
the Engineer was instructed to make the necessary arrangements for such inspec- 
tion. 


The Commission adjourned at 12:15 p. m. and reconvened at 1:30 p. m. 
in the same room with the same persons present and participating. 


The Commission by unanimous vote approved the minutes of the Com- 
mission meetings that were held on January 18 and on February 16 and 17, 1944. 
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petition the U. S. Department of Interior to set aside for 

state park purposes certain federal lands adjacent to the McKenzie 
Highway and the McKenzie River. Subsequent investigation, he seid, 
reveals that the land is not particularly desirable from the state's 
standpoint, in view of which it is his recommendation that the 
matter of acquiring it be dropped. The Commission approved his 
recommendation. 


9. Proposal to establish a state park on the shores of 

the lake formed by the Dorena Dam near Cottage Grove:- 
The Parks 

Superintendent advised that suggestion has been made by Lt. Col. 
Ralph A. Tudor, U. S. Army Engineers, that the state establish a 
state park on the shores of this lake. He gave as his thought that 
the establishment of such a park would fit in nicely with the 
state park picture at some future time but not now, and recommended 
consideration of the matter when the war is over. The Commission 
approved the recommendation upon motion of Commissioner Schaupp 
which was seconded by Commissioner Chessman. 


The Assistant Attorney requested authority to acquire certain parcels 
of real property that are needed for various highway improvements. He sub- 
mitted a list of such properties together with offers that he recommended in 
connection with each parcel. After careful consideration of each item the Com- 
mission approved the request and by unanimous vote adopted the following reso- 
lution with respect thereto: 


WHEREAS, in connection with the further improvement: of ‘the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other ma- 
terial sites, or sites for the storage of materials, as hereinafter 
more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed: 


NOW, THEREFORE, BE If RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


that the State Highway Commission has under lease and that the 

county is now ready and willing to deed this property to the state 
upon payment of the sum of $1,450.00 which is the value that the 
county places on the county lands that are involved in the exchange. 
He further advised that the tract contains 320 acres situate ad- 
jacent to the Crater Lake Highway and that the transaction is in 
conformity with the Commission's program of acquiring the 0 & C Lands 
that are under lease from the government. The Commission approved 
the purchase of this property. 


5. Transfer of 0 & C Lands along the Siuslaw Highway, in 
Lane County:- 

The Parks Superintendent advised that the Highway Com- 
mission has under lease from the federal government a considerable 
acreage of 0 & C Lands situate adjacent to the Siuslaw Highway be- 
tween Cheshire and Triangle Lake and that under a recent federal 
ruling the 0 & C Administration is in a position to and will pre- 
serve this acreage if the Highway Commission will consent to can- 
cellation of the lease and will allow the property to revert back to 
the 0 & C Administration. He recommended approval of such proposition, 
because it will insure the preservation of the property without further 
expense to the state. The Commission approved the recommendation 
unanimously. 


6. Concession privilege at Bradley Park:- 

The Commission 
considered the epplication of R. J. Bristow, Wauna, Oregon, for 
the privilege of operating a concession at Bradley Park adjacent to 
the Lower Columbia River Highway, in Clatsop County. The Parks 
Superintendent recommended against the granting of such privilege at 
this time. The Commission approved the recommendation unanimously 
upon the motion of Commissioner Schaupp which was seconded by Com- 
missioner Chessman. 


7. Reduction of rental charge for use of CCC Camp in the 
Silver Creek Falls State Park:- 

The Parks Superintendent presented a 
request from Reverend J. Frank Cunningham, Pastor of the First 
Christian Church, Newburg, for a reduction from 15¢ to 10¢ per day 
per individual for the use of facilities at this park during the 
week when the Church conducts its state wide recreational outing at 
this place. He recommended denial of the request in order to avoid 
deviation from a long established policy and the setting of an un- 
desirable precedent. The Commission approved the recommendation by 
unanimous vote. 


8. Acquisition of 0 & C Lands adjacent to the McKenzie 
Highway in Lane County:- 
The Parks Superintendent recalled that the 
Commission at its meeting on January 11, 1944, authorized him to 


+4 —BIG CREEK S COAST HIGHWAY (Cont.) 

11103 Burtis, Ruth R. and 5.4 acres at $300.00 $1,620.00 
Mary ©. Gillespie 
Park Strip 


11104 McClaskey, Josephine 11.3 acres at $250.00 $2,825.00 
Wayside Strip 


M C. = CREEK SECTI REGON COAST HIGHWAY 


11085 Chambers, Winston W. 1.94 acres at %35.00 $ 67.90 
Right of Way 


#SUNS W SECTION, Wi CREEK HIGHWA 
11114 Sunset Logging Company 374.93 acres at $5.00 $1,874.65 
Park Wayside and 
right of way 
WHITSSON SECTION, PACIFIC HIGHWAY WEST 
10890 Southern Pacific Co. 1.5 acres at $600.00 $ 900.00 
Asphalt Storage Site 185 lin. ft. siding 
track at $1.89 350.00 
$1,250.00 
*GRAND RONDE SECTION, SALMON RIVER HIGHWAY 


11214 Polk Operating Co. 3.0 acres (approx) at 
Maintenance hdqrs. $250.00 $ 750.00 


WOODBURN-BROOKS SECTION, PACIFIC HIGHWAY 


979 Harper, John S. 0.50 acre at $400.00 per $ 200.00 
Stock Pile site 


1792 Hagelstein, John and Wn. 
Stock Pile Site 5 yr. lease on 0.563 acre 
Lease at $5.00 year 


25.00 


Bed 


JORDAN VALLEY-JORDAN CREEK SECTION, JORDAN VALLEY HIGHWaY 


10932 Fraser, William M. 1.65 acres 
Stock Pile Site 1.75 acres at $3.00 
Hauling road 3.40 $ 10.00 
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Benson 


Benson 


Lytle 


Parker 


DeSouza 


Benson 


Collier 


McChesney 


Parker 
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#ABLINGTON SECTION, COLUMBIA RIVER HIGHWAY 


11280 McClaskey, J. E. 
Maintenance 
headquarters. 


0.87 acre at $1,149.40 


ST. HELENS SECTION, COLUMBIA RIVER HIGHWAY 


6727 Ross, Charles M. 
Stock Pile Site 


*#SOUTH BEACH-BEAVER CREEK SECTION, OREGON COAST HIGHWAY 


11106-A Ruppert, Clara H. 
& William Buhrer 
Wayside Strip 


11105 Kirsch, Katie 
Wayside Strip 


11107 Lincoln County 
Neyside Strip 


11113 Hart, Charles 
Tayside strip 


1.61 acres - renewal stock 


pile lease. 5 yrs. at 
$20.00 per year. 


0.11 acre at $250.00 
0.55 acre at $100.00 


7.0 acres at $250.00 
0.45 acre at $66.66 


1.74 acres at £250.00 
Compromise to settle 


#*NEWPORT-WALDPORT SECTION, OREGON COAST HIGHWAY 


11109 Halsey, Lee 
Park Strip 


11106 Ruppert, Clara H. 
Park Strip 


11108 Buhrer, Vim. and 
Clara H. Ruppert 
Park Strip 


67-962 Rice, Ruth L. 
Wayside Strip 


0.90 acre at $222.23 
Building 


3.01 acres at $250.00 


15.72 acres at $250.00 


3.2 acres at $250.00 


11102 Plankinton, Jesse C. 
Park Strip 


0.20 acre at $375.00 


$1,000.00 


$ 100.00 


$ 27.50 
00 
$ 82.50 


$1,750.00 


Paso 


75.00 


Cozad 


McChesney 


Benson 


Benson 


Benson 


Benson 


Benson 


Benson 


Benson 


Benson 


Benson 
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FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 
11140 Insley, Ida £. 5,000 sq.ft. at 15¢ $ 750.00 McCallister 
Right of Way Building 3,200.00 
Shrubbery ———50.00 
$4,000.00 
11294 Wallace, Sidney and 3,775 sq.ft. at 30¢ $1,132.50 
Sophia L. Building 1,367.50 
Right of Way $2,500.00 McCallister 
11144-A Multnomah County 1,200 sq.ft. at $1.25 $1,500.00 
Right of "ay Building 1,500.00 
2,000.00 McCallister 
DKINS POINT. SECTION, PACIFIC HIGHWAY 
11191 Furuset, Elmer M. 2.04 acres at $200.00 ¢ 408.00 
Right of ‘ay New pressure pumping system 265.00 
Moving buildings-low bid 700.00 


$1,373.00 Parker 


CRESCENT S&CTION, TH DALLES-CALIFORNIA HIGHWAY 


10634 Wilson, R. VW. 
Right of Yay 


1,500 sq.ft. at 2¢ $ 30.00 
Moving building(Es- 
timated $600.00) 


(0.064 acre) 
2,787.8 sq.ft. at 1f sq.ft. 


STETWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY 


11081 Jorgenson, Chris J. 


—— 600.00 
$ 630.00 McChesney 


10703 Tipton, Ida L. 


Right of Way 27.88 McChesney 


4 
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0.77 acre at $100.00 $ 77.00 


Right of Way 20 rods fence at $1.50 30.00 
$ 107.00 Benson 
11082 Jorgenson, Chris J. & 0.10 acre at $100.00 $ 10.00 
Ray Reeves Estate 10 rods fence at %1.50 15.00 
Right of Way S 25.00 Benson 
11079 Terhune, Geo. B. 12.69 acres at $100.00 1,269.00 
Right of Way 121 rods fence at $1.50 
per rod 181.50 
1 gate 20.00 


$1,470.50 Benson 


11216 White, A. Cc. 
Right of Yay 


2.26 acves of land in exchange for 1.64 
acres, plus $100.00 for 188 rods fencing. Benson 


1944 


om... - em SA a ee ama nln Sin I tee a 


5 


11567 


DARY SECTION, PEND J DAY HIGHWAY 


11115 Mettie, Fayette 302.0 acres at $10.00 $3,020.00 
Park 500M ft. pine timber at 
$3.00 M. 


4500.00 
$4,520.00 McChesney 


10491-A Spurlock, W. M. 152.5 acres at $10.00 $1,525.00 
Park House, garage, outbuildings ___ 305.00 
$1,830.00 McChesney 


11116 Davisson, Nettie M. 155.0 acres at $9.68 $1,500.00 McChesney 
Park (Waysides) 


11117 ‘Jmatilla County 390.4 acres at $10.00 McChesney 
Park (‘laysides) 


1119 Carnes, Geo. §&. 386.0 acres at $10.00 
Park 3 cabins (1 log cabin) 
McChesney 


11120 Hilbert, Frank 285.0 acres at $10.00 $ McChesney 
Park (Waysides) 


11121 Security Savings & 677.2 acres at %3.101 
Trust Co., & Pilot 3,075Myellow pine at $3.50M 
Rock Lbr. Co. 100M Eva Champion at $3.50M 
Park 788M fir and larch at $1.00M 
$14,000.00 McChesney 


J1122 Hilbert, Oscar C. 117.6 acres at $10.00 $1,176.00 McChesney 
Park 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


4102 Miller, Anne C. 389 sq.ft. at 15¢ ¢ Collins 
Right of Way 


4119 Mann, Core £. 10 ft. slope easement 
(500 sq. ft.) Collins 


GARDINER SECTION, OREGON COAST HIGHWAY 


9665 Serfling, B. A. & 1,590 sq.ft. at 154 
Ellis J. Dolan Cost moving service station 
Right of Way canopy, and ges tank 


3276 Worth, J. B. 1.27 acres at $1,000.00 
hight of way Damages & waiver of access 
Collins 


M ANCH-HOOKER CREEK SECTION, I.0.N. HIGHWAY 


10914 Knight, Mary D. 5.97 acres at $28.81 plus $ 172.00 
Material Site 152 rods fencing at $1.50 228.00 
$ 400.00 Parker 

10378 Swayne, Samel A. 9.48 acres at $10.00 $ 94.80 
Right of Way and 13.43 acres at $25.00 335.75 
Gravel Pit 412 rods fencing 618.00 
048.55 

Credit for fencing done “, 
by the State,West side ___ 105.95 


$ 942.50 Parker 
Gravel pit: 27.83 acres 


10 year lease 34 cu.yd. 


*The following notes were recorded during the discussion of the properties listed 
in the above resolution: 


File No. 11280, Purchase of Maintenance Site at Arlington: The Commis- 
sion approved the acquisition of this maintenance headquarters site 
on recommendation of the Engineer who advised that the site is the 
best one obtainable in this vicinity and that it is not planned to 
construct the maintenance building thereon until the war is over. 


Files Nos. 11106-A, 11105, 11107, 11113, 11109, 11106, 11108, 67-96-A, 
11102, 11103, and 11104, Purchase of wayside strips along the Oregon 
Coast Highway in Lincoln County: The Commission approved the pur- 
chase of these properties and authorized the Attorney to condemn, 
if necessary, other properties that are needed to complete such 
wayside strip acquisitions in this locality, subject to approval by 
the Commission of the offers to be made in condemnation. 


File No. 11114, Acquisition of quarry site and wayside strips along the 
Wolf Creek Highway: The Commission authorized the purchase of this 
property upon recommendation of the Engineer, notwithstanding that 
the area is larger than is actually needed, it appearing from the 
Right-of-Way Agents report that the entire acreage can be purchased 
at the same price as a fractional part and that the Sunset Logging 
Company will not sell a portion only. 


File No. 11214, Maintenance Headquarters site at Grand Ronde: Approved 
by the Commission earlier in the session; see special notes. 


File No. 11072, Right of Way purchase for Steiwer Hill-Albany Section 
of the Pacific Highway: Approval of this item was simply to confirm 
previous oral action taken by Chairman Banfield and Commissioner 
Chessman. 


In addition to the projects listed in the above resolution authoriz-— 


ing acquisition of real property the Commission discussed the purchase of 
other properties as follows: 


1944 


(Cont. ) 


Stauble, Franz J. 17.13 acres at $100.00 

& Howard J. Webber 414 rods fence at $1.50 

Right of “lay anchor posts, gates, waiver 
of access, severance damages 


Miller, Leona H. 10.94 acres at $130.00 
Right of Yay 2.62 acres at $100.00 
fencing and gate 


Hampton, D. M. 5.55 acres at $100.00 
Right of Vay fencing, damages, low grow- 
ing crop, waiver access,com= 
promise to settle 
Benson 


ob cornu 


Yagelski, K. & Mary, 1,422 sq.ft. 
Estate moving 12 rods fence 
Right of Yay 1 prune tree 


Federal Land Bank release Benson 


Shelby, N. V. 0.27 acre at $130.00 > 35.10 
Right of “ay 0.27 acre at $100.00 

62.10 

Federal Land Bank release 7.50 


5 
; 
S 


Corbit, James C., & 5.31 acres at $130.00 $ 690.30 
Union Central Life 24 rods fence at $1.50 36.00 
Right of “Yay 4 anchor posts at $1.50 6.00 

§ 732.30 


Reeves, Hudson D. 45.81 acres at $100.00 $4,581.00 
Right of way House, barn, sheds, allowance 
for moving to another farm 


Hochspeier, Carrie M. 6.98 acres at £100.00 
Right of “ay 219 rods fence at $1.50 
fencing, gates, anchor posts, 
crop loss on 4.74 acres, sever- 
ance, and waiver of access 1,103.60 
#1,301.60 


SANTIAM HIVER-ALBANY SECTION, PACIFIC HIGH).AY SAST 


10647 McCourt, James, Estate 2.6 acres at $150.00 ® 390.00 
Right of “ay Severance damages to 18.0 acres 
at 515.00 270.00 
Allowance for fencing 135.00 
$ 795.00 Collins 
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location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and torms, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, br sad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding matericls, approach or hauling roads, highway dreinage, 
drainage tunnels, maintenance of unobstructed view of any state highway 
So as to provide for the safety of the traveling public, and/or for the 
culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of 
parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes 

of the Oregon Highway Code, and/or for flight strips, airfields, 

access roads, public highways or for any other purpose designated by 
the United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each necessary 


for the specific and particular purposes hereinafter expressly set 
forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each necessary 
for the accomplishment of the purposes hereinafter expressly and spe- 
cifically set forth, which said real properties and the specific pur- 


poses for which the same are being acquired are described as follows, 
to wit: 


Real property owmed by Dewey Peterson and Lillian Peterson, 
husband and wife, which property is located in the northeast 
quarter (NEG) of the northeast quarter (NEZ) of Section 15, 
Township 9 South, Range 3 "lest, ¥. M., Marion County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 1, and is further identified in the 
records of the Highvay Commission as file R 11071, which prop- 
erty is being acquired for right of way purposes in connection 
with the revised location of the Pacific Highway East; * 


Real property owned by Ora Thompson and A. H. Thompson, 
wife and husband, which property is located in the Steiwer 
Fruit Farms No. 2 and situated in the southeast quarter (SEZ) 


some 
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Files Nos. 11285 and 11286: Proposed acquisition of maintenance head- 
guarters site on the Oregon Coast Highway between North Bend and 
Marshfield. The Commission deferred action on these purchases pend- 
ing investigation by the Engineer who was also instructed to pre- 
sent to the Commission at its next meeting a complete report on 
all maintenance sites, including those now ormed by the state, 
those under lease and those contemplated. 


File No. 9444-A: Contemplated purchase of 0.297 acres from Eugene 
Power Company adjacent to the Judkins Point-Springfield Junction 
Section of the Pacific Highway. The Assistant Attorney advised 
that while this property is not actually needed as right of way, 
it has been thought best to acquire it in order to forestall the 
use of the property for filling station purposes. The Commission 
deferred “ts decision pending a report from the Engineer as to the 
desirability of purchasing the property. 


File No. 1436-A: Addition to maintenance headquarters site at 
Roseburg. This property, which contains 4,000 square feet of 
land, is ormed by Douglas County which is asking 2114.00 for the 
same. The Commission deferred action as to its purchase pending 
examination of the property by the Engineer and his resort 
thereon. 


Items Nos. 11166, 11163, 11161, 11165 and 11167: Prop-sed acquisition 
of wayside strips along the Drews Valley-Lakeview Section of the 
Klamath Falis-Lakeview Highway. The Commission deferred action 
on the acquisition of these properties pending a report from the 
Engineer at the next meeting. 


The Assistant Attorney requested authority to condemn certain parcels 
of real property that he has been unable to acquire by negotiation. He pre- 
sented a list of such properties together with offers that he recommended be 
made in connection with each, as follows: 


STEIVER HILL-MURDER CRSEK SECTION, PACIFIC HIGHWAY EAST: 

11071 Dewey E. Peterson, et ux. $ 475.00 
11074 4. H. Thompson, et ux. $3000.00 
11076-7 Tom Murray, et ux. $ 500.00 


After due consideration the Commission approved the request and by unanimous 
vote adopted the following resolution with respect thereto upon motion of Com- 
missioner Chessman which was seconded ty Commissioner Schaupp: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 


Ln a... 


SE 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


*(The detailed description of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution 
on file in the office of the State Highway Commission, Salem, being 
Resolution No. 42, under the heading "Real Property Condemnation Reso- 
lutions" and said descriptions by this reference are made a part of 
this minute entry to the same extent as if copied in full herein.) 


A committee representing the Pacific Northwest Loggers Association 
came before the Commission and requested the modification of the penalty that 
is now imposed upon log haulers for transporting overweight loads. Included 
in the committee were the following: George Gray, Gray Logging Company; 

L. A. Christensen and Owen Bentley, Crown Zellerbach Corp.; Jens Lerback, 
Lerback Logging Co.; A. F. Baker, The Clark & Wilson Lumber Co.; H. C. Patton, 
Hammond Lumber Co.; £&. H. Crosby and Fred Packwood, Columbia Basin Loggers; 

A, A, Peterson, Yestern Pine Association; and Lloyd Crosby, Consolidated Timber 
Co. Mr. Gray headed the group. 


He advised that the industry represented by the committee is not in 
sympathy with the consistent, flagrant violator of the weight requirements, 
but does not believe tht the penalty now imposed on violators of the require- 
ments consisting of the removal of a portion of the load, is the proper solu- 
tion of the problem. He pointed out the difficulties with which the logging 
industry is confronted due to war-time conditions beyond its control, which 
he said, accounts for the fact that an overweight load sometimes is moved over 
the highway regardless of the precautions that are taken to prevent it, ex- 
cept in ea few instances when overloading is deliberate. He suggested for the 
Commission's consideration the nullification of the present penalty and the 
substitution therefor, by Justices of the Peace, of the following sliding 
scale of fines which they believe is sound and practical. 


1. Penalty for axle overloads - 1/8 per pound. 
2. Penalty for overloads under 4,000 pounds - 1/8¢ per pound 
with a minimum fine of $5.00. 
3. Penalty for overloads between 4,000 pounds and 6,000 pounds - 
1/4é per pound. 
4. Penalty for overloads in excess of 6,000 pounds - if per pound. 
5. Penalty for overveight in transportation of one-log loads 
of less than 25 feet in length - nothing. 


With respect t- the one-log movements he advised that, under the 
Commission's present requirements, it is impossible to dispose of such logs 
without committing an overweight violation; so it is necessary for the op- 
erators either to let the logs lie in the woods or to take a chance on moving 
them without being weighed which is the method that is being followed by 
most loggers. 
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of Section 15, Township 9 South, Range 3 West, W. M., Marion 
County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 2, and is further 
identified in the records of the Highway Commission as file 

R 11074, which property is being acquired for right of way 
purposes in connection with the revised location of the Pacific 
Highway East; * 


Real property owned by Tom Murray and Rose H. Murray, 
husband and wife, which property is located in the northeast 
quarter (NEZ) of the northwest quarter (NW4) of Section 22, 
Township 9 South, Range 3 West, W. M., and in the northwest 
quarter (Nt) of Section 22, Towmmship 9 South, Range 3 West, 
Ww. M., Marion County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcels Nos. 3 and 4, 
and is further identified in the records of the Highway Commission 
as file R 11076, and which property is being acquired for right of 
way purposes in connection with the revised location of the 
Pacific Highway East. * 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acqui- 
sition of the same by the State is required for the specific purposes 
hereinabove set forth, and the said properties are being acquired for 
the express and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is in- ae 
structed and directed to make or cause to be made all surveys necessary ee 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the Legal Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available . 
for the preparation of any deed or deeds or other instrument or instruments ‘ 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, 
or by the exercise of the power of eminent domain. % 


4. That George Neuner, Attorney General of the State of Oregon, 
and J. M. Devers, Assistant Attorney General and Attorney for the State 


Highway Commission, be and they are hereby requested, authorized, and ee 
directed to attempt to agree with the owner or owners and/or with the Se 
tenants or persons in possession, if there be any, of said parcel or = 


parcels of land with respect to the compensation to be paid for the 

taking of the same and the damage, if there be any, and in the event 

that no satisfactory agreement or agreements can be reached, then it is 

hereby further resolved that the Attorney General of the State of 

Oregon and J. ll. Devers, Assistant Attorney General and Attorney for 

the State Highway Commission, be and they hereby are requested to com- 

mence and prosecute to a final determination such suit or action, or 

suits or actions, as may be necessary and appropriate to acquire title - 
to the said premises and all rights therein for the purposes herein 

stated, 
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that he can carry; and, because of the difference in the weight of logs of the 
same size, it is difficult for them to keep their loads within the prescribed 
weight limits. He considered it unfair to require them to adjust their loads 
for only a few hundred pounds overweight on an axle. The conference was con- 
cluded by Chairman Banfield who advised that the Commission will give the 
matter further study and then make a decision. 


The Commission discussed the bids received at the morning session 
for highway construction work and after careful consideration of all of the 
bids decided by unanimous vote to award the contract in each instance to the 
low bidder therefor. At 3:00 p. m. Chairman Banfield publicly announced the 
awards as follows: 


"Bend-Lava Butte Rock Production Project on The Dalles-California 
and Central Oregon Highways in Deschutes County. The Commission re- 
ceived one bid for this project, being that of 4. C. Suhre, Bend at 
215,696.00. The Commission has awarded this contract to A. C. Suhre 
at his bid of $15,696.00. 


"Juniper Ridge-Alkali Lake Rock Production Project on the Lakeview- 
Burns Highway in Harney and Lake Counties. The low bidder for this 
project was T. W. Thomas, Portland, at $18.750.00. Mr. Thomas agreed 
to a lump sum reduction of $2,000 if also awarded the contract for the 
Valley Falls Rock Production Project. The next low bidder was A. H. 
Saxton and Son, Cloverdale, at %23,250.00. This contractor offered to 
reduce his bid in the amount of $1,000 if also awarded the contract for 
the Valley Falls Rock Production Project. There was one higher bidder. 
Mr. Thomas! bid for the Valley Falls Rock Production Project at “23,960.00 
was the low bid received by the Commission for such project. The next 
low bidder for this project wes A. H. Saxton and Son, at %24,550.00, 
There were two higher bidders. The Commission has accepted Mr. Thomas! 
combination bid for both projects being the lowest bid received, and has 
awerded both contracts to him at his combination bid price, less $2,000. 


“Beaver Marsh-Fort Klamath Rock Production Project on The Dalles- 
Californie Highway in Klamath County, Babler & Conley, Portland, sub- 
mitted the low bid for this project in the amount of $42,975.00. Tru- 
Mix Concrete Co., Medford, submitted the next low bid at $43,096.50. 
There were two higher bidders. The Commission has awarded this contract 
to Babler & Conley at its bid price of $42,975.00. 


"Crabtree Corner-Crabtree Creek Section of the Albany-Lyons Second- 
ary Highway in Linn County. ‘Warren Northwest, Inc.,’ Portland, submitted 
the low bid for this project in the amount of $57,975.00. J. C. Compton, 
McMinaville, submitted the next low bid at $66,225.00. There were three 
higher bidders. The Commission has awarded this contract to Warren 
Northwest, Inc., at their bid price of $57,975.00. 


"Owyhee River-McDermitt Section of the I.0.N. Highway in Malheur 
County. Russell Olson, Hayward, Celifornia, submitted the low bid for 


1944 
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Mr. Gray further stated that they appreciate that the State High- 
way Commission is not in a position to ask the Justices of the Peace to adopt 

the above schedule of fines; so the Association, with the Commission's consent, 
will be pleased to do that. It was thought that the imposition of fines in 
accordance with this schedule will force the consistent violator out of business. 


Commissioner Chessman advised that it is not within the province of 
the State Highway Commission to tell the Justices of the Peace what fines to 
impose but he, personally, would offer no objections to the loggers doing so. 
Mr. Gray said that they would do that if the Highway Commission would approve 
the proposed schedule of fines, to which Commissioner Chessman replied that 
the Highway Commission must avoid approving any schedule of fines. 


In the general discussion that followed Chairman Banfield inquired 
how many single-log loads of gross weight in excess of 65,000 pounds have to 
be moved. He was informed by Mr. Gray that there are very few such loads. 
The Engineer was thereupon instructed by the Commission to investigate such 
movements and determine the maximum weight that can be allowed without caus- 
ing damage to highway facilities. 


Chairman Banfield also inquired if the operators would prefer as a 
penalty the taking up of their P. U. C. plates to the removal of a portion of 
their loads as is now recuired. Mr. Gray replied that they prefer not to have 
the plates taken up because that would take trucks out of service that are 
needed badly at the present time. 


Commissioner Chessman asked Mr. Packwood whether or not he believes 
that the Highway Commission has authority to allow a truck to continue on the 
highway after being weighed if the weighmaster finds there is an overload. 
Mr. Packwood replied in the negative but gave as his opinion that the Highway 


Commission is authorized to use its discretion in the imposition of the penalty, a 
although the actual penalizing of the offender belongs in the courts. Commis- ie 
sioner Chessman explained that the weighmasters are agents of the State High- i 
way Commission; and when they observe overloaded trucks, they let the operators S 


proceed with the overload unless there is a police officer present, which 
raises the question, who is liable for damage to the highway facilities in the rd 
evont damage occurs by reason of the overloaded movement? Mr. Packwood was un- 
able to ansver this cuestion but declared his intention to look into the legal 
features thereof. He then urged the Commission to let the loggers try to get 
the Justices of the Peace to adopt their proposed schedule of fines and sug- 
gested that if the plan dic not function as they think it will, then that the 
Commission restore the old penalty of cancellation of P.U.C. permits. He de- 
clared that it is the duty of the State Highway Commission to prohibit tha 

use of highways by the flagrant, consistent violator of the weight requirements, 
but said that he did not believe that the Commission should extend such a 
penalty to the infrecuent offender although he should be cited to court and 
should be required to pay a fine. Mr. Crosby gave as his thought that the op- Ss 
erator should not be penalized at all for overweight loads of only a few hundred 4 
pounds over and above the gross weight allowed by the tolerances, but suggested an 
thet the P.U.C. permits be cancelled if the overload is 20,000 pounds or more. ‘ 
He advised that in his case the driver of the truck is sole judge of the load 
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The Commission had under discussion a report from Chief Weighmaster 
Loran L. Spaulding, who advises that on March 20, 1944, a loaded logging 
truck belonging to the Hammond Lumber Company was driven past the Highway 
Department scales near Lebanon without being weighed, notwithstanding that the 
driver was flagged to the scales by the weighmaster on duty. The Attorney 
advised that neither the Commission nor its agents have the authority to force 
an operator to hav: his load weighed as that is a police function; however, 
the Commission does have the authority to require the cancellation of an oper- 
ator's permit if ne refuses to submit to the weighing. After discussion the 
Commission instructed the Secretary to write the Hammond Lumber Company calling 
their attention to the violation and warning the company that the operator's 
PUC permit will be cancelled in the event the offense is repeated. 


The Engineer reported on the proposed exchange of properties at 
Reedsport with Mr. Russell Hubbard, as instructed by the Commission at the 
previous meeting. He advised that investigation discloses that the larger 
portion of the area desired by Mr. Hubbard will be occupied by fill slopes if 
and when the highway is reconstructed at this place, and since it is impossible 
to determine the exact location of the fill slopes at this time, it is his 
recommendation that the Commission de not either sell or lease any of the area 
between the highway location and the Umpqua River. In support of his recom- 
mendation he pointed out that a former Highway Commission, of which Mr. Carl G. 
Washburne, Eugene, was a member, established a policy of acquiring the entire 
river frontage along this stream, wherever possible, so as to preserve the 
scenic view. The Engineer offered no objection to the sale to Mr. Hubbard of 
the portions of Blocks 1 and 2 lying on the northerly side of the highway pro- 
vided Mr. Hubbard will pay the price set by the former Highway Commission which 
is 1¢ per square foot or a total of $165.34. The Assistant Attorney, who was 
present, exhibited a map showing the property desired by Mr. Hubbard all of 
which lies within the city limits of Reedsport, and the area adjoining the city 
limits that Mr. Hubbard alleges he controls and is willing to deed to the state 
in exchange for the state's property. He siid that the area outside of the city 
limits consists mostly of steep hillside and is of no value from the State 
Highway standpoint, except the portion that is needed as right of way for the 
new highway, consisting of some 18.37 acres. Douglas County, he said, owns 
this property and will convey it to the state if the state wants it; so, as the 
matter now stands, Mr. Hubbard owns no land at this point in which the Commis- 
sion would be interested. After discussion and in view of the reports, the 
Commission voted unanimously not to exchange properties with Mr. Hubbard, how- 
ever, authorized the sale of the fractioral lots described by the Engineer if 
Mr. Hubbard wants that property and will pay 1¢ per square foot for the same. 
The Assistant Attorney was instructed to convey such information to Mr. Hubbard 
and to secure a deed from Douglas County Court for the county property that is 
needed as right of way east of the Reedsport city limits. 


The Secretary presented a letter from the City of Waldport endorsing 
a petition from the Yaldport Chamber of Commerce requ2sting the improvement of 
the Alsee Highway by construction of a hard surface »avement thereon. The 
Cemmission took no action on this request. 
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this project in the amount of ©40,388.00. J. C. Compton Co., McMinnville, 
submitted the second low and only other bid for this project in the amount 
of $45,988.00. The Commission has awarded this contract to Russell Olson 

at his bid price of 540,388.00." 


The Attorney presented an offer from the General Casualty Co. of 
America to pay the sum of $3,602.70 for repairs to the Big Creek bridge on the 
Coos Bey-Roseburg Highway, which was damaged some time ago by a logging truck 
owed by Fairley Goodwin and R. A. Briggs of Myrtle Point. He advised that the 
amount offered does not represent the full cost of the repairs but equals the 
book value of the old structure as carried in the highway department records 
prior to the time the damage occurred, and in his estimation is a fair settle- 
ment. He recommended acceptance of the offer by the Commission. The Engineer 
concurred in the recommendation. The Commission approved the recommendation 
by unanimous vote, 


The Commission discussed briefly. and ordered filed a letter from the 
Murphy Timber Company stating its intention to remove from the highway right 
of way in the vicinity of Scio a number of logs that were unloaded in order 
to avoid violating the weight requirements. 


In this connection the Attorney advised that he has interrogated the 
sheriffs of a number of counties in which extensive log hauling operations are 
being carried on, whether or not they would deputize highway department weigh- 
masters in order to facilitate the penalizing of operators who are observed 
with overweight loads. Replies received, he said, are quite gratifying all 
but two of the sheriffs indiceting that they would be pleased to cooperate with 
the Highway Commission in such matter. The Commission decided after due con- 
sideration that it would be inadvisable to have the weighmasters so deputized 
because of complications that would probebly arise. 


The Assistant Attorney brought up for discussion the matter of com- 
pensating Mr. J. O'Neil, Bly, Oregon, for constructing a fence along the 
Klamath Falls-Lakeview Highvay through his property. He advised that the high- 
way was constructed « number of years ago and it was thought at the time that 
the right of way had been acquired by Klamath County; however, the records 
do not so indicate and Mr. O'Neil, who is the present owmer of the property, 
alleges that he still oms the right of way but is willing to deed it to the 
state if the state will reimburse him for constructing a fence. He estimated 
thé cost of the fence at about $550.00 and recommended acceptance of Mr. O'Neil's 
offer. The Commission approved the recommendation by; unanimous vote, subject 
to the condition that Mr. O'Neil will deed to the stete a right of way equally 
as wide as the right of way on the adjoining sections. 


The Assistant Attorney also brought up for discussion the matter of 
extending the lease of Mr. William G. Folsom for certain state-owned property 
adjacent to the Siuslaw Highway at Thompson Creek, in Lane County. He advised 
that Mr. Folsom has leased this property from the state for a number of years 
at an annual charge of *100 and is desirous of renewing the lease for another 
year at the same rate. He recommended approvel of the extension. The Commis- 
sion approved the recommendation. 
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unanimous vote upon motion of Commissioner Schaupp which was seconded by Com- 
missioner Chessman, authorized and instructed the Engineer to make such surveys 
on various sections of the highways in this state, which said sections of high- 
ways together with their identifying survey numbers and the amounts authorized 
and allocated for such survey expenditures are as follows: 


Type of Prefix , : 
Survey No. County Section and Highway __ Authorization 


ation 118-1468 Klamath So. Sixth Street to Great North- lst-$1,000.00 


Reloc 


Park 
Bound 


Plans 


exten 


ern Grade Crossing in Klamath 
Falls, Midland Second. Hwy. 


21-1468 Lincoln Newport-Yachats Section, lst- $400.00 
aries Oregon Coast Highway 
36-1433 Yamhill Sheridan-Dee; Creek Section, 1st-$1, 200.00 
Salmon River Highway 
The Commission had under consideration the following requests for 
sions of time within which to complete highway contracts: 


Tom Lillebo, Contract No. 2568, for reconstructing the 
approaches to the bridge over the Willamette River on the Pacific 
Highway at Harrisburg, in Lane County, requested an extension of 
time from September 30, 1942 to January 17, 1944 within which to 
complete this job. He gave the following reasons for failure to 


complete the project within the specified time limit: (1) difficulties 


encountered in securing delivery of treated lumber due to the fact 
that army and navy jobs are given a higher preference rating; (2) 
delays occasioned in cleaning up the premises in order to accommodate 
farmers who wished to salvage the old material, there being a shortage 
of lumber of any kind for farm use; and (3) performance of work over 
and above that called for in the specificntions, including repairs to 
the revetment along the river and the construction of riprap at the 
south bridge abutment. 


The Engineer advised that all of the work contemplated in the 
original contract was actually completed on December 3, 1943; however, 
the contractor was required to repair and renew the revetment along 
the river bank upstream from the bridge as extre work. Moreover, he 
was handicapped in the delivery of material by restrictions of the 
War Production Board, and he was delayed in cleaning up the site in 
order to accommodate the nearby farmers as stated in his letter. He 
recommended, in view of the circumstances, that the extension of time 
requested be granted without penalty. A letter was presented from 
the Public Roads Administration concurring therein. The Commission 
approved the recommendation unanimously. 


M. C. Lininger and Sons, Contract No. 2618, for furnishing 
maintenance materials in stock piles for the Ochoco Summit Section 
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The Commission discussed a letter from Mr. F. H. Brundage, Western 
Log and Lumber Administrator, suggesting the widening of the Sentiam Highway 
at certain points to facilitete log hauling operations. The Commission referred 
the matter to the Engineer to discuss with Mr. Brundage and ascertain whether 
or not government funds are available with which to finance the work. He was 
authorized to inform Mr. Brundage that the Commission will contract the work 
if the government will furnish the money to pay the costs involved. 


The Commission discussed briefly a letter from Mr. Jos. H. Harland, 
Presidceit of the Oregon Seed Growers League, offering objections to the con- 
struction of a proposed highway between Rickreall and Salt Creek, in Polk 
County, connecting the Salem-Dallas Highway and the Dallas Coast Secondary High- 
way, and suggesting the improvement of present highway facilities between these 
points. The Engineer was instructed by the Commission to render a report on 
the proposed road at the next meeting. 


A letter from J. F. Watson, Parma, Idaho, requesting the oiling of ; 
the Oregon portion of the secondary highway which extends from Adrian, Oregon aM 
to Homedale, Ideho had the attention of the Commission. The Secretary was in- he 
structed to inform Mr. “atson that the Commission is unable to undertake such S 
project at the present time due to war time restrictions, labor shortages, et 
cetera, but will consider the project along with others for postwar performance, 
although no definite commitment or promise can be made with respect thereto at 
the present time. 


The Engineer requested authority to join with the Union Pacific 
Railroad Company in the repair of temporary underpasses at Corbet and Oneonta. 
He explained that in August, 1939, the former Highway Commission joined with 
the railroad company in the construction of both underpasses which were required 
to facilitate the hauling of riprap and other materials beneath the railroad 
tracks for construction of the new Columbia River Highway. These structures, 
he said, were built of untreated timber and it was agreed that the railroad 
company vould maintain them at the expense of the state for a period of five 
years, following which the state would fill in the openings at state expense 
and restore the railroad roadbed, ballast, et cetera. A recent inspection of 
the structures, he said, shows decay and need for repair work which is estimated 
to cost about $4,740.00. He recommended that the agreement covering the 
original construction be extended to cover the repair work and that the Com- 
mission authorize the railroad company to make the necessary repairs at state 
expense. The Commission approved the recommendation by unanimous vote. 


A petition was presented from residents of Washington County request- 
ing the reconstruction of the Tualatin Valley Highway for 4-lanes of traffic 
between “est Slope and Hillsboro. The Secretary was instructed to inform the 
petitioners that the Commission cannot underteke this project at the present 
time but is giving it consideration in the formulation of its postwar construc- 
tion program. 


The Engineer presented a list of surveys that he has ordered since 


the last meeting of the Commission, and asked the Commission to confirm them 
and the smounts allotted therefor. After due consideration the Commission by 
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highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2624, with Oscar E. Joelson, for fur- 
nishing crushed materials in stockpiles on the Drinkwater 
Pass-Juntura Section of the Central Oregon Highway in 
Harney and Malheur Counties, completed on December 21, 
1943. 


Contract No. 2628, with M. C. Lininger and Sons, for 
furnishing crushed materials in stockpiles on the Trail 
Section of the Tiller-Trail and Crater Lake Highways in 
Jackson County, completed on December 24, 1943. 


Contract No. 2633, with Tom Lillebo, for repair of 
fenders on the Umpqua River Bridge on the Oregon Coast 
Highway at Reedsport, completed on January 7, 1944. 


Contract No. 2648, with Rogers Construction Co., for 
surfacing and rock production on the Cannon Beach Junction 
Section of the Oregon Coast, Wolf Creek and Necanicum High- 
ways in Clatsop and Tillamook Counties, completed on 
February 13, 1944. 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


The Commission discussed briefly and by unanimous vote confirmed the 
action taken by Chairman Banfield subsequent to the last meeting, authorizing 
the Engineer to present to the U. S. War Department for approval plans for the 
proposed Santiam River Bridge on the new location of the Pacific Highway Fast 
near the Towm of Jefferson. (See minutes of February for minute entry on 
this subject.) 


The Engineer requested authority to sell an old centrifugal petro- 
leum pump which was acquired by the Commission in connection with the acquisi- 
tion of right of way at the junction of Union and Denver Avenues in North 
Portland. He advised that the pump is of no value to the State Highway Depart- 
ment and suggested that it be sold to the highest bidder therefor. The Com- 
mission approved the sale of the pump; however, ordered that the sale be ad- 
vertised. 


The Commission had under discussion the advisability of taking 
membership in the Naticnal Association of Travel Officials as an aid in the 
promotion of tourist travel in the State of Oregon when the war is over. The 
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of the Ochoco Highway in Crook and “heeler Counties, requested an 
extension of time from July 31, 1943 to January 10, 1944 within which 

to complete this job. They attributed their failure to complete the 
project within the specified time limit to machinery trouble, adverse 
weather conditions and difficulties in securing experienced labor to 
operate two shifts. The Engineer advised that the reasons given by 

the contractor for overrunning the specified time limit are substantial- 
ly correct. He recommended, in view of the circumstances, that the ex- 
tension of time recuested be granted without penalty. The Commission 
approved the recommendation. 


Oscar &. Joelson, Contract No. 2624, for the furnishing of main- 
tenance material for the Drinkwater Pass—Juntura Rock Production 
Project on the Central Oregon Highway in Harney and Malheur Counties, 
requested an extension of time from August 31, 1943 to December 21, 
1943 within which to complete this job. He gave the following reasons 
for failure to complete the project within the specified time limit: 
(1) deley in starting the work because of another going contract with 
the State Highway Commission which he had to complete before he could 
release his equipment; (2) difficulties in securing necessary labor 
end repair parts for his equipment. The Engineer advised that the 
reasons given by the contractor for failure to complete the project 
during the specified time are substantially correct. He recommended, 
in view of the circumstances, that the extension of time requested be 
granted without penalty. The Commission approved the recommendation. 


Tom Lillebo, Contract No. 2633, for reconstructing the pier fenders 
of the Umpqua River Bridge on the Oregon Coast Highway at Reedsport, 
requested an extension of time from September 15, 1943 to January 7, 
194/, within which to complete this job. He advised that the overrun 
of time limit was caused by inability to secure certain fixtures and 
materials for warning lights which are classed as critical material 
and are difficult to obtain under present war time conditions. The 
Engineer advised that the work included in the original contract was 
substantially completed on October 20, 1943, but there was considerable 
delay in securing necessary conduits and fixtures for the replacement 
of the navigation lights, an item that was not contemplated in the 
original contract. It was his thought that the contractor should not 
be penalized for the delay and recommended that the extension of time 
recuested be granted without penalty. The Commission approved the 
recommendation by unanimous vote. 


The Engineer reported that contracts Nos. 2624, 2628, 2633 and 2648, 
for the construction of state highway projects, have been completed according 
to the requirements of the contracts or modifications thereof, and that seid 
jobs ere now ready for acceptance. The following resolution accepting the 
above projects was offered and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
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Agreement with Emmet Shipley and wife releasing the state from 
damages to their property in Washington County. 


Agreement with George #. White disposing of his claim for loss of 
crop by flooding which resulted from construction of the Wolf Creek 
Highway through his property. 


Agreement with Warm Springs Irrigation District covering con- 
struction of a drainage ditch on the John Day Highway in Malheur 
County. 


Agreement with Wallace B. Mack disposing of u claim concerning 
his property in Lincoln County. 


Modification of project agreement with the Public Roads Admini- 
stretion covering the Rhea Creek—Jumpoff Joe Creek Section of the 
Pacific Highway. 


Easement deed conveying unto the United States of America certain 
property in Ecola State Park, in Clatsop County. 


Correction deed conveying to Flora A. Smith certain property 
in Portland. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 5:20 p. m. 


State Highway Engineer & 
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Engineer advised thet the annual dues in this Association are $50.00 and that 
the Association comes highly recommended by Mr. Harold B. Say, former Director 
of the Oregon Travel and Information Department. The Commission deferred a 
decision in the matter pending a recommendation from the Advisory Committee on 
Travel and Information Matters. 


The Secretary presented letters from the Cities of Gold Hill, John 
Day, Heppner and Echo inquiring whether or not it would be possible to secure 
the services of Highway Department crews to construct certain city street im- 
provements which they plan to finance with state highway funds which have been 
appropriated to them by the Legislature for city street work (Chapter 371, 
Oregon Laws, 1943). The Sngineer suggested that it would be advisable to help 
the cities in every way possible, especially those cities and towns that are 
not equipped to do the work themselves. The Commission concurred and thereupon 
authorized the Engineer to assign state forces to do this work insofar as men 
and equipment are available and can be spared without handicapping regular work 
on state highways. Agreements are to be entered into between the state and 
the municipalities covering the matter,. including provision for payment for the 
service rendered. In this connection the Engineer suggested that the cities 
could either deposit with the Commission in advance a certified check in the 
amount of the estimated cost of the work or could make an order on the Secre- 
tary of State to transfer to the State Highway Commission such amount from the 
city's share of the State Highway Fund. The Commission approved the suggestion. 


The Engineer brought up for discussion the matter of cooperating 
with the federel government in the construction of an access road from Astoria 
to the Naval Hospital, a distance of about 3.7 miles. He estimated the cost 
of such project at $282,000 for construction and $50,000 for right of way, and 
advised that the government probably will not approve the work unless some 
other agency will contribute toward the expense. He declared the project to 
be a desirable one from the state's standpoint and suggested that the Commis- 
sion pay the right of way costs. The Commission approved the suggestion by 
unanimous vote and instructed the Engineer to work up an agreement with the 
federal euthorities covering the matter, if possible, on such basis. The Com- 
mission clso approved an additional expenditure of $5,000 for a survey of the 
project. 


The Commission discussed the setting of a date for its next meeting 
but deferred 2 decision with respect thereto until the War Production Board 
passes on the three Pacific Highway projects that are scheduled for immediate 
construction. The Commission did decide, however, to hold its next meeting 
in the Stock Exchange Room of the Imperial Hotel, Portland, starting at 2:00 
p. m. on the first day and continuing as long as is necessary on the second 
day. The Secretary was instructed to make the usual arrangements for the use 
of this room. 


The Commission considered and signed agreements, et cetera, as 
follows: 


Agreement with Ralvh Cake covering the lease of certain state- 
ommed lands in Deschutes County. 
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Informal discussion at noon recess of March 28, 1944, meeting, 
of the following matters: 

Crook County. Crooked River Hwy. relocation to accommodate 
proposed dam. 

Wasco County. Controversy with J. 0. Chastain concerning re- 
pairs.to irrigation flume near Tygh Valley. 

Douglas County. Oiling of county road near Gardiner requested 
by Gardiner Lumber Company. 

Salary increases for Highway Department employees. 

Action taken re: matters discussed at noon recess on March 28: 
Relocation of Crooked River Hwy. Engineer's recommendation 
approved. 

Wasco County. J. 0, Chastain controversy. Flume to be re- 
paired. 

Douglas County. Gardiner Lbr. Co. request denied. 

Salary increases authorized for Highwey Dept. employees. 

Parks. Cancellation of Recreational leases Nos. 020198, 019601, 
020508 approved. 

Parks. Letter of Alfred A. Loeb, Chairman, Recreational 
Resources Committee, Portland C. of C., discussed and filed. 

Parks. Development of wayside picnic spots. 

Letter of Portland C. of C. discussed and filed. (See also 
P. 12032) 

Right of way for postwar projects. Purchase deferred pending 
acting of Congress. 

Real property. Resolution authorizing acquisition adopted. 

Right of way, right of access. Pacific Highway East relocation. 
Acquisition approved. Resolution adopted. 

Umatilla County. Pendleton. OWR&N and UP Co's petition for 
additional RR tracks at grade crossings condition.lly approved. 
Resolution adopted. 

Multnomah County. Portland. Sale of land at SW Ankeny St. and 
SE Union Ave. to be advertised. 

Yamhill County. Dayton-Amity Second. Hwy. Land adjacent to 
hwy. to be advertised for sale. 

Umatilla County. Boardman-Stanfield Hwy. Duck Lake property 
adjacent to highway not to be sold. 

Umatilla County. Pendleton-John Day timbered wayside. Restric- 
tions in deed from Pilot Rock Lbr. Co. approved. (See also 
P, 12026) 

Curry County. Oregon Coast Hwy. Exchange of properties adj. 
to highway with Brookings Land & Townsite Co. deferred. 

U.S. Maritime Commission. Request to lease property in Portland. 
Action deferred. (See Page 12031) 

Umatilla County. Westland Irrigetion District. Petition for 
exclusion of certain lands from district signed. 

Josephine County. R/W of old Pacific Hwy. over Sexton Mtn. 
Disposal approved. Resolution adopted. 
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17014/12016 


12919 


12020 


12022 


12023 


Subject 


State Tgx Street Fund. Resolution approving certain city im- 
provement programs adopted. 

Survey. The Dalles-California Hwy. from Main St., Klamath 
Falls, to junction with Green Sorings Hwy. Retracement 
authorized. 

Surveys. Douglas County. Canyonville-Josephine Co. line Sec. 
Relocetion aporoved. 

Union County. Elgin-Boswell Ranch Sec. Relocation soproved. 
Resolutions adopted. 
Extensions of time granted as follows: 
Henry L. Horn, Denver Ave. Junction Project 
J. F. Johnston, Monmouth-Pedee Road, Polk County 
A, H. Saxton & Son, Hebo Rock Production Project 
Hord & Stuart, Oskridge Section. Revetment. Wil- 
lamette Hwy., Lane County. 

Contracts completed and accepted es follows: 

Denver Ave. Junction Sec., Henry L. Horn 

Monmouth-Pedee Bridge Project, J. F. Johnston 

Hebo Rock Production Project, A. H. Saxton & Son 

Oakridge Sec. Revetment. Willamette Hwy., Hord & 
Stuart 

Redmond-Marks Creek Rock Production Project, E. C. 
Hall Co. 

Milwaukie Pedestrian Overcrossing, Birkemeier & Saremal. 

Garibaldi-Tillamook Air Base Rock Production Project. 
Rogers Constr. Co. 

Umatilla County. Elgin-Tollgate (Weston-Elgin) Second. 
Hwy. Snow removal authorized. 

Linn County. Albany. Traffic signs at intersection of 
Corvallis-East Side Second. Hwy. with Elm St. ordered 
changed. Resolution adopted. 

Equipment. Sale of old tractor to State Penitentiary 
avoroved. 

Equipment. Purchase of two sortable paving plants from 
Dallas Machine & Locomotive Works, approved. 

Equipment. Purchase of automobile for use of Engineer 
and Assistant Engineer confirmed. 

Equipment. Purchase of one single-drum hoist for Bridge 
Department truck aporoved. 

W. W. Stiffler, Assistant Maintenance Engineer. Authority to 
attend logging conference March 30, 1944,confirmed. 

Plans and proposal forms. $2.00 charge to be made hereafter. 

Lumber hauling. Request of haulers of green lumber for same 

* tolerances as granted log haulers denied. Attorney to fur- 
nish opinion. 

Equipment rental. Hauser-Malcon-Ticslm relieved of payment of 
balance due. 

Claim against Lowell Hallock for damage to Riverside Canyon Br. 
at Oswego dropped. 
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Subject 


Klamath County. Klamath Falls, Resolution designating new 
highway entrance adooted. 

Extra land for roadside development to be acquired. Agree- 
ment with City and County approved. 

Lane County. Cottage Grove. Traffic signs along new highway 
confusing to citizens. Request for busses to turn on 8th 
St. denied. 

Douglas County. Reedsport. Parking on highway at Love's 
Garage. Guard rail to be constructed. 

Maintenance Hdotrs. Plans for 3-year building program. Action 
deferred. Engineer to ascertain procedure followed in ad- 
joining states. 

Clatsop County. Engineer's report on St. Helens Pulp & Peper 
Co's. logging railroad overcrossing of Loner Columbia River 
Hwy. at MP.89.51 aooroved, 

Deschutes County. McKenzie Hwy. near Sisters. Logging RR 
grade crossing by Brooks-Scanlon Lumber Co. opposed. 

Log hauling. Report of Engineer re transportation of single- 
log loads. Permits to be granted. Rules and regulations 
adopted. 

Log hauling. Use of county roads as private logging roads. 

Attorney General ruling to be secured re county authority. 

Log hauling. Douglas Co. Letter from Judge Busenbork re 
misuse of overlength oermits by operators. Action deferred 
pending conference with Judge Busenbork. (See Page 12027) 

Lincoln County. Little Nestueca Second. Hwy, Improvement 
as timber access road. Engineer to discuss with Doernbecher 
Mfg. Co. 

Linn County. Santiam Hwy. Improvement as timber access road. 
State to vay 25% of construction. 

Upper Columbia River Hwy. Oneonta. Removal of slide material 
from gravel pit aporoved. Project to be contracted. 

Multnomah County. Pystwar projects recommended by Board of 
County Commissioners. No action taken. 

Baker-Grant Counties. Cut-off highways between Unity and 
Prairie City; also, from Prairie City to Baker via Granite 
and Sumpter requested for postwar program. Requests denied. 

Malheur-Harney Counties. Petition for improvement of county 
roads in Juntura-Drewsey district denied. 

Lane County. Eugene. Proposed highway connection along South 
High St. Engineer to confer with city and school officials. 
Survey denied. 

Tillamook County. Wilson River Hwy. Bridge repairs authorized. 
Bids to be received. 

Joseohine County. Redwood Hwy. Sidewalk construction between 
Cave Junction and Kerby denied. 

Josephine County. Grants Pass. Filling in of borrow pits and 
drainage ditches along Pacific Hwy. south of city denied. 
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Page Date Subject 
1944 
12031 May 10 Signs. Removal of unnecessary stop signs at RR crossings. 
Action deferred vending Public Utilities Commis~ioner's 
report, 
Survey. Lane County. Access road to clay deposit for 
Aluminum Mfg. Plant in Salem. Engineer authorized to make 
location survey. 
John Day Fossil Park. Conference with Dr. John C. Merriam and 
12032 Chancellor F, M. Hunter. Parks Supt. to make survey 
; Portland © of C Recreational Committee. Development of wayside 
picnic spots along Oregon highways urged. Denied. 
12033 Awards. Chairman announces award of contracts, sale of land 
and buildings south of Salem, rejection of bids for building 
at Forfar and petroleum pump. 


12034 Condemnation, Attorney authorized to condemn R/W needed for 
Lakeview Airfield Access Road Project. Resolution adopted. 
12036 Klamath County. Klamath Falls. Agreement signed for develop- 


ment of roadsides adjacent to new highway through Klamath Falls. 
Meeting dates. June 13 and 14, 1944, set for next meeting dates. 
Agreements, et cetera., signed as follows: 
Wm. G. Folsom, rental of state property near Mapleton. 
City of Klamath Falls and Klamath County, development of way- 
sides. 
Southern Pacific Co. Quitclaim deed of land in Eugene. 
Letter to W. H. Horning cancelling leases in Lane County. 
Letter to W. H. Horning cancelling leases in Jackson County. 
Conditional approval of petition filed with OWR&N Co. and 
UP Co. for additional tracks in Pendleton. 
Petition to Western Irrigation Dist. for exclusion of state 
land from District. 
Resolution designating Corvallis-East Side Second. Hwy. @ 
through hwy. 
Ground lease covering acquisition of stockpile site from 
Charles M. Ross, St. Helens. 
Ground lease for quarry site from Leonard Caverhill. 
Lease for rond materials for gravel pit, Mary B. Knight. 
12037 Lease for road xaterials covering gravel pit acquired from 
Mary B. Knight. 
June 13 Park matters: 
12938 John Day Highway. Fossil area. Valade Ranch and Turtle 
Cove. Attorney to make preliminary investigation. 
Silver Creek Falls State Park. Addition at North Fells. 
Attorney to investigate cost. 
Offer of Seneca Fouts to deed to state 160 acre tract 
near Columbia River Hwy. at Mitchell Point. Accepted 
conditionally. 
12039 Klamath Falls-Lakeview Hwy. Purchase of 80 acre wayside 
strip now under lease from government. Deferred pending 
exchange agreement with State Land Board. 
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12023 May 9 


12024 May 10 


12925 


12026 


12027 


120390 


12931 


Subject 


Claim against U. S. Army for damage to Canyon Creek Br. on 
Pacific Hwy. Resolution authorizing Attorney to sign neces- 
sary papers in presentation of claim adopted. 

Insurance. War Damage Insurance. Period of coverage extended 
for 1 year. 

Bids received on the following projects, sale of buildings, 
obsolete equipment and accumulation of logs: 

Lakeview Airfield Access Road Project 
Lakeview Rock Production Project 
Meacham-La Grande Rock Production Project 
Tract of land south of Salem 

Residence building at Forfar 

Petroleum Pumo Unit at Portland 

Logs on McTimmonds Valley Road 

Malheur County. Nyssa. Delegation requesting state assistance 
in improvement of certain streets to be used as truck route. 
Engineer to investigate. 

Main Street improvement. Records to be checked for alleged 
previous obligation. 

Oiling work on proposed truck detour. Engineer to orepare 
estimate of cost to verform work. 

County road between Nyssa Adriam Second. Hwy. and Overstreet 
Siding on Union Pacific RR. Request for improvement denied. 

Umatilla County. Pendleton—John Day Hwy. Recreational area. 
Deed to be accepted with restrictions. 

Lake County. Lakeview Airport Access Road. Right of way ac- 
quisition. Decision deferred. (See P. 12034 

Douglas County. Delegation. County Court complains loggers 
using Highway Dept. permits to haul overlength loads on county 
roads. Permits hereafter to state clearly that authority is 
for state highways only. 

North Umpqua County Road. County Court requests improvement of 
connections with Pacific Hwy. Authorized conditionally. 

Multnomah County. Portland. Foster Road develooment. 
Engineer reports. No action taken. 

Oregon Coast Hwy. Newport to Florence. U.S. Coast Guard 
requests vermit to construct telephone pole line. Joint 
inspection to be made. 

Multnomah County. Portland. Pedestrian underpass at Vanport. 
Permit aporoved. Federal Housing Authority to pay costs. 

R. H. Baldock authorized to attend meeting of Board of Direc- 
tors of A.A.S.H.Q. in Chicago June 22. 

Marion County. North Santiam Hwy. Delegation requests com 
pletion between Niagara and Detroit. Action deferred. 
Bridge over Willamette River at Salem. Survey requested. Denied 

Multnomah County. Portland. U.S. Maritime Commission's re- 
quest for use of Front Street property referred to Chairman 
Banfield. 

Multnomah County. Portland. Revenues from sale or lease of 
state-city-owned property. Attorney to prepare form of 
agreement. 
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12065 


12066 


12067 


12068 


Subject 


Tillamook County. Survey of tract for training "Seeing Eye" 
dogs denied. 

Umatilla County. Pendleton. Reconnaissance survey proposed 
secondary hwy. from SE First St. to Mission South Market Rd. 
authorized. 

Curry-Josephine Counties. Proposed highway, Brookings to Selma. 
Request for postwar construction denied. 

Awards. Engineer's award of contracts authorized May 10, 1944 
confirmed as follows: 

Lakeview Airfield Access Road Project, Babler & Conley 
Lakeview Rock Production Project, M. C, Lininger & Sons. 

Malheur County. Nyssa. Imorovement of Main Street. Previous 
commitment acknowledged. Work to be done when funds evsileble. 

Extensions of time granted as follows: 

F, C, Feldschau & Son, No. 2606. Mills Bridge-McNamars Camp 
Section. 

M, C, Lininger & Son, No. 2615. Richland-Halfway Sec. 

Birkemeier & Saremal, No. 2662 Pedestrian overcrossing at 
Milwaukie. 

Contracts accepted as follows: 

No. 2568, approach to Willamette River Br. at Harrisburg. 
No. 2606, Mills Br-McNamars Camp Rock Production. 
No. 2615, Richland-Helfway Sec. Rock Production. 
No. 2618, Ochoco Summit Section Rock Production. 
No. 2632, Alsea Mountain Section Rock Production Project. 
No. 2653, Lapine Section of Dalles-California and Fremont 


No. 2658, Umatilla Oil Depot Access Road. 

Claim, Damage to proverty of B. C, Davenport, Junction City 
by Contractor Tom Lillebo. Final payment to contractor to 
be held vending settlement. 

Claim, Umatilla County. Compromise settlement with OWR&N and 
UP Railroad Companies for damage to Pendleton-Stanfield Hwy - 
approved. 

Linn County. Santiam River Br. on County Road near Cascadia. 
Bids to be received in behalf of county. 

Claims. Engineer authorized to pass on small claims not 
exceeding $50.00. Monthly report to be submitted. 

Lane County. Monroe. U.S. Army Engineers authorized to con- 
duct improvements to Long Tom River Channel. (Agreement) 

R. H. Baldock authorized to attend meeting of Congressional 
Committee in Washington, D. C., May 24-27. 

G. S. Paxson and W. W. Stiffler authorized to make trip into 
Washington State approved. 

Josephine County. County resolution re abandonment of old 
Pacific Hwy. over Sexton Mtn. approved. 

Lane County. Cottage Grove. Communication from City Council 
re rerouting of Pacific Hwy. aporoved. 

Equipment. Obsolete equipment to be advertised for sale. 
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Page Date Subject 
1944 
12039 June 13 Parks Department financial report. 
12040 Wages. AGC and Oregon labor organizations request increase of 
minimum wages paid on State Hwy. contracts. Deferred. 
State employees paid from Federal funds cautioned to refrain 
from political activity. Notices to be posted. 
12041 Technicel Bulletin No. 16. Report on Trans-Columbia River 
Interstate Bridge Studies, to be released. 
12042 oy cri (H.R.4915) re postwar highway construction. Press 
release. 
12044 Road Bill. Passage urged by telegram to Oregon Congressmen. 
Real property. Resolution authorizing acquisition adopted. 
12055 Condemnation. Halsey-Harrisburg Section. Offers approved. 
Resolution adopted. 
12058 Yamhill County. Dayton-Amity Second. Hwy. Offer of 0.D. 
Kieffer to purchase small tract of land accepted. 
Baker County. Gravel pit near Haines. Offers to buy or 
lease rejected. 
Lincoln County. Forfar. Offer of Lee Halsey to purchase 
building accepted. 
Josephine County. U.S. Weather Bureau requests use of 
property formerly leased to Civil Aeronautics Authority. t 
Approved. ; 
12059 Claim of Jesse G, Helmick for injuries. Attorney to contact i 
Accident Commission to take matter to court if necessary 5 
to secure satisfactory settlement. 
Claim of Capt. Herman Larsen, Portland, for injuries. Action 
deferred. 
Tillamook County. Lyttle Nestucca Second. Hwy. Doernbecher 
Mfg. Co. unwilling to pay 50% of cost to improve. Project 
dropped. 
Dallas-Coast Second. Hwy. Rickreall and Dolph Corner. Al- 
ternate routes discussed. No action teken. 
12060 Malheur County. Homedale Sour. Improvement requested. To 
be considered in vostwar program. 
Clackamas County. Oregon City. Pacific Hwy. East. Parking 
of cars prohibited west of Main St. Engineer to place 
signs. Resolution adopted. 


12061 Douglas County. U.S. Hmy. 101 near Tahkenitch River. Park- 
ing of cars prohibited near bridge. Resolution adopted. 
12062 Yamhill County. McMinnville. Request for additional traffic 


signals denied. 
Oregon Coast Hwy. Newoort-Florence. U.S. Coast Guard pole 
line construction authorized. 
‘Stockpile sites. Engineer's report filed. 


12063 Linn County. Richardson's Gap County Road. Temporary main- 
tenance discussed. Engineer to consult with Linn County 
Court. 


Santiam Hwy. Prooosed improvement 4s Timber Access Road 
discussed. Construction authorized if state cooperation 
does not exceed 38%. 


———— anne 


Page Date 
12078 June 14 Awards.. Announced publicly by Chairman Banfield. 


12079 


12089 


Subject 


Agreements et cetera signed as follows: 

U.S. Weather Bureau, lease of property in Josephine County. 

Receipt for payment of claim against OWR&N for damages. 

City of Sheridan for oiling of city streets. 

voenaen County for maintenance of bridges in The Cove State 
ark. 

Josephine County for maintenance of Wolf Creek-Sexton Mtn. 
Sec. of Pacific Hwy. 

Application to maintain hauling road across Indian land in 
Klamath County. 

Agreement with Arthur Walker for sheep grazing in Cape 
Sebastian State Park. 

Agreement with Robert Fromm for sheep grazing in Humbug Mtn. 
State Park. 

Contract with Ayman & Miller for rental of one roller. 

Contract with Crook County Court for rental of roller. 


12081 July 11 J. W. DeSouza avpointed Acting Secretary during absence of 


12982 


12083 


Commission's Secretary. Resolution adopted. 

Minutes aoproved for June 13 and 14, 1944. Changes in May 9 
and 10 minutes aoproved. 

Park matters. Parks Supt. reported on following: 

Seneca Fouts State Park. Additional land needed for con- 
struction of trail, etc. Acquisition discussed. Deferred. 

Silver Creek Falls State Park. Enlargement discussed. No 
action taken. 

Washburn State Park. Benton-Lane Counties. Request of 
Daniel G. Clark to acquire denied. 

Coos County. Sale of old ferry slip at North Bend. Action 
deferred. 

John Day Fossil Area. Removal from tax rolls. Grazing rights. 
Parks Supt. and Ass't Attorney to report. 

Postwar projects. Acquisition of right of wey. Engineer to 
submit selected list of orojects and oresent to Govt. when 
approved. 

Real property. Resolution authorizing acquisition. 

Multnomah Co. Portland. Front Ave. Project. Options pre- 
sented, deferred. 

Condemnation. Reccmmended offers. Resolution adooted. 

Coos Co. Coos Bay-Roseburg Hwy. Coquille Myrtle Point Section. 
Preservation of myrtle trees. 

Multnomah County. Pacific Hwy. West. Sen. Lew Wallace re 
stess at Mrs. Charles Redmond's restaurant. Engineer to 
reoort. 

Lane County. Eugene. Ass't Attorney authorized to negotiate 
with Arthur 4, Harriman for property in Lot 1, Patterson's 
Addn. 

Multnomah County. Corbett and Oneonta. Extensions of under- 
crossing leases with OWR&N and UP aporoved. 


TS EST PA ee iN i 


! Page Date Subject 
1944 
12068 June 13 Meeting dates. July 11 and 12, 1944, set for next meeting dates. 
12069 Linn & Joseohine Counties. Pacific Hwy. Steiwer Hill-Albany 
and Wolf Creek-Grave Creek Sections. Applications to con- 
struct denied by W. P. B. 

Coos County. Acquisition of R/W across Indian owned land. Com- 
promise settlement of action pending in U.S. District Court 
aporoved. Resolution adopted. 

12070 Umatilla and Lane Counties. Pendleton and Eugene. Repair of 
houses acquired thru R/W purchases authorized. 

June 14 Bids. Bids received on the following projects: 
Halsey-Harrisburg Section, grading & paving 
Halsey-Harrisburg Section, fou: bridges 
Oneonta Section, disposal of zsck detritus 
Garibaldi-Tillamook Air Base Section, oiling 
Deck Truss over Wilson River 
Street oiling project, City of Sheridan 
Sale of tract of land in Southeast Portland 

12 Josephine County. Condemnation of quarry site. Report of Com- 
missioner Schaupp on inspection of site. Mr. Allen to be in- 
vited to discuss matter with Commission. 

Logs. T. P. Risteigen, dumping on highways to avoid overweight 
loads to be permitted with certain restrictions. 

12073 Tillamook County. T. P. Risteigen. Request to build logging 
road aporoach to Wilson River Hwy. over state's property. 
Plans to be submitted for investigation. 

Claim. Damage to scale house at Springfield. Attorney's 
recommendation to drop matter approved. 

Multnomah County, Portland. Landscaping eround Battleship, 
Oregon, monument in "Marine Park" authorized. Plans for 
fall landscaping to be prepared. 

12074 City streets. State Tax Street Fund. Resolution adopted ap- 
proving plans for Canyonville, Drain, Rogue River, Joseph, 
Gervais, Dundee,Hubbard, Lakeview, Fairview, Eastside. 

12076 Lincoln County. Oregon Coast Hwy. Ocean Lake-Taft. Survey 
to establish sidewalk grades authorized. 

Clatsop County. Cannon Beach. Request for sidewalk con- 
struction denied. 

Financial statement oresented. Supplementary sheet to show 
detail of changes to be submitted with future reports. 

Yamhill County. Sheriden. Bids received for oiling city 
street vroject discussed. Contract to be awarded to 

12077 low bidder if city concurs. Sheridan delegation concurs in 
award and submits two checks. 

Lincoln County. Delegation from No. Lincoln C of C requests 
survey for sidewalk grades. Petition of property owners 
to be submitted. 

12978 Inspection trip. Itinerary to be prepared for approval. 

Contract awards discussed. Low bids acceptable, Bids for 
Garibaldi Tillamook Air Base Project referred to Engineer. 
Portland proverty. Offer of Gertrude Quenville accepted. 


Page 


12102 


12104 


12105 


12106 


12107 


12108 


Date 
1944 
12100 July 11 
12101 


July 12 


Subject 


General discussion of: (Cont.) 

Request of Paul Mumpower to rent state land near Troutdale. 

Request of Weyerhaeuser Timber Co. to ourchase old Ferry 
landing at North Bend. 

Request of North Lincoln County Chamber of Commerce for 
curbs and sidewalks. 

Apoearence of Recreational Resources Committee of Portland 
C of C re establishment of small park at intersection of 
Baseline and Will. Mer. and re claim of Dock Commission. 

Lake County. Flight strip. Attorney to apply to Secretary 
of Interior for authority to maintain on Govt. land. 

Hood River County. Hood River. Acquisition of parcel of land 
from War Dept. for revised location of Col. River Hwy. 
authorized. 

Ontario Underpass. Vandalism. Referred to attorney to handle. 

Claim. Damage to Salmon River Hwy. by Anderson Bros., loggers. 
Offer of settlement for $200 accepted. 

Clatsop County. Nehalem River Bridge on Fishhawk Falls Second. 
Hwy. Repairs authorized. Bids to be received. 

City streets. State Tax Street Funds. Resolution adopted 
approving Molalla, Dayton, Sodaville, Philomath, Malin pro- 
grams. * 

Budget changes submitted by Engineer approved and ordered filed. 

Bids received on the following projects and for purchase of 
obsolete equipment and scrap materials: 

Astoria Naval Hospital Section 

Painting Coos Bay Bridge at North Bend 

Foster-Canyon Creek Section 

Bridge construction over Santiam River. (County project) 

Multnomah County. Troutdale. Renewal of lease to Paul 
Mumpower approved conditionally. Attorney to orepare agree- 
ment. 

Coos County. North Bend. Delegation re application of 
Weyerhaeuser Timber Co. to purchase old ferry landing. Action 
deferred pending insvection of premises. 

North Lincoln County. Delegation requests construction of 
sidewalks in communities along Oregon Coast Hwy. between 
Delake and Taft. Engineer and Attorney to submit report. 

Klamath County. Survey to relocate Klamath Lake Second. Hwy. 
between Wocus Marsh and Fremont Monument authorized. 

Legislation. Attorney suggests bills re the following be pre- 
sented to 1945 legislature: 

Freeway matter limiting access to main state highways. 

Power line control to eliminate static in car radios. 
Meintenance of advertising signs on private ocroperty. 
Consolidation of condemnation proceedings re r/w acquisition. 
Action deferred pending written report by Attorney re need. 

Bids received at morning session discussed. Bids for Count 
Bridge at Cascadia referred to Linn County Court. 

Awards. Public announcement by Chairman Banfield, 


12096 July 11 


12997 


12098 


12099 


12109 


Subject 


Linn County. Richardson Gap Road. County will maintain if paid 
$4,000. Approved. Agreement to be prepared. 

Umatilla County. Pendleton. Request of city that state pay 
cost of repaving Emigrant Street where RR tracks removed 
denied. 

Clatsop County. Oregon Coast and Nehalem Hwys. Channelizing 
of intersection discussed. Action deferred until next day. 

Deschutes Co. Ochoco Hwy. Bridge proposed by Bureau of 
Reclamation. Additional expense authorized. 

Klamath County. Klamath Falls. South Sixth Street. Request 
of Planning Commission that plans include provision for the 
following: 

Installation of lighting system. (Provision approved.) 

Removal of utility service poles. (Denied) 

Curb construction along N. Ninth St. (Referred to Com- 
miscioner Scheaupp and Engineer.) 

Klamath County. Klamath Falls, Letter from Wm. Ganong re 
relocation of hwy. south and east from City. Secty. to reply. 

Award. Geribaldi-Tillamook Air Base Section of Oregon Coast 
Hwy. Engineer's eward to Babler & Conley confirmed. 

Extensions of time granted as follows: 

Tru-Mix Concrete Co., Evens Creek-Sams Valley Access Road 
D. C. and A, L, Williams, Madras Rock Production Project. 

Contracts accepted as follows: 

Evans Creek-Sams Valley Access Road, No. 2614, Tru-iMix 
Concrete Co. 

Madras Rock Production Project, No. 2634, D. C. and A. L. 
Williams b 

Baker-Weiser Junction Rock Production Project, No. 2659, 
Western Rock Company 

Crooked River Bridges repair, No. 2660, J. F. Johnston 

Cordwood. McTimmons Valley Second. Hwy. Sale to George 
Sulliven confirmed. 

Equinment. Engineer outhorized to purchese four generators, 
four skilsaws end four power controls. 

Traffic line paint. Purchase of 10,000 gallons for 1945 
authorized. 

Tillamook County. Rockaway. Proposed city street imorovement 
agreement approved. 

Coos and Curry Counties. Oregon Coast Hwy. Request of Curry 
Co. Pomona Grange and 0.D.T. for modificetion of regulations 
on oversize vehicles. 

‘Demonstration run from Calif. line to Port Orford with motion 
pictures autorized. 

Multnomah County. "Oregon Slough" to be designated on records 
as "North Portland Harbor". 

Wasco County. The Dalles. Resolution by city accepting juris~ 
diction over old right of way of Columbia River Hwy. within 
city ancroved. 

General discussion of: 

Bids on Linn County bridge near Cascadia. 


Page Date 
1944 
12118 July 25 


12119 Sept.11 


12120 


* 12121 


12122 


12123 


Subject 


Douglas County. Roseburg Access Road Project. Proposed chan- 
nelization project aoproved. Engineer to advertise for bids 
after acceptance by city and county. 

Engineer's monthly pay roll report approved. 

Retirement olan for state employees. Oregon State Employees 
Assn. requests Hwy. Commission endorsement. No action taken. 

Meeting date. Deferred pending report re: advertising for bids 
for channelization project at Roseburg. 

Bids received on following projects, sale of buildings and sale 
of scrap materials and obsolete equipment: 

Paint exterior of Divn. Office Bldgs., Portland; 

Repair Nehalem River, Fishhawk Falls Sec. Hwy. Bridge; 

Roseburg Access Road Project, Deer Creek Bridge; 

Roseburg Access Road Project, grading and paving Pacific Hwy. 
and North Umpqua County Road; 

Nimrod-Alder Spgs. Sec. of McKenzie Hwy, Rock Prod. Project; 

City of Rockaway, rcyair Nehalem Ave. Bridge; 

Ferry service at Wilsonville; 

Sale of building at Bandon; 

Sale of land near Toledo; 

Sale of Lindsey Inn Bldg., at Lindsey Creek; 

Sale of used telegranh line materials at Eugene 

Sale of obsolete equipment and scrap materials. 

Delegations. Engineer explains matters concerning which delega- 
tions are to apoear. 

Lincoln County. North Lincoln County ©. of C. Sidewalk and 
curb construction along Oregon Coast Hwy. between Dehske 
and Taft. Taking of bids authorized. Width of sidewalk 
discussed. Old hwy. R/W in Nelscott, ownership to be 
checked. (See also Page 12126) 

Donglas County. Roseburg delegation re Roseburg-North Umpqua 
Go. Rd.xProj. Conden#atiiom proceedings to secure R/¥ authorized. 

Wages and Salaries. Oregon State Federation of Labor requests 
provision in State Highway contracts for payment of ore- 
vailing wages. Engineer to furnish Commission full informa- 
tion. 

Tillamook County. Rockaway City Council recommends rejection 
of bids for construction of culvert. .-Profect torbe readver- 
tised. 

Coos County. Myrtle Tree Lane along Coos Bay-Roseburg Hwy. 
Delegation from Portland C. of C., Recreational Resources 
Committee. Action deferred. 

Multnomah County. Establishment of state ovark at intersection 
of Willamette Meridien and Base Line. Approved conditionally. 
Construction of trail and parking area discussed. (See 

also Page 12137) 

Awards. Bids discussed and contracts awarded. Bid of Harry I. 
Hamilton, Eugene, for timber log bridge over Deer Creek on 
Roseburg Access Rd. Project, satisfactory but award held 
pending the taking of new bids for grading and ouving this 
road. 


Page Date 
1944 
12109 July 12 


12111 


12112 


12113 July 24 
12114 
July 25 


12115 


12116 


12117 


Subject 


Multnomah County. Portland. Delegation. Establishment of 
state oark at intersection of W.M. and Base Line. Request 
referred to Engineer and Attorney for reports. : 

Claim. Delegstion. P,rtland Dock Commission requests $5, 
for removal of municipal boat landing. Referred to Engineer 
and Attorney for settlement. 

Multnomah County. Portland. Request of H, R. Litel to pur- 
chase property at McLaughlin Blvd. and Rhone St. Referred 
to Engineer for report. 

Inspection trip. Scheduled by Commission for week beginning 
July 24, 1944. 

Agreements, et cetera, signed as follows: 

OWR&N Co. and Union Pacific, renewal of leases for RR 
crossings at Oneonta and Corbett. 

Chris J, Jorgenson, re control of advertising signs 

Carrie Hochspeier, re control of commercial signs 

Arthur C, White, re control of commercial signs 

J. F, J,hnston for repairing Wilson River Bridge 
(Contract No. 2689) 

Highways inspected by Commission during trip. 

Resume of matters given consideration on trip. 

Douglas County. Reedsport. Sidewalk along Winchester Ave, 
Construction of extension to city's sidewalk approved. 

Coos County. North Bend. Weyerhaeuser Timber Co. request for 
purchase of old Coos Bay ferry landing. Action deferred 
pending information from company whether or not acquisition 
is essential. 

Hood River County. Hood River. Relocation of Upper Columbia 
River Hwy. Engineer authorized to make preliminary in- 
vestigation. 

State scales. Cascade Locks. Use for truck licensing purposes 
requested. Action deferred pendir:; report. 

Postwar survey and plans. List presented. Engineer authorized 
to submit to PRA. 

Claim. Dependable Trnasportation Co. for damage to Tanner Cr. 
Br. dropped. 

Coos County. Coos Bay-Roseburg Hwy. Preservation of myrtle 
groves. Action deferred pending definite report as to costs, 
etc. 

Jackson County. Ashland. Construction of syphon across Pac. 
Hwy. Contribution of $520.20 authorized. 

Log dumping on highway rights of way. Action deferred pending 
opinion from Attorney as to Commission's authority to dis- 
pose of logs. 

Award. Engineer's award of contract for construction of Foster- 
Canyon Crk. Sec., Santian Hwy. confirmed. 

Log hauling across Second. Hwys. near Molella. Ostrander 
Timber Co. granted temporary permission. Agreement to be 
prepared. 


Date Subject 
1944 


12129 Sept.l2 Park. Multnomah County. Latourelle. Offer of B. E. Bennett, 
Portland, to sell 30-acre tract for park. Parks Supt. to 
secure 6-months' option. 

Coos County. Marshfield. Transfer of lease rights from 
Marshfield Florist Co. to J. D. Bergen, aovroved. 

Scale House near Roseburg. Sale for $50 confirmed. 

Park, Marion County. Renewal of Henry Zorn lease of portion 
of Champoeg Park avnproved. 

Insurance. Snow removal operations in Columbia Gorge. Policy 
written by Lloyds of London to be renewed. 

12130 Park. Douglas County. Bolon Island. Complaint of former 
owners. Request that oark be deeded back to them denied. 
Attorney to check deed. 

Multnomah County. Springdale. Removal of teleohone pole at 
entrance to fire station requested. Columbia River Tele. Co. 
ordered to remove pole. 

Lane County. Deeding to U.S. Forest Service of portion of 
Devil's Elbow State Park as R/W for timber access road con- 
firmed. 

Park. Coos County. Cene Arego State Park. U.S. Army relieved 
from damage. 

Portland Public Docks Commission. Attorney's reoort re: cleim 

12131 for moving municipal dock. Claim denied. 

Attorney's opinion re: authority of public officials to enter 
into agreements with private individuals or groups for use 

12132 of highways, involving exemption from oayment of road-users 
taxes. Attorney to notify county courts. 

Logs. Disposition of logs left on highway R/W. Owners to be 
notified. State to disoose of logs if not removed by owner 
within limited period. 


Clsim. Ernfrid Johnson for injuries received from falling in 
manhole. Action deferred pending Engineer's report. 
12133 Buildings. Mcintenance. Proposed postwar program submitted 
by Engineer. Preparation of vlans authorized. 
12135 Seales. Cascade Locks. Request to use for weighing trucks 
12136 for license denied. 


Douglas County. Gardiner. Parking of vehicles on Oregon 
Coast Hwy. in Gardiner and near Schofield Creek Br. porohibited. 
Lincoln County. Sidewslk and curb construction in Delske, 
Ocean Lake, Nelscott end Taft. Right of way options 
authorized. Construction conditionally approved. (See also 
Page 12121) 

12137 Multnomah County. Proposed state park at intersection of 
Willamette Meridian and Base Line. Engineer to voreoare 
descriotion. Attorney to prepare deed. Parking area to be 
discussed by Chairman with Board of County Commissioners. 

(See also Page 12123) “I 
Agreement with Rogers Constr. Co. Chenges in specifications 

of Contracts Nos. 2668 and 2669 eporoved. 
Douglas County. Tiller-Trail Second. Hwy. Imorovement between 


12125 


12126 


12127 


12128 


Page Date Subject 
1944 
12124 Sept.11 Awards, cont. 


Bids received for used materials and obsolete equivment 
referred to Engineer with authority to sell to high bidders. 
Equipment and scrap sales. Advisibility of receiving bids 
in Salem discussed and tentatively approved. Further con- 
sideration next meeting. 

Awards. Chairman publicly announces awards of contracts and 
sale of materials, 

Douglas County. County Court requests financial assistance 
to maintain roads damaged by log hauling. 

Douglas County. North Umpqua County Road. County Court re- 
quests designation as State Secondary Highway. Taken under 
advisement. 

Park. Hood River County. Seneca Fouts Memorial Park near 
Mitchell Pt. Deed accepted. 

Agreements, etc., signed as follows: 

Rogers Construction Co., covering changes in Contracts Nos. 
2668 and 2669 for imorovement of I.0.N. Hwy. in Malheur 
Co; 

City of Portland, covering R/W for Front Ave. project; 

City of Portland, covering maintenance of streets and park- 


weys; 

Bonneville Power Adm., covering installation of power pole- 
line crossing of Albany-Corvallis Hwy. in Benton Co.; 

H. P. Andrus, covering lease of stock pile site in Jefferson 
Co.}3 

Deschutes Grain & Seed Co., covering lease of stock pile 
site in Jefferson County; 

PRA., project agreement covering construction of Church- 
Lighthouse section of Cape Blanco Second. Hwy. in Curry 
County}; 

PRA,, project agreement oroviding federal funds for con- 
struction of Swan Island Access Road, Portland; 

PRA., modification of project agreement providing increase 
in federal funds for improvement of Rice Hill-Turkey Hill 
Sec. of Pacific Hwy. in Douglas Co.; 

PRA., modification of project agreement providing for increase 
of federal funds for survey of Front Ave., project, 
Portland; 

Certificate acknowledging acceptance of Seneca Fouts State Pk; 

Roy R. McNees and wife, quit-claim deed covering land in 
Umatilla County, correcting previous deed; 

"Release" of Federal Govt. from damage claims from use of 
Cape Arago State Park as rifle range. 


Meeting adjourned at 11:45 a.m. after which Commission started 


on its eastern Oregon inspection trip. 


12128 Seot.12 En route Prineville to Burns, on eastern Oregon inspection trip. 


12129 


Perk. Marion County. Silver Creek Falls State Park. Purchase 


of 80-acre addition for $5,080 approved. 


Page Date Subject 
1944 
12141 Sept.12 Contracts accepted as follows: (Cont.) 
Garibaldi-Tillamook Air Base Sec., Oregon Coast Hwy., Babler 
& Conley (2691) 


12142 Load limit. Resolution adopted reducing load limit on : 
Crooked River and Deschutes River Bridge¢ on Culver-Grandview 
Market Road. 

12143 Flashing beacon. Ontario. Installation at Oregon and S. W. 


4th Ave. aporoved. 

Park. Lane County. Sale of timber in Joequin Miller State 
Park. No bids received. Private sale suthorized. 

Yamhill County. Newberg. Yamhill-Newberg Sec. Hwy. designsted 

2144 "through highway" in city. Resolution adopted. 

12145 Permits. 60-foot overall truck and trailer combinations. 

Coos Bay-Roseburg and Oregon Coast Hwys, in Coos, Curry & 
Douglas Counties approved as emergency measure. Resolution 

12148 adonted. Engineer to investigate possible widening of high- 
ways to accommodate such movements. 

Log hauling. Operators for C.K. Spnulding Logging Co. refuse 
to be weighed. Compeny to be contacted. Drastic action to 
be taken if continued. 

Permit. Request of Pierce Auto Frt. Lines Inc. for permit to 
operate "jeep-tractor" equipment denied. 

12149 Permit. Vale-West Secondery Hwy. U.S. Bureau of Reclamation 
authorized to install 3 pipe lines ecross highway. 50% of 
cost to be oaid by state. 

Malheur County. Nyssa. U.S. Bureau of Reclamation authorized 
to lower culvert. Cost to be paid 50% by stete if necessary. 

Equioment. Purchase of truck loader aovroved. Cost $200. 

G. S. Paxson and C, B, McCullough authorized to make inspection 
trip in Northern California. 

F, B, Crandall authorized to attend meeting of Institute of 
Traffic Engineers and National Safety Congress in Chicago. 

12150 Oscar Cutler authorized to attend meeting of Western Conference 
on Postwar Problems in Sclt Lake City. 

Claim. Damage to Pudding River Bridge at Aurora. No suit to 
be filed. 

Coos County. Coos Bay Lbr. Co. Request to secure rock from 
state-owned querry Genied. Quarry to be offered for sale if 


— 


not needed. 
Meeting dates. Regular meeting date set for October 23 and 24. 
12151 Burns. C. of C. entertains Commission at luncheon. Highway 


imorovements discussed with local groun. Purpose of inspec- 
tion trip explained by Chairman. Meeting adjourned at 1:30 p.m. 

12152 Jordan Valley. Dinner guests of local business men. Highway 
maintenance and construction work on I.0.N. Hwy. discussed. 
Meeting adjourned eat 8:40 om. 

Sept.13 Ontario. Conference with delegation from Adrien and Ontari> 

12153 re improvement of Homedale Spur. WPB ruling explained by 
Engineer. Chairman explains postwar orogrem plans. Meeting 
adjourned at 10:30 a.m. 


Page Date 
1944 
12137 Sept.12 


12138 


12139 


12149 


12141 


Subject 


Milo ani Jackson County line to be considered in vostwar 
program. 

Clatsop County. Oklahoma Hill. School District No. 38, Wauna, 
Oregon. Temporary vermit to maintain school bus station on 
stockpile site neer Taylorville authorized. Establishment of 
permanent policy to be considered. 

Oregon State Grange. Resolution urging construction of new 
highwey across Cascade Range along Clackamas River route. 
No action. 

Curry County. Cape Blanco Second. Hwy. Church-Lighthouse 
Sec. Project agreement with PRA providing funds for survey 
signed. 

Extensions of time granted as follows: 

McNutt Bros., Judkins Pt. Sec., Pacific Hwy. (No. 2582) 

Chester T, Lackey, John Day Rock Prod. Project (No. 2622) 

R.O, Dail & Warren Bros. Inc., Dellas-Fern Corner and Pedee- 
Wren Sec. of Dallas-Kings Valley Sec. Hwy. (No. 2635) 

Clifford A. Dunn, Klamath Fells Air Sta. Access Rd. (2672) 

Western Rock Co., Rhea Creek-Rock Cr. Sec., Heponer-Sprey 
Sec. Hwy. (No. 2675) 

Extensions of time. Liability of contractors' surety to be 
checked against default efter time limit expires. Attorney 
to investigate. 

Contracts accepted as follows: 

John Day Rock Production, J>hn Day, Beech Cr. and John Day- 
Burns Hwys, Chester T. Lackey (2622) 

Dellas-Fern Cor. & Pedee-Wren Sec., Dallas—Kings Valley Sec. 
Hwy., R. O. Dail & Warren Bros., Ine. (2635) 

Ashland-State Line Sec. of Pacific Hwy, Rock Production, 
E. C. Hall Co. (2654) 

Cold Spgs. Rock Prod., Pendleton-Cold Spgs, and Hermiston 
Hwys, Oscar E, Joelson (2656) 

Hunter Cr-Lone Rench Cr. Rock Prod., Oregon Coast Hwy., 
R. 0. Dail & Warren Bros., Inc. (2661) ~ 

Umatilla Co. Line-Long Cr. Sec. Rock Prod., Pendleton<John 
Day Hwy., M. C. Lininger & Sons (2665) 

aa Air Sta. Access Rd. Project, Clifford A. Dunn 
2672 

Bend-Lava Butte Rock Prod., The Delles-Celif, and Centrel 
Oregon Hwys., A. C. Suhre (2677) 

Juniper Ridge-Alkeli Leke Rock Prod., Lekeview-Burns Hry., 
T. W. Thomas (2678) 

Valley Falls Rock Prod., Fremont and Lakeview-Burns Hry., 
T. W. Thomas (2689) 

Crabtree Corner-Crabtree Cr. Sec., Albeny-Lyons Sec. Hwy., 
Warren Northwest, Inc., (2681) 

Owyhee River-McDermitt Sec, of I.0.N, Hwy., Malheur County, 
Russell Olson. (2682) 

Lakeview Airfield Access Rd. Project, Lake County, Babler & 

Conley (2684) 


Page Date 

1944 
12153 Seot.13 
12154 


12155 
12167 


12170 


12171 


12172 
42173 


Sept.14 


12174 


12175 


Sept.15 
12176 


12177 


Subject 


Baker, C,. of C. entertains Commission at luncheon. Postwar 
program plans discusiied. Grade crossing elimination on 
Dewey Ave. in Baker at OWR&N main line crossing urged. 
Sumpter Valley Sec. Hwy. improvement discussed. Meeting 
adjourned at 2:00 p.m. 

Inspection. Dewey Ave. grade separation project and Sumpter 
Valley Sec. Hwy. with members of County Court. 

En route Baker to Sumpter. Routine matters discussed. 

Real property. Resolution authorizing acquisition adooted. 

Parks. Klamath Falls-Lekeview Hwy. Lakeview Sec. Acquisi- 
tion of wayside strips thru exchange of forest lands. Pur- 
chese authorized. 

Condemnations. Wolf Creek Hwy. Washington Co. Offers 
approved. Resolution adopted. 

Perk. John Day Fossil Area. Purchase of land and grazing 
rights authorized. Former owners to be offered grazing 
rights. 

McLaughlin Blvd., Portland. Revocable permit to be issued to 
H. R, Litel to use state property. 

Umatilla County. Gravel pit adjacent to Sunnyside-Umapine 
Sec. Hwy. sold to M, F. Fry for $159. 

Washington County. Wolf Creek Hwy. Old service station sold 

to Louis Schmidt for $80. 

Oregon Coast Hwy., Seaside-Hug Point Sec. Sale of property 
to C. C. Smith for $1,200 confirmed. 

Meeting adjourned at 3:10 p.m. on arrival at Sumpter. 

LaGrande Ore. Commission entertained by LaGrande C. of C. 
at dinner followed by brief meeting at 8:15 p.m. vnresided 
over by C. H. Reynolds, President Oregon Trail Assn. 

Meeting adjourned at 9:40 p.m , 

Enterprise. Inspection of Enterprise-Flora Hwy. and proposed 
state park at Wallowa Lake. 

Park survey. Proposed park at Wallowa Leke, Authorized. 

Meeting at Enterprise Hotel for disposal of following matters: 

Park. ‘Use of Pilot Butte State Park by Govt. for airplane 
observation post approved. 

Equipment. Sale of obsolete tractor to high bidder of 
Sept. llth authorized. 

Dinner at Caton Hotel. Guests of Enterprise C. of C. Enter- 
prise-Flora Hwy. construction urged by local group. 

State cark at Wallowa Lake. Establishment endorsed. 

Presentation of elk-tooth charm to Commissioner Schaupo. 

Meeting adjourned at 9:30 p.m. 

Hood River. C, of C,. dinner in honor of Highway Commission 
followed by business session at 7 p.m. Discussion of com- 
pletion of Hood River Sec. Hwy. to Parkdale and watergrade 
hwy. between Portland and The Dalles and adoption of loca- 
tion of latter through Hood River. 

Meeting adjourned at 8:90 p.m. concluding the inspection trip. 
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The Engineer exhibited a map showing the site of the dam and the 
proposed highway changes, and stated that the Bureau of Reclamation 
has requested that the Highway Commission advise the Bureau of its 
minimum requirements in the relocation of such roads. The fngineer 
recommended the following requirements: 


a. That the total angle of curvature of the new line not 
exceed that of the present road. 


b. That, in building around the dam, the Bureau of Reclama~ 
tion be required to build a 30-foot grade because an equivalent 
road to the present 24-foot standard would not be comparable for 
the reason that, while the widening of the present grade is quite 
inexpensive, the widening of the higher road around the dam 
through the rock work would be materially expensive. 


c. That four inches of compacted surfacing be placed, which 
is considered the equivalent of the present stabilized surface 
of the old road. 


d. That, other than the section specifically mentioned, 
the cost of additional width over and above the 24-foot width 
on the old road be paid for by the Oregon State Highway Com- 
mission. 


2. Controversy with J. 0. Chastain, et al., concerning repairs 
to an irrigation flume near Tygh Valley: 


The Engineer submitted a supplemental report on the status of 
the proposed agreement between the State, Wasco County and J. 0. 
Chastain, et al., with respect to the repair of an irrigation flume 
situate adjacent to The Dalles-California Highway near Tygh Velley. 
He recalled that the Commission at the previous meeting authorized 
the expenditure of $200.00 to repair the flume, subject to the under- 
standing that the state assumed no obligation whatsoever with re- 
spect to future maintenance and that the expenditure in no way fixed 
or admitted any further liability on the part of the state. Such 
offer, he said, was presented to the County Judge of Wasco County 
who now advises that Mr. Chastain considers that the sliding high- 
way embankment is the sole cause of the damage to the flume and that 
it is the state's obligation to repair the damage. The County Judge, 
he said, feels the same way about the matter, in view of which it 
appears impossible to reach a satisfactory agreement. He suggested, 
in view of the circumstances, that the Commission authorize immediate 
repair of the present damage which is estimated to cost about $200.00 
without prejudice, and that the matter be reopened for discussion 
after the war is over. 


3. Request of Gardiner Lumber Company for state assistance in 
oiling e short section of county road near Gardiner: 
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Portland, Oregon, May 9, 1944 


; The State Highway Commission met in regular session at 2:00 p. m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. ®. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Mngineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The Commission by unarimous vote approved the minutes of the meeting 
of the Commission that was held on March 28, 1944. 


The Commission had under consideration the approving of action tsken 
on certain matters that were discussed informally with the Engineer during 
the noon recess of the meeting held on March 28, 1944 but concerning which no 
official record was made. Upon motion by Commissioner Schaupp which was 
duly seconded by Commissioner Chessman and carried by unanimous vote, the Com- 
mission approved the following as its official record of the subjects dis- 
cussed at that time and instructed the Secretary to enter the same in the 


minutes of this meeting, nunc pro tunc: 


During the noon recess of the meeting held on the twenty-eighth 
day of March, 1944, the following matters were discussed informally by 
the Commission and the State Highway Engineer, but no official record was 
made of the action taken thereon: 


1. Relocation of Crooked River Highway to accommodate proposed 
dam in Crooked River below the mouth of Bear Creek, south of Prineville: 


The Engineer reported that the U. S. Bureau of Reclamation has 
inquired es to the state's minimum requirements with respect to the recon- 
struction of the roads that will be affected by the dam construction, 
presumably as a basis for an appropriation of funds with which to finance 
the work. He advised that investigation reveals thet a portion of the 
Crooked River Highway will be submerged by backwater from the dam and 
that to replace it will cost about $410,000. In addition thereto, he 
said, a section of the Crooked River-Paulina Secondary Highway will have 
to be rebuilt in order to serve the people in the upper Crooked River 
District who trade in Prineville. He suggested that these people could 
be best accommodated by improvement of an existing county road across 
Combs Flat, about 16 miles long, which could be accomplished for about 
“350,000. He also pointed out that it would be necessary to build about 
one mile of county road south of the damsite which he estimated would 
cost about $60,000, or a total of about $820,000 for the three changes 
based on pre-war conditions. 
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Said motion was declared by the Chairman unanimously adopted with the 
understanding that the Engineer was authorized to make a limited number 
of minor variations either above or below the rates approved, so as to 
eliminate existing inequalities. : 


The Commission approved and signed letters directed to W. H. Horning, 
Chief Forester, 0. & C. Revested Lands Administration requesting the cancel- 
lation and termination of the following recreational area leases: 


1. Lease No. 020198 covering the south half of the southeast 
quarter (SEZ) and the southeast quarter (SEqz) of the southwest 
cuarter (SWz) of Section 19, Towmship 16 South, Range 7 “lest, W. Me, 
Lane County, conteining 120 acres in Lane County. 


2. Lease No. 019601, covering the west half of the northwest 
cuarter (NW) of the southeast quarter (S5j) of the northwest quarter 
(NPQ), northeast cuarter {NWy) of the southwest quarter (SWiz) and 
tae northwest quarter (NW) of the southeast quarter (SEqz), all in 
Section 7, Township 16 South, Range 6 West, W. '., containing 206.49 
acres; also, the southeast quarter (SEZ) of the southeast quarter 
(SEZ) of Section 1, Township 16 South, Range 7 West, W. M., containing 
40 acres, all of which property is situate in Lane County. 


3. Lease No. 020508, covering the northvest quarter (Nag) of 
the southeast quarter (SEZ) and the north half of the southeast quarter 
(SE) of Section 27, Township 33 South, Range 1 East, W. M., and the 
northwest quarter (NWi) of the southwest quarter (SWq) of Section ll, 
the southeast querter (SEZ) of the northeast quarter (NEZ), the north 
relf of the southe.st quarter (SEZ) and the southeast quarter (SEZ) of 
the southeast quarter (SE+) of Section 17, Towship 33 South, Range 2 
East, W. M. containing 320 acres in Jackson County. 


The Commission discussed briefly and ordered filed a letter from 
Alfred A. Loeb, Chairman, Recreational Resources Committee, Portland Chamber 
of Commerce, complimenting the Commission on its program of park and roadside 
acquisition, 


The Commission also discussed briefly and ordered filed a letter 
from David B, Simpson, President, Portland Chazber of Commerce, urging the 
development of wayside picnic spots et frequent intervals along Oregon's most 
used state highways for the benefit and convenience of the touring public. 


UAY 9 1944 


The Commission discussed a letter from the Gardiner Lumber Company 
requesting state assistance in the oiling of the county road which ex- 
tends from Smith River Channel Bridge to East Gardiner, which road is 
to be used by the Company in connection with the operation of its load- 
ing platform at East Gardiner, The Company advises that it will pro- 
vide the necessary oil, rock and patrol grader, tut will need the 
State's distritutor, roller and spreader boxes and the service of a 
State crew to perform the oiling operations; also, that the Company 
will pay all of the costs involved. The Engineer advised that it is 
contrary to the long established policy of the Highway Commission to 
perform services such as this for private parties, and recommended 
that the request be denied in order to avoid the establishment of an 
undesirable precedent. 


4. Salary increases for the Highway Department Employees: 


The Engineer brought to the attention of the Commission the matter 
of a general increase in salaries and wage rates, which matter had been 
discussed briefly at the Commission's meeting held February 16, 1944, 
but at which time no action was taken. 


The Commission now being in regular session and the foregoing 
matters having been brought up for final action and official record the 
following action was taken: 


1. Commissioner Schaupp moved and Commissioner Chessman seconded 
the motion that the changes in the location of the Crooked River High- 
way as outlined by the Engineer and the method of financing the work 
as suggested by the Engineer be approved and that the Engineer be 
authorized to present such proposed change to the Bureau of Reclamation. 
The motion was declared by the Chairman unanimously carried. 


2. Commissioner Chessman moved and Commissioner Schaupp seconded 
the motion that the controversy with J. 0. Chastain, et al., concerning 
repairs to an irrigation flume near Tygh Valley be temporarily disposed 
of by a repair of the flume by the State at an estimated cost of $200, 
and thet such work be done without prejudice to further discussion of 
the subject. The motion was declared by the Chairman unanimously 
adopted. The Commission then directed its Chief Counsel to notify the 
interested parties of the action taken by the Commission. 


3. Commissioner Chessman moved and Commissioner Schaupp seconde? 
the motion that the request of the Gardiner Lumber Company for State 
assistance in oiling a short section of county road near Gardiner be 
denied on recommendation of the Engineer. The motion was declared 
unanimously adopted by the Chairman. 


4. Commissioner Schaupp moved and Commissioner Chessman seconded 
the motion that the Commission authorize a general increase of $10.00 
per month to all monthly-rate employees receiving salaries below $400 
per month, and a general increase of three cents per hour to all hourly- 
rate employees, said increases to be effective as of April 1, 1944. 
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I IGHWAY 
11325- State Land Board (Quarry) 40.23 acres at $5.00 $ 201.15 DeSouza 
=YOUNG!' DG ON, OREGON COAST HIGHW 
11319- Astoria City of (R/W) 365 sq.ft. ¢ 00.00 McChesney 
PROJECT.CIT PACIFIC HIGHWAY WEST 


10978- Hoyt, Pearl M. (R/W7) 4,750 sq.ft. at 21¢ $1,000.00 McAllister 


11132- Savoff, Ranco 1,500 sa.ft. at 15¢ 
Right of Way Building 


10124- Olson, Fred L. 5,000 sq.ft. at 20 
Right of Way Ahildings 4 


11015- Dlson, Fred L. 000 sq.ft. at 50 
Right of Way aaitaing 508 


10979-A Shaver Heirs 44,888 sq.ft. at 30¢ less $12,350.00 
Right of Way Buildings 4,050.00 
$16,400.00 


10979 Shaver Heirs (R/W) 16,125 sqft. at 20¢ $3,250.00 
8917- Fracasso, Joseph 13,653 sq.ft. at lif less $1,500.00 


11016- Marlitt, Mabel M. 3,000 sq.ft. at $1.25 $3,750.00 


Right of Way Building 3,750.00 
$7,500.00 


JORDAN CREEK-JORDAN VALLEY SECTION, JORDAN WALLEY HIGHWaY 


10932- Fraser, Wm. M. 1.75 acres Parker 
Haul Road Easement 
(Correction) 


10897- Fraser, Wim. M. 1.65 acres Parker 
Stock Pile Site 


N WALD SECTION, 0 N_COAST HIGHWA 


11113- Hart, Chas. 1.57 acres at $250.00 $ 392.50 
Park Strip Compromise to settle 82.50 
$ 475.00 


WALDPORT-BIG CREEK SECTION, ORGON COAST HIGHWAY 


11102- Plankinton, Jess C. 0.20 at $375.00 $ 75.00 
and Edyth L. State to deed o.4 acre 
Wayside Strip at $187.50 per in exchange 75..00- 
00.00 Benson 
(Approved by Commission subject to inspection by Mngineer. 
Exchange approved by Engineer following this meeting.) 
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(A delegation representing the Recreational Committee of the Portland Chamber 
of Commerce appeared before the Commission on the following day with respect to 
this matter. See ahead for details.) 


The Commission had under discussion the advisability of completin 
the purchase of right of way that is needed for post-war highway projects ahd 
for which options have already been secured. It was the Commission's decision 
that such purchases should be deferred until Congress acts on the post-war 
highwey bill that is now pending and it is know definitely how much federal 
money Oregon is to receive thereunder. The Attorney was instructed to continue 
the taking of options for land that is needed for such purposes but to defer 
presenting them to the Commission until further advised, unless circumstances 
are such that immediate action by the Commission is required. 


The Assistant Attorney presented a list of properties for which 
options have been obtained, together with offers that he recommended therefor, 
and requested instructions from the Commission whether or not to complete the 
purchase of these properties at this time. After ciscussion and careful con- 
sideration of each parcel and the recommended offers, the Commission approved 
the offers and authorized the Assistant Attorney to complete the purchase of 
the several tracts. The following resolution with respect thereto was adopted 
by the Commission by unanimous vote upon motion of Commissioner Schaupp which 
was seconded by Commissioner Chessman: 


WHEREAS, in connection with the further improvement of the 
higheags hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, yee d sites, gravel or other material 
sites, or sites for the storage of materials, as hereinafter more defi- 


nitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the ye tt required, options have been obtained, which options 
have been considered by the Commission, outlining the bascs of settlement 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 

clared acceptable to the State rg uy Commission as bases of settlement 
for the properties involved, and that the acquisition of the properties 

should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby are, 
approved and accepted, and that the Attorney for the State Highway Com- 
wiseion be, and he hereby is instructed to Sage mg the acquisition of 
the said properties and to take title thereto in the name of the State 
of Oregon. The said properties hereby ordered and authorized to be ac- 
quired are as follows: 


SEASTDE-HUG POIN ION GON C HIGHW 
10820- Yoder, Frences C. Scott 0.19 acre at $200.00 $ 38.00 Witt 
Right of way 
¥ : TH ST. SECTION TH FALLS-MALIN HIGH\ 
11355- Fischer, Alma 13,000 sq.ft. at $0.0885 $ 1,150.00 
Right of Way 1 4-roomed house 1,500.00 
1 2-roomed house 350.00 
v 1 garage 150.00 
1 garage and woodshed 100.00 
$ 250.00 Witt 
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After due consideration of this matter, the Commission approved the Attorney's 
request and by unanimous vote adopted the following resolution with regard 


thereto upon motion by Commissioner Schaupp which was seconded by Commissioner 
Chessman: 


WHEREAS, the transportation of persons and property over 
public highways by private and for hire motor vehicles has developed 
to a point where such means of transportation has become an integral 
and essential part of the transportation systems and agencies of the 
State and of the nation; and 


WHEREAS, the volume and type of motor vehicles now using 
the public highways of the State and the nation has become such 
that highway standards of yesterday and highway designs are inade- 
quate with respect to factors of safety, time element, weight of 
load, dimensions of vehicle and all other factors entering into the 
problem of transportation over public highways; and 


WHEREAS, highway construction, maintenance and improve- 
ment are now and have been for some time financed in large measure 
by taxes and other charges imposed upon and paid by the road user, 
and therefore the convenience, safety and economy of time and cost 
of operation are of prime significance to the road user; and 


WHEREAS, highways which in design possess a minimum 
curvature, easy grade, two or more same-direction-lanes, freedom 
from access or intersecting roads, streets or lanes and into, to 
which or from which abutting property owmers have no, or at least 
a limited, right of access, constitute and are thoroughfares which, 
in the opinion of the Commission, afford and offer to the highway 
user economy of time, cost and safety of operation to public 
officials charged with upkeep, economy of maintenance costs, and 
for all interested parties a reduction in the toll of life and 
health and a reduction in property damage; and 


WHEREAS, for the purpose of making possible the con- 
struction of a more adequate and safe thoroughfare, the Commission 
has relocated the section of the Pacific Highway East between Salem 
and Albany, and for like purpose the Commission has declared the 
necessity for widening, straightening and otherwise improving the 
alignment and design of the section of said highway from Albany to 
Junction City; and 


WHEREAS, to the end that public safety, convenience and 
public economy may be best served, it is deemed by the Highway Com- 
mission advisable and necessary that in connection with the acqui- 
sition of real properties for rights of way for said highway there 
shall be acquired all right or easement of access to said highway 
from real properties abutting thereon, and all right or easement of 
access from said highway to real properties abutting thereon, except 
at such places as may be designated and approved by the Highway 


D 


11324- Deschutes County 
Stock Pile Site 


11321- U.S. Department of 5.45 acres (stock pile) 
Agriculture 26.67 acres (quarry 
Stock Pile Site 


Rock Quarry 
MITCHELL EaST SECTION, OCHOCO HIGHWAY 


11284- Keyes, Custer 2.10 acres at $35.72 
Stock Pile 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 


10271-A McPherson, S. W. 0.33 acre at LUMP SUM Collins 
Right of Way Landon 


UNITY J I : HIGHT. 


11276- Rouse, Maude 2.58 acres at $5.00 
Stock Pile 


11274- Lofton, S. A. 1.38 acres at $10.00 
Stock Pile Fencing 


11271- Rouse Brothers 0.94 acre at $100.00 
Stock Pile Fencing 


11272- Hardman, John 1.0 acre at $15.00 
Stock Pile 


11273- Murray, Havdy B. 5.9 acres et $10.00 
Quarry 50 rods fence at $1.00 


The Attorney brought up for discussion the matter of acquiring 
right-of-way and right of access thereto along the proposed new location of the 
Pacific Highway East between Salem and Albany and between Albeny and Junction 
City. He advised that the state law requires that the Highway Commission de- 
clare the need for the highway improvement and for the acquisition of the right- 
of-way and the right of access. He asked the Commission to take formal action 
at this time to that end and to authorize him by the same action to acquire the 
right-of-way either by negotiation or by condemnation as may be necessary. 
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said highway and all right and easement of access from said high- 
way to said abutting property or properties, except at such places 
as may be specifically designated in the instruments of conveyance 
or in the complaint for condemnation; (See note below)* 


(b) In the event that said property or properties, or 
any of the same, or the right or easement of access with respect 
to any ownership cannot be acquired by agreement, then said J. lM. 
Devers, as Chief Counsel, is hereby authorized to institute and 
prosecute to final determination any necessary or appropriate suit 
or action for the State in the name of the State, by and through 
its State Highway Commission, for the condemnation of such interest 
or interests as such owmer or owners may have in said real pro- 
perty or properties, including any and all right of access, and for 
determining the compensation to be paid not only for such real 
properties needed for right of way purposes and the damage, if any 
there be, but for the compensation to be paid for such right or 
easement of access and the damage if any there be; and 


(c) In the event said properties or any of them, or such 
right of easement or access, are acquired through condemnation pro- 
ceedings, then said J. M. Devers, as Chief Counsel, hereby is author- 
ized in the conduct and prosecution of said proceeding or proceedings 
to make such offer or offers, commitment or commitments as in his 
opinion will best serve the interests of the State of Oregon, this 
Commission, the general public, as well as the interests and welfare 
of the owner or owners who may be defendants in any particular pro- 
ceeding. 


There was presented to the Commission for consideration a petition 
from the 0. W. R. & N. Company and the U. P. Company for authority to con- 
struct additional railroad tracks at grade across certain streets in 
Pendleton. It was explained by the Engineer and the Attorney that the rail- 
road company has already completed the construction of the extra tracks not- 
withstanding that authority to do so has not as yet been granted by the 
Public Utilities Commissioner, also that one of the crossings is on Emigrant 
Street which is the route of the Pendleton-John Day State Highway. The 
Engineer advised that all of the matters and allegations set forth in the 
petition are not entirely true, so he cannot recommend that the Commission 
endorse the petition except under certain conditions which will be contained 
in the answer that the Attorney has prepared for filing with the Public 
Utilities Commissioner. He explained the conditions for the Commission's in- 
formation. (For details see answer). The Commission expressed a desire to 
cooperate with the railroad company insofar as possible and accordingly, after 
careful consideration of all the facts, decided to approve the petition 
subject to the conditions mentioned by the Engineer. The following resolution 
with respect thereto was adopted by the Commission by unanimous vote upon 
motion by Commissioner Schaupp which was seconded by Commissioner Chessman. 


*(The detailed descriptions are filed with the resolution in the office ofthe 
State ey Commission, Salem, being Resolution No. 1, under the heading 
"Resolutions Declaring Need for Highway Improvements" and are made a part of 
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Commission; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and voting affirmatively, that: 


1. The Highway Con-ission does hereby find and declare that 
the relocation of the Pacific Highway East between Salem and Albany and 
the construction of a highway over said new location, and widening and 
straightening of the Albany to Junction City Section of said highway 
are necessary and essential for the convenience, safety and accommo- 
dation of the motoring public so that there may be made possible the 
construction, improvement and maintenance of a highway between said 
termini adequate in all particulars for existing and potential volume, 
type and character of traffic now using or which for long will use 
said highway. 


2. That the said proposed highway projects, consisting of 
new highway construction, highway location, widening and straightening 
between said termini are each and #11 planned and located in a manner 
which in the judgment of the Commission will be most compatible with 
the greatest public good and will do a minimum of damage to private 
property. 


3. That for the purpose of providing convenience, safety, 
economy of time, operation and cost, and for the purpose of providing 
and making possible the movement of the maximum volume of traffic over 
said highway and otherwise protecting and bringing greater returns to 
public investment in seid highway, it is deemed and declared to be 
necessary that, in addition to the acquisition of real properties for 
rights of way, there shall be acquired from the owners of all rex: 
property abutting upon said highway or highway right of way all right 
or easement of access from abutting lands to, over and into said high- 
way and all right or easement of access from said highway to said 
abutting real property. 


4. Based on the foregoing findings and declarations and upon 
existing law, it hereby is ordered that: 


(a) J. M. Devers, as Chief Counsel of the Oregon State 

Highway Commission, be and he hereby is authorized and directed per- 
sonally, or through a member or members of the Legal or Right of Way 
steffs, to attempt to agree with the ower or owners of properties 
described on the attached sheets with respect to the compensation to 
be paid for said property or properties, together with the damage, if 
there be damage, to the remainder of the said properties as a re- 
sult of the taking of properties to be appropriated for said projects, 
and is authorized and directed to attempt to agree with such owner or 
omers with respect to the compensation and damage, if there be damage, 
to be paid for a waiver, sale and transfer of all right or easement 
of access from the abutting property or properties to, into or over 
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Comes now the State of Oregon, by and through its State High- 
way Commission, and for its answer to the petition of petitioners here- 
in admits, denies, and alleges as follows: 

I. 

Admits paragraph 1. 

Iie 

Admits paragraph 2. 

III. 

Admits that it is not now practicable to construct a crossing 
above or below grade of the public highway at S. W. Emigrant Avenue 
by reason of the existing scarcity of necessary materials and other 
emergency factors, but denies that it is not practicable to construct 
a crossing above or below grade at said point because of topography, 
track, and highway elevations. 

IV. 


Admits paragraph 4. 


Admits paragraph 5. 
VI. 
Admits paragraph 6. 
VII. 
Admits paragraph 7. 
VIII, 
Admits paragraph 8. 
IX. 
Denies paragraph 9 with respect to consent of the State 
Highway Commission except as alleged and set out in the further and 
separate answer herein. 
X. 
Admits paragraph 10. 
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WHEREAS, the Oregon-Washington Reilroad & Navigation Company 
and the Union Pacific Railroad Company have submitted to this Commission 
for approval a petition addressed to the Public Utilities Commissioner, 
the which peititon the petitioners request an order permitting the con- 
struction of crossings at grade over certain streets in the City of 
Pendleton, one of which streets is S. W. Emigrant Avenue, over which 
said street the Highway Commission is directing state highway traffic 
as a part of the Pendleton—John Day Highway; and 


WHEREAS, this Commission desires to cooperate with the pe- 
titioners, in so far as may be consistent with public interests and in 
line with the Commission's duties and responsibilities, but this Com- 
mission cannot accept as true all of the matters and allegations set 
forth in said petition, nor can this Commission share all of the con- 
clusions drawn from and based upon said alleged facts; and 


WHEREAS, this Commission's position with respect to the alle- 
gations and matters set forth in said petition with respect to the 
crossing of Emigrant Avenue is disclosed in its answer to the petition, 
which answer the Commission has directed its Cnief Counsel to file with 
the Public Utilities Commissioner; and 


WHEREAS, this Commission is advised that because of an exist- 


ing emergency all of the said crossings, including the crossing, of 
S$. W. Emigrant Avenue have been constructed and therefore the making 
of an order at this time will not alter the physical facts; 


THEREFORE, BE IT AND IT HEREBY IS RESOLVED that the Oregon 
State Highway Commission consents to the making and issuance of an order 
by the Public Utilities Commissioner as prayed for in said petition, 
but this consent is subject to and conditioned on the matters and things 
alleged in the Commission's answer, a copy of which answer is hereto 
attached. 


BE IT FURTHER RESOLVED that the formal consent made a part 
of said petition be executed by the members of this Commission, subject 
to the matters set forth in said answer. 


BE IT FURTHER RESOLVED that a copy of this resolution be 
attached to said petition. 


BEFORE THE PUBLIC UTILITI£S COMMISSIONER OF OREGON 


In the matter of the application of ) 


Oregon-Washington Railroad & a, amc ) 
Company end Union Pacific Railroa ) 
Com for authority to construct ) ANSWER 
add sige? tracks at grade across 
S. W. Oth Street, S. 7. 7th Street ) 

W. Emigrant Avenue, S. W. 13th Street ) 


Ss. 
and S. W. Court Place in the City of 
Pendleton, Oregon } 
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1. That vehicular traffic moving along the trafficway fronting 
9 a be restricted to one-way traffic movement from west 
south. 


2. That the parking of vehicles along the property frontage be 
prohibited at all times. 


3. That entrance to the property be limited to a driveway 
from Ankeny Street, and that exit therefrom be limited to a drive- 
way leading to Union Avenue. 


He recommended advertising the property for sale to the highest bidder 
therefor with such restrictions. The Commission approved the recommendation 
with unanimous vote upon motion by Commissioner Schaupp which was seconded 
by Commissioner Chessman. 


The Assistant Attorney reported an inquiry from a Mr. 0. D. Kieffer 
relative to the purchase of a small tract of land situate adjacent to the 
Dayton-Amity Secondary Highway in Yamhill County. He advised that the tract 

‘contains 5.92 acres and that it was acquired by the state at a rate of $100 
per acre. Mr. Kieffer, he said, has offered to pay $500 for this land and 
to relinquish the right of access to the highway therefrom. He also advised 
that the property is not needed for state highway purposes. After discussion 
the Commission authorized the advertising of this property for sale to the 
highest bidder subject to the condition that the deed shall contain pro- 
vision prohibiting access to the highway from the tract. 


The Assistant Attorney reported the results of further negotiations 
with respect to the sale of the property ecquired from Gordon Smith adjacent 
to the Boardman-Stanfield Highway, Umatilla County, on which is located a 
small lake which certain parties in Pendleton desire to use for duck hunting 
purposes. He advised that he contacted the interested parties who now offer 
to pay $1,200 for this property, and -.inted out that such sum is $1,700 less 
then the appraised value of the property. He requested instructions. After 
discussion, the Commission decided unanimously not to sell the property, such 
action being taken upon motion of Commissioner Schaupp which was seconded by 
Commissioner Chessman. 


The Assistant Attorney also orought up for discussion the matter of 
restrictions in the form of deed covering property being acquired from the 
Pilot Rock Lumber Company for timber preservation purposes along the Pendleton- 
John Day Highway in Umatille County. He advised that when negotiations were 
being carried on with respect to this purchase, the company agreed to sell 
the property to the state at the agreed price provided the state would permit 
the company to maintain a logging camp within the area and to construct and 
maintain logging roads and trails thereon for a period of 20 years. However, 
subsequently, the company has changed its attitude and now desires these 
privileges for a period of 30 years. He recuested instructions whether or not 
to accept the deed on such basis. The matter was discussed at some length, 
but action thereon was deferred until the following day when a map of the 
location and further details are to be supplied by the Assistant Attorney. 
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For a further and separate answer, this answering party alleges 
as follows: 


da 


That it has no jurisdiction over or interest in the proposed 
crossing of S. W. 6th Street, S. W. 7th Street, S. W. 13th Street, and 
S. W. Court Place. 


II. 


If the Public Utilities Commissioner should find that the 
proposed crossing of S. W. Emigrant,Avenue will not create an unduly 
hazardous condition, then this answering party gives its consent to 
the construction and maintenance of an additional crossing at grade 
at said point for the duration of the present emergency. This consent 
is given without prejudice as to any future action which may appear 
desirable in regard to a separation of grades at said point at such 
future time as it may appear that a separation of grades should be 
made in the interests of public safety, convenience, and necessity. 


WHEREFORE, this answering party prays that any order which 
may be entered in the above entitled matter, particularly with refer- 
ence to the crossing of S. W. Emigrant Avenue, be in accordance with 
the allegations herein made. 


Dated at Salem, Oregon, this 9th day of May, 1944. 


STATE OF OREGON, by ard through its 
State Highway Commission 


ee Oe 
J. W. DeSOUZA 
R. W. DeARMOND 


Attorneys for Oregon State Highway 
Commission 

State Office Building, 

Salem, Oregon 


The Engineer brought up for discussion the sale of certain state- 
owned property situute at the southwest corner of the intersection of south 
east Ankeny Street and southeast Union Avenue, Portland, concerning which 
inquiry has been made by Boquist and Clark Company, Portland. He suggested 
the sale of this property if a satisfactory offer is secured and provided 
that the deed of conveyance contains provisions for the following: 
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After careful consideration of the matter, the Commission approved the Engineer's 
recommendation and by unanimous vote adopted the following resolution with 
regard thereto upon motion of Commissioner Schaupp which was seconded by 
Commissioner Chessman. 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Pacific Highway know as the 
Sexton Mountain Section in Josephine County, the southerly terminus of 
which is at highway engineer's station 812+00 of the reconstructed 
line and opposite to highway engineer's station 474+02 of the old high- 
way, or mile post 268.40, and the northerly terminus of which is at 
highway engineer's station 432+10 of the reconstructed line and op- 
posite to highway engineer's station 873+94.5 of the old highway, 
which is mile post 260.83; and 


WHEREAS, by reason of the relocation of said section of 
said highway portions or units of the right of way of the highway as 
formerly located have been gliminated from the boundaries of the new 
location, some of which eliminated sections or areas are no longer 
needed for highway or other public purposes, while other portions or 
sections are needed and must be retained for public use; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the dis- 
position to be made of the areas and sections of the right of way of 
said highway affected by reason of said relocation; 


NOW, THEREFORE, B« IT AND IT HEREBY IS RESOLVED by this Com- 
mission as follows: 


1. The area of land within the limits of the old right of 
way which lies between engineer's station 835+28.6 and engineer's 
station 873+94.5 of the old highway (engineer's station 432+10 of the 
reconstructed line), and which area is show colored in brown on the 
map attached hereto, which map is marked "Exhibit A" and by this 
reference is made a part of this resolution, is no longer needed for 
highway or other public purposes and therefore all of said area colored 
in brow is eliminated from the right of way of said highway, and such 
title, interest or right which the State has or may have had in said 
real property is hereby permitted to revert to the owners of the real 
properties abutting directly upon the said area colored in brown. * 


2. That the portions of the old right of way which by 
reason of the relocation of the said highway are no longer within the 
boundaries of the new right of way and which portions are confined 
within the highway engineer's station 570+85 and highway engineer's 
station 594+10, also within highway engineer's station 749+75 and high- 
way engineer's station 774+10.4, and also within highway engineer's 
station 791+52.8 and highway engineer's station 806+84.0, and which 
areas are identified and show colored in yellow on said map attached 


*(Map filed in "Right of Way Abandonment and Retention" File-No. 119.) 
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oe oe was approved by the Commission on the following day. See ahead for 
e Se 


The Engineer presented an offer from Mr. Elmer Bankus, Brookings, 
Oregon, for an exchange of properties adjacent to the Oregon Coast Highway in 
Curry County. He advised that Mr. Bankus is interested in the state-owned lands 
in behalf of the Brookings Land and Townsite Company which would like to se- 
cure about 140 acres from the state. As consideration, the company will deed 
to the state 93.4 acres but, in addition thereto, wants the state to pay the 
company $3,000 in cash. It would be to the state's advantage to make this 
exchange of property, he said, if the deal were consummated on an even exchange 
basis, and on that basis the company would benefit to the extent of $240 con- 
sidering the price that was paid for the land. The matter was discussed brief- 
ly by the Commission, but action thereon was deferred until the following day 
when it was expected that Mr. Bankus would be present. (The matter was not 
reconsidered because Mr. Bankus did not make an appearance). 


The Attorney reported receipt of a request from the U. S. Maritime 
Commission for permission to use certain property in Portland that is owned 
by the state and the city jointly and which is under lease to the Maritime 
Commission for ferry purposes. He advised that the Maritime Commission now 
wishes to use the property in connection with the repair of ships; further, 
that the matter had been before the Portland City Council, which has evidenced 
its approval of such change in use on the condition that the Maritime Com- 
mission will pay $50 per day for the use of the area and will not place any- 
thing thereon that will impose upon the surface of the ground within a 
certain distance from the seawall, a weight in excess of 400 pounds per square 
foot, such restriction being necessary in order to protect the city's sea 
wall from damage. He read aloud a copy of the city's satinnane covering the 
matter. During the discussion, the Commission indicated that it cared not to 
enter into any such arrangement, however definite action on the matter was 
deferred until later in the session. (See ahead for decision). 


The Commission had under discussion the matter of petitioning the 
Westland Irrigation District, Umatilla County, for the exclusion of certain 
state-owned lands, particularly highway rights of way, from the irrigation 
district. The Attorney recommended approval of the petition so as to avoid 
the payment of taxes and other expenses involving the district. The Commis- 
sion approved the recommendation unanimously and thereupon signed the petition, 
such action being taken upon motion of Commissioner Schaupp which was 
seconded by commissioner Chessman. 


The Commission had under discussion the disposal of the right of 
way of the old Pacific Highway over Sexton Mt. in Josephine County which has 
been rendered valueless for right of way purposes in view of the fact that 
the highway has been reconstructed on revised alignment. The Engineer recom 
mended that a portion of the old right of way be retained for highway purposes; 
that a portion be abandoned in favor of the county for future maintenance as 
a county road, and that a portion be relinquished and allowed to revert to the 
ormers of the abutting property. He exhibited a map showing the old highway 
and its relation to the new highway, also showing the sections to be disposed of. 
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and shall file with the Clerk of Josephine County a like certified copy; 
and said County Court hereby is respectfully requested to take ap- 
propriate official action, by resolution or otherwise, by which the 
County shall accept the said abandoned section of the said old right 
of way shown colored in red on the map attached hereto and marked 
Exhibit A, and shall assume jurisdiction thereover as a county road 
and shall maintain the same for public purposes. * (See not on pre- 
ceeding page.) 


The Commission had under discussion the adoption of a route to serve 
the state highway traffic entering Klamath Falls from The Dalles-California 
Highway on the north and from the Klamath Falls-Lakeview and Klamath Falls- 
Malin Highways on the southeast, including the question of developing the 
roadside adjacent thereto as has been proposed by the Klamath Falls City Plan- 
ning Commission and the Klamath County Court. The Engineer submitted a map 
showing the proposed alignment and recommended adoption of the same as the 
permanent location of this highway. The matter was given very careful con- 
sideration by the Commission and, as a result thereof, the Commission decided 
‘to designate as a state highway route the location recommended by the Engineer 
and as disclosed on the map. The Commission also decided to acquire extra 
land along such route for future roadside development purposes. The following 
resolution with regard thereto was adopted by the Commission by unanimous vote 
upon motion of Commissioner Chessman which was seconded by Commissioner Schaupp. 


WHEREAS, the route over which state highway traffic enters 
Klemath Falls from The Dalles-California Highway on the north and from 
the Klamath Falls-Lakeview and Klamath Falls-Malin Highways at the 
easterly boundary of said City is attended and surrounded by conditions 
which make difficult and costly the construction thereover of a modern 
highway adequate for the needs of existing and potential traffic by 
motor vehicle; and 


WHEREAS, the Commission, as a result of careful study of 
traffic needs, factors of safety, convenience of operation, cost of con- 
struction and maintenance, conditions which contribute to traffic move- 
ment and other factors which enter into the problems of transportation 
by motor vehicle, has found it necessary and desirable to select and 
adopt as the route over which to construct a new highway for the accom- 
modation of traffic entering, passing through and leaving said City 
over said highways the alignment, location and course hereinafter de- 
fined; and 


WHEREAS, it is the opinion and finding of this Commission 
that the adoption of a highway route slong the alignment and course 
hereinafter defined will make possible the construction of a modern 
highway adequate for the service and convenience of motor traffic 
having occasion to travel said state highways with respect to both 
local and through traffic; 


hereto, are to be retained by the State and possession thereof and 
title thereto shall continue to remain in the State of Oregon, by and 
through its State Highway Commission, for use in connection with the 
construction, maintenance and operation of said highway and for such 
other public uses as said areas may serve. 


3. That the section or area of the old right of way which 
lies between highway engineer's station 474+02, opposite station 
812+00 of the reconstructed highway, and highway engineer's station 
554+50, and is otherwise show and identified colored in red on said 
Exhibit A, is hereby abandoned as any part of the right of way of the 
said state highway, but all of said abandoned section of the right of 
way of said highway is to remain and be mainteined as a public highway, 
but the Commission hereby surrenders all jurisdiction thereover and 
hereby consents that jurisdiction over said road may be assumed and 
exercised by the County Court of Josephine County and said road shall 
thereafter be maintained by the County for public use.+* 


4. The area show colored in green on said Exhibit A in- 
cludes right of way acquired for the relocation and reconstruction of 
the said highway and includes also some parts or areas of the old 
right of way not now incorporated within tne boundaries of the right 
of way proper. In connection with all of the said area colored in 
green it is the judgment and finding of the Commission that all of 
said area is and will be needed for highway right of way and likewise 
for highway construction, improvement, maintenance and other highway 
purposes and uses. For such uses and purposes, therefore, the Com- 
mission does hereby declare and order that possession of and title to 
all of the land or area shown colored in green on said Exhibit A 
shall be retained and held by the State, and shall not be permitted to 
revert to or become the property of abutting owers. 


5. The Engineer is hereby directed to erect and maintain 
at all places where there is a roadway approach or connection between 
sections of the old highway route located within said area colored in 
green and the new highway location effective barriers or gates adequate 
to bar the public from the use of or contact with all sections of the 
old highway located within said area colored in green. All such closed 
parts of the old highway shall be and are abandoned as parts of the 
public highway. 


6. The boundaries of all real properties acquired for rights 
of way and the boundaries of all real properties, title to which is to 
be retained by the State, shall be appropriately and properly marked 
on the ground by the Engineer with proper monuments and such boundary 
monuments shall thereafter be maintained in place. 


7. This resolution shall be entered in the minutes and 
records of the Commission, and the Secretary hereby is directed to mail 
to the County Court of Josephine County a duly certified copy thereof 


*(Map filed in "Right of Way Abandonment and Retention"File- No. 119 
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to said abutting properties; in other words, require and necessitate 
the acquisition of en abutting property owner's right and easement of 
ingress, egress and regress to, from, over and or across said highway. 


7. The Commission further finds and hereby declares that 
for the purpose of making possible roadside development along said 
route, and for the further purpose of making possible the reinstate- 
ment and reconstruction of park areas and recreational facilities 
heretofore constructed and maintained by the City, but which will be 
impaired and disturbed in connection with the said proposed project, 
it is necessary that additional real properties along and adjoining 
said route be acquired; all of which properties are to be surveyed 
and the boundaries thereof determined by the State Highway Engineer 
or his representatives. 


8. The State Highway Engineer is hereby directed to make 
or cause to be made all necessary surveys and perform all other en- 
gineering work needed or required for the proper marking on the ground 
of the route and location of said highway and for the proper determin- 
ation of areas of real property to be acquired. 


9. The said Engineer is further directed and instructed to 
prepare all necessary descriptions of real properties needed for said 
project as gontemplated in this resolution and deliver said descrip- 
tions to the Commission's Chief Counsel for use in connection with 
the preparation of special forms, deeds and other instruments required 
in the acquisition of said real properties or interests therein. 


10. The Commission does hereby order and direct its Chief 
Counsel, when supplied with necessary descriptions and other informa- 
tion and maps, to proceed at once to negotiate, and attempt to agree 
with the owners of all real property needed for said project and 
where agreement can be reached, take options on the real properties 
required, and deliver said options to this Commission for acceptance 
or rejection. 


ll. That there has been submitted to this Commission by 
the State Highway Engineer a map on which is disclosed and reflected 
the route and location of said highway and on which there is colored 
in blue properties to be made available by the City for said project, 
and there is likewise disclosed, colored in yellow, real properties 
which are to be made available by Klamath County for said project, and 
there is likewise disclosed and reflected on said map, colored in 
red, real properties which must be acquired by the State for seid pro- 
ject, which map for identification purposes bears the date of May 8, 
1944, and the signature of R. H. Baldock, State Highway Engineer, and 
which said map hereby is adopted as the officicl map of said location 
and route of said highway; and it is hereby ordered and directed that 
said map shall be filed and preserved in the permanent records and 
files of this Commission at Salem, Oregon. * 


*(Map filed with resolution under "Resolutions Adopting Surveys" eee 5 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COM- 
MISSION, all members being present and affirmatively voting, as follows: 


1. A route and location beginning at an intersection with 
The Delles—California Highway near and northerly of the overcrossing 
of the Southern Pacific railroad at the northerly entrance to the City 
of Klamath Falls; thence in a southeasterly direction on the easterly 
side of and adjacent to the railroad and U. S. R. S. Canal to Shasta 
Way; thence crossing the said canal and continuing in a southeasterly 
direction on the westerly side of the seid canal to a connection with 
South Sixth Street in the vicinity of the Altamont School south of the 
south city limits of Klamath Falls, said South Sixth Street being the 
route of the Klamath Falls-Lakeview Highway. Said route and location 
are more definitely fixed as showm on the map marked Exhibit A, and 
attached hereto and by this reference made « part hereof, and hereby 
is designated and adopted as tnheiroute and location of and for the 
state highway between said termini. (See note below)* 


2. The survey, field notes, map and other engineering data 
with respect to said new route and location between said termini here- 
by are, in their entirety, approved and adopted as the survey, field 
notes, maps and engineering data supporting and disclosing the route 
of the highway between said termini, and the Engineer hereby is directed 
to file all of said data, field notes and information in the office of 
the State Highway Commission at Salem, Oregon, where they shall be pre- 
served in the records and files of the Commission. 


3. This Commission does hereby find and declare that public 
necessity and public convenience require a relocation and rerouting of 
the highway along the said route and alignment and does further find 
and declare that public interest and public necessity require the con- 
struction of a highway over said new route and new alignment. 


4. The Commission does further find and declare that such 
route, location and alignment is located and planned in a manner which 
will be most compatible with the greatest public good and will do the 
least private injury or damage to the properties affected thereby. 


5. The Commission does further find and declare that in its 
opinion the proper construction, improvement and maintenance of a high- 
way along said adopted route and alignment necessitates and requires 
the acquisition of real properties and any arid all interest therein 
affecteti by or incorporated in the said route alignment and survey. 


6. The Commission does further find and declare that in 
connection with the acquisition of real properties needed and required 
for the construction and maintenance of a highway over said route and 
alignment the interests, welfare anda convenience of the public neces- 
sitate and require the accuisition of all right and easement of access 
from real properties abutting upon said highway and from said highway 


*(Map filed with resolution under "Résolutions Adopting Surveys" File-No. 1) 
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+] 
inviting serious accidents. The Engineer suggested that, to eliminate this 7s 
condition, there be constructed a guard rail in front of this place. He iv: 
requested instructions from the Commission relative thereto. After dis- ine 
cussion, the Commission authorized the construction of such guard fence if 33 
the owner of the garage will not stop the parking of automobiles in this : 
manner, The owner of the garage is to be notified of the Commission's f 
action and is to be given a reasonable length of time within which to com- aah 
ply therewith before the guard fence is erected. % 


The Engineer presented a report on maintenance headquarters locations 
now owned by the State Highway Department together with a suggested program 
for the construction of maintenance buildings on such sites over a period 
from 8 to 10 years. He requested authority to prepare plans for a 3-year 
building program for such projects immediately following the war. The matter é 
was discussed by the Commission at some length, tut action thereon was deferred 
to a future meeting. The Engineer was instructed to ascertain in the mean- 
time the procedure that is followed by the State Highway Departments in the 
adjoining states so that comparisons may be made. 


; The Commission discussed and by unanimous vote approved the 
Engineer's report dated April 12, 1944 with reference to the reconstruction of 

the St. Helens Pulp & Paper Company's logging railroad overcrossing of the 

Lower Columbia River Highway at MileBst 89.51 in Clatsop County. The Com- 

mission ordered that a copy of this report be forwarded to the Company for 

its information. 


A letter was presented from the Brooks-Scanlon Lumber Company re- 
questing approval of its plan to construct a logging railroad crossing of the 
McKenzie Highway at grade just west of the town of Sisters, Deschutes County. 
The Engineer recommended that the Commission refuse to approve such construc- 
tion inasmuch as it would create a serious hazard for the users of this 
important highway. Moreover, it is contrary to the Commission's established 
policy with respect to such matters. The Attorney advised that the Commis- 
sion has authority to prohibit such construction if it so desires, and it is 
within the province of the Commission to so recommend to the Public Utilities 
Commissigner when the public hearing is held on the matter. After discussion, 
the Commission decided not to permit the crossing if it can be avoided. 
Motion to that effect was made by Commissioner Chessman, seconded by Com- 
missioner Schaupp and carried by unanimous vote. The secretary was instructed 
to inform the Brooks-Scanlon Lumber Company of the action taken and to ad- 
vise the company that the Commission would oppose the grade crossing if the 
matter should come up for hearing before the Public Utilities Commissioner. 


The Engineer reported the results of his investigations with re- 
spect to permitting the transportation over state highwaysof loads consist- 
ing of one large log, and involving weights and dimensions in excess of those 
now allowed by tolerance. He advised that the case of immediate concern is 
that of Mr. George Gray, Seaside, who wants authority to conduct such move- 
ments over the Necanicum, Wolf Creek and Oregon Coast Highways from the 
bridge over the North Fork of the Nehalem River to a point just south of the 
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12. The State Highway Engineer hereby is instructed and 
directed to physically locate and mark with proper monuments and markers 
on the ground the said route and location between said termini, and 
likewise locate and mark with proper monuments or markers all of the 
real properties which are to be acquired, provided or made available 
for said project. 


13. Said State Highway Engineer is further ‘nstructed to 
prepare said section of said highway for proper and adequate improvement. 


14. Thet this resolution be entered in the minutes and records 
of the State Highway Commission as of this date and duly certified 
copies thereof mailed to the following: The Mayor of the City of Klamath 
Fells, the County Judge of Klamath County, and W. H. Lynch, District 
Engineer, Pulic Roads Administration. 


In this connection the Attorney presented a form of agreement with the City of 
Klamath Falls and Klamath County covering acquisition and development of the 
extra lend that is needed for roadside beautification. The provisions of this 
proposed agreement were discussed and approved by the Commission by unanimous 
vote. (The agreement was signed by the Commission on the following day.) 


The Engineer brought up for discussion a complaint from the Cottage 
Grove Chamber of Commerce regarding traffic signs maintainsd on the new high- 
way through Cottage Grove, particularly those prohibiting left-hand turns 
at certain intersections. It appears that some confusion prevails among the 
local citizenry with regard to the meaning and application of such signs. 
The Engineer advised that the matter has been investigated by Acting Traffic 
Engineer, Mr. F. B. Crandall, who advises that, while there exists some con- 
fusion with regard to the signs, which he has explained to the local people, 
the main thing that they have in mind is to secure authority for north-bound 
traffic to make a left-hand turn off the highway onto Eighth Street, which is 
now prohibited. According to the report, the present bus station is located 
on Eighth Street, and north-bound buses are now obliged to turn off th~ high- 
way at Sixth Street and to make two right angle turns enroute to the +..tion, 
whereas the turns could be avoided if buses were allowed to leave the high- 
way at Eighth Street. The Engineer recommended that the request be denied 
because of the traffic hazard that would be created if traffic were allowed 
to cross the highwey at this point. The Commission approved the recommendation 
by unanimous vote upon motion by Commissioner Schaupp which was seconded by 
Commissioner Chessman. 


f 
t 
; 
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The Engineer brought to the Commission's attention a hazardous 
parking condition that exists on the Oregon Coast Highway in Reedsport, near 
the junction with the Umpqua Highway. It appears that autoists desiring 
service at a place called "Love's Garage" park their cars at right angles to 
the highway, the back end of their cars being so close to the traveled portion 
of the highway that a hazardous condition is created for highway traffic, 
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trucks could onerate over the roads without sayment of gasoline tax or license 
fees and with weights far in excess of those permitted ‘under present 
statutes, thereby reducing highway department revenues, which might become 
serious in theevant thecoftmty courts made such arrangements generally through- 
out the state. The Attorney advised that the county courts have no authority 
to’ \@ive the payment of fees or taxes or to increase weights over present 
statute limits; however, if the state intervened, it probably would result in 
undesirable controversy. He suggested that it would be advisable to obtain 

a ruling from the Attorney General to ascertain whether or not the counties 
had the authority to enter into such agreements. As a result of discussion, 
motion wes made by Commissioner Chessman that the Attorney secure such a 
ruling from the Attorney General. The motion was seconded by Commissioner 
Schaupp and carried by unanimous vote. 


A letter wis presented from County Judge D. N. Busenbark, Douglas 
County, with regard to the issuance of overlength permits covering log haul- 
ing over public roads in Douglas County. Judge Busenbark alleges that permits 
issued by the State Highwey Commision covering such movements over state 
highways are used by the operators as authority for hauling the same length 
loads over county roads which cannot accommodate movements of such length. He 
sugzests that the county should be considered when permits for overlength loads 
are issued by the state and that the over-all length of a load of logs should 
be limited to 65 feet. The Engineer advisec that he discussed this matter 
with Judge Busenbark on the occasion of his visit to Roseburg recently and that 
he believes the county court would be satisfied if the Highw-y Department's 
permits contained a clause to the effect that the permit is limited to oper- 
ation on state highways only and if a copy of each permit were sent to the 
county court for its information. The Commission deferred action on the 
matter pending a conference with Judge Busenbark on the following day. (Judge 
Busenbark signified his approval of such arrangement at this conference. The 
Commission also approved it and ordered it put into effect immediately. See 
ahead for details of the conference.) 


The Engineer reported on the cost to improve the Little Nestucca 
Secondary Highway in Lincoln County as a timber access road project to 
facilitate the movement of logging trucks. He estimated that it would cost 
about $30,000 to put the road in suitable condition to serve large scale 
operctions of this kind, and advised that he discussed with Mr. Brundage, 
Western Log and Lumber Administrator, end with Mr. E. J. Runquist of the 
Doernbecher Manufacturing Company, Portland, which operates over the road, 
the possibilities of financing the project jointly, 1/3 with timber access 
road funds, 1/3 with funds provided by the Doernbecher Mariufacturing Company 
and the balance with State Highway funds. The Doernbecher M nufacturing 
Company, he said, agreed to pay its 1/3-share, but Mr. Brundage refused to 
aporove the expenditure of timber access funds, so the project cannot go 
forwerd unless ad itional funds are provided from some other source. He 
sug ested that the Commission might pay one-half of the expense if the Doern- 
becher Manufacturing Company will contribute a like amount. The Commission 
approved such arrangement by unanimous vote and instructed the Engineer to 
discuss the matter with Mr. Runquist on such basis. 


The Engineer also brought up for discussion the proposed improve- 
ment of the Santiam Highway in Linn County as a timber access roag ,tp 91944 


Lewis and Clark River bridge near Astoria. He recommended the granting of 
permits for such movements over such route under the following conditions: 


"Movement of a single-log load transported on the specific 
vehicles and subject to the axle weights and axle spacing as herein- 
after mentioned will be permited from a point on ORE53 just north of 
the bridge spanning the North Fork of the Nehalem River, thence along 
ORE53 to the junction with ORE2, thence along ORE2 to a junction with 
US1Ol, thence along US1Ol to a point just south of the Lewis and 
Clark bridge. 


"Subject to all the conditions, terms and agreements printed, 
typed or written below and on the reverse side hereof and not other- 
wise, the above-mentioned permittee is hereby authorized to transport 
on tandem-axle truck and tandem-axle trailer loads consisting of one 
log, the maximum size of which will be 20 feet in length with average 
diameter of 8 feet, or 25 feet in length with an average diameter of 
7 feet, with the further provisions that the distance between the 
center of one set of tandem axles and the center of the other set of 
tandem axles be not less than 16 feet, provided, however, that a single 
log of greater dimensions may be transported if the gross weight does 
not exceed 70,000 pounds, the maximum load on either set of tandems 
not to exceed 32,000 pounds. No tolerances are allowed in connection 
with such movements. 


" Likewise, movement will be permitted of a single-log load 
placed on a single-axle truck and tandem-axle trailer provided the 
distance between the driving axle and the center of the tandem axles 
is not less than 15 feet and further provided that the gross weight 
does not exceed 18,000 pounds on the driving axle and 36,000 pounds on 
the tandem axle and the total load does not evceed 63,000 pounds. 
Tolerance of 1,000 pounds per axle will be permitted but no tolerance 
on the total gross weight will be permitted. 


"The above permit is issued for the transportation of a 
single-log load over the specific section of highway given herein and 
not otherwise. " 


The attorney advised that the Commission has authority to grant 
such permits under the provisions of the Emergency Law enacted by the 1943 
Legislature. The Commission thereupon by unanimous vote approved the granting 
of permits to Mr. Gray and others who operate over the same route, as recom- 
mended by the Engineer. 


The Engineer brought to the attention of the Commission a procedure 
that is being followed by some of the counties of the state with respect to 
the transportation of logs over county roads. It appears that in certain 
instances the county courts have entered into agreements with logging com- 
panies for the use of county roads as private logging roads provided the 
companies will maintain the roads in good condition and will not close them 
for public use. The Engineer advised that by such an arrangement logging 
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a cut-off highway between Unity and Prairie City, by-passing the John 
Day Highway between these points, as a postwar project and also request- 
ing an immediate survey of the same. The Engineer described the loca- 
tion of the proposed cut-off and called attention to a previous request 
for the construction of the new highway extending from Prairie City to 
Baker via Granite and Sumpter. He gavé as his thought that neither of 
these projects is eligible for the postwar program and should not be 
given serious consideration for a long time in the future. For such 
reason and because the projects are very costly, he recommended that 
the request for both projects be denied and that the request for the 
survey be deferred until such time as the Commission is ready to con- 
sider the projects for construction. The Commission approved the 
recommendation unanimously. 


A petition was presented from residents of Juntura and 
Drewsey recuesting the improvement of certain county roads in their 
district. The Commission denied the request because the roads are 
not state highways, and it appeared to the Commission that they are 
not eligible for prospective postwar funds. Moreover, it was the feel- 
ing of the Commission that the improvement of roads now on the state 
highway system should be much further advanced before new road obliga- 
tions are assumed. : 


A letter was presented from the Eugene City Planning Com- 
mission requesting a study by High™-y Denertment Sngincers of 2 pro- 
posed highway connection along South High Street between the present 
highway on Broadway, in fugene, and the proposed route of the Pacific 
Highway which by-passes Eugene. A letter was also presented from 
Mr. J. F. Cramer, Superintendent of the Eugene Public Schools, oppos- 
ing such routing of this connecting road because it bisects school 
property and will interfere with the development of the same and will 
also create a hazard for school children. The Commission considered 
that the information furnished is not sufficient to justify the expense 
of a survey but authorized the Engineer to confer with both parties on 
the basis of data now available. 


The Engineer reported that the bridge over the sec nd crossing of 
the Wilson River on the Wilson River Highway is badly in need of repairs 
that are estimated to cost about $7,500. He advised that the bridge was con- 
structed several years ago on detour alignment and if repaired, will be 
suitable for the handling of traffic until a new bridge can be built on perman- 
ent alignment, which he judged would be some time in the future on account 
of war-time conditions. He requested authority to edvertise the repair work 
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facilitate the transportation of logs thereove, particularly the section hich 
extends from a point about .8 mile east of the town of Foster to a point 2.5 
miles east of Cascadia, 11.8 miles in length, He estimated that the improve- 
ment, which consists principally of strengthening and reoiling of the existing 
surface but includes some widening of roadbed, would cost about$l25,WUG and 
than an additional $1,000 would be required to pay for surveys and plans. In 
this connection he presented a letter from the Public Roads Administration 
advising that, in their estimation, this project is primarily an"extraordinary 
maintenance project"and, such being the ease, the Public Roads Administration 
could not approve the project on the basis of its being financed wholly with 
timber access funds, but would assume the payment of 75% of the cost if some 
other agency, either the state or the county, would assume the balance. The 
Engineer recommended acceptance of the offer. After discussion, the Commis- 
sion approved the recommendation on the basis that the state will pay 25% of 
the actual final cost of construction. The Engineer was thereupon authorized 
to make the necessary surveys and to advertise the project for bids as soon 

as plans and specifications can be prepared, It was understood that the state 
would advance funds to pay for construction and that the federal government 
would reimburse the state for its share of the expense. 


The Engineer reported that, due to the fact that it has been inm- 
possible to complete certain contemplated work along the Upper Columbia River 
Highway in the vicinity of Multnomah Falls and Oneonta, a condition exists 
at the large barrow pit at Oneonta which will become dangefous next winter 
unless precautionary measures are taken in the meantime. He advised that the 
excavation slope in the borrow pit is sliding and if not controlled, will 
eventually cover the highway and the railroad which is located nearby. He 
recommended the awarding of a contract to remove about 39,000 cubic yards of 
the material from the pit which, he said, would remedy the situation and 
would provide material that could be used to good advantage for widening on 
the Oneonta-Dodson Section. He estimated that the job would cost about 
$30,000. The recommendation was approved by the Commission by unanimous vote. 


The Secretary presented a letter from the Board of County Commis- 
sioners of Multnomah County recommending the following projects for considera~ 
issu by the Commission in the formulation of its postwar construction program. 


1. Complete Highway No. 30 (State, #2) - Columbia River 
Highway, as in accordance with your proposed improvements. 


2. Pacific Highway (State #1) - widen Union Avenue approach 
to the Interstate Bridge, with grade separation at Vancouver Avenue 
intersection. 


3. Extend Cascade Highway #160 to Marine Drive, with grade 
separation as far as possible at all main road and railroad crossings. 


The Commission took no action on the matter. 


The Secretary presented communications from J. 0. Hardman, Unity, 
Oregon, and from the Vale Chamber of Commerce requesting the construction of 
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to and compliec with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construc- 


tion and improvement with the funds above specified the following 
streets in the following named cities: 


City of Cove - Main Street, Conklin Lane, Ash Street, Poplar 
Street, Caddie Street, Foster Street, Brogan Street, Church 
Street, High Valley Road, French Street, Hill Street, 
Second Street, Hibbler Street, First Street, Water Street 
and Orchard Street. 


City of Maupin - Grant Avenue, 5th Street and 6th Street. 
City of Stanfield - Coe Avenue 


City of Oakridge - Crestview Avenue and the intersection of 
Crestview Avenue and First Street. 


City of Hines - Hanley Boulevard, Roanoke Avenue, Barnes 
Avenue, Quincy Avenue and. Ogden Avenue. 


City of Aurora - 2nd Street, 3rd Street, Liberty Street, 
Bobs Avenue and Main Street. 


City of Salem - South River Road and various city streets 
and bridges as required. 


City of Jefferson - 3rd Street. 
City of Echo - Dupont Street and Bridge Street. 
City of Sandy - Center Street. 


City of Monmouth - College Street, Clay Street, South Broad 
Street, Bently Street, Cattron Street, North East Street, 
East Jackson Street, South Craven Street, South Street, 
Gwinn Street, West Street, Powell Street and South Monmouth 
Street. 


City of Monroe - Commercial Street, Main Street, Railroad 
Street, Walnut Street, Chestnut Street, Wilson Street and 
Howard Street. 


City of Silver Lake - Center Street, South Street, lst Street, 
2nd Street, 3rd Street, 4th Street, 5th Street and 6th 
Street. 
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for bids to be received at the next meeting. The Commission approved the 
request by unanimous vote. 


The Commission considered and denied a request from the Illinois 
Valley Chamber of Commerce, Cave Junction, Oregon, for sidewalk construction 
along the right of way of the Redwood Highway between the towns of Cave 
Junction and Kerby, a distance of 1,9 miles, which work the Engineer estimated 
would cost about $4,000. The Commission considered that the expense is not 
justified at the present time because of the falling off in highway travel. 


A petition was presented from property owners residing adjacent to 
the Pacific Highway south of Grants Pass requesting the filling in of the 
highway borrow pits and d~ainage ditches along this highway between Hamilton 
Lane and Fruitdale Grange Hall in order to improve the sightliness of the 
roadsides and to eliminate unsanitary conditions. The Engineer advised that 
the request has been investigated by Division Engineer K. D. Lytle, who es- 
timates that the work involved will cost about $14,300. He recommended tiat 
the request be denied. The Commission approved the recommendation by unanimous 
vote. : 


The Commission had under consideration the approval of plans sub- 
mitted by a number of cities and towns for city street construction and 
improvement with State Tax Street Funds apportioned to them under the pro- 
visions of Chapter 371, Oregon Laws, 1943. In this connection, the Secretary 
presented resolutions from such cities end towns outlining their plans for 
such improvement. After careful consideration, the Commission approved the 
plans as outlined therein and thereupon by unanimous vote adupted the follow- 
ing resolution with regard thereto on motion of Commissioner Chessman which 
was seconded by Commissioner Schaupp. 


~v 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or tomms hereinafter named for disbursement during the calender 
year 1944 for street purposes as provided in said law the several sums 
or emounts set opposite the name of the respective city or tow: 


Cove $ 440.87 Monroe $ 427.14 
Maupin 366.71 Laf ayette 561.74 
Stanfield 331.00 Silver Lake 133.22 
Oakridge 714.19 Lostine 280.18 
Hines 929.82 Summerville 109.87 
Aurora 313.14 Falls City 982.01 
Salen 42,450.15 Adams 232.il1 
Jefferson 657.73 Harrisburg 854.28 
Sandy 649.64 Estacada 722.43 
Echo 384.56 Condon 1,175.66 
Monmouth 1,325.37 Halfway 571.35 
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AND, WHEREAS, each of said cities and towns has, by ap- 
propriate action evidenced by resolution or other official instrument 
certified copies of which have been filed with the Commission, conformed 
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The Engineer requested authority to make a relocation survey of The 
Dalles-California Highway from Main Street in Klamath Falls to a junction 
with the Green Springs Highway, a distance of about 2 miles. He explained 
that such survey will consist simply of retracing the alignment, making 
property ties, and preparing right of way descriptions, and is estimated to 
cost about $1,250. The Commission approved the request by unanimous vote. 


The Commission had under consideration the adoption of relocation 
surveys completed by the Engineer for the following highways: Caxyonville- 
Josephine County Line Section of the Pacific Highway in Douglas County; 
Elgin-Doswell Ranch Section of the Wallowa Lake Highway in Union County. 

The Engineer exhibited maps of both surveys and explained details in con- 
nection with each. After discussion Commissioner Chessman moved the 

adoption of both surveys as reported by the Engineer. The motion was seconded 
by Commissioner Schaupp and was declared by Chairman Banfield carried by 
unanimous vote. The folloving resolutions relative thereto received the 
unanimous vote of the Commission: 


WHEREAS, the Pacific Highway between Canyonville and Wolf 
Creek is, with respect to curvature, grade, and width of roadbed, al- 
together inadequate for the needs and requirements of modern trans- 
portation by motor vehicle; and 


WHEREAS, the transportation of persons and property over 
public highways by private and for hire motor vehicles has developed 
to @ point where such means of transportation hes become an integral 
and essential part of the transportation systems and agencies of the 
State and the Nation; and 


WHEREAS, the volume and type of motor vehicles now using 
the public highways of the State and the Nation have become such that 
highway standards and highway designs of yesterday, and locations 
formerly accepted, are now inadequate to meet and comply with factors 
of safety, time element, weight of load, dimensions of vehicle and 
all other factors entering into the problem of transportation by 
motor vehicle over public highways; and 


WHEREAS, highway construction, maintenance and improvement 
are now and for some time have been financed in large measure by taxes 
and other charges imposed upon and paid by road users, and therefore, 
the convenience, safety and economy of time and cost of operation are 
of prime significance in connection with the transportation of persons 
and/or property by motor vehicle; and 


WHEREAS, highways which in design possess & minimum curva- 
ture, easy grade, two or more same-direction lanes, freedom fron 
access or intersecting roads, street or lanes, end into, to which, or 
from which abutting property owners have no, or at least a limited, 
right of access, constitute and are thoroughfares which in the opinion 
of the Commission afford and offer to the highway user economy of 
time, to public officials charged with upkeep economy of maintenance 
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City of Lafayette - Second Street, Fourth Street and Fifth Street. 


City of Lostine - Resort Street, Elizabeth Street, College Street, 
Cole Street, Roswell Street and Wallowa Street. 


City of Summerville - Main Street, Patten Street, Jefferson Street, 
First Street, Second Street, Third Street and Fourth Street. 


City of Falls City - 5th Street, Prospect Road, Boundary Street, 
Fairoakes Street, Alder Street, Bryant Street, Wood Street, 
East Avenue, Lombard Street, Bridge Street, Parry Road and 
Parry Street. 


City of Adams - Preston Street and Main Street. 


City of Harrisburg - Sixth Street, LaSalle Street, Kesling Street, 
Moore Street and Macey Street. 


City of Estacada - Zobrist Street, Perce Street and turn around 
at City reservoir. 


City of Condon - First Street, Second Street, Wells Street, 
Walnut Street, Gilliam Street, Summit Street, Court Street, 
Bayard St., Pennoyer Street, Potter Street, Lincoln Street, 
Cuurch Street, Oregon Street, Ward Street and East Street. 


City of Halfway - Bell Street, Dawson Street, Church Street and 
Center Street. 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this commission by the above named re- 
spective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 


proper officer in each of said cities and toms a duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and re- 
cords of this Commission as of the 9th day of May, 1944. 


IT 
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Counsel for use in the acquisition of necessary real 
properties at 
pout as the acquisition of real property may be ordered by the 
ommission. 


6. That nothing in this resolution with respect to the 
adoption of said relocated line, survey, field notes and other 
engineering data shall be deemed at this time to in any way affect 
or cause the abandonment of any part of the right of way of the 
original and existing location of said highway between said termini, 
but said existing highway between said termini shall be and remain 
the route and location of the Pacific Highway between said points 
until such time as this Commission may take official action abandon~ 
ing said existing route, and direction traffic over said new route. 


7. The map attached hereto, marked Exhibit A and by this 
reference made a part hereof, for identification purposes bears the 
signature of R. H. Baldock, State Highway Engineer, and the date of 
May 9, 1944, and hereby is adopted as the official map of said re- 
located line between said termini. Said map for further identification 
bears the number 6B11-15. (See note below) .* 


WHEREAS, the Elgin-Bosweil Ranch Section of the Wallowa 
Lake Highway in Union County in the opinion of the Commission is not 
adequate for the needs of modern motor vehicle traffic; and 


WHEREAS, for the purpose of making possible the construc- 
tion and maintenance of a highway adequate as to curvature, grade 
and other engineering features the Commission heretofore ordered 
and directed the State Highway Engineer to make or cause to be made 
a new survey for the purpose of finding a location and route better 
adapted to traffic needs; and 


WHEREAS, such survey has been made and the maps, field 
notes and other engineering data have been submitted to the Commis- 
sion by the Engineer with a recommendation that the same be adopted; 
and 


WHEREAS, in the opinion and judgment of the Commission a 
highway constructed along saic proposed route and survey will better 
serve the needs of the motoring public and will contribute to the 
convenience and economy of transportation of persons and/or property 
by motor vehicle over the public highways of the State; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS 
COMMISSION, all members being present and affirmatively voting, as 
follows: 


1. That the Commission does hereby find and declare that 
the relocation of the Elgin-Bosvell Ranch Section of the Wallowa 


#(Map filed with resolution under Resolutions Adopting Survey"File-No. 2) 
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costs, and to the public generally a reduction in the toll of life and 
health and a reduction in property damage; and 


WHEREAS, for the purpose of making possible the construction 
of a more adequate and safe thoroughfare between Canyonville and Wolf 
Creek the Commission has relocated said section of the Pacific Highway; 


NOW, THSREFORE, BE IT AND IT HEREBY 1S RESOLVED by this Com- 
mission, all members being present and voting affirmatively as follows: 


1. The Highway Commission does hereby find and declare that 
the relocation of the Pacific Highway between Canyonville and Wolf 
Creek is necessary and essential for the convenience, safety and ac- 
commodation of the motoring public, to the end that there may be made 
possible the construction, improvement and maintenance of « highway 
between said termini adequate in all particulars for existing and 
potential volume, type and character of traffic now using and which 
for long will use the said highway. 


2. That the survey of the relocated line between said ter- 
mini, which survey was heretofore made by the State Highway Engineer 
pursuant to instructions from this Commission and which survey has been 
completed and is now offered by the Engineer for approval and adoption, 
be and said survey and relocated line hereby is approved and adopted 


3. That the route and location of said highwey between said 
termini is more particularly described as follows: 


Beginning at Canyonville in Douglas County and thence 
southeasterly and southerly following closely the present 
highway to the county road to Anchor; thence southwesterly, 
in general being para}lel to and easterly of the present 
highway and on the easterly side of Cow Creek, to @ con- 
nection with the present highway in the North one-half of 
Section 35, Township 32 South, Range 6 West, W. M.; thence 
southerly following closely the route of the present high- 
way to the tom of Wolf Creek in Josephine County. 


4. That seid survey and all of the fieli notes, maps and 
other engineering data prepared by said Engineer or under his super- 
vision be and the same hereby are accepted and adopted as the survey, 
field notes and engineering data of and for said relocated line, and 
are ordered placed in the permanent files of the State Highway Com- 


mission at Salem, Oregon. 


5. The said State Highway Engineer is hereby instructed 
to make or cause to be made proper, appropriate and complete descrip- 
tions of all real properties needed for right of way or for other 
public purposes in connection with the construction of a highway over 
said route, and deliver said descriptions, together with the names of 
the owners of real properties involved, te the Commission's Chief 
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The Commission had under consideration the following requests for 
extensions of time within which to complete highway construction contracts: 


Henry L. Horn, Contract No. 2627, for the construction of the 
Denver Avenue Junction Project on the Pacific Highway East, Multnomah 
County, consisting of grading, bridges and paving, recuested an ex- 
tension of time from October 15, 1943 to March 23, 1944 within which 
to complete this job. He gave the following reasons for failure to 
complete the project within the specified time limit: change in the 
design of the footing for Structure No. 4; adverse weather conditions; 
and extra work ordered by the Engineer. The Engineer advised that the 
reasons given by the contractor for overrunning the specified time 
limit are substantially correct; but, in addition thereto, there were 
other things that contributed to the delay, namely, difficulties en- 
countered in securing necessary materiels, including plywood for 
which the priority rating furnished was too low to obtain quick 
delivery. He gave as his thought that Mr. Horn could have completed 
this project earlier if he had become properly organized to handle 
the work. Nevertheless, he recommended that the extension of time 
requested be granted without penalty. A letter was presented from 
the Public Roads Administration concurring therein. The Commission 
approved the recommendation by unanimous vote. 


J. F. Johnston, Contract No. 2643, for the construction of 
bridges on the Monmouth-Pedee Road in Polk County, requested an ex- 
tension of time from November 30, 1943 to April 26, 1944 within which 
to complete this job. He attributed his failure to complete the 
contract within the specified time limit to delay in obtaining certain 
materials. The Engineer advised that the reason given by the con- 
tractor for overrunning the time limit is correct, he having encountered 
considerable difficulties in obtaining lumber for the structures, 
particularly the Port Orford Cedar surfacing for the bridge decks. He 
recommended in view thereof that the extension of time requested be 
granted without penalty. A letter was presented from the Public Roads 
Administration concurring therein. The Commission approved the recom- 
mendation unanimously. 


A. H. Saxton & Son, Contract No. 2645, for furnishing crushed 
rock in stockpiles for the Hebo Rock Production Project on the Oregon 
Coast and Three Rivers Highways in Tillamook County, requested an 
extension of time from November 30, 1943 to April 4, 1944 within which 
to complete this job. They alleged that the exploration and develop- 
ment of a new quarry which was an uncertain factor, delayed the com- 
mencement of the work and was the principal reason that the project was 
not completed within the specified time. The Engineer advised that 
when this contract was awarded the contractor had another project under 
wey in the vicinity of Cannon Beach which he was allowed to complete 
before commencing the new work. Such delay in starting the project, 
he said, was the main reason for the contractor's overrunning the 
specified time limit. He recommended that the extension of time re- 
quested be granted without penalty inasmuch as the state has not been 
to extra expense by reason of the delay. Tne Commission approved the 


recommendation unanimously. 
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Lake Highway in Union County is necessary and essential for the con- 
venience, safety and accommodation of the motoring public to the enc 
that there may be made possible the construction, improvement and 
maintenance of a highway over said relocated route adequate in all 
particulars for the existing and potential volume, type and character 
of traffic now using and which for long will use the said highway. 


2. That the survey of said relocated section of said high- 
way, which survey was heretofore made by the State Highway Engineer 
pursuant to instructions from this Commission and which survey has 
been completed and is now offered by the Engineer for approval and 
adoption, be and said survey and relocated line hereby is approved 
and adopted. 


3. That the route and location of the Elgin-Boswell Ranch 
Section of the Wallowa Lake Highway in Union County is more particularly 
described as follows: 


Beginning in the Southwest quarter of the Northwest quarter 
of Section 14, Tormship 1 North, Range 39 East, W. M. near the 
easterly city limits of the City of Elgin; thence in a northeast- 
erly and easterly direction following the general direction of 
the present Wallowa Lake Highway to a connection with the westerly 
end of the reconstructed section of said highway in the Northeast 
quarter of the Southwest quarter of Section 2, Township 1 North, 
Range 40 East, W. M., Union County, Oregon. 


4. That said survey and all of the field notes, maps and 
other engineering data prepared by said Engineer or under his super- 
vision be end the same hereby are accepted and adopted as the survey, 
field notes and engineering data of end for said relocated line, and 
are ordered placed in the permanent files of the State Highway Commis- 
sion at Salem, Oregon. 


5. The said State Highway Engineer is hereby instructed to 
make or cause to be made proper, appropriate and complete descriptions 
of all real properties needed for right of way or for other public pur- 
poses in connection with the construction of a highway over said route, 
and deliver said descriptions, together with the names of the omers of 
real properties involved, to the Commission's Chief Counsel for use in 
the acquisition of necessary real properties at such time as the ac- 
quisition of real property may be ordered by the Commission. 


6. The map attached hereto, marked Exhibit A and by this 
reference made a part hereof, which map for identification purposes 
bears the signature of R. H. Baldock, State Highway Engineer, and the 
date of May 9, 1944, hereby is adopted as the official map of said re- 
located line between said termini. (See note below) .* 


*(Map filed with resolution under "Resolutions Adopting Survey"File-No. 3) 
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Contract No. 2652, with E. C. Hall Co., for furnishing 
crushed materials in stockpiles on the Redmond-Marks Creek / 
Section of the Ochoco Highway, in Crook and Deschutes Counties, ; 
completed on April 1, 1944. 


Contract No. 2662, with Birkemeier & Saremal, for con~ a 
struction of the Milwaukie Pedestrian Overcrossing on the rs 
oo Highway East, in Clackamas County, completed May 6, 


Contract No. 2676, with Rogers Construction Co., for 
furnishing crushed materials in stockpiles on the Garibaldi- 
Tillamook Air Base Section of the Oregon Coast Highway in 
Tillamook County, completed on April 25, 1944. 


ee i em 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway af 
projects be declared completed according to the terms of the respec- a 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


A letter was presented from the Board of Directors of the Umatilla 
County Farm Bureau requesting the immediate opening of the Elgin-Tollgate 
(Weston-Elgin) Secondary Highway which is now closed by snow cqnditions. 
The Engineer advised that when this communication was first received, he had 
conditions investigated by Division Engineer Paul Van Scoy, who estimated 
that it would cost about $500 to open the road by May 15, the snow at that 
time being some 3 or 4 feet deep for a distance of about 10 miles. However, 
since then conditions have changed from natural causes and today's estimate 
to open the road is only about $50. In view of the report, the Commission 
instructed the Engineer to open the road immediately. 


The Engineer brought up for discussion the desirability of changing 
the traffic signs at the intersection of the Corvallis-East Side Secondary 
Highway with Elm Street in the City of Albany. He pointed out that Elm 
Street is the old route of the Pacific Highway but was abandoned as such 
when the highway was reconstructed through Albany so that it no lonver carries 
the volume of traffic that it did heretofore. The existing signs at the 
intersection, he said, require traffic along the Corvallis-—East Side Highway 
to come to a stop before entering the Elm Street intersection. He recommended 
the designation of the Corvallis-East Side Secondary Highway a through high- 
way and the reversal of the signs so as to require Elm Street traffic to 
stop before entering the same. The Commission concurred in the viewpoint of 
the Engineer and thereupon, by unanimous vote, adopted the following resolution 
with respect thereto: ry 


WHEREAS, pursuant to resolution duly and regularly adopted 
by the Highway Commission and entered in the minutes and records of 


$ 
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Hord & Stuart, Contract No. 2650, for the construction of a rock 
and gravel revetment on the Oakridge Section on the Wiliamette High- 
way in Lane County, requested an extension of time from November 30, 
1943 to January 31, 1944 within which to complete this job. The 
following reasons were given by the contractor for failure to com- 
plete the project within the specified time limit: delay in the award 
of contract by the State Highway Commission; delay in securing a burning 
permit from the United States Forestry Service; high water occasioned 
by a flood which occurred during the month of October; and difficulties 
encountered in securing repair parts for their equipment. The Engineer 
advised that the reasons given by the contractor for failure to complete 
the work within the specified time limit are substantially correct; 
however, in addition thereto, it might be stated that some delay was 
caused by reason of the fact that the quantities of materials actually 
handled were considerably larger than were contemplated under the 
original contract. He recommended, in view of the circumstances, that 
the extension of time requested be granted without penalty. The 
Commission approved the recommendation by unanimous vote. 


The Engineer reported that contracts Nos. 2627, 2643, 2645, 
2650, 2652, 2662, and 2676, for the construction of state highway projects, 
have been completed according to the requirements of the contracts or modi- 
fications thereof, and that said jobs are now ready for acceptance. The 
following resolution accepting the above projects was offered and adopted 
by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2627, .ith Heary L. Horn, for grading, 
bridges and paving on the Denver Avenue Junction Section 
of the Pacific “ighway East, in Multnomah County, completed 
on March 23, 1944. 


Contract No. 2643, with J. F. Johnston, for bridge con- 
struction on Monmouth-Pedee Bridge Project on the Bridgeport- 
Monmouth County Road and the Dallas-Kings Valley Secondary 
Highway, Polk County, completed April 26, 1944. 


Contract No. 2645, with A. H. Saxton & Son, for fur- 
nishing crushed rock in stockpiles on the Hebo Section of 
the Oregon Coast and Three Rivers Highways, in Tillamook 
County, completed on April 4, 1944. 


Contract No. 2650, with Hord & Stuart, for rock and 


gravel revetment on the Oakridge Section of the Willamette 
Highway, in Lane County, completed on January 31, 1944. 
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The Commission confirmed the sale of an old tractor to the State 
Penitentiary for the sum of $350.00, authority for such sale having previous- 
ly been given to the Engineer over the telephone. 


The Commission by unanimous vote also confirmed the purchase of 
two portable paving plants from the Dallas Machine and Locomotive Works, Inc., 
at $16,500.00 each, being the amount of their bid submitted to the Board of 
Control following the March 28 meeting of the Highway Commission. 


The Commission likewise confirmed the oral authority previously 
given the Engineer to purchase an sutomobile costing about $1,700.00 for use 
by himself and the Assistant Highway Engineer. 


The Engineer requested authority to purchase one single-drum hoist 
for a truck assigned to the Bridge Department. He estimated the cost at 
$300 and advised that the hoist is to replace one worn out in service. The 
Commission approved the request unanimously. 


The Engineer asked the Commission to confirm the oral authority 
heretofore granted Assistant Maintenance Engineer, W. W. Stiffler, to attend 
a logging conference in Montana on March 30, 1944, at state expense. He 
advised that it is customary to record such authorizations in the minute book 
which is the reason for bringing it up at this time. The Commission approved 
such expense by unanimous vote. The Engineer was instructed to furnish each 
member of the Commission a copy of Mr. Stiffler's report on the conference. 


The Commission had under discussion the adoption of a policy with 
respect to the furnishing of plans and proposal forms to prospective bidders 
and to others, for highway construction projects. The matter was discussed 
at some length and, as a result, the Commission decided to make a definite 
charge of $2.00 for each set of plans except that no charge will be made for 
plans and specifications furnished the Associated General Contractors Associ- 
ation. The Commission ordered that a record of the costs be kept for a 
year or so in order to determine whether or not a $2.00 charge is proper, it 
being the idea of the Commission that the charge would be either increased 
or decreased according to the findings. 


A letter was presented from Mr. R. T. Moore, President of the Moore 
Mill and Lumber Company, Bandon, urging the Commission to grant the same 
tolerances to parties engaged in the truck hauling of green lumber that are 
granted parties engaged in the transportation of logs, which consideration, 
he alleges, will greatly facilitate the movement of lumber needed for war- 
time purposes. ‘The Commission denied the request as a matter of policy, 
however, instructed the Attorney to furnish a written opinion on the Commis- 
sion's authority in such matter. 


The Engineer requested instructions whether or not to start suit to 


collect rental from Contractors Hauser- Malcom- Tieslau for the use of certain 


state-omed equipment which they obtained under rentel agreement. He advised 
that the contractors rented the equipment in August, 1942 and, under the 
provisions of the agreement, should have paid $770.00 for the use of same. 
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the Commission as of the twenty-seventh day of April, 1943, the Highway 
Commission declared certain highways to be "through highways" under the 
provisionsd® Section 115-351, 0. C. L. A., and directed the State High- 
way Engineer to erect and maintain along the said enumerated highways 
or sections of highways at all points where streets or roads intersect 
or enter said highway or sections of highway, except at such points as 
are specifically noted in said resolution, signs or markers notifying 
drivers of vehicles to stop before entering or crossing the desig- 
nated through highways; and 


WHEREAS, pursuant to said resolution Elm Street in the City 
of Albany where said street intersects the Corvallis-East Side High- 
way, sometimes know as Fifteenth Street, was made a through highway 
and traffic entering the intersection at Elm Street over the Corvallis- 
East Side Highway was required to come to a stop; and 


WHEREAS, subsequent study and investigation has disclosed 
that because of the greater volume of traffic now using the Corvallis- 
East Side Highway said resolution should be amended so as to make the 
Corvallis-East Side Highway the through highway, and that Elm Street 
no longer be designated as a through highway. 


NOW, THEREFORE, BE IT AND IT HEREBY IS ORDERED that the 
resolution adopted by the Commission under date of April 27, 1943, 
under the authority and provisions of Section 11*-351, 0. ©. L. A., 
be and the same hereby is amended as follows: 


1. The Corvallis-East Side Highway hereby is declared to 
be a through highway, and Elm Street where said street intersects the 
Corvallis-East Side Highway is hereby reclassified from a through 
highway to a secondary highway so far as volume of traffic is con- 
cerned. 


2. The State Highway Engineer hereby is instructed to re- 
move the stop signs heretofore erected on the Corvallis-East Side 
Highway where the same intersects Elm Street in the City of Albany, 
end install and thereafter maintain said signs on Elm Street where Elm 
Street is intersected by the Corvallis-East Side Highway. 


3. The purpose of this resolution is to make the Corvallis- 
Bast Side Highway a through highway and require all traffic entering 
said highway over Elm Street or Elm Street extended to come to a stop 
before entering the intersection of the Corvellis-East Side Highway 
and Elm Street. 


4. That this resolution be entered in the minutes and 
records of the Commission as of the 9th day of May, 1944. 
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term of 12 months, beginning with noon of the expiration date shown on the 
respective policies, without payment of premium or other charge whatsoever. 

He also presented a statement showing the amount of War Damage Insurance 

owned by the State Highway Commission which comes within this category, total- 
ing $19,405,964.28. The Commission took no action on the matter. 


The meeting adjourned at 5:00 p. m. until 9:00 a. m. on the follow- 
ing morning. 


Portland, Oregon, May 10, 1944 


The State Highway Commission reconvened in regular session at 9:00 
a. me in the Stock Exchange Room of the Imperial Hotel. All members of the 
Commission, the Engineer, the Attorney, and the Secretary were present. Bids 
as follows for construction projects, sale of buildirgs, obsolete equipment 
and an accumulation of logs were opened and read in conformity with previously 
published notices following which Chairman Banfield announced that the awards 


would be made at 3:00 p. m. in the same room. 
LAKEVIEW AIRFIELD ACCESS ROAD PROJECT 


Babler and Conley, Portland $37,816.00 
Leonard & Slate, Portland 42,265.00 
Western Rock Company, Salem 43,981.00 
T. W. Thomas, Portland 54,090.00 
Natt McDougal Company, Portland 55,276.00 
KLAMATH FALLS-LAKEVIEW AND FREMONT HIGHWAYS 
LAKEVIEW ROCK PRODUCTION PROJECT 
M. C. Linninger & Sons, Medford $36,750.00 
T. W. Thomas, Portland 39,750.00 
Western Rock Company, Salem 43,350.00 
Babler & Conley, Portland 51,750.00 
OLD OREGON TRAIL HIGHWAY 
MEACHAM-~LA GRANDE ROCK PRODUCTION PROJECT 
Western Rock Company, Salem $21,983.00 
Northwest Development Company, La Grande 245543260 
R. 0. Dail, Portland 29, 398.00 
TRACT OF LAND SOUTH OF SALEM 
Proposal Proposal 
No. 1 No. 2 
(Cash Price) (Terms) 
Geo. F. Walgamot, Jefferson $ 2,250.00 


Hawkins & Roberts, Salem $ 1,500.00 
Donald & Audrey Watson, Salem 550.00 
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However, payment of only $245.00 has been made, the contractor alleging that 
some of the equipment was in such condition that he could not use it so should 
not be required to pay rental for it. He further advised that the bond fur- 
nished by the contractor as a guarantee of the payment of the rental charge 
has been released, so, in order to collect the balance due, it would be neces- 
sary to institute a lawsuit. He recommended in view of the circumstances, 
that the contractor be relieved from payment of the balance due. The Commis- 
sion approved the recommendation. 


The Attorney requested instructions whether to press the State's 
claim against a Mr. Lowell Hallock for damaging the Riverside Canyon Bridge at 
Oswego. He advised that the damage occurred when Mr. Hallock drove his car 
into a bridge railing; but Mr. Hallock alleges that he is not responsible be- 
cause he was ill, fainted, and lost control of his car; and his insurance 
company is using that as one of the arguments in refuting the claim. He further 
advised that he is in receipt of a letter from the doctor who attended 
Mr. Hallock immediately following the accident in which the doctor states 
that there is no question but what Mr. Hallock was ill at the time because 
his temperature was tested and found to be 104 degrees, which is very good 
evidence that Mr. Hallock's statements are true. After discussion, the Com- 
mission decided that it would be useless to attempt to collect the claim and 
accordingly instructed the Attorney to do nothing further with it. 


The Attorney also brought up for discussion the Commission's claim 
against the U. S. Army for damaging the Canyon Creek Bridge on the Pacific 
Highway at mile post 236.53. He advised that the amount of the claim is amall 
and that indications are that the government will pay it if the Commission 
will comply with certain governmental requirements which include the signing 
of releases and other papers in connection with the settlement. He requested 
authority to sign these papers in behalf of the Commission. The Commission 
approved the request and thereupon by unanimous vote adopted the following 
resolution with regard thereto: 


RESOLVED, that J. M. Devers, as Chief Counsel of the Oregon 
State Highway Commission, be and he hereby is authorized and empowered 
to present to the United States of America, the United States Army 
or the proper governmental agency, the claim of the State of Oregon, 
by and through its State Highway Commission, for reimbursement for 
damage done to the bridge across Canyon Creek on the Pacific Highway 
at mile post 236.53 on April 24, 1943, and the said Chief Counsel is 
further authorized to sign for this Commission all necessary papers 
in the presentation of said claim, and likewise sign all necessary re- 
leases or other papers necess:ry or required in connection with the 
presentation and settlement of said claim. 


The Secretary presented printed announcement from the Secretary of 
Commerce acting on behalf of the War Damage Corporation that all War Damage 
Corporation Insurance in force on March 31, 1944 will be considered by the 
War Damage Corporation as having been automatically extended for an additional 
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Mr. Morgan inquired as to the plans of the Commission for the in- 
provement of Main Street. He recalled that the former Highway Commission 
promised to oil this street and to install sewers therein. He was informed by 
Chairman Banfield that the present Commission has no knowledge of this obli- 
gation but will have the records checked. The Secretary was thereupon instruct- 
ed to make such check of the records and furnish each member of the Commission 
with a copy thereof. 


Mr. Garrison inquired whether or not it would be possible to obtain 
state equipment to do the oiling work on the proposed truck detour and if the 
City could accumulate for a couple of years the monies that it receives under 
the State Tax Street Fund Law so as to have enough money on hand to pay for 
the work. He said that the City would do the work if it could obtain the 
necessary equipment. He was informed by the Commission's Attorney that the 
City could hold such funds indefinitely if it filed with the Highway Commission 
a formal request as required by law. He was instructed by the Commission to 
see that the City is supplied with the proper forms. The Engineer advised 
that, so far as performance of the work is concerned, the Commission previously 
authorized him to assist the cities insofar as is possible with the equipment 
and crews thet are available and that he will be pleased to see what can be 
done in Nyssa. 


After further discussion of this matter, the Commission instructed 
the Engineer to investigate the City's problem and to prepare an estimate of 
the cost of performing the work. 


Mr. Garrison then asked the Commission to improve the county road 
which extends from the Nyssa-Adrian Secondary Highway to Overstreet Siding on 
the Union Pacific Railroad, about 3 miles north of the Town of Adrian. He 
said that this is a county road, but the county does not have the funds to 
finance the improvement, which is about 4 mile in length; and the improvement 
is badly needed in order to facilitate the movement of trucks hauling beets 
from the highway to the unloading point. He was informed by Chairman Banfield 
that it is contrary to the policy of the Highway Commission to perform such 
work on county roads and that due to the limited amount of funds that the Com- 
mission has at its disposal, it has adopted the policy that will not permit 
the placing of additional roads on the state highway system. The Gommission 
must adhere to this policy, he said, otherwise serious consequences will re- 
sult. Commissioner Schaupp suggested that the county court could finance the 
improvement using some of the gasoline tax money that it receives from the 
state. The delegation agreed to look into that feature. This concluded the 
conference. 


Reconsideration was given by the Commission to the restrictions 
contained in the deed from the Pilot Rock Lumber Company conveying to the state 
a recreational area adjacent to the Pendleton-John Day Highway in Umatilla 
County. The Assistant Attorney exhibited a map of the area as instructed by 
the Commission on the previous day and presented additional facts as requested 
at that time. After discussion during which the Commission indicated a re- 
luctance to accept a deed with restrictions of any kind, it was decided to 
complete the purchase on the basis of granting the company special privileges 
for 30 years rather than for 20 years as was approved by the former Commission. 
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RESIDENCE BUILDING AT FORFAR 


Lee Halsey, Newport $ 25.00 
PETROLEUM PUMP UNIT AT PORTLAND 


H. C. Witham, Medford $ 15.00 
LOGS ON MCTIMMONDS VALLEY ROAD 


No bids received. 


The Engineer explained for the benefit of the Commission the severa* 
matters concerning which delegations are to appear at this meeting. The Com- 
mission deferred its decision with respect thereto pending the conferences there- 
One 


A delegation from Nyssa consisting of Mr. Frank T. Morgan, Secretary 
of the Chamber of Commerce; Herschel J. Thompson, Mayor of Nyssa; Bernard T. 
Frost, Councilman, and Dale Garrison, Director cf the Road District and Master 
of the Oregon Trail Grange, was present and requested state assistance in the 
improvement of certain city streets over which they propose to route truck 
traffic in order to eliminate a dangerous condition that exists at the junction 
of the Old Oregon Trail and the Jordan Valley Secondary Highway in front of 
their high school. Mr. Morgan headed the group. 


He advised that the Old Oregon Trail and the Jordan Valley Secondary 
Highway come together at the west end of Main Street, directly in front of 
their high school building, causing 4 dangerous situation for school children 
which they believe can be eliminated to a very large extent by the rerouting of 
truck traffic on certain city streets. Moreover, it would eliminate the 
traffic congestion through their business district caused by trucks hauling 
sugar beets to the sugar factory on East Main Street, across the U. P. rail- 
road tracks. They suggested that trucks entering the tow from the Old Oregon 
frail should be routed along Park Avenue to First Street, thence along First 
Street to Main Street, at the western end of the railroed undercrossing, and 
that trucks entering from the Jordan Valley Secondary Highway shouid be routed 
slong King Avenue to First Street, thence along First Street to Main Street. 
They asked the Commission to designate and improve such streets as state 


secondary highways. 


The Commission explained that it could not approve the request with- 
out establishing a very undesirable precedent that would eventually involve 
the Commission in heavy expenditures for similar improvements in every town 
throughout the state, and that available funds would not permit a program of 
that kind without seriously affecting improvements on state highways. Chairman 
Benfield pointed out that the Commission feels that its responsibility ceases 
with the construction and maintenance of state highway routes and that the 
improvement of city streets is a local problem. He suggested that the Com- 
mission might have its Engineer make certain investigations of the project that 
they have in mind but made it clear that if that were done, it would not commit 
the Commission in any way whatsoever as to construction. 
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clerrly that the privileges granted therein are for movements over state high- 
ways only, and that where the movements are over county roads an additional 
permit must be obtained from the county court which has jurisdiction, also if 
a copy of each permit were furnished the county court of the county in which 
the operations of the permittee are being carried on. Judge Busenbark stated 
his approval of the suggestionsas did also the members of the Highway Commis- 
sion by unanimous vote. The Secretary was instructed to hereafter prepare 
and handle all log hauling permits in conformity therewith. 


Mr. Croft brought up the matter of improving the connection between 
the North Umpqua Road and the Pacific Highway, in Roseburg. He advised 
that extensive logging operations are being carried on in the upper reaches of 
the North Umpqua River and that the logs are truck-hauled into Roseburg over 
the North Umpqua Road, which has a very poor connection with the Pacific High- 
way involving several right-angle turns where on several occasions logs have 
fallen from the loads endangering pedestrian and other highway traffic. He 
sugested that this could be eliminated by extending the North Umpqua Road 
from its intersection with North Jackson Street directly west to a connection 
with the Pacific Highway, a distance of about one block, which would make it 
possible for the logs to be hauled directly to the mill south of Roseburg with- 
out passing through the city's business district. The State Highway Engineer 
exhibited maps showing the connection proposed by Mr. Croft and another pro- 
posed connection near the north city limits utilizing North Winchester Street, 
which is planned to serve traffic destined from the North Umpqua Road to points 
north of Roseburg. He explained details in connection with both projects, 
including a plan of triffic channelization. He estimated that tis state's 
share of the cost of both jobs would be between $20,000 and $30,000. He 
pointed out that while the North Umpqua Road is a county road under the jur- 
isdiction of the Douglas County Court, it very likely will be designated as 
a state highway at some future date, in view of which he believes that the 
State Highway Commission is concerned with its connection with the Pacific 
Highway to such an extent thet it could cooperate with the City and the County 
in accomplishing this improvement. He recommended approval of both projects 
on the basts of the state's performing and paying for the work required on 
the state highway right of way and the City and the County being responsible 
for the work beyond such limit. 


As a result of discussion, the Commission by unanimous vote author- 
ized the Engineer to proceed with the construction of the North Winchester 
Street connection immediately and to do what is required on the state highway 
right of way in connection with the other project if Douglas County and the 
City of Roseburg construct the portion off the state highway right of way. 


The Engineer presented information concerning the proposed Fosts 
Road Development, Portland, which recently has been revived by certain Portland 
interests. He read aloud his report dated October 5, 1935 to the former 
Highway Commission on this subject, and pointed out his recommendation at that 
time which was thet the present highwey be improved before the Foster Road 
Extension is undertaken notwithstanding that the report shows that there is 
some justification for the Foster Road Project. He advised that he is of the 
same opinion todey as he was at that time. The Commission took no action on 
this report. UMAY10 1944 
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Motion to that effect was made by Commissioner Schaupp, seconded by Commis- 
sioner Chessman and carried by the unanimous vote of the Commission. 


The Attorney requested instructions with regard to acquiring right 
of way for the proposed construction of the Lakeview Airport Access Road, bids 
for which were received by the Commission at this meeting. He advised that 
the Lake County Court is obligated to the federal government to acquire the 
right of way, but it appears that it has encountered difficulties and has 
asked the state for assistance. He inquired whether or not he should help the 
County, indications being that the case will have to be tried out in court as 
a condemnation proceeding. He explained, however, that the cost of the right 
of way would be paid by the government, which would reimburse the state for 
any advances made therefor. The Commission deferred a decision of the matter 
pending receipt of the tabulation of the bids received on this project. (The 
Commission later in the session authorized the Attorney to help the County 
and to condemn the property in the name of the State if necessary. See ahead 
for details.) 


A delegation from Douglas County consisting of County Judge D. N. 
Busenbark; Percy Croft, Roseburg City Councilman; H. C. Wells, Vice President 
of the Pacific Highway Association and Harold Hickerson, Secretary of the 
Roseburg Chamber of Commerce, was present in regard to log hauling and the im- 
provement of the North Umpqua County Road connection with the Pacific Highway 
in Roseburg, to facilitate such operations. Judge Busenbark headed the group. 


He advised that the Highway Commission has issued numerous permits 
for transportation of overlength loads over state highways in Douglas Coynty 
most of which loads originate in timbered districts adjacent to county roads 
and have to be transported over county roads in order to reach the state high- 
way. The operators, he said, are using the Highway Commission's permits as 
their authority to transport the loads over county roads, which not only causes 
the County Court considerable trouble but creates an undesirable hazard to 
other county road traffic because the county roads are not built to the same 
standard as the state highways and the movements cannot be accomplished with- 
out taking up most of the roadway at curves. He particularly referred to loads 
that come into the state highway at Sutherlin involving over-all lengths of 
85 feet. He advised that the County Court has set a limit of 60 feet for log 
movements over county rvads and suggested that the Commission set a limit not 
to exceed 65 feet over-all length for logs that are transported over state 
highways in Douglas County; also, that the County Court be consulted before even 
such permits are granted. 


It was explained to Judge Busenbark that the Highway Commission's 
permits are limited to operations over state highways and that the Commission 
has no desire or intention to control such operations over county roads re- 
gardless of the contention of the log haulers. Moreover, each permit contains 
a description of the section of state highway over which the movement is author- 
ized. The Commission's Attorney advised that the law as written does not 
authorize the Highway Commission to do what Judge Busenbark asks. During the 
discussion it was suggested that desired results might be obtained if the per- 
mits issued by the State Highway Department were to contain a clause stating 
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present regarding the completion of the North Santiam Highway between Niagara 
and Detroit, and the construction of a new bridge over the Willamette River 
at Salem. Judge Murphy headed the group. 


He spoke in behalf of the North Santiam Highway improvement and 
presented petitions from the following cities: Salem, Dallas, Hillsboro, 
Independence, Mt. Angel, Oregon City, Rainier, Silverton, Taft and Tillamook 
urging the Commission to adopt and designate as a state secondary highway 
the section of this road between Niagara end Detroit which is still under the 
jurisdiction of Marion County. He recalled the agreement between the County 
Court and the State Highway Commission for the maintenance of this section 
and advised that the Court is satisfied to continue under the arrangement and 
is simply bringing the matter to the attention of the Commission at this time 
because of the petitions of the other localities. Judge Murphy also advised 
that Army Engineers are now meking soundings at the site of the proposed dam 
across the North Santiam River with the view in mind that the dam will be 
constructed immediately following the war. He gave as his thought that now 
would be a good time for the State Highway Commission to acquire the right of 
way and offered in connection therewith the right of way of the existing 
county road for exchange purposes. The Engineer advised that arrangements 
- have already been made among the State, Public Roads Administration, U. Ss. 
Forest Service and the Army Engineers for the construction of the new highway 
when the war is over. Chairman Benfield remarked that the matter appears to 
be very well taken care of for the time being, so, in his estimation, no good 
would be accomplished by doing anything more at the present time. 


Mr. Wallace then brought up for discussion the matter of constructing 
a new Bridge over the Willamette River at Salem. He presented a letter from 
the Salem Chamber of Commerce urgently requesting such a new structure on & 
site to be selected by the Highway Commission; and that the existing bridge 
be dismantled and re~established at Independence as a part of the proposed 
short-cut highway between Salem and Independence, the work on this latter pro- 
ject to be financed as a cooperative venture among the State and Marion and 
Polk Counties. Mr. Wallace advised that their principal reason for bringing 
the matter to the attention of the Commission at this time was to ask the Com 
mission to euthorize a survey of the project without obligation whatsoever as 
to construction. The Engineer estimated that it would cost about $7,500 to 
make the survey. Chairman Banfield advised that the Commission is not in 
position now to make a definite decision but will take the matter under ad- 
visement and will let the delegation know later of the action taken. This 
concluded the conference. The matter was discussed further after the delega- 
tion's departure at which time the Commission decided unanimously not to author- 
ize a survey at this time because of the many commitments that it now has to 
similar survey projects. The Commission indicated, however, that it might re- 
consider the matter when it is known just how much money Oregon is to receive 
under the Postwar Construction Bill that is now pending in Congress. 
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Lieutenant G. A. Gentry and Warrant Officer L. Wiemer, representing 
the United States Coast Guard, came before the Commission in regard to the 
construction of a telephone pole line along the right of way of the Oregon 
Coast Highway between Newport and Florence. Lieutenant Gentry advised that 
the Coast Guard has entered into an agreement with the Waldport Telephone 
Company, which has a permit from the Highway Commission to maintain its poles 
along this section of the highway, for a joint use of poles; but it so happens 
that for a short distance both north and south of the Tow of Yachats the 
Waldport Telephone Company occupies the poles jointly with the West Coast 
Power Company, so along this section the Coast Guard will have to obtain an- 
other location for its poles in order to eliminate inductive interference. 

He requested authority for the Coast Guard to maintain its pole line along 
the westerly side of the highway at this location. The Engineer recalled 

the policy adopted by the former Highway Commission which prohibits pole line 
construction on the ocean side of the highway in this locality because of 
interference with the scenic view. He gave as his thought that the Commis- 
sion should not deviate from this policy but reserved a definite recommenda~ 
tion until he has had an opportunity to personally inspect the premises. In 
view of the Engineer's statements, the Commission deferred a decision on the 
matter pending receipt of the Engineer's report. The Engineer was instructed 
to make such inspection jointly with Lieutenant Gentry at a convenient date 
in the future. This arrangement was agreeable with Lieutenant Gentry. 


The Engineer brought up for discussion a request from the Federal 
Public Housing Authority for the construction of a pedestrian underpass across 
Denver Avenue, Portland, (Pacific Highway West) for the convenience and 

safety of school children and other pedestrians who are obliged to cross this 
highway between Vanport City and East Vanport, It was alleged that from 200 
to 300 children cross this highway at least twice a day and in addition thereto 
there is a considerable volume of pedestrian traffic that originates from bus 
travel; and unless protective measures are taken, serious accidents will re- 
sult. The Engineer submitted a plan of the proposed undercrossing which he 
estimated would cost between $7,000 and $8,400, according to whether treated 
or untreated lumber were used, and advised that the Housing Authority wants 

the State to contribute toward the cost of construction because it does not 
have available sufficient funds to pay the entire expense. He gave as his 
thought’ thet this is aFederal cllizatin-and that the State should not be re- 
quired to pay any of the costs. He recommended that the Housing Authority be 
given permission to construct the underpass on the highway right of way if it 
wants to, subject to his supervision, and will assume all costs in connection 
therewith. The Commission approved the recommendation unanimously. 
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The Engineer requested authority to attend at state expense a meeting 
of the Board of Directors of the American Association of State Highway 
Officials of which he is a member in Chicago on June 22, 1944 when matters of 
importance to the State of Oregon are to be discussed. He estimated that his 
expenses would not exceed $300.00. The Commission approved the request by 
unanimous vote, subject to approval by the Governor of the out-of-state travel 
expense, 

A delegation from Salem consisting of County Judge Grant Murphy, 
Paul Wallace and Ernest Miller, members of the Salem Chamber of Commerce, was 
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Fossil Park, he said, is not only of interest to the people of the State of 
Oregon but is a laboratory for the people of the entire world who will flock 

to this place to carry on research work. He further stated that the University 
is now preparing a manuscript which will be published in simple language 

later on for general public use. The Board of Education, he said, has gone 

as far as it can with the project until the State Highway Commission determines 
just what property it intends to acquire. He advised that he is in full accord 
with the State Parks Superintendent, Mr, S. H. Boardman, concerning such 
properties. Chancellor Hunter advised that the State Board of Education has 
approved Dr, Merriam's plan and will support him in every way. 


Chairman Banfield pointed out that the Highway Commission inspected 
the John Day Fossil Area on its trip through Eastern Oregon last summer and 
was very much impressed with the program outlined by the Parks Superintendent 
for the preservation of the fossil beds. As a result of this trip, he ad- 
vised, the Commission has authorized the Parks Superintendent to make a 
survey of the district to ascertain and report the outstanding tracts that 
should be purchased by the Commission with its limited means. The Commission 
has gone as far as it can,he added, until this report has been rendered. He 
.suggested that Dr. Meriam followup the matter with the Parks Superintendent. 
He expressed appreciation for Dr. Merriam's interest in the matter and for his 
efforts to date in behalf of this project. This concluded the conference. 


Messrs. Alfred A. Loeb, Thorftei Munger and Arthur Moulton, repre- 
senting the Recreational Committee of the Portland Chamber of Commerce, came 
before the Commission at this time in support of the Committee's previous re- 
quest for the development of wayside picnic spots along Oregon highways for 
the benefit of tourists. Mr. Loeb headed the group. 


They urged the Commission to arrange a program for the developement 
of such areas at 20 mile intervals, particularly along the main traveled high- 
ways. 


Chairman Banfield pointed out that there are some 7,000 miles of 
highweys on the state highway system and if the Highway Commission should en- 
bark on a program of constructing a picnic spot every 20 miles, the cost of 
development would run into a very lerge figure, moreover, the maintenance 
expense would be enormous and much more than the Highway Commission could 
stand. He did not believe that the expense is justified. It was his thought 
thet the Commission must give its greatest concern to the people who are 
traveling to a destination without regard to stopping places and that the 
development of picnic sites is a matter for public education and approval be- 
fore expenditures are made for such purposes. Commissioner Chessman stated 
that the Highway Commission is in agreement with e movement of this kind but 
cannot do anything about it at this time because of lack of funds with which to 
finance the program. He expressed appreciation for the interest that the civic 
organizations have taken in the matter. Messrs. Munger and Moulton also spoke 
in behalf of the project. 


The Commission discussed with the Engineer the bids received at the 
morning session and decided to award the contract for the Meacham-La Grande 
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The Commission resumed discusston of the request of the U. S. 
Maritime Commission for permission to use certain state- city-owned prop- 
erty adjacent to Front Street, Portland, in connection with the repair of 
ships. As a result thereof, Commissioner Schaupp moved that the matter be 
referred to Chairman Banfield with full power to act in behalf of the Com- 
mission. The motion was seconded by Commissioner Chessman and carried 
unanimously. 


In this connection the question arose how to credit the revenues 
derived from the property in the event it is leased for a consideration. The 
Commission decided unanimously to credit such revenue 60% to the City of Port- 
land and 40% to the State. The City's share,however, is to be turned over 
to the State until such time as the City's entire obligation with respect to 
the Front Avenue Project has been satisfied. Such procedure is to be followed 
in connection with revenues received in connection with the sale or lease 
of other state- city-owned property acquired in connection with the Front Ave- 
nue improvement. The Attorney was instructed to prepare an appropriate form 
of agreement with the city covering the matter. 


Commissioner Chessman brought up for discussion matters pertaining 
to highway stop signs at railroad crossings, particularly the removal of such 
signs as ere considered unnecessary. The Engineer advised that the Public 
Utilities Commissioner is making a detailed investigation of all such signs 
throughout the state and gave as his thought that it would be advisable for 
the Commission to defer taking action until a copy of the Public Utilities 
Commissioner's report has been received. He was instructed to keep the Com- 
mission informed of the progress of this matter. 


The Engineer requested authority to make a location survey for an 
access road to a clay deposit in Lane County which is a proposed source of 
materials to be used in connection with the Aluminum Manufacturing Plant in 
Salem. He said thet the cost involved would not be great and that the federal 
government would reimburse the State for advances made in connection there- 
with. The Commission approved the request. 


The Commission recessed for lunch at 12:00 noon and reconvened at 
2:00 p.m., the same persons being present and participating. 
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Dr. John C. Merriam, former President of Carnegie Institute and now 
a member of the faculty of the University of Oregon, and Chancellor F. M. 
Hunter, of the Board of Higher Education, came before the Commission at this 
time in regard to the proposed park in the fossil area of the John Day Valley, 
and the University's program with respect to such area and other similar pro~ 
jects. Or. Merriam gave a very enlightening talk on the subject, outlining in 
considerable detail just whet already has been done and what is planned for the 
future, including the appointment of an advisory group consisting of some of 
the best authorities in the country on this subject. The proposed John Day 
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"Sale of a petroleum pump unit at Portland. H. C. Withan, 
Medford, submitted an offer of $15.00 for this equipment. This was 
the only offer received and has been rejected by the Commission. 


"Sale of logs on McTimmonds Valley Road, Polk County. The Com- 
mission received no bids for this material and has authorized the 
Engineer to negotiate the private sale of the logs." 


Reconsideration was given by the Commission to the matter of 
authorizing the Attorney to condemn certain right of way needed for the Lake- 
view Airfield Access Road Project. Due to the fact that a satisfactory bid 
was received at this meeting for the construction work involved, the Commission 
considered it advisable for the Attorney to assist the Lake County Court in 
the condemnation proceedings. The following resolution with regard thereto 
was adopted by the Commission by unanimous vote upon motion by Commissioner 
Schaupp which was seconded by Commissioner Chessman: 


WHEREAS, the United States of America has selected, 
designated, and established in Lake County, Oregon, for development 
and use in connection with national defense an area or project to be 
and which is known as the Lakeview Airport Station; and 


WHEREAS, for the purpose of providing access to said Air- 
port Station from the Klamath Falls-Lakeview Highway, as well as from 
an existing county road, the United States of America has designated 
a route over which to construct an access road to be used in con- 
nection with the use and employment of said Station; and 


WHEREAS, the Public Roads Administration, for and on be- 
half of the United States of America, has requested the Oregon State 
Highway Commission to procure by purchase, agreement, or by the 
exercise of the power of eminent domain real properties needed in 
connection with the construction of said access road; and 


WHEREAS, under and pursuant to the provisions of Chapter 
198, Oregon Laws, 1943, the Oregon State Highway Commission is author- 
ized to cooperate with the United States of America and/or with any 
of its agencies or representatives in the making of surveys, plans, 
specifications, and estimates and in the construction, reconstruction, 
and the maintenance of roads and bridges necessary to provide access 
to military and naval reservations and other defense activities, and 
by seid law the Commission is authorized to procure necessary real 
properties needed in connection with the development, construction, 
and maintenance of airfields and access roads; and 


WHEREAS, the Highway Commission after due consideration 
has found and determined that the real property hereinafter described 
is necessary and the acquisition of the same will be of advantage to 
the State of Oregon and to the United States of America in connection 
with the construction and maintenance of said access road; 
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Rock Production Project on the Old Oregon Trail to the Western Rock Company 
which submitted the low bid therefor. The bids received for the construction 
of the Lakeview Airport Access Road Project and for the Lakeview Rock Pro- 
duction Project were referred by the Commission to the Engineer with authority 
to award the contract to the low bidder in each instance when certain con- 
ditions have been satisfied. The Commission accepted the offer of Geo. F. 
Walgamot, Jefferson, for the purchase of a tract of lend and buildings located 
thereon south of Salem. The Commission rejected the bids received for the 
ae building at Forfar, south of Newport, and for the petroleum pump at 
ortland. 


At 3:00 p. m. Chairman Banfield made the following public announce- 
ment of the awards: 


"Lakeview Airport Access Road Project in Lake County. The 
Commission received five bids for the construction of this project, 
the low one being that of Babler and Conley, Portland, at $37,816.00. 
The second low bid was that of Leonard & Slate, Portland, at $42,265.00. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder when certain conditions have been 
satisfied. 


"Lakeview Rock Production Project on the Klamath Falls-Lakeview 
and Fremont Highways in Lake County. The low bid for this work was 
submitted by M. C. Lininger & Sons, Medford, at $36,750.00. The next 
low bid was that submitted by T. W. Thomas, Portland, at $39,750.00. 
There were two higher bids. The Commission has referred the bids to the 
Engineer with authority to award the contract to the low bidder when 
certain conditions have been satisfied. 


"Meacham-La Grande Rock Production Project on the Old Oregon Trail 
in Umatilla and Union Counties. Western Rock Company, Salem, submitted 
the low bid for this job at $21,983.00. Northwest Development Company, 
La Grande, was the next low bidder at $24,543.60. Third low and only 
other bidder was R. 0. Dail, Portland, at $29,398.00. The Commission 
has awarded the contract to the low bidder, Western Rock Company at its 
low bid of $21,983.00. 


"Sale of the tract of land and buildings adjacent to the Pacific 
Highway south of Salem. The high bid was submitted by Geo. F. Walgamot, 
Jefferson, in the amount of $2,250.00 under Proposal No. 2, with terms, 
Hawkins and Roberts, Salem submitted the next high bid in the amount of 
$1,500.00, under Proposal No. 1. Donald and Audrey Watson, Salem, 
submitted a cash offer of $550.00. The Commission has accepted the 
offer of Geo. F. Walgamot at $2,250.00, with terms. 


"Sale of a residence building at Forfar, south of Newport. 


The only bid received for the purchase of this building was that of 
Lee Halsey, Newport, at $25.00. The Commission has rejected this bid. 
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: Reconsideration was also given by the Commission to the signing of a 
joint agreement with the City of Klamath Falls and the County Court of 

Klamath County concerning the development of the roadsides adjacent to the 
new highway location through Klamath Falls. After discussion, the Commission 
by unanimous vote decided to join with the City and the County in this under- 
taking and thereupon signed the agreement covering the matter. 


The Commission had under discussion the setting of a date for its 
next meeting for the receiving of bids and decided to hold such meeting in 
Portland on Tuesday and Wednesday, June 13 and 14, 1944, the June 13 session 
to be in the afternoon only, starting at 1:30 p. m. The Secretary was in- 
structed to make the usual arrangements to hold the meeting in the Stock 
Exchange Room of the imperial Hotel: 


The Commission considered and signed agreements, etc, as follows: 


Agreement with William G. Folsom covering rental of state 
property near Mapleton. 


Agreement with the City of Klamath Falls and Klamath County 
with respect to the development of waysides along the newly adopted 
highway location through Klamath Falls. 


Quitclaim deed conveying unto the Southern Pacific Company 
675 sq. ft. of land in Bugene as per agreement of October 17, 1941. 


Letter directed to W. H. Horning cancelling certain recreational 
leases in Lane County. 


Letter directed to W. H. Horning cancelling a recreational 
lease in Jackson County. 


Conditional approval of the petition filed with the Public 
Utilities Commissioner by the 0. Wi. Rk. & N. Company and the U.P. 
Company to construct additional tracks at grade across certain 
streets in Pendleton. 


Petition directed to Western Irrigation District, Umatilla 
County, for exclusion of certain state land from the District. 


Resolution designating the Corvallis-East Side Secondary High- 
way a through highway. 


Ground lease covering acquisition of a stock pile site from 
Charles M. Ross at St. Helens. 


Ground lease covering the acquisition of stock pile site from 
John Hagelstein in Klamath County. 


Ground lease covering acquisition of a quarry site from 
Leonard Caverhill in Grant County. 
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NOW, THEREFORE, Be IT AND IT HEREBY IS RESOLVED by the Oregon 


wate Highway Commission, all members being present and affirmatively 
voting: 


1. That this Commission does hereby find and declare that 
the real property hereinafter described is necessary for the construc- 
tion, maintenance, and use of an access road connecting the Klamath 
Falls-Lakeview Highway with the Lakeview Airport Station for the 
service of defense agencies which will have occasion to and which will 
use the said Airport Station. 


2. That the real property required and hereby found and 
declared to be necessary for and in connection with the construction 
of said access road is described as follows, to wit: 


A parcel of land lying in the west half (™) of Section 
17, Township 39 South, Range 20 East, W. M., Lake County, Oregon; 
the said parcel being described as follows: 


Beginning at the southwest corner of Section 17, Township 
39 South, Range 20 East, W. M., in Lake County, Oregon; said 
corner being 7.5 feet east of the center line of the Lakeview 
Airport Access Road at Engineer's Station 53+89.8; thence north, 
along the section line between Sections 17 and 18, Township 39 
South, Range 20 East, W. M., a distance of 5321.7 feet to a point 
on the south right of way line of the Klamath Falls-—Lakeview 
Highwey, whican point is 1.0 foot west of the center line of the 
said access road at Engineer's Station 0+68; thence east, along 
said highway right of way line, a distance of 42.5 feet; thence 
south, parallel to the west line of said Section 17, a distance 
of 5321.7 feet to the south line of said Section 17; thence 
west, along the said south line of said section, a distance of 
42.5 feet to the point of beginning; containing 5.19 acres. 


3. That George Neuner, Attorney General of the State of 
Oregon, and J. M. Devers, Assistant Attorney General and Attorney for 
the State Highway Commission, hereby are authorized and requested to 
negotiate with the omer or ommers of said real property for the pur- 
pose of acquiring the same by agreement, and if said real property can- 
not be acquired by agreement then the said George Neuner and J. M. 
Devers hereby are instructed to institute and prosecute to final de- 
termination a condemnation action for the purpose of acquiring title 
to said property and for the further purpose of having the compensation 
to be paid therefor determined by a jury. 


4. That this resolution be entered in full in the minutes 
and records of this Commission as of the tenth day of May, 1944. 
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area is described as Sections 31 and 32, Towmship 11 South, Range 26 
East, W. M., and Sections 5, 6, 7, 8, 17, 18, 19 and 20 of Township 
12 South, Range 26 East, W. M., consisting of some 5,000 acres exclusive 
of farm land. Of this area, approximately 2,000 acres is government 
land and 3,000 acres is privately owned. Mr. Boardman's plan, he 
said, is to acquire all of the government-owmed land and the private 
: land that is not being used for farming purposes and to reserve to 
the present owners by lease or otherwise, if necessary, the grazing 
: privileges that they now enjoy on the privately-owned lend. In this 
connection, the Engineer presented a letter from Dr. John C. Merriam 
concurring in the Parks Superintendent's selection of the tracts to 
be included in this proposed park. The Engineer stated his concur- 
rence in the Parks Superintendent's recommendation that the Attorney 
be authorized to negotiate the acquisition of these lands with the 
view of completing the purchases under the new budget set-up in 1945. 
As a result of discussion, Commissioner Chessman suggested that the 
Attorney be authorized to make a preliminary investigation to deter- 
mine approximately how much the property will cost. The suggestion 
was approved by Chairman Banfield and Commissioner Schaupp, and it 
was so ordered subject to the condition, however, that the investi- 
gation is to be made without obligation on the part of the Commission 
to complete the purchase of the property, and that no options are to 
be obtained now. 


Proposed 80-acre addition to Silver Creek Falls State Park:- 
The Engineer advised that when the present park was acquired, due to 
circumstances beyond the former Commission's control, the 80-acre 
tract which includes the Upper North Falls was not purchased although 
it really should have been acquired to fill out the park. He further 
advised that the Parks Superintendent has received information to 
the effect that the timber on this area is now being cut, and in 
order to preserve it the Parks Superintendent wants authority to 
secure an option to purchase the tract. He quoted the Parks Super- 
intendent as saying that it is essential that this area be acquired 
in order to protect and round out the present park, and that the 
80 acres could possibly be bought for about $5,000. In order to 
finance the acquisition of this tract and other unforeseen projects, 
he added, the Parks Superintendent has suggested the utilization of 
the $20,000 tentatively included in the 1944 budget for acquisition 
of the John Day fossil area. After discussion, the Commission 
authorized the Attorney to ascertain how much the Silver Creek Falls 
tract will cost. The Commission also decided unanimously not to 
make any changes in the 1944 budget at this time. 


Offer of Seneca Fouts, Portland, to deed to the state as a 
gift 160-acre tract near the Columbia River Highway at Mitchell 
Point:- The Fngineer advised that in 1930 Mr. Pouts wanted the 
state to purchase this property for $12,500, but the offer was de- 
clined, and again in 1943 Mr. Fouts offered to sell it for $5,000, 
but the Commission also declined this offer. Mr. Fouts, he said, 
now offers to deed the property *o the state without charge if the 
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Lease for road materials coverin 1 pi 
B. Knight. & gravel pit acquired from Mary 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 3:15 Pp. m 
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Portland, Oregon, June 13, 1944. 


The State Highway Commission met in regular session at 1:30 p. m. 
in Room 615 Imperial Hotel with the following present and participating: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J, M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of the 
meeting held on May 9 and 10, 1944, subject to two changes requested by 
Chairman Banfield. 


The Engineer presented the following park matters in behalf of 
the State Parks Superintendent, who was unable to be present on account 
of illness: 


Acquisition of land proposed for a state park in the John Day 
fossil area:- The Engineer submitted a map showing the area adjacent 
to the John Day Highway between Valade Ranch and Turtle Cove which 
the Parks Superintendent recommends be acquired for this park. The 
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Acquisition Funds Expended to 
June 9, 1944 


George Geisendorfer - Cascadia 
6 monthly payments of $50 $300.00 


Ocean Waysides - Lincoln County: 


Halsey 0.9 Ac. $ 600.00 
Ruth Rice Lo 800.00 
Katie Kirsch 7.00 " 1,750.00 
McClaskey pk 2,825.00 
5,975.00 
Lincoln Co. as. * 30.00 
Wolf Creek Highway - Washington Co. 624.65 
Camas Creek Wayside Timber - Umatilla Co: 
Oscar Hilbert 117.6 Ac. 1,176.00 
Nettie M. Davisson 155. " 1,500.00 
Fayette Mettie ; 43,520.00 
7,196.00 
Theo. Sorensen - mineral rights 5.00 


$ 14,130.65 


The Commission took no action on this report. 


The Engineer brought up for discussion a request from the Asso- 
ciated General Contractors of America and labor organizations in Oregon 
for an increase in minimum rates paid labor in connection with State High- 
way contracts, so as to establish uniformity between the minimum wages 
specified by the Highway Commission and those specified by the U. S. 
Engineering Department and other Federal agencies. (See Engineer's let- 
ter to members of the State Highway Commission dated June 8, 1944, in 
general files for details.) As a result of discussion, it appeared to 
the Commigsion that there is no need for action on this matter now. 
Motion was thereupon made by Commissioner Chessman that action be defer- 
red. The motion was seconded by Commissioner Schaupp and carried by the 
unanimous vote of the Commission. 


The Engineer brought to the attention of the Commission the 
fact that Budget Chairman, Mr. George Aiken, had informed him that the 
United States Civil Service Commission has requested the posting of signs 
or posters warning State employees who receive salaries or wages from de- 
partments supported wholly or in part from Federal funds or loans, to re- 
frain from political activity. 
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estate will develop it as a state park and will name it Seneca Fouts 
Memorial State Park. In this connection, he pointed out that the 
tract lies about 1/4 mile from the highway and suggested, if the 
gift is accepted, that it would be desirable to acquire also the 
intervening property consisting of two additional 40-acre tracts. He 
recommended acceptance of Mr. Fouts's offer and the purchase of the 
intervening property. After discussion, motion was made by Commis- 
sioner Schaupp that the Commission accept Mr. Fouts's offer on the 
condition that the Commission is not obligated to develop the prop- 
erty, and that the park be named in honor of Mr. Fouts as requested. 
The motion was seconded by Commissioner Chessman and carried by the 
unanimous vote of the Commission. The Commission referred to the 
Attorney the matter of acquiring the other 40-acre tracts with in- 
structions to ascertain how much they will cost. (The Seneca Fouts 
gift is described as follows: The south half of the southeast quarter 
(SE}) and the northwest quarter (NWy) of the southeast quarter (SEd) 
and the northeast quarter (NEZ) of the southwest quarter (SWy) of 
Section 31, Township 3 North, Range 10 East, W. M. The other two 
40-acre tracts are described as follows: The southeast quarter (SEz) 
of the northwest quarter (NW) and the southwest quarter (SW{) of the 
northeast quarter (NE) of Section 31, Township 3 North, Range 10 
East, W. M.) 


Acquisition of 80-acre wayside strip adjacent to Klamath Falls- 
Lakeview Highway now under lease from Federal Government:- The Engineer 
advised that this tract is 23 miles east of Klamath Falls and has been 
under lease from the Federal Government since 1932, at an annual rent- 
al of $10.00. The State ParksSuperintendent, he said, recommends the 
purchase of this property, but in order to do that, it will be neces- 
sary to secure the cooperation of the State Land Board which has 
signified its willingness to exchange other state lands for this 
property if the Highway Commission will pay the State Land Board an 
agreed sum per acre which he thought would not exceed $5.00, making 
a total of approximately $400.00 for the entire acreage. The Commis- 
sion indicated approval of the transaction, but deferred a definite 
decision pending consultation with the State Land Board to ascertain 
now much the property is going to cost. Motion was made by Commis- 
sioner Schaupp that the matter be referred to the Attorney to discuss 
with the State Land Board. The motion was seconded by Commissioner 
Chessman and carried by the unanimous vote of the Commission. 


Parks Superintendent's monthly financial report:- The Engineer 
submitted on behalf of the Parks Superintendent the following report 
on expenditures by the State Parks Department during the period from 
January 1 to June 9, 1944: 


justification. With respect to the proposed crossing near Biggs, 
the engineers advise that the benefits are not as large as can be 
obtained at the Seufert crossing, but it appears to have consider- 
able economic warrant. The Paterson crossing would have to be sub- 
sidized almost entirely from other traffic. The crossing at Umatilla 
would appear feasible provided it be made a part of the proposed 
Umatilla dam. 


The Highway Commission is giving study to the engineering 
recommendations but is taking no action on the report at this time. 


The Commission had under discussion the revised bill (H.R.4915), 
that is now before Congress relating to postwar highway construction. 
The Engineer presented a copy of the bill which, he said, has been ap- 
proved by the House Roads Committee. He pointed out that the bill re- 
duces the amount of the appropriation 50% insofar as regular Federal 
funds are concerned but contains an amendment that provides Federal funds 
for Forest Highway construction which will help Oregon considerably. He 
gave as his thought that it would be advisable to bring this change to 
the attention of the public through the press, in view of the fact that 
so much publicity has been given this subject, and people throughout the 
State generally are anticipating more money in the postwar highway pro- 
gram than presently appears to be forthcoming. The Commission concurred 
in the Engineer's viewpoint, and thereupon by unanimous vote authorized 
the following press release relative thereto: 


OREGON STATE HIGHWAY COMMISSION EXPLAINS LATEST DEVELOPMENT 
IN ROAD BILL 


During the spring and summer of 1943, the State Highway Com- 
mission announced today, the newly appointed State Highway Commis- 
sion meade a trip eround the state. The trip was made in order to 
confer with members of the county courts, with the administrative 
officials of the cities, with the chambers of commerce, and with 
other interested citizens, in an attempt to determine the will of 
the people with reference to the expenditure of the postwar highway 
funds. 


Since no appropriations of federal funds were to be made for 
the duration of the war and the highways were subject to the strain 
and deterioration of wartime traffic, the Commission then believed 
that the Congress would make available a material sum of money to 
reconstruct the roads and to better the road transportation system 
of the nation which will be vitally needed in order to transport the 
goods and services in our postwar economy. 


Before the trip was made, on April 7, 1943, the House Roads 
Committee of the Seventy-eighth Congress submitted a road bill 
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fter due consideration by the Commission, Commissioner Schaupp 
moved and Commissioner Chessman seconded the motion that the Engineer be 
instructed to cause the said poster or notices to be posted on bulletin 
boards in the several shops or offices maintained by the State Highway 
Commission, and be instructed further to add to said notices information 
to the effect that employees of the State Highway Department are subject 
to the provisions of the Congressional Act known as the "Hatch Act". The 
motion received the unanimous vote of the Commission and was by Chairman 
Banfield declared carried. 


akenineir sal gk pan 


The Engineer requested instructions whether or not to release 
to the public Technical Bulletin No. 16, being a report on the Trans- 
Columbia River tuterstate Bridge Studies, which is just off the press. 
The Commission by unanimous vote approved the release of the bulletin sub- 
ject to the condition that the public is advised that it is an engineering 
report, and that the Highway Commission has as yet taken no action with 
respect to the recommendations contained therein. The following press 
release with respect thereto was approved by the Commission: 


= yt ee aetctreret = 


ENGINEERING REPORT ON TRANS-COLUMBIA RIVER 
INTERSTATE BRIDGE STUDIES 


Burwell Bentz, Director of Highways of Washington, and R. H. 
Baldock, State Highway Engineer of Oregon, have submitted a report 
of an economic analysis of the warrant or need of proposed bridges 
across the Columbia River connecting the Oregon and Washington high- 
way networks and a study of the valuation of existing bridges span- 
ning that stream. 


The studies embrace in detail the actual and potential traffic 
between the states of Oregon and Washington at each of the sites 
studied, reconnaissance surveys to determine the cost of improve- 
ments, and studies of the valuation of the present toll bridges 
spanning the Columbia River. In each case, the benefits accruing 
to the public by reason of either the building of a new bridge or 
the purchase of the present toll bridge were evaluated. Likewise, 
the revenue accruing to the departments, through gasoline taxes, 
motor vehicle fees and other fees and taxes from traffic that would 
use the bridges, was determined in order to arrive at the relation- 
ship between the yearly revenue and the yearly amortization, main- 
tenance and operation charges. 


In other words, studies were made of the economic warrant and 
of the solvency of the improvements. The engineers report that there 
appears to be no economic warrant justifying the purchase of present 
toll bridges by the public. They further advise that the proposed 
crossings of the lower Columbia River appear to have no economic 
justification. 


On the contrary, the proposed bridge at Seufert, immediately 
above The Dalles, according to the engineers! examination, has @ 
ney pepefit cost ratio and appears to have considerable economic 
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roads improved, but, unless the Congress sees fit to provide the 
amount of funds originally discussed, the State Highway Commission 
cannot, contract such an extended program with current highway reve- 
nues. The Highway Commission believes that it should at this time 
inform the public that, unless the Congress provides funds as 
originally contewplated and as discussed by the Commission on its 
trip throughout the state, the postwar highway program will have to 
be cut in proportion. 


In this connection, the Engineer pointed out the probability 
that Congress will adjourn soon for the summer. He declared it impera- 
tive that the road program be decided before that time in order to avoid 
delays in the program of construction when the war is over. He suggest- 
ed that the Commission direct a telegram to the Oregon Congressmen urg- 
ing their efforts to secure the passage of the road bill before adjourn- 
ment. The Commission approved the suggestion and thereupon ordered that 
the following telegram be sent to the Oregon Representatives: 


HIGHWAY COMMISSION IN SESSION TODAY EXPRESSED ITS KEEN INTEREST IN 
ROAD BILL WHICH WILL SOON BE BEFORE HOUSE AND WILL APPRECIATE YOUR 
EFFORT TO PASS ROAD BILL BEFORE RECESS OR ADJOURNMENT AND TO OBTAIN 
AS LARGE AN AUTHORIZATION AS POSSIBLE. HIGHWAY COMMISSION CANNOT 
PROCEED WITH DEFINITE POSTWAR PLANS UNTIL BILL PASSES AND FAILURE 
TO PASS BILL MAY DELAY POSTWAR PROGRAM WHEN WAR ENDS. 


OREGON STATE HIGHWAY COMMISSION 


The Assistant Attorney requested authority to purchase certain 
parcels of real property that are needed for various highway improve- 
ments throughout the State. He submitted a list of such properties 
together with offers that he recommended be made in connection there- 
with. After careful consideration of each item, the Commission approved 
the request. The following resolution with respect thereto was there- 
upon adopted by the Commission by unanimous vote upon motion of Com- 
missioner Chessman wnich was seconded by Commissioner Schaupp: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to 
acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owmmers of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 


of settlement which have been agreed upon, and 
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known as H. R. 2426 which proposed the apportionment of one billion 
dollars per year for each of the three postwar years among the several 
states of the Union and called for the states' matching the feder.' 
funds on a ratio of 75% federal funds and 25% state funds. This 
would make a national road program of four billion dollars. Oregon's 
share, under this bill as then proposed, would have been approximetely 
15 million dollars per year. With Oregon match money this would 
amount to approximately 19 million dollars per year or a total of 

57 million dollars for the three-year postwar period. 


The hearings on the road bill were delayed for approximately 
one year. In order to give expression to the will of the people, 
the county courts, as representatives of the local people, were 
asked to submit a list of road projects on both the primary and 
secondary systems which, in their opinions, would accomplish the 
most good for their respective communities. In many cases, the 
counties asked for the same improvement, indicating the realization 
of the people of the state-wide need of certain improvements. The 
Commission gave very careful consideration to these recommendations 
and has carried on surveys and purchased considerable right of way 
to the end that this state would be ready to contract road projects 
immediately when the war ends in order to build the needed road 
facilities which have deteriorated under the stress of war traffic 
and to give employment to returned soldiers and displaced war workers. 


It has been impossible, of course, for the Commission to form- 
late a program in complete detail until the bill is passed by the 
Congress and the amount of money and the terms and conditions under 
which it is to be expended are definitely known. 


The hearings were finally held during March and April of the 
current year, after which the Roads Committee went into executive 
session and finally came out with a road bill which would reduce the 
authorization from one billion dollars per year to one-half billion 
dollars for each of the three postwar years. In addition, the new 
bill increases the states' matching share to approximately 50%. In 
consequence, if the bill passes in its revised form, the state high- 
way program will be substantially half of the amount originally con- 
templated. There is, however, no assurance yet that the bill will 
pass at this session of Congress, and failure to pass a road bill 
at this time may seriously impair the ability of the states to be 
ready with road contracts when the war ends. 


The revised bill carries an appropriation for forest highways, 
which money can be used on certain Oregon primary and secondary 
roads, but, insofar as most roads in most sections of the state are 
concerned, the road program will be cut in half of the amount as 
originally discussed. 


The State Highway Commission stated that it fully realizes 
the interest of the people of Oregon in roads and the desires of 
the, several communities to have certain roads completed and certain 
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i) v SPITAL SECTION, NEHALEM HIGHWAY 
11431 Kubik, Donald 2,050 sq.ft. $ $ 
and Marjorie at Af 82.00 


Right of Way Allowance for 
Option expires wrecking or 
12/8/44 moving wood- 
shed, for new 
lawn, allow- 
ance for sep- 
tic tank. 225.00 
Moving build- 
ings (Estd. at 
$1,000.00) 2,000.00 1,307.00 Landon 


11432 Ulrich, Heirs 10.0 acres 
Fred (dec'd) at $75.00 750.00 750.00 - 
Quarry site 
Option expires 
12/9/44 


- $50.00 to be paid fer permit of entry 
for prospecting for rock - 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 
9716-A Thomson, Ellen M. 1.22 acres 


Right of Way at $100.00 122.00 
Option expires Allowance for 
10/19/44 crop loss 73.20 
Fencing and Collins 


anchor posts 222.25 417.45 Landon 


9715-A Thomson, Clif- 0.58 acre at 
ford P. $100.00 58.00 
Right of Way Moving fence, 
Option expires crop loss, mov- 
10/19/44 ing private 
‘telephone poles 
and line 146.05 204.05 e 


10267-A Oregon-Washington Joint Stock Land Bank of Portland, 
and T. Irvin Cain and Evelyn Cain 


Right of Way 
Option expires 1.86 acres at 
10/19/44 $100.00 186.00 
Allowance for 
crop loss 75:00 261.00 Landon 


vrrer 


eer 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition 
of the properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, or 
bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


FRONT STREST PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


11018 Gillin, Lena 3,000 sq.ft. $ $ 
Right of Way at 30 ~ 900.00 
Option expires House 25250.00 3,150.00 McCallister 


Fillhouer, 1,925 sq.ft. 

Calvin M. and at 20 395.00 

Helen plus 

Right of Way House 1,805.00 2,200.00 
Option expires 


Vidler, Emily 5,000 sq.ft. 

Right of Way at 20¢ 1,000.00 

Option expires House 1,500.00 
Garage 100.00 


Building 2,150.00 3,750.00 
COTTONWOOD CRESK-LAKEVIEW SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 


11407 Troy, Wm., Jr. 1.40 acres 
and Lester at $18.00 25.20 25.20 Cozad 
Favver 
Stockpile site 
Option expires 
11/8/44 


LAKEVIEW AIRPORT SECTION, AIRPORT ACCESS HIGHWAY 


11409 Mulkey, Jack 1.0 acre 5.00 
and Leota Federal Land 
Right of Way Bank fee 5.00 
Option expires 
11/22/44 
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HALSEY-HARRISBURG SECTION-PACIFIC HIGHWAY (Cont. ) 
$ 


9711-A Powell, Melvin 1.25 acres 
Right of Way at $100.00 125.00 Collins 
Option expires Crop loss, 
11/10/44 damages in lieu 
moving house 
(Estd $1,000), 


10266-A Reed, Dame Lyons 
Right of Way 
Option expires 
11/1/44 


9718-A Cogswell, Dora A. 
Clifford D. 
Right of Way 
Option expires 
11/16/44 


allowance for 
wrecking and re- 
building granary, 
rearranging fences 
moving barn (Estd. 


$900.00) 875.00 1,000.00 " 

(Moving) __900.00 
1,900.00 
and Mary E.K.L.Chapman 
0.69 acre 
at $100.00 69.00 

Crop loss, and 

moving and re- 

setting fence 

posts 101.25 170.25 * 


and Dorothea Cogswell Moorhouse, and 


1.36 acres 

at $100.00 
Damage to be 
paid if crop is 
loss on the 1.36 


136.00 


10265-A Smith, Estate Albert M. (Deceased) 


Right of Way 
Option expires 
11/23/44 


acre 81.60 
Waiver of access 00.00 
Federal Land 
Bank fee 7.50 225.10 Collins 
Landon 
0.12 acre 
at $100.00 12.00 
Waiver of access, 
buildings, and 
commercial signs 00,00 12.00 Landon 
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EY-HARRISBURG SECTION-PACIFIC HIGHWAY (Cont.) 
10270-A Spacek, August 1.06 acres 
and Rose at $100.00 106.00 106.00 Landon 
Right of Way ° and 


Option expires Collins 
10/25/44 


10269-A Lister, Charles R., Smma E., Gertrude C., and John D. 
Right of Way 
Option expires 0.42 acre at 
11/15/44 $100.00 42.00 
Waiver of access 
buildings and 
commercial adver- 
tising, etc. 
waiver 00.00 


Fencing,- 


Hill, Effie E. 0.11 acre 
and A. J. at $200.00 22.00 
Right of Way Allowance for 
Option expires damages, and 
10/11/44 signing agree- 
ment as to signs, 
structures. 28.00 Collins 


Stevenson, Harold M. 

Right of Way 

Option expires 1.22 acres 

10/12/44 at $100.00 
Crop loss 


Kropf, 0. C. 1.22 acres 
Right of Way at $100.00 
Option expires Crop loss 
10/11/44 


10268-A Bennett, Beulah and Nida E. Scott 
Option expires 
10/14/44 0.77 acre 
Right of Way at $100.00 77.00 
12¢ rods fence 
at $1.25 rod 150.00 
Crop loss 30.80 
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HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY (Cont.) 


9710 


PELIC 


11394 


11333 


11353 


Powell, Melvin K. 2.96 acres $ ¢ 
Right of Way at $100.00 296.00 
Option expires 133 rods fence 

12/8/44 at $1.50 rod 199.50 


Loss of trees 
and crop and 


general and 
severance 
damages 722.60 
- The State to Waiver access 
move signs on and commercial 
property - signs, etc. 00.00 1,218.10 Collins 
C TH ST Ss N HF IN HIGHWAY 
Stafford, Fay 4,725 sq.ft. 
ght of Way at 1f 47.25 47.25  Cozad 
ption expires 
11/21/44 
Daggett, Floy R. and Fred Schallock 
Right of Way 
Option expires 99,225 sq.ft. 
11/26/44 at 1¢ 992.25 992.25 " 
Clark, Mary 6,480 sq.ft. 
Right of Way at 10 648.00 
Option expires Building 1,250.00 
11/2/44 Fencing and 


11395 


11343 


11356 


outbuildings 102.00 2,000.00 Witt 
Dunn, Clifford A. 462 sq.ft. 


Right of Way at 1¢ 4.62 4.62 Cozad 
Option expires 

11/28/44 

Hoemans, Ellenor T. 

Right of Way 

Option expires 5,441 sq.ft. 

11/9/44 at 13¢ 81.65 81.65 Witt 
Hauger, H. E. 11,168 sq.ft. 

Right of Way at 53¢ 614.24 614.24 +" 
Option expires 

11/11/44 
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HALSEY-HARRISBURG SECTION-PACIFIC HIGHWAY (Cont.) 


10261-A Clarke, Edgar N. and Gladys R., and 
B. A. Kliks and Dorothy L. Kliks 
Right of Way 
Option expires 0.51 acre 
11/16/44 at $100.00 
Allowance for crop 
loss (Amount to be 
disallowed if crop 
saved) 
Waiver of access 


Bowers, J. W. and Chester A. Curtis 
Right of Way 
Option expires 4.53 acres 
12/7/44 at $100.00 
Crop loss on . 
4.53 acres 
Allowance for 
moving 69 rods 
fence at $1.25 
rod 
Waiver of access 
Agreement on com- 
mercial signs and 
buildings 
Moving warehouse 
(Estd. at 
$1200.00) 


Curtis,Chester A. 096 acre 

Right of Way at $500.00 

Option expires Trees, new lawn, 

12/7/44 loss and moving 
shrubs and flow- 
ers 


House 2, 


Service Station, 


complete Ly 


Loss business 
site and general 
damages, waiver 
of access, and 
agreement as to 
commercial signs, 
etc. 

Moving machine 
shed (Estd. at 
£500.00) 


51.00 
30.60 


20,00 


225.00 
500.00 


200.00 


81.60 Collins 
Landon 


2,211.05 


5,488.95 Landon 
Collins 


PELICAN CITY-SOUTH 6TH STREET SECTION-KLAMATH = HIGHWAY (Cont.) 
11347 Heighler, Lizzie E. 14,000 sq.ft. $ 
Right of Way at $0.0265 
Option expires less 370.00 370.00 Witt 
13/11/44 
11393 Stokely, B. 3,221 sq.ft. 
Right of Way at 2¢ 64.42 64.42 " 
Option expires 
11/14/44 
11392 Ady, Fred A. 4,725 sq.ft. 
Right of Way at 2¢ 94.50 94.50 " 
Option expires 
11/9/44 
11378 Anker, J. N. 726 sq.ft. 
Right of Way at 6¢ 43.56 43.56 " 
Option expires 
11/28/44 
11360 Stein, Abraham and Bva 
Right of Way 
Option expires 5,053 sq.ft. 
11/30/44 at 202.12 202.12 +" 
11340 Richardson, Lewis W.14,175 sq.ft. 
Right of Way at $0.0126 
Option expires plus 180.00 180.00 " 
11/28/44 
11350 Miller, Bert &£. 7,639 sq.ft. 
Right of Way at 4f 305.56 
Option expires House 850.00 
11/22/44 Garage 100.00 
Shade trees, 
lawm, shrub- 
bery and 
flowers 145.00 1,400.56 Cozad 
11362 Burns, Alma 4,464 sq.ft. 
Right of Way at Af 178.56 
Option expires House 1,245.00 
11/30/44 Garage 300.00 
Trees, lawn, 
shrubbery, 
flowers __ 277.00 2,000.56 n 


d0723 1944 


PELICAN CITY-SOUTH 6TH STREET SECTION-KLAMATH FALLS-MALIN HIGHWAY (Cont.) 
11377 Ambrose, Keith K. 7,720 sq.ft. 


Right of Way at 6¢ 463.20 463.20 Witt 
Option expires 
11/25/44 


11339 Folsom, Minnie 9,450 sq.ft. 
Right of Way at abe 
Option expires 
11/4/44 


11358 Burton, William A. 6,500 sq.ft. 
Right of Way at 5-1/3 
Option expires plus 
11/22/44 


11335 Newton, Minnie H. Foss 
Right of Way 
Option expires 3,675 sq.ft. 
11/12/44 at 2¢ 


11346 Maloney, May 14,000 sq.ft. 
Right of Way at $0.0265 
Option expires less cents 
11/11/44 


11391 Cook, M. E. 4,725 sq.ft. 
Right of Way at 2¢ 
Option expires 
11/11/44 


11396 Neeley, Mrs. W. Freed 
Right of Way 
Option expires 9,450 sq.ft. 
11/11/44 at 1¢ 


11338 Underwood, Gertrude Eunitia 
Right of Way 
Option expires 3,825 sq.ft. 
10/28/44 at 3¢ 


11397 Jacobs, Rudolph L. 21 sq.ft. 
Right of Way 
Option expires 
10/27/44 


11351 Johnson, Lars Julius 
Right of Way 
Option expires 7,423 sq.ft. 
10/28/44 at 3¢ 
2-roomed house 
Garage ‘ 472.69 
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i HIGHWAY (Cont./ 


11429 Klamath Falls, City of g $ 


Right of Way 
Option expires 7,000 sq.ft. 
12/5/44 at 7.86¢ 550.00 550.00 Cozad 
11364 Shaw, Orrie C. 6,420 sq.ft. 
Right of Way at A¢ 256.80 
Option expires House 1,100.00 
12/2/44 Wood-shed, 
fencing, trees, 
shrubbery and 
vines, lawn and 
garden 293.20 1,650.00 os 
11352 Browning, R.W. and James and Marie Bishop 
Right of Way 
Option expires 3,000 sq.ft. 
12/7/44 at sf 120.00 
House 1,900.00 
Garage 150.00 
Lawn, shade 
trees and 
shrubbery 130.00 2,300.00 " 
SIL RT_SECTI IN HIGHWAY 
10863 Zimmerman, A. J. and Mattie A. et al. 
Right of Way 
Option expires 9,191 sq.ft. 
6/21/44 at 16.32¢ 1,500.00 1,500.00 Collins 
JOHN D Vv N SECTION ILUMBIA RIVER HIGHWAY 
*10278 Huck, Bessie E. 2.92 acres 
Right of Way at $200.00 584.00 
Option expires House 2,000.00 
5/12/h4 Garage (work- 
shop) 1,000.00 


Trees, shrubs, 

water system, 

fencing and 

outbuildings 1,416.00 5,000.00 Cozad 


#In the discussion of item No. 10278, the Attorney advised that the 
owner is not insistent that the Commission complete the purchase of 
the property at this time, but wants definite assurance that the 
state will do so when the property is needed in connection with the 
proposed improvement of the highway at this point. The Engineer 
advised that the highway improvement is tentatively scheduled for 
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TLICAN CITY-SOUTH 6TH STREET SECTYON-KLAMATH PALLS-MALIN HIGHWAY (Cont.) 


11348 


Finley, Ross W. 
Right of Way 
Option expires 
12/1/44 


Fiala, C. J. 
Right of Way 
Option expires 
12/1/44 


Van Duker, Robert 
Right of Way 
Option expires 
12/1/44 


Baker, Willard 
Right of Way 
Option expires 
12/2/44 


3,840 sq.ft. $ $ 

at $0.0375 144.00 
Garage 350.00 
Lawn, trees, 
hedge and roses 
and shrubs 
House 


381.00 
3,000.00 Cozad 


4,082.50 sq.ft. 

in Lot 24,Block 
31,Hot Springs 
Addition to Kla- 
math Falls, to be 
acauired by State 
from City of Kla- 
math Falls, at cost 
of $550.00, and 
exchanged for Lot 
6, Block 23, same 
Addition 

Cost of moving 
buildings to new 
lot (Estd.$850.00) 850,00 


Walter 


550.00 


462 sq.ft. 
at 1¢ 4.62 
4,665 sq.ft. 
at 
House 
Garage : 
Wood shed, trees, 
fence 


186.60 
2,100.00 
75.00 


——24:00 2,455.60 


Heissner, Frank 0. 11,475 sq.ft. 


Right of Way 
Option expires 
12/6/44 


Suty, 
Right of Way 
Option expires 
12/6/44 


at 4¢ 459.00 


Anton and Pauline 


3,750 sq.ft. 
at 4f 

House 

Garage, lawn, 

trees, fence, 

allowance for 

shrubbery 


150.00 
2,500.00 


—£56,00 
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WHEREAS, for the purpose of making possible the construction 
of a more adequate and safe thoroughfare, the Commission has re- 
located the section of the Pacific Highway East between Salem and 
Albany, and for like purpose the Commission has declared the neces- 
sity for widening, straightening and otherwise improving the align- 
ment and design of the section of said highway from Albany to 
Junction City; and 


WHEREAS, to the end that public safety, convenience and public 
economy may be best served, it is deemed by the Highway Commission 
advisable and necessary thet in connection with the acquisition of 
real properties for rights of way for said highway there shall be 
acquired all right or easement of access to said highway from real 
properties abutting thereon, and all right or easement of access 
from said highway to real properties abutting thereon, except at 
such places as may be designated and approved by the Highway Com- 
mission; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, 
that: 


1. The Highway Commission does hereby find and declare that 
the relocation of the Pacific Highway East between Salem and 
Albany and the construction of a highway over said new location, 
and widening and straightening of the Albany to Junction City 
Section of said highway are necessary and essential for the con- 
venience, safety and accommodation of the motoring public so that 
there may be made possible the construction, improvement and mainte- 
nance of a highway between said termini adequate in all particulars 
for existing and potential volume, type and character of traffic 
now using or which for long will use said highway; 


2. That the said proposed highway projects, consisting of 
new highway construction, highway location, widening and straight- 
ening between said termini are each and all planned and located 
in a manner which in the judgment of the Commission will be most 
compatible with the greatest public good and will do a minimum of 
damage to private property; 


3. That for the purpose of providing convenience, safety, 
economy of time, operation and cost, and for the purpose of pro- 
viding and making possible the movement of the maximum volume of 
traffic over said highway and otherwise protecting and bringing 
greater returns tc public investment in said highway, it is deemed 
and declared to be necessary that, in addition to the acquisition 
of real properties for rights of way, there shall be ecquired from 
the owners of all real property abutting upon said highway or high- 
way right of way all right or easement of access from abutting 
lands to, over and into said highway and all right or easement 


construction in the pogtrer program and assured the Commission that 
the property definitely will be needed when the work is done. He re- 
commended approval of the owner's request. The Commission approved 
the recommendation and instructed the Attorney to prepare an appro- 
priate form of agreement covering the matter. 


The Assistant Attorney also asked the Commission to authorize 
the condemnation of certain properties that are needed as right of way in 
connection with the reconstruction of the Halsey-Harrisburg Section of the 
Pacific Highway Last, particularly because of difficulties encountered in 
securing waiver of access from the property owners. He submitted a list 
of such properties together with offers that he recommended in condemna- 
tion, as follows: 


Q7LT7A John P. Headings $650.Co 
10272A Michael Balcovic 200.0C 
11332 Currin S. Miller 425.06 


After careful consideration, the Commission approved the request 
and thereupon by unanimous vote adopted the following resolution relative 
thereto upon motion of Commissioner Schaupp which was seconded by Com- 
missioner Chessman: 


WHEREAS, the transportation of persons and property over public 
highways by private and for-hire motor vehicles has developed to a 
point where such means of transportation has become an integral and 
essential part of the transportation systems and agencies of the 
State and of the nation; and 


WHEREAS, the volume and type of motor vehicles now using the 
public highways of the State and the nation have become such that 
highway standards of yesterday and highway designs sre inadequate 
with respect to factors of safety, time element, weight of load, 
dimensions of vehicle and all other factors entering into the prob- 
lem of transportation over public highways; and 


WHEREAS, highway construction, maintenance and improvement are 
now and have been for some time financed in large measure by taxes 
and other charges imposed upon and paid by the road user, and there- 
fore the convenience, safety and economy of time and cost of opera- 
tion are of prime significance to the road user; and 


WHEREAS, highways which in design possess a minimum curvature, 
easy grade, two or more same-direction lanes, freedom from access 
or intersecting roads, streets or lanes, and into, to or from which 
abutting property owners have no, or at least a limited, right of 
access, constitute and are thoroughfares which, in the opinion of 
the Commission, afford and offer to the highway user economy of time, 
cost and safety of operation to publie officials charged with upkeep, 
economy of maintenance costs, and for all interested parties a re- 
duction in the toll of life and health and ea reduction in property 
damage; and 
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#(The detailed description of the respective parcels of real prop- 
erty mentioned in this resolution are attached to the original 
resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 44, under the heading "Real Property 
Condemnation Resolutions" and said descriptions by this reference 
are made a part of this minute entry to the same extent as if 
copied in full herein.) 


The Assistant Attorney brought up for discussion the offer 
presented at the last meeting of Mr. 0. D. Kieffer to purchase 4 small 
tract of land adjacent to the Dayton-Amity Secondary Highway, in Yamhill 
County. He advised that Mr. Kieffer's offer is $500.00 for the 5.92 
acres involved, and that he has also consented to relinquish right of 
access to the highway therefrom. He recommended acceptance of this 
offer rather than advertising the property for sale. The Commission 
approved the recommendaticn unanimously upon motion of Commissioner 
‘Chessman which was seconded by Commissioner Schaupp. 


A letter was presented from Mr. R. F. Pullen, Haines, Oregon, 
inquiring whether or not the State Highway Commission will consider 
the sale or the lease of an old gravel pit adjacent to the Old Oregon 
Trail about three-quarters of a mile north of Haines. Mr. Pullen ad- 
vises that this pit contains about twenty-five feet of water the year 
round and he would like to stock it with fish for private enterprise. 
The Engineer advised that a small stream flows through this gravel pit, 
and that local residents have been using the pit as a fishing place for 
many years, it being one of the few such places in that vicinity. He 
further advised that it costs the State nothing to maintain the pit and 
cave as his thought that it would be inadvisable to deprive local 
people of the fishing privileges that they have enjoyed heretofore. 
The Commission decided unanimously to retain the property. The Secre- 
tary was instructed to convey such information to Mr. Pullen and to 
Mr. Armond W. Perkins, Haines, Oregon, who has requested the same 
privilege on behalf of Mr. George Leonnig of that place. 


The Assistant Attorney reported the private sale of the 
building located at Forfar which was advertised for bids at the May 
meeting of the Commission. He recalled that the Commission did not 
receive a satisfactory bid at that time and authorized him to negotiate 
the sale privately, the result being that he has received an offer of 
$75.00 from Mr. Lee Halsey. He recommended acceptance of this offer. 
The Commission approved the recommendation. 


The Attorney brought up for discussion a letter from the 
U. S. Weather Bureau requesting that the rights and privileges hereto- 
fore granted by the Commission to the Civil Aeronautics Authority ccon- 
cerning the use of certain state-owned property in Josephine County, 
be transferred to the U. S. Weather Bureau, which transfer, it is said, 
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of access from said highway to said abutting real property, except 
at specific places to be designated in the deeds or other evidences 
of title; 


4. Based on the foregoing findings and declarations and upon 
existing law, it hereby is ordered that: 


(a) J. M. Devers, as Chief Counsel of the Oregon State Highway 
Commission, be and he hereby is authorized and directed personally, 
or through a member or members of the Legal or Right of Way staffs, 
to attempt to agree with the owner or owners of properties described 
on the attached sheets with respect to the compensation to be paid 
for said property or properties, together with the damage, if there 
be damage, to the remainder of the said properties as a result of 
the taking of properties to be appropriated for said projects, and 
is authorized and directed to attempt to agree with such owner or 
owners with respect to the compensation and damage, if there be 
damage, to be paid for a waiver, sale and transfer of all right 
or easement of access from the abutting property or properties to, 
into or over said highway and all right and easement of access from 
said highway to said abutting property or properties, except at 
places specified as a part of the respective descriptions;* 


(b) In the event that said preperty or properties, or any of 
the same, or the right or easement of access with respect to any 
ownership cannot be acquired by agreement, then said J. M. Devers, 
as Chief Counsel, is hereby authorized to institute and prosecute 
to final determination any necessary or appropriate suit or action 
for the State in the name of the State, by and through its State 
Highway Commission, for the condemnation of such interest or inter- 
ests as such owmer or owners may have in said real property or 
properties, including any and all right of access except at places 
specified as a part of the respective descriptions, and for deter- 
mining the compensation to be paid not only for such real properties 
needed for right of way purposes and the damage, if any there be, 
but the compensation to be paid for such right or easement of access 
and the damage if any there be; and 


(c) In the event said properties or any of them, or such right 
of easement or access, are acquired through condemnation proceedings, 
then said J. M. Devers, as Chief Counsel, hereby is authorized in 
the conduct and prosecution of said proceeding or proceedings to 
make such offer or offers, commitment or commitments as in his 
opinion will best serve the interests of the State of Oregon, this 
Commission and the general public, as well as the interests and 
welfare of the ower or ovmers who may be defendants in any par- 
ticular proceeding; 


5. That this resolution be entered in full in the minutes 
and records of this Commission. 


considered it inadvisable to establish a definite route at this time. 
The Secretary was instructed to so inform Messrs. A. R. Cadle and 
Jos. H. Harland, who have offered objections to the route recommended 
by the Engineer. 


A report was submitted by the Engineer on the condition of 
the secondary state highway which extends from Adrian, Oregon, to the 
Idaho state line near Homedale, Idaho, the improvement of which has been 
requested on several occasions by local users of the road. He advised 
that the road is surfaced with pit-run gravel which is difficult to 
maintain in good condition, but which is kept in the best possible con- 
dition under existing circumstances. There is sufficient rock on the 
road, he said, to apply an oil treatment, which is really what the people 
went, and recommended consideration of such project when materials and 
funds are available to do the work. The Secretary was instructed to 
inform the petitioners that the Hignway Commission appreciates the fact 
that the road needs to be oiled, and will give it consideration for 
postgr construction program when it is possible to secure needed 
materials and there is money available to finance the work. In the 
meantime, the road will be maintained in the best possible condition. 


The Commission discussed a report from the Engineer on park- 
ing conditions along the east side of U. S. 99E in Oregon City, par- 
ticularly in front of the Shell Oil Station about 160 feet west of Main 
Street. The Engineer advised that there are two entrances to the Shell 
Service Station about 50 feet apart, and thet the parking of automobiles 
along the curb line in this short section creates a hazard to other high- 
way traffic. He recommended that the Commission adopt an order prohibit-— 
ing the parking of cars at this location. The recommendation was ap- 
proved by the Commission, and the following resolution relative thereto 
was adopted by the Commission, by unanimous vote: 


WHEREAS, in the opinion of the Commission the parking of 
motor vehicles within the area hereinafter defined creates, because 
of the curvature and sight distance of the highway involved, a 
hazardous condition and one which may cause or contribute to ser- 
ious accident; and 


WHEREAS, because of the facts and the potential hazard as 
above stated, it is the opinion of the Commission that the parking 
of cars in the area hereinafter defined should be prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and voting affirmatively, as 
follows: 


1. That the parking of motor vehicles shall be and is pro- 
hibited in the area defined as: 


Beginning at a point on the easterly side of the Pacific 
Highway East (Fifth Street) in Oregon City, 160 feet westerly 
or northerly from the west curb line of Main Street, whieh) 5 
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is endorsed by the Aeronautics Authority. The Attorney recommended 
approval of the request. The Commission approved the recommendation 
unanimously. (The transfer agreement covering this subject was signed 
by the Commission on the following day.) 


The Attorney requested instructions whether or not to inter- 
cede with the State Industrial Accident Commission in the case of Jesse 
G. Helmick, a State Highway Department employee who was injured in the 
discharge of his duties. He advised that Mr. Helmick is employed on a 
maintenance crew, and while assisting in the loading of asphalt onto a 
state truck, injured his shoulder, requiring medical attention. Mr. 
Helmick's expense claim, he said, was rejected by the Accident Commission 
on the ground that the injury did not result from an accident within the 
meaning of the State Industrial Accident Commission laws, such decision 
being based on the court case of Gottfried -vs- State Industrial Accident 
Commission, 168, Oregon 65. The Attorney advised that he is not in accord 
with the decision of the Accident Commission and recommended that action 
be teken against the State Industrial Accident Commission, if necessary, 
in order to secure some satisfaction for Mr. Helmick. After discussion, 
Commissioner Schaupp moved that the Attorney be authorized to contact the 
members of the Accident Commission in an effort to secure a reversal of 
its position with respect tc this claim, and that he be authorized to take 
the matter to court, if necessary, to secure satisfaction. The motion 
was seconded by Commissioner Chessman and received the unanimous vote of 
the Commission. 


The Attorney also reported briefly on the claim of Capt. Herman 
Larsen, Portland, for reimbursement for injuries received by him on the 
Interstate Bridge between Portland an? Vancouver, but action in the matter 
was deferred by the Commission until the claimant's attorney, Mr. Milton 
R. Klepper, Portland, has filed a statement on behalf of his client. 


The Engineer reported on the question of financing the Little 
Nestucca Secondary Highway as instructed by the Commission at a previous 
meeting. He advised that theDéerntecher Manufacturing Company, which is 
interested in the improvement of this road, is not willing to contribute 
50% of the expense involved, in view of which the improvement cannot go 
forward unless the Commission is willing to pay the entire cost. The Com- 
mission decided unanimously to do nothing further with this project. 


The Engineer also reported on the proposed revision of the 
Dallas-Coast Secondary Highway between Rickreall and Dolph Corner. He 
submitted a map showing the alternate routes that have been suggested, 
and explained the details of engineering, etc., in connection with each 
route. (for details, see Engineer's letter of June 7, 1944, directed to 
the members of the Oregon State Highway Commission, in General Files.) 

He recommended the adoption of the Rickreall-Dolph Corner route and the 
improvement of the present highway between Rickreall and Dallas, together 
with the construction of a connecting road to Dallas at such time as the 
Commission is ready to decide a definite route for this road. Due to the 
uncertainty that exists with respect to postwar - funds, the Commission 
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The Commission discussed 2 request from the City of McMinnville 
for the installation of additional traffic signals at two street inter- 
sections, one of which is at the intersection of Baker Street (U.S. 99M) 
with Second Avenue, and the other being at the intersection of 3rd Street 
and Johnson (McMinnville Secondary Highway). The Engineer explained 
that the city's fire department is located on Second Street, and in 
answering calls, fire trucks are obliged to use the Baker Street route. 
Certain city officials, he said, are fearful that serious accidents will 
occur at this intersection and have suggested, in order to avoid acci- 
dents and to safeguard the public, the installation of a traffic signal 
equipped with siren controlled at the fire station. He gave as his 
thought that such type of installation is not required and recommended 
denial of the request. The Commission approved the recommendation. 


With respect to the proposed signal at 3rd and Johnson Streets, 
he advised that there is more or less hazard at this point because of 
the use of the abutting property at the northwest corner of the inter- 
section by logging trucks. He gave as his thought that a traffic signal 
is not necessary, and that the matter could satisfactorily be taken care 


‘of by signs, and adoption by the city of an ordinance prohibiting the 


parking of motor vehicles within a certain distance of the intersection. 
The Commission approved such solution of the problem and ordered that 
the City of McMinnville be advised accordingly. 


The Engineer reported the results of his inspection of the 
Oregon “vast Highway between Newport and Florence in company with Com- 
missioney Chessmen and Lt. G. A. Gentry of the U. S. Coast Guard rela- 
tive to tae construction of the Coast Guard's telephone pole line along 
this highway. He advised that for the most part a satisfactory location 
was found on the east side of the highway where the pole line would not 
interfere with the scenic ocean view; however, between Big Creek cross- 
ing and Yachats, it was found necessary to approve a location on the 
westerly side of the highway in order to avoid conductive interference 
of power wires that occupy the east side of the highway. The U. S. 
Coast Guard, he said, has agreed, if permitted to establish its pole 
line on the west side of the highway, to remove the poles and place its 
wires underground within two years after the war is over. He further 
advised that north of Big Creek crossing, the pole line would occupy 
a location on the old Spruce Production Railroad right of way for a 
considerable distance where this right of way closely parallels the 
highway. He recommended approval of the location as did also Commis- 
sioner Chessman. The Commission approved the recommendation unanimously. 
The Secretary was instructed to prepare a form of permit in conformity 
therewith and to submit. the same to the Walport Telephone Company for 
its approval, in view of the fact that this company now has telephone 
pole line privileges on the east side of the highway which it antici- 
pates sharing with the U. S. Coast Guard. 


The Engineer submitted a report on sites that have been 
either purchased or leased for the stock-piling of broken stone or 
gravel for highway maintenance purposes. The Commission approved the 
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int is the northerly edge of the entrance driveway to the 
Shell Service Station, and extending northerly therefrom a 
distance of 46 feet. 


2. That the Engineer be and he hereby is directed to place and 
maintain at places within said area or on the margin thereof appro- 
priate warning signs advising the public that the parking of cars is 
prohibited within said area. 


The Commission also discussed a report from the Engineer on a 
hazardous condition that is caused by the parking of automobiles on U. S. 
Highway 101, near Tehkenitch River, in Douglas County. The Engineer re- 
commended in order to alleviate this condition that the Commission adopt 
an order prohibiting the parking of automobiles on either side of the 
highway for a distance of about 600 feet south of the Tahkenitch River 
bridge. The Commission approved the recommendation and thereupon, by 
unanimous vote, adopted the following resolution relative thereto: 


WHEREAS, it has been breugnht to the attention of the Commission 
that it has become the practice among operators of motor vehicles to 
park the same withiu the right of way limits of the area hereinafter 
described; ana 


WHEREAS, the area hereinafter described is a segment of the 
Oregon Coast Highway, which is a part of the state highway system 
and is a highway which carries a substantial volume of traffic; and 


WHEREAS, in the opinion of the Commission the parking of cars 
within the said area creates a hazard which may contribute to or 
cause serious accident, and therefore, in the opinion of the Com- 
mission, the parking of motor vehicles within said area should be 
prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 


mission, all members being present and voting affirmatively, as 
follows: 


1. That the parking of motor vehicles within any part of the 
right of way of the Oregon Coast Highway beginning at Engineer's 
Station 1012¥97.5 (mile post 216.01) at the south end of the Tahken- 
itch River bridge on said highway, end ending at Engineer's Station 
1007+00 (mile post 216.13, the distance between said termini being 
approximately 600 feet, be and hereby is prohibited; 


2. That the Engineer be and he hereby is directed to place or 
cause to be placed at the termini of said area and at such other 
places between said termini as in his opinion may be necessary 
appropriate signs warning the motoring public of the prohibition 
against parking within said area. 
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The Engineer reported a request from Col. S. P. Arnold, retired, 
Tillamook, for state aid in connection with the survey of a small tract 
of land north of Tillamook, on which Col. Arnold plans to establish and 
conduct a training establis. ent for "Seeing-Eye" dogs. He estimated 
the cost of such survey at about $250.00, but questioned that the Com- 
mission could legally spend the State's money for this purpose in view 
of the fact that this is a private enterprise. The Attorney advised 
that the Commission has no legal authority to spend State money for 
this purpose. The Commission denied the request. 


The Secretary presented a letter from the County Court of Uma- 
tilla County requesting a survey of a proposed secondary state highway 
extending from Southeast First Street, Pendleton, to a connection with 
Mission South Market Road. The Commission authorized the Engineer to 
make a reconnaissance survey of this proposed road in order to secure 
substantial information on which to base 4a decision. 


A resolution was presented from the Curry County Pomona Grange 
in which the Commission is requested to consider in its postwar high- 
way construction program a road extending from the Oregon Coast Highway 
at Brookings to a connection with the Redwood Highway at a place know 
as Selma, with a branch leading to Gold Beach, in order to provide a 
short cut highway up the Chetco River for the benefit of the people of 
Curry County who are now obliged to travel many miles over a circuitous 
route between these points. The Commission decided that the time is not 
propitious to start a project of this kind, and that it would be much 
better to spend the State's money for improvement of the present Oregon 
Coast Highway. The request was thereupon denied, and the Secretary was 
instructed to so inform the Grange. 


The Engineer reported that on June 1, 1944, he awarded the 
following contracts as authorized by the Commission on May 10, 1944, 
when bids were received for these projects, the conditions of the 
awards having been satisfied: 


"Lakeview Airfield Access Road Project awarded to Babler & 
Conley, the low bidders, at their bid price of $37,816. 


"Lakeview Rock Production project awarded to M. C. Lininger & 
Sons, the low bidders, at their bid price of $36,750." 


The Commission approved the awards by unanimous vote. 


The Secretary presented excerpts from the minutes of meetings 
of the former Highway Commission concerning the improvement of Main 
Street in the town of Nyssa, as instructed at the previous meeting. It 
appeared to the Commission from a study of the record that the former 
Commission was committed to the paving of this street and the installa- 
tion of storm sewers to take care of highway drainage. The Commission 
acknowledged this commitment and instructed the Secretary to inform the 
Nyssa Chamber of Commerce that the work will be done at the proper time 
when necessary funds and material are available. 


report and ordered it filed. (See letter dated June 5, 1944, directed to 
the members of the State Highway Commission, in General Files, for details.) 


The Commission discussed the question whether or not to continue 
maintaining the Richardson's Gap County Road in Linn County which has been 
under State maintenance since July, 1942. (See Miscellaneous Agreement 
No. 696 with Linn County for details.) The Engineer explained that the 
former Highway Commission assumed the maintenance of this road as a tem- 
porary proposition in order to facilitate the truck hauling of logs by 
the Roaring River Logging Company, which agreed to and did contribute the 
sum of $3,000 to apply on the cost; further, that the arrangement expires 
on June 30, 1944, and the company has stated an unwillingness to contribute 
further because other logging concerns who are using the road have refused 
to share in the expense. He particularly mentioned the Murphy Timber Com- 
pany as being in this category, and advised that he explained the situa- 
tion to this company by letter on May 16, 1944, advising them that unless 
additional cash cooperation is secured, the Highway Commission probably 
will wish to return the road to Linn County, in which event it will be 
necessary for the Company to discuss with the Linn County Court the ques- 
tion of continued log hauling over the road. The Murphy Timber Company, 
he added, has not expressed its attitude with respect thereto. He pointed 
out that, if the Commission discontinues the maintenance work and returns 
the road to Linn County, it will be necessary for the State to place the 
road in at least as good condition as it was before the agreement was 
signed. The Attorney advised that the Commission would not be safe in 
continuing the maintenance of the road after July lst unless the agree- 
ment with Linn County is renewed. He was instructed by the Commission 
to write the Linn County Court to that effect, unless the Court will 
indicate its willingness to take over the road at the expiration of the 
present agreement, after the Engineer has had an opportunity to consult 
with the County Court with regard to the project. 


A letter was presented from Mr. W. H. Lynch, District Engineer, 
Public Roads Administration, with reference to the proposed improvement 
of the Santiam Highway as a Timber Access Road. Mr. Lynch advises that 
the Western Log and Lumber Administration endorses the necessity for the 
improvement, but is unwilling to approve the project on the basis that 
the State will pay only 25% of the construction cost, but is agreeable 
to the proposition on a 50-50 basis, Federal ini State, on a project cost- 
ing $149,000, provided the Highway Commission will authcrize the elimina- 
tion of flagmen in connection with logging operations and will assume future 
maintenance costs. The Engineer suggested that the State might pay 38% of 
the cost, which is the percentage the State now pays in connection with 
Federal Aid projects. The Attorney advised that if the road is left in a 
dangerous condition, then the individual members ofthe Commission can be 
held personally liable in the event of accidents occurring. After con- 
siderable discussion of this matter, the Commission instructed the Engin- 
eer to negotiate further with the Federal agencies as to the least amount 
of cooperation that they will accept from the State. He was also author- 
ized to advertise the project for bids if the State is not required to 
contribute more then 33% of the construction costs. 
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specified time limit is correct, and recommended that the extension 
of time requested be granted without penalty. The Commission ap- 
proved the recommendation by unanimous vote. 


The Engineer reported that contracts Nos. 2568, 2606, 2615, 
2618, 2632, 2653 and 2658 for the construction of state highway projects 
have been completed according to the requirements of the contracts or 
modifications thereof, and that said jobs are now ready for acceptance. 
The following resolution accepting the above projects was offered and 
adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance; 


Contract No. 2568, with Tom Lillebo for reconstructing the 
approach to the bridge over the Willamette River on the Pacific 
Highway East at Harrisburg, Lane County. Completed January 17, 
1944. 


Contract No. 2606, with F. C..Feldschau & Son, for furnishing 
crushed material in stock-piles on-.the Mills Bridge-McNamars Camp 
Section of the Wilson River Highway in Tillamook County. Completed 
on April 27, 1944. 


Contract No. 2615, with M. C. Lininger & Sons, for furnishing 
crushed rock in stock-piles on the Richland-Halfway Section of the 
Baker-Homestead and Halfway Highways in Baker County. Completed 
on May 1, 1944. 


Contract No. 2618, with M. C. Lininger & Sons, for furnishing 
crushed rock in stock-piles on the Ochoco Summit Section of the 
Ochoco Highway in Crook and Wheeler Counties. Completed on 
January 10, 1944. 


Contract No. 2632, with P. B. Doherty for furnishing crushed 
rock in stock-piles on the Alsea Mountain Section of the Alsea 
Highway in Benton County. Completed on November 24, 1943. 


Contract No. 2653, with E. C. Hall Co. for furnishing crushed 
rock in stock-piles on the Lapine Section of The Dailes-California 
and Fremont Highways in Deschutes and Klamath Counties. Completed 
on June 2, 1944. 


Contract No. 2658, with Western Rock Company, for grading, 
surfacing and oiling the Umatilla Oil Depot Access Road in Uma- 
tilla County. Completed on May 15, 1944. 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway projects be declared completed according to the 
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The Commission had under consideration the following requests 
for extensions of time within which to complete highway contracts: 


F. C. Feldschau & Son, Contract No. 2606, for furnishing 
crushed material in stock-piles for the Mills Bridge-McNamars 
Camp Section of the Wilson River Highway in Tillamook County, re- 
quested an extension of time from July 31, 1943, to April 27, 1944, 
within which to complete this job. They attributed their failure 
to complete the project within the specified time limit to diffi- 
culties in securing labor, and repair parts for their equipment due 
to wartime conditions. The Engineer advised that the over-run in 
time limit is considerable; however, the contractor furnished a 
sufficient supply of materials so that the Highway Department was 
not inconvenienced in performance of needed work during the summer 
of 1943; also that the State did not suffer any loss by reason of 
the delay, neither did the traveling public experience any incon- 
venience thereby. He recommended, in view of the circumstances, 
that the extension of time requested be granted without penalty. 
The Commission approved the recommendation by unanimous vote. 


M. C. Lininger & Son, Contract No. 2615, for furnishing main- 
tenance material in stock-piles for the Richland-Halfway Section 
of the Baker-Homestead and Halfway Highways in Baker County, re- 
guested an extension of time from July 15, 1943, to May 1, 1944, 
within which to complete this job. They attributed their failure 
to complete the project within the specified time limit to adverse 
weather conditions, breakdowm of equipment, and the need to complete 
another highway contract in Division No. 4 that was considered 
urgent, before starting the Richland-Halfway contract. The Engineer 
advised that the over-run in time limit was due primarily to the 
contractor's delay in starting the job. This contract, he said, was 
awarded by the Commission on January 14, 1943, but the contractor 
aid not start to set up his plant until March 20 of that year; how- 
ever, made very good progress subsequent thereto. He further advised 
that the contractor's statement as to the urgency of constructing 
his other contract in Division No. 4 is correct, and that he was 
allowed to proceed with such contract prior to completing the Rich- 
land-Halfway job because the rock was not required at Richland until 
1944. The State, he said, has not been inconvenienced by the delay, 
neither has it incurred any extra expense for engineering supervision. 
He recommended, in view of the circumstances, that the extension of 
time requested be granted withou% penalty. The Commission approved 
the recommendation by unanimous vote. 


Birkewier & Saremal, Contract No. 2662, for construction of a 
pedestrian overcrossing at the south city limits of Milwaukie, in 
Clackamas County, requested an extension of time from March 31, 

1944, to May 6, 1944, with which to complete this job. They attri- 
buted their failure to complete the project within the specified time 
limit to adverse weether conditions which would not permit applica- 
tion of the final coat of paint. The Engineer advised that the reason 
given by the contractor for failure to complete the project within the 
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vote, authorized the Engineer to pass on small claims that do not 
exceed $50.00 each and to pay them in the event they are cleared as 
to legality by the Attorney. The Engineer was instructed to submit 
a monthly report on claims paid under this authority. 


Consideration was given by the Commission to a request from 
the U. S. Army Engineers for permission to conduct improvements to the 
Long Tom River Channel at the highway bridge crossing on U. S. 99W in 
the towm of Monroe. The Commission approved the request by unanimous 
vote on recommendation of the Engineer, (An agreement covering the 
matter was signed by the Commission on the following day.) 


Tne Commission confirmed the oral authority previously 
granted the Engineer to attend, at state expense, 4 Congressional 
Committee hearing in Washington, D.C. on May 24 - 27, 1944, in the 
interest of postwar highwey legislation. 


The Engineer requested authority for Bridge Engineer, 
G. S. Paxson, to meke a trip into the State of Washington, at state 
expense, during the period of June 27 to July 1, 1944, to investigate 
the causes of concrete disintegration which is affecting concrete pave- 
ments and structures in the northwest. He explained that the investi- 
gation is to be made in conjunction with a representative of the Public 
Roads Administration, Division of Tests and Research. He also requested 
suthority for Assistant Maintenance Engineer, W. W. Stiffler, to ac- 
company Mr. Paxson on this trip for an inspection of maintenance build- 
ings in the State of Washington. He estimated that the total expense 
involved would not exceed $70.00. The Commission approved the request 
by unanimous vote, subject to further approval by Governor Snell. 


The Secretary presented a resolution from the Josephine 
County Court with respect to the abandonment of the right of way of 
the old Pacific Highway over Sexton Mountain, Josephine County, which 
is no longer of value for state purposes in view of the construction 
of the highway on revised alignment. The Commission approved the reso- 
lution and ordered it filed. 


The Commission also approved by unanimous vote 4 communication 
from the City Council of Cottage Grove approving the rerouting of the 
Pacific Highway through this town. 


The Engineer reported an accumulation of junk and scrap 
materials consisting of copper wire, steel, old batteries, tires and 
obsolete equipment which is of no value to the state. He requested 
authority to advertise this material for bids. The request was approved 
by the Commission by unanimous vote. 


The Commission had under discussion the satting of a date for 
its next regular meeting and decided to hold such a meeting on Tuesday 
afternoon and Wednesday, July 11 and 12, 1944. The Secretary was in- 
structed to make the usual arrangements to hold this meeting in the 
Imperial Hotel, Purtland. 
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terms of the respective contracts, and said jobs are hereby accepted 
and final payment in connection with each, except as to Contract No. 
2568 with Tom Lillebo, is hereby authorized. 


Special consideration was given by the Commission to the pay- 
ment of the final estimate in connection with the Tom Lillebo Contract 
No. 2568, for the reconstruction of the Harrisburg bridge approach. The 
Attorney advised that Mr. B. C. Davenport of Junction City has filed a 
claim against this contract in the amount of $2,000, representing losses 
which he alleges he sustained by reason of Mr. Lillebo's operations. It 
is claimed by Mr. Davenport, he said, that the contractor maintained a 
stock-pile of lumber on his land, and that during the period of high water 
eddies were created which damaged his land to such an extent that he lost 
a sale of his property et $8,000 and is now able to secure an offer of 
only $6,000. Mr. Davenport, he said, wants the contractor to reimburse 
him for the amount of his loss. After discussion, the Commission ordered 
that final payment to Mr. Lillebo be withheld pending satisfactory settle- 
ment of this claim. 


The Commission had under discussion a compromise settlerunt 
with the 0.W.R. & N. Company and the Union Pacific Railroad Comprny 
covering damage which occurred to the Pendleton-Stanfield Highwey in 
Umatilla County by reason of construction work performed by the railroad 
company's contractor on the railroad right of way where it closely par- 
allels the highway. It appears that because of the railroad company's 
construction work, it was necessary to repair and partially relocate the 
highway, and it has been agreed among the engineers that payment by the 
railroad company in the sum of $1,102.74 will satisfy the state's claim. 
The Engineer recommended settlement on such basis. The Commission ap- 
proved the recommendation by unanimous vote. (A release and receipt 
covering this matter was signed by the Commission on the following day.) 


The Engineer reported receipt of a request from the Linn County 
Court that the State Highway Commission include in its next advertise- 
ment for bids for highway construction a call for the construction of 
a bridge over the Santiam River on a county road near Cascadia. He re- 
commended approval of the request as a matter of courtesy, it being 
understood the cost of the construction work is to be paid entirely with 
county funds. The Commission approved the recommendation. 


The Commission had under discussion the matter of authorizing 
the State Highway Engineer to pass upon small damage claims when the 
amount involved does not exceed $50.00. It was explained that the Com- 
mission now has authority under the lav to approve payment of damage 
claims up to $500.00 in amount. The thought was expressed that if the 
Commission would authorize the Engineer to pass on the small claims, 
it would relieve the Commission of this detail, and payment of the 
claims could be expedited. After discussion, the Commission, by unanimous 
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and supported by such written instrument as will completely pro- 
tect the State's interest and accomplish the settlement of said 
controversy and the dismissal of said cease. 


BE IT FURTHER RESOLVED that this resolution be entered in 
the minutes and records of the Commission as of June 13, 1944. 


The Assistant Attorney requested instructions relative to 
the repair of houses in Pendleton and in Bugene that had been acquired 
by the Commission in connection with right of way purchases. He esti- 
mated the cost to repair the houses in Pendleton at approximately $405.00 
and advised in connection therewith that receipts to date from the rent- 
al of these houses aggregates in excess of $4,000, so, in his estima- 
tion, the expense of the repairs is fully justified. He estimated the 
cost to repair the houses in Eugene at about $60.00 and gave as his 
thought that this expense also is justified in view of the rentals 
that the Commission is receiving therefrom. It was the thought of 
the Commission that the buildings should be kept in good state of re- 
pair. The Assistant Attorney was thereupon authorized to have the 
work done. 


The Commission adjourned at 4:30 p.m. to reconvene on the 
following day at 9:(9 a.m. 


Portland, Oregon, June 14, 194d. 


The State Highway Commission reconvened in regular session 
at 9:00 a.m. in the Stock Exchange Room of the Imperial Hotel with 
all Commissioners, the State Highway Engineer, the Attorney and the 
Secretary present. 


Bids, as follows, for highway construction work and for the 
sale of a tract of land in Portland were opened and read in conformity 
with previously published notices, following which Chairman Banfield 
announced that the awards would be made at 3:00 p.m. in the same room. 


PACIFIC HIGHWAY EAST 
GRADING AND PAVING, HALSEY-HARRISBURG SECTION 


Using Using 
Asphalt == $—Tar. 
Porter W. Yett, Portland $376,687.24 --- 
Warren Northwest, Inc., Portland 413,854.00 $413,854.00 
Peter Kiewit Sons, Omaha 451,997.00 --- 
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The Engineer reported receipt of a letter from the War Production 
Board denying the Commission's application for Federal funds to finance the 
reconstruction of the Steiwer Hill-Albany and Wolf Creek-Grave Creek Sec- 
tions of the Pacific Highway. The Commission took no action in this matter. 


The Attorney brought up for discussion an action that is now 
pending in the United States District Court concerning the acquisition of 
right of way across certain Indian-owned land in Coos County. He advised 
that the United States of America is plaintiff in the case, and that the 
State of Oregon, the State Highway Commission, Coos County and others are 
defendants; also, that the Government is seeking to recover damages in the 
amount of $19,350 on behalf of the Indian owner who is a Government ward. 

He advised that a compromise settlement of this controversy has been reached 
whereby the Government will accept the sum of $1,500 as payment in full, 
one-half of which is to be paid by Coos County and the balance by the State. 
He recommended approval of such settlement in order to dispose of the case. 
The Commission approved the recommendation and thereupon by unanimous vote 
adopted the following resolution with regard thereto: 


WHEREAS, it appears thet there is pending in the United States 
District Court for the District of Oregon an action wherein the 
United States of America is plaintiff and the State of Oregon, the 
State Highway Commission, Coos County and others are defendants, by 
which action the Government seeks to recover damages in the sum of 
$19,350 against all of the defendants; and 


WHEREAS, it appears that said action involves the appropria- 
tion and use for right of way purposes of land owned by an Indian who 
is a ward of the United States Government, which land was appropriated 
it appears, by Coos County and is now under the jurisdiction of the 
State because of the fact that the road constructed over the said 
land is a state highway; and 


WHEREAS, it appears that said controversy can be compromised by 
the payment of $1500, half of which is to be paid by Coos County and 
half by the State of Oregon; and 


WHEREAS, J. M. Devers, as Chief Counsel for the Highway Com- 
mission, has recommended that said case be settled on said basis; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED that the State 
Highway Engineer be and he hereby is instructed to draw a check 
against the State Highway Revolving Fund in favor of the United 
States Government in the sum of $750.00, and deliver the same to 
J. lM. Devers, as Chief Counsel to the Oregon State Highway 
Commission. 


BE IT FURTHER RESOLVED that the Chief Counsel be and he hereby 


is instructed to deliver said check to Honorable Carl Donaugh, as 
United States Attorney for the District of Oregon, in such manner 
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WILSON RIVER HIGHWAY 
DECK TRUSS OVER WILSON RIVER 


J. F. Johnston, Newberg $ 6,185.00 
Frank Watt Construction Co., Portland 8,650.00 
Norris & Philpott, Portland 10,887.50 
Tom Lillebo, Reedsport 11,490.00 


CITY OF SHERIDAS 
STREET GILING PROJECT 


Using Using 
Asphalt Tar 
Western Rock Co., Salem $20,782.00 $20,574.00 
J. C. Compton Co., McMinnville 22,298.00 21,898.00 
R. 0. Dail, Portland 22,422.40 --- 
Babler & Conley, Portland --- 23,773.00 
Parker Schram Co., Portland 30,060.50 --- 


SALE OF TRACT OF LAND 
IN SOUTHEAST PORTLAND 


Proposal #1 Proposal #2 
(Cash) (Terms) 
Gertrude 0. Quenville, Portland $3,550.00 $3,800.00 
Down Payment 950.00 
Quarterly Payments 142.50 
(Specified rate of Interest) 05% per annum 


Commissioner Schaupp brought up for discussion the Dr. Moser 
controversy at Grants Pass concerning the condemnation of a quarry site 
in Josephine County. He advised that he contacted Mr. Niel R. Allen, 
Dr. Moser's attorney, and with him inspected the site involved in the 
controversy, and also discussed the matter thoroughly with him. He 
recited the results of the discussion, particularly pointing out cer- 
tain features that are objectionable from the standpoint of Mr. Allen 
and his client. The matter was discussed at some length, and as a 
result thereof, the Commission instructed the Attorney to inform Mr. 
Allen that Commissioner Schaupp has reported to the Commission ca this 
subject and that the Commission will be glad to discuss the matter with 
him if he so desires at any time that it is convenient for him to at- 
tend one of the Commission meetings. 


Mr. T. P. Risteigen, President of the Coast Range Timber 
Company, came before the Commission with regard to the dumping of logs 
on State Highway rights of way when necessary to avoid overweight loads. 
Mr. Risteigen particulerly referred to logs dumped by his operators on 
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PACIFIC HIGHWAY EAST 
GRADING AND PAVING, HALSEY-HARRISBURG SECTION (Cont.) 


Using Using 
Asphalt Tar 


Northwestern Engineering Co., $ $ 

Rapid City, S. D. 452,903.00 --- 
Oscar Butler & Son, Portland 456,866.00 aoe 
McNutt Bros., Eugene 516,739.00 516,739.00 
E. C. Hell Co. & J. C. Compton Co., 

McMinnville 519,409.00 --- 
Axman & Miller, Portland 521,170.00 521,170.00 
Babler & Conley, Portland 559,771.50 --- 


PACIFIC HIGHWAY EAST 
FOUR BRIDGES, HALSEY-HARRISBURG SECTION 


Frank Watt Construction Co., Portland $59,150.00 
J. F. Johnston, Newberg 59,225.00 
Linstrom Bros., Portland 62,876.00 
Tom Lillebo, Reedsport 65,887.00 
Harry 1. Hamilton, Eugene 68,820.00 
C. J. Montag & Son, Portland 73,185.00 
Tower Sales & Erecting Co., Portland 74,115.00 
McNutt Bros., Eugene 83,942.00 
Babler & Conley, Portland 101,340.00 


*Bidder will not accept this project unless awarded the Halsey-Harrisburg 
Grading and Paving Project. 


COLUMBIA RIVER HIGHWAY 
DISPOSAL OF ROCK DETRITUS, ONSONTA SECTION 


Babler & Conley, Portland $25,900.00 
Logan & Taylor, Portland 26,270.00 
T. W. Thomas, Portland 31,080.00 
C. J. Eldon, Portland 31,080.00 
Edlefsen & Weygandt, Portland 34,780.00 
Sam Orino, Portland 42,550.00 
Oscar Butler & Son, Portland 46,250.00 
C. W. Thomas & Son, Winlock, Wash. 53,650.00 
E. C. Hall Co., Eugene 59,200.00 


OREGON COAS'* HIGHWAY 
OILING, GARIBALDI-TILLAMOOK AIR BASE SECTION 


Babler & Conley, Portland $10,611.00 
Western Rock Co., Salem 10,776.15 
J. C. Compton Co., McMinnville 11,183.40 
R. 0. Dail, Portland 12,339.00 
Parker Schram Co., Portland 16,200.00 
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Commission might have the work done if the city will agree to maintain 
the premises thereafter. Tne Engineer advised that tentative plans 
have been made to landscape this park after the war is over, but it 
might be well to do a part of the work now in view of the dedication. 
He suggested that it would be advisable to enter into a working arrange- 
ment with the city covering the maintenance of the park. After discus- 
sion, the Commission by unanimous vote authorized the Engineer to pro- 
ceed with the preliminary work requested by the Battleship Oregon 
Commission. The Engineer was also authorized to prepare plans for 
landscaping the area this fall. The Attorney was instructed to pre- 
pare a form of agreement with the city covering the maintenance of the 
park and other parking areas in Portland that are in the same category. 


The Commission had under consideration approval of the plans 
submitted by the following cities: Caryonville, Drain, Rogue River, 
Joseph, Gervais, Dundee, Hubbard, Lakeview, Fairview and Eastside for 
city street improvements which they propose to finance with State Tax 
Street Funds. The Engineer advised that the programs meet the state 
requirements, and the city proceedings with respect thereto are in con- 
formity with the provisions of law. He recommended approval by the Com- 
mission. The Commission uprroved the recommendation by unanimous vote 
and adopted the following resolution with regard thereto, upon the 
motion of Commissioner Chessman which was seconded by Commissioner 
Schaupp: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calendar year 1944 for street purposes as provided in said lew 
the several sums or amounts set opposite the name of the respect- 
ive city or town: 


Canyonville- ------------ $ 350.23 
Drain- - -----+-+-+--+--+-+--+- 819.94 
Rogue River- ------------ 526.03 
Joseph - -------------- 814.45 
Gervais- - ------------- 455.98 
a ee 287.05 
Hubbard- - - ------------ 531.52 
Lakeview - - ------------ 3,386.89 
Fairviey -------------- 418.90 
Eastside -------------- 876.25 


AND, WHEREAS, each of said cities and towms has, by appro- 
priate action evidenced by resolution or other official instrument 
certified copies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction 
and improvement with the funds above specified the following rmr44 1944 


the Wilson River Highway near the Highway Department's scales, east of 
Tillamook. He advised that on a number of occasions the operators have 
dumped logs on the right of way because of no other place to put them, 
and they were not allowed to proceed to the unloading point. He gave 
as his understanding that this is contrary to the Highway Commission's 
requirements, and asked the Commission to modify the ruling so as to 
permit the dumping of logs on the right of way when there is no suitable 
place to dump them on private property. He was informed by Commissioner 
Banfield that the Commission wants to be reasonable in the matter and 
will render a decision relative thereto after consulting with the 
Engineer. (This matter was discussed by the Commission at further 
length following Mr. Risteigen's departure, at which time the feeling 
was expressod that if the Commission requires the unloading of logs off 
the highway right of way, then it must furnish a place on which they 
can be pilec.. As a result of discussion, the Commission decided by 
unanimous vote to let the operators dump the excess-weight logs on the 
highway right of way, if they are placed so as not to present a hazard 
to other highway traffic, and provided the operator will remove them 
within ten days, it being intended that such ten-day period shall in- 
clude two week ends. 


Mr. Risteigen also brought up for discussion the matter of 
constructing a logging road approach to the Wilson River Highway about 
fourteen miles east of Tillamook. He advised that the present approach 
is not very good, and they want to build a new one which will involve 
the construction of a bridge over the Wilson River and a crossing of 
state-owmed land that was acquired as a wayside strip. He asked the 
Commission to approve the construction across the state's property. 

He was advised by Chairman Banfield to submit his plans to the Commis- 
sion, which will then have the Engineer investigate. Mr. Risteigen 
agreed to do this. 


The Attorney requested instructions whether or not to take 
action against a certain log hauler at Springfield whose operations 
resulted in damage to a scale house at this place. It appears that 
the operator's truck was equipped with dual wheels, one of which be- 
came loosened and, as the truck was approaching the scale house, rolled 
into the side of the building, damaging it. The Attorney advised that 
he has investigated the circumstances and is unable to find enough 
evidence on which to base a claim for negligence. He doubted that the 
Commission could collect on iss claim if the matter were taken to court, 
and recommended that the matter be dropped. The Commission approved 
the recommendation. 


Chairman Banfield brought up for discussion the matter of per- 
forming a smell amount of landscape work around the old Battleship 
Oregon Mast that has been erected as a monument in "Marine Park" adja- 
cent to Front Street, Portland. He advised that the Battleship Oregon 
Commission plans to dedicate the monument on July 2nd, and has asked 
the State to do a certain amount of landscaping work so that the area 
will make a presentable appearance at that time. He suggested that the 
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the proper officer in each of said cities and towns a duly certi- 
fied copy of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 14th day of June, 1944. 


The Engineer brought up for discussion a request from the 
North Lincoln County Chamber of Commerce for a survey to establish 
sidewalk grades on the Oregon Coast Highway between Ocean Lake and 
Taft. He advised that the survey will cost about $250.00, and that 
a delegation representing this organization is to appear before the 
Commission at this meeting with regard thereto. He recommended ap- 
proval of the expenditure so as to encourage the local improvement 
and that the sidewalks can be constructed properly. The Commission 
approved the recommendation. See delegation on next page. 


The Engineer also brought up the matter of constructing 
sidewalks on the Oregon Coast Highway through the town of Cannon 
Beach. He said that the people of this place have offered to pay for 
the grading work involved but want the State to build concrete side- 
walks. The question arose whether or not it is the State's obliga- 
tion to construct the sidewalks. The Attorney advised that the 
Commission can use its own discretion in the matter as there is no 
law which places the obligation on the Commission, so, if the Com- 
mission considers that the building of the walks is in the best public 
interest it can build them if it wants to; however, if the Commission 
snould build them, then the State is responsible for future maintenance 
and the Commission would be liable for damages in case of accidents 
occurring. The Commission denied the recuest es 2 matter of policy. 


The Engineer presented and explained the customary monthly 
financial statement. It was the thought of the Commission that the 
statement would be more understandable if a supplementary sheet were 
attached thereto to show the detail of changes in any of the items, 
should there be any such changes. The Engineer was instructed to 
hereafter submit statements in such a manner. 


The Commission recessed at 11:30 a.m. for luncheon and recon- 
vened at 2:00 p.m. in the same room with all members present and parti- 
cipating. Also present were the State Highway Engineer, the Attorney 
and the Secretary. 


The Engineer discussed with the Commission the bids received 
at the morning session for the oiling of the city streets in the town 
of Sheridan. He advised that the low bid submitted by Western Rock 
Company, based on the use of tar, and in the amount of $20,574, is 
satisfactory. He recommended that the contract be awarded to this 
company if the City of Sheridan will concur in the award and will 


streets in the following named cities: 


City of Canyonville - Wall Street, Canyon Street, Pine 
Street, lst Street, 2nd Street, 3rd Street and 
4th Street 


City of Drain - Division Street and Payton Street 


City of Rogue River - Oak Street, Broadway, Cedar 
Street, Main Street, First Street, Second Street, 
Riverside Avenue, Gilmore Avenue, Park Street 
and Arbor Avenue 


City of Joseph - Lake Street, Pine Street and 
College Street 


City of Gervais - "E" Street, "F" Street and 
4th Street é 


City of Dundee - 10th Street 


City of Hubbard - "E" Street, 7th Street, 5th Street, 
4th Street, "A" Street, "C" Street, "G" Street, 
2nd Street, and other streets and intersections 
as required 


City of Lakeview - "S" Street, South Street, Fourth 
Street, Third Street, "H" Street, First Street 
and Second Street 


City of Fairview - lst Street, 2nd Street, 3rd Street, 
4th Street, 5th Street, 6th Street, 7th Street, 
Division Street, Fairview Avenue, Depot Street, 
Main Street, Cedar Street, Harrison Street, 
Lincoln Street, and Barr Road - 


City of Eastside - First Avenue and Eleventh Avenue 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named 
respective cities and tows hereby are approved. 


3. That the action taken respectively by said cities and 
torms, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission, the Secretary shall thereafter mail to 
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build the curbs if the people will guarantee construction of the side- 
walks. Mr. Gray assured the Commission that this would be done and, 
as evidence of good faith, agreed to file with the Commission at its 
next meeting a petition to that effect signed by the property owners 
affected. 


The Commission discussed making an inspection trip through- 
out the state, lasting about one weex. The Engineer was instructed 
to prepare an itinerary for such a trip for approval of the Commission 
at the next, meeting. 


The Commission discussed with the Engineer the bids received 
at the morning session and decided by unanimous vote to award contracts 
to the low bidder for construction work in each instance, except that 
in the case of the Garibaldi-Tillamook Air Base Project the bids were 
referred to the Engineer with authority to award the contract to the 
low bidder if and when sufficient Federal funds are made available to 
finance the work. 


As to the sale of the Portland property, the Commission ac- 
cepted the offer of Gertrude Quenville on the basis of cash payment 
of $3,550. 


At 3:00 p.m., Chairman Banfield announced the awards as 
follows: 


"Halsey-Harrisburg Section of the Pacific Highway East in 
Linn County. 8.80 miles of grading-and paving. The Commission 
received nine bids for this project, the low one being that sub- 
mitted by Porter W. Yett, Portland, et ~376,687.24, based on the 
use of asphalt. Mr. Yett did not submit a bid based on the use 
of tar. The second low bid was that submitted by Warren North- 
west, Inc., Portland, at $413,854.00 based on the use of asphalt 
and a like amount based on the use of tar. The Commission has 
awarded this contract to the low bidder, Porter W. Yett, at his 
bid price of $376,687.24. 


"Construction of four bridges on the Halsey-Harrisburg 
Section of the Pacific Highway East in Linn County. Frank Watt 
Construction Co., Portland, submitted the low bid for this pro- 
ject at $59,150. The second low bid was submitted by J. F. 
Johnston, Newberg, at $59,225.00. There were seven higher bid- 
ders. The Commission has awarded this contract to the low bidder, 
Frank Watt Construction Co. at its bid price of $59,150. 


"Oneonta Section of the Columbia River Highway in Multnomah 
County. Removal and disposal of rock detritus encroachment. The 
low bid for this project was submitted by Babler & Conley, Port- 
land, at $25,900. The second low bidder was Logan & Taylor, 
Portland, at $26,270. There were seven higher bidders. The Com- 
mission has awarded this contract to Babler & Conley, the low 
bidder, at its bid price of $25,900. 
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deposit with the Commission, in advance, city funds in the amount of the 
bid plus ten per cent to cover engineering and contingency expense. The 
Commission indicated its approval of the recommendation, but deferred a 
definite decision with respect thereto, pending a conference with repre- 
sentatives of the Sheridan City Council. 


Messrs. E. J. Bayliss and R. B. Cuttropp, Mayor and Councilman, 
respectively, of the City of Sheridan, were present and discussed with the 
Commission bids received for the oiling of certain city streets in Sheri- 
dan. Mayor Bayliss stated that they are authorized to represent the City 
Council at this meeting. Chairman Banfield explained that the low bid 
submitted for this work was that of the Western Rock Company, Salem, at 
$20,574, based on the use of tar, to which there will be added the sum 
of $2,057.40, ten per cent of the amount of the bid, to cover the expense 
of engineering and contingencies, making a total of $22,631.40 as the 
city's obligation. He inquired if the low bid is satisfactory to the 
city, and what provision the city has made to pay for the work, whereupon 
Mayor Bayliss, with the approval of Councilman Cuttropp, stated that they 
were present to represent the City of Sheridan and that the bid was satis- 
factory, and that the city concurs in the award of the contract to the 
Western Rock Company in the amount of the bid submitted. Mayor Bayliss 
stated further that they are prepared to deliver to the State Highway 
Commission checks drawn on the funds of the City Treasury, one in the 
sum of $20,574, being the amount of the low bid, and the other in the 
sum of $1,926 to cover a portion of the engineering and contingency ex- 
pense, and will pay to the Commission shortly after the first of July the 
balance of such expense, amounting to $131.40. Thereupon, the Mayor 
delivered to the Secretary of the Commission two checks complete except 
as to the respective amounts, which amounts the Secretary, upon request 
of Mayor Bayliss, and in the presence of the representatives of the City, 
filled in the amounts. The checks were then delivered by Mayor Bayliss 
to the Secretary for further handling. The balance of the engineering 
cost, to wit, the sum of $131.40, the city representatives said, would 
be paid to the Commission shortly after the first of July, 1944. The 
Commission thereupon by unanimous vote awarded ‘his contract to the 
Western Rock Company, the low bidder, at its bia price of $20,574, based 
on the use of tar. 
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A delegation from Ocean Lake representing the North Lincoln 
County Chamber of Commerce and consisting of Messrs. E. L. Gray, J. W. 
Lundin and Paul Stege came before the Commission regarding sidewalk 
construction on the Oregon Coast Highway between Ocean Lake and Taft. 
Mr. Gray headed the group. He asked the Highway Commission to authorize 
the Engineer to make a survey of this section for the establishment of 
sidewalk grades and right of way line so they can build sidewalks prop- 
erly and do certain landscaping work that they have in mind. He also 
asked the Commission to construct concrete curbs along this section and 
assured the Commission that if it would approve such a project, the people 
of the district would build the sidewalks. In view of the presentation, 
the Commission instructed the Engineer and the Attorney to check into the 
matter. The Commission indicated that it would authorize the survey and 
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Agreement with Josephine County with respect to the mainte- 
nance of the present Wolf Creek-Sexton Mountain Section of the 
Pacific Highway, following reconstruction of the highway on re- 
vised alignment. 


Application to maintain a hauling road across certain Indian 
land in Klemath County being .300 mile in length and extending 
from the Klamath Falls-Lakeview Highway to a quarry in the SS of 
the SWE of the SW of Sec. 17, T 36S, R13 E, W.M. 


Agreement with Arthur Walker covering the grazing of sheep 
in Cape Sebastian State Park for a period of one year from 
June 14, 1944. 


Agreement with Robert Fromm covering the grazing of sheep 
in Humbug Mountain State Park for a period of one year from 
June 14, 1944. 


Contract with Axman & Miller covering the rental of one 
Buffalo-Springfield six ton roller, Dept. No. 40-678. 


Contract with Crook County Court covering the rental of 
one Buffalo-Springfield 10-ton 3-wheel roller, Dept. No. 31-671. 


There being no further business to come before the Commission 
at this time, the meeting adjourned at 3:15 p.m. 


State Highway Engineer a) 
* a es A Ax 
43 Z 


Secretary 


Commissioner 
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"Garibaldi-Tillamook Air Base Section of the Oregon Coast High~ 
way in Tillamook County. 11.49 miles of oiling. The low bidder for 
this work was Babler & Conley, Portland, at $10,611. The next low 
bidder was Western Rock Company, Salem, at $10,776.15. There were 
three higher bidders. The Commission has referred the bids to the 
Engineer with euthority to award the contract to the low bidder, 
Babler & Conley, when certain conditions have been satisfied. 


"Remove and replace Deck Truss over Wilson River on Wilson 
River Highway about 11.5 miles east of Tillamook, in Tillamook 
County. J. F. Johnston, Newberg, submitted the low bid for this 
project at $6,185. Frank Watt Construction Company submitted the 
second low bid at $8,650.00. There were two higher bidders. The 
Commission has awarded this contract to the low bidder, J. F. 
Johnston, at his bid price of $6,185. 


"Sheridan City Street Oiling Project in the town of Sheridan, 
Yamhill County. 4.86 miles of oiling. Western Rock Company, 
Salem, submitted the low bid for this project at $20,574, based on 
the use of tar, and $20,782 based on the use of asphalt. J.C. 
Compton Company, McMinnville, submitted the next low bid at $21,898 
based on the use of tar, and $22,298 based cn the use of asphalt. 
There were three higher bidders. The Commission has awarded the 
contract to the Western Rock Company, Salem, at its bid price of 
$20,574, based on the use of tar." 


Sale of a tract of land in southeast Portland, being a portion 
of Lots 7 and 8 in Block 78, East Portland, situate at Southwest corner 
of Southeast Ankeny Street and Southeast Union Avenue. The only bid re- 
ceived by the Commission for the purchase of this property was submitted 
by Gertrude 0. Quenville of Portland at $3,550, based on payment of cash, 
and $3,800 with terms. The Commission considers the cash offer the better 
of the two from the State's standpoint, and accordingly has sold the prop- 
erty to Miss Quenville for the sum of $3,550 cash. 


The Commission considered and signed agreements, etc., as 


follows: 
Consent to transfer tc . J. S. Weather Bureau the lease of 
property in Josephine County heretofore given the Civil Aeronautics 
Authority. 


Receipt acknowledging payment of claim against 0O.W.R. & N. 
Company, for damage caused the Pendleton-Stanfield Highway by the 
railroad company's contractor. 


Agreement with the City of Sheridan covering oiling of certain 
city streets, contract for which was awarded at this meeting. 


Agreement with Jefferson County covering maintenance of bridges 
on the Culver-Grandview Market Road within the borders of The 
righ State Park. 

AA 
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"The Commission resumed discussion of the request of the 
U. S. Maritime Commission for permission to use certain state- 
city-owned property adjacent to Front Street, Portland, in connec- 
tion with the repair of ships. As a result thereof, Commissioner 
Schaupp moved that the matter be referred to Chairman Banfield 
with full power to act in behalf of the Commission. The motion 
was seconded by Commissioner Chessman and carried unanimously." 


The State Parks Superintendent who was present, reported on 
proposed minor improvements on the Seneca Fouts State Park property, 
involving the construction of trails and other small items, which he 
estimated would cost about $400.00. The Commission approved the expend- 
iture of such sum, with the understanding that the work would be under- 
taken only as a postwar project. With this understanding, the Commission 
accepted the Seneca Fouts property. 


In connection with the acceptance of the Seneca Fouts park 
property, consideration was given to the acquisition of Government Lot 4 
in Section 31, Township 3 North, Range 10 East, W. M., in Hood River 
‘County, for the purpose of providing access to this park. It appeers 
that this acquisition in itself would not provide access to the park, 
but in addition there would be necessary the purchase or securing of an 
easement over other property lying to the south. The Assistant Attorney 
advised that Government Lot 4, together with the west one-half of the 
southwest quarter of Section 31 and the southeast quarter of the south- 
west quarter of Section 31, is owned by the Sonny Land Company. This 
company, he said, was an Oregon corporation which was dissolved on 
April 30, 1941, and the company desires to sell only its entire hold- 
ings at a suggested price of $12,000.00. After consideration, the Com- 
mission decided to defer any further activities with regard to the 
acquiring of Lot 4 untii the revised location of the Columbia River 
Highway has been definitely established across the subdivision, it 
being the intention at that time to acquire such land south of the 
railroad as may be necessary, together with an access connection prob- 
ably 100 feet wide to the Seneca Fouts park property. 


The State Parks Superintendent advised that negotiations still 
were being carried on relative to the acquisition of the south half of 
the southwest quarter of Section 7, Township 8 South, Range 2 Bast, W. M., 
Marion County, desired as an addition to the Silver Creek Falls State 
Park. No action was taken on the matter. 


Consideration was given to the request of Daniel G. Clark, 
Harrisburg, Oregon, to purchase the Washburn State Park adjacent to the 
Pacific Highway West at the Benton-Lane County line. In view of the 
fact that the Commission is continuing to acquire properties for park 
purposes in other parts of the State and that this property is desir- 
able and valuable as a part of the state parks system, it was con- 
sidered inadvisable to sell the property and the request of Mr. Clark 
was denied. 


Portland, Oregon, July 11, 1944 


The State Highway Commission met in regular session at 1:30 p.m. 
in Room 615, Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

J. W. DeSouza, Acting Secretary 


The Commission considered and unanimously adopted the following 
resolution: 


WHEREAS, H. B. Glaisyer, the duly appointed Secretary to 
the Commission, was unable to be present at this meeting because of 
illness in his family, 


THEREFORE, BE IT RESOLVED that J. W. DeSouza be and hereby 
is appointed to serve as Secretary to the Commission during the 
absence of the regular Secretary. 


BE IT FURTHER RESOLVED that this resolution be entered in 
the minutes and records of this meeting. 


The minutes of the meeting of June 13 and 14, 1944, were unan- 
imously approved by the Commission. The Commission also approved by 
unanimous vote the following changes in the minutes of the meeting held 
May 9 and 10, 1944, as vroposed by the regular Secretary, and ordered 
them inserted in the minutes of said meeting: 


"A letter was presented from the Eugene City Pl-nning Commis- 
sion requesting a study by Mighway Department Ercineers of a pro- 
posed highway connection along South High Stree between the present 
highwey on Broadway, in Eugene, and the proposeu route of the Paeific 
Highway which by-passes Eugene. A letter was also presented from Mr. 
J. F. Cramer, Superintendent of the Eugene Public Schools, opposing 
such routing of this connecting road because it bisects school prop- 
erty and will interfere with the development of the same and will also 
create a hazard for schdol children. The Commission considered that 
the information furnished is not sufficient to justify the expense of 
a survey but authorized the Engineer to confer with both parties on 
the basis of data now available." 
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Consideration was given to the sale of property acquired but 
no longer used for ferry slip purposes at North Bend. Action on this 
matter was deferred pending appearance before the Commission of repre- 
sentatives of Weyerhaeuser Timber Company, scheduled for July 12. 


The Assistant Attorney advised that investigations still were 
being made of the probable cost of the John Day Fossil Area on the John 
Day Highway. In this connection, he inquired if it is the desire of 
the Commission to make the purchases on the basis of the grazing rights 
being retained by the owers of the property, or whether the land should 
be purchased outright, including all rights therein. Chairman Janfield 
expressed the opinion that it would be highly undesirable to acquire the 
lands outright, thereby removing the same from the tax rolls. It was 
his thought that the owners should be allowed to retain perpetual full 
grazing rights, which gruzing rights represent practically the entire 
value of most of the properties involved. This view was concurred in 
by Commissioners Schaupp and Chessman. The suggestion was then made 
that it might be possible to work out agreements with the property own- 
ers whereby they would retain title to the lands which would remain on 
the tax rolls, but would let the public have right of access to the fos- 
sil beds. The Assistant Attorney advised that it was not possible at 
this time to give a comprehensive estimate of the total cost which might 
be involved, as studies of the area have not yet been completed. The 
State Parks Superintendent and the Assistant Attorney were instructed 
to make further investigation and work out a detailed plan as to which 
properties, if any, should be purchased outright, which should be elim- 
inated from acquisition as being too expensive, and which areas might 
advantageously be covered by agreement with the property owners as sug- 
gested by Chairman Banfield, and to report back with a comprehensive 
plan, including estimates of cost. 


The Engineer requested authority to proceed at this time 
with the acquisition of right of way for postwar projects, and called 
attention to the fact that, unless a reasonable amount of right of way 
were acquired before the emergency developes, it would be difficult 
to contract the work with the requisite speed that the emergency would 
demand. He submitted the following list of projects showing the esti- 
mated cost to complete the right of way purchases: 
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WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WREREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed: 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same hereby 
are, approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the ac- 
quisition of the said properties and to take title thereto in the 
name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY 


11465- Olson, Bernice Neururer $ $ 

Right of Way 

Option expires 0.075 acre at 

12/29/44 $500.00 37.50 
Allowance for 
eliminating wooden 
steps from highway 
to house 15.00 52.50 Landon 


11462- Warila, Nick and Katherine 
Right of Way 
Option expires 2,640 sq.ft. 00.00 00.00 " 
12/24/44 State to assume pay- 
ment of any and all taxes 


11466- Teutschman, Jack and Genevieve 
Righ. of Way 
Option expires 2,100 sq.ft. 00.00 00.00 " 
12/2:/hhL 


11467- Bartoldus, Fred 
Right of Way 
Option expires 0.206 acre at $200.00 41.20 
12/26/44 Moving 48 rods fence 
at 15¢ rod (electric) 7220 48.40 


In support of this request, he advised that at this time there is an 
unobligated balance of approximately $180,000 Federal funds allotted to 
Oregon which, with the $120,000 of State funds required to match this 
balance, will amount to a total of $300,000. The Federal funds, he said, 
are available due to the refusal of the War Production Board to approve 
the two projects on the Pacific Highway, namely, between Steiwer Hill 
and Albany and between Grave Creek and Wolf Creek. The Engineer stated 
that there was a possibility that ae Federal Government might later ap- 
prove these projects, in which case the Commission would be obligated to 
undertake them and to supply additional funds as may be required, but 
further delay in acquisition of right of way might seriously affect the 
program. He recommended that these funds be obligated now for the pur- 
chase of right of way. He further reported that, under Memorandums 240 
and 256 from the Public Roads Administration, that by the submission of 
proper request for Federal participation in right of way, Federal funds 
would be available to repay the State for the Federal share of the right 
of way after the project had been placed under construction. 


Mr. W. H. Lynch, District Engineer of the Public Roads Adminis- 
tration, questioned the amount of unobligated Federal funds, stating that, 
in his opinion, the amount quoted was more than the actual amount remain- 
ing; however, if the Steiwer Hill-Albeny funds were released, that much 
money would be available. After considc:ation, the Engineer was instructed 
to review the amount of Federal funds available. The Engineer and Chief 
Counsel were authorized to take options on right of way projects from the 
above list to the extent of available Federal funds pius the required 
State match funds, which would result in the final cooperative share of 
60 per cent Federal funds and 40 per cent State funds. The Engineer was 
instructed to make a selection from the list submitted and to report back 
to the Commission, and then to submit the approved projects to the Federal 
Government. Furthermore, the Engineer and the Attorney were required to 
refrain from taking options on projects until the projects had been pro- 
grammed by the Public Roads Administration and become eligible for ultimate 
cooperation in right of way costs. 


The Assistant Attorney presented a list of properties for which 
options have been obtained, with recommendation that the prices in each 
instance were fair and reasonable, and requested instructions from the 
Commission as to whether or not to complete the purchase of these prop- 
erties at this time. After discussion and consideration, the Commission 
approved the various options and authorized completion of the purchase of 
the several tracts. The following resolution with respect thereto was 
adopted by the Commission by unanimous vote: 


WHEREAS, in connection with *he further improvement of 
the highways hereinafter designated, i‘ is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
efter more definitely set forth, and 
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ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY (Cont'd) 


11454- Koski, Arne $ $ 
Right of Way 
Option expires 19,206 sq.ft. 
1/5/45 at $0.0026 50.00 50.00 Landon 


11453- Seppala, H. R. 
Right of Way 
Option expires 205 sq.ft. at 2¢ 4.10 4.10 " 
1/6/45 


11462- Warila, Nick and Katherine 
Right of Way 
Option expires 117 sq.ft. 0.00 0.00 " 
1/8/45 


11455- Gaston, Pirl P. and Mary E. Gaston 
Right of Way 
Option expires 3.24 acres at $200 648.00 648.00 ° 
1/7/45 Fencing 


FOSTER-BRYANT HILL SECTION, SOUTH SANTIAM HIGHWAY 


11426- Hill, Louis W. 
Right of Way 
Option expires 9.1 acres 00.00 00.00 McChesney 
Plus payment for any timber which 
may be logged - at rate of $6.50u 
for fir and $2.00M for other timber 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY EAST 


10272-A Balkovic, Michael and Anna 


Right of Way 
Option expires 0.53 acre at $100 53.00 
1/2/45 Fencing, crop loss and 


allowance for signing 
weiver of access and 
commercial signs, etc.297.00 350.00 Collins 


ASTORIA-NAVAL HOSPITAL ON, NEHALEM HIGHW, 


11468- 


Bartoldus, Lola Belle $ 
Right of Way 
Option expires 1.19 acres at $100 119.00 
12/26/44 Moving 54 rods fence 
at $1.00 rod 54.00 


Christensen, J. F. 

Right of Way 

Option expires 200 sq. ft. at 4f 
12/18/44 


Clatsop County 35,650 sq.ft. 
Right of Way 2.55 acres 


Maki, Gertrude M. and Arvid E. Maki 
Right of Way . 
Option expires 711 sq.ft. 

12/14/44 


Peldo, John R. and Mae E. Peido 

Right of Way and slope easement 

Option expires 

12/15/44 1,583 sq.ft. 00.00 
10-foot slope easement 00.00 


May, A. Clifton and Rose May 
Right of Way 
Option expires 1,345 sq.ft. at Af 53.80 
12/17/44 Moving fence, shrub- 
bery, loss garden,etc. 25.00 


Peldo, Edward L. and Ruth E. Peldo 
Right of Way and slope easement 
Option expires 
12/17/44 189 sq.ft. 

1,720 sq.ft. 


Holmes, Mamie A. 

Right of Way 

Option expires 6,132 sq.ft. at 5¢ 

12/13/44 Tree, strawberry 
plants and conse- 
quential damages 


Nurnberg, Adolph A. 
Right of Way 
Option expires 0.84 acre at $200 168.00 
1/7/45 Less 0.50 acre at $50 
to be conveyed to 
grantor by the State _25.00 


1944 Plus fencing 
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PELICAN CITY-SOUTH 6TH STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 
1 


11372- 


11434- 


11336- 


11354- 


11444- 


11359- 


11390- 


Eittreim, Harold T. 


$ 


Right of Way and easement 


Option expires 
12/18/44 


Dennis, Everett 
Right of Way 
Option expires 
12/21/44 


Sabo, Coral J. 
Right of Way 
Option expires 
12/21/44 


Bishop, Alex 
Right of Way 
Option expires 
12/14/44 


Klamath Falls, 
Right of Way 
Option expires 
12/19/44 


Davis, Allen H. 
Right of Way 
Option expires 
12/22/44 


Pelican Bay Lum 
Right of Way 
Option expires 
12/22/44 


71 sq.ft. at 10¢ 7.10 
255 sq.ft. (easement) 00,00 
R. 

1,235 sq.ft. at 5¢ 61.75 
Shade trees, lilac 

bush and fencing 61.75 
2,975 sq.ft. at 33¢ 104.00 
6,420 sq.ft. at 7¢ 449.40 
House 2,600.00 
Garage, sidewalks, 

fences, law, trees, 

rose bush and fruit 

tree 450.60 
City of 

6,500 sq.ft. at 114¢ 750.00 
6,420 sq.ft. at Af 256.80 
Houses 2,000.00 
Garage 450.00 


Woodshed and store- 
room, shade trees, 
lawn and picket fence 340.00 


ber Company 


1.57 acres at $75 117.75 


7.10 Cozad 


ick «| |C* 


104.00 " 


3,500.00 Witt 


750.00 " 


3,046.80 " 


Etcro * 


gUL11 1944 
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HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY EAST (Cont'd) 


9711-A Powell, Melvin K. and $ $ 
(Correction) 
Right of Way 1.25 acres at $100 125.00 
Option expires Crop loss, damages in 
11/10/44 lieu of moving house, 
allowance for wrecking 
and rebuilding granary, 
rearranging fences, 
signing partial waiver 
of access, and adver- 
tising signs, and cash 
allowance in lieu of 
moving barn and 
cow~shed 2,875.00 2,000.00 Collins 


PELICAN CITY-SOUTH 6TH STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 


11398- Frankford, Clara 
Right of Way 
Option expires 1.83 acres at $300 549.00 549.00 Witt 
12/13/44 


Patty, F. B. and State Land Board 
Easement for 
fill material 53 sq.ft. 


Rasmussen, Clifford H. 
Right of Way 
Option expires 2,650 sq.ft. at 4d 106.00 106.00 
12/16/44 Lamm, terrace, shade 
trees, fencing, shrubs 234.00) 
House with garage 2,660.00) 2,394.00 
3,009.00 


Yadon, Fern L. 
Right of Way 
Option expires 713 sq.ft. at 10¢ 71.30 
12/14/44 Shade trees, lilac 
bushes, shrubbery, etc. 
removing and rearrang- 
ing flowers, moving 
fence; reconstructing 
sprinkler system (estd. 
$25) General damages- 
loss lawn less yard 
space 2h4200 315.30 Witt 


wit? 
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WILLAMETTE RIVER-MARION COUNTY LINE SECTION, WEST PORTLAND~ 
HU HIGHWAY 


4715-A Walter, Lila M. $ $ 

Easement for 

flight strip Additional damage 
allowed on account of 
failure to clear pre- 
mises as agreed at time 
the option was taken in 
March, 1943 50.00 Witt 


UNITY JUNCTION-IRONSIDE SECTION, JOHN DAY HIGHWAY 


11275- Rutherford, Grace A. 
Stockpile Site 
Option expires 0.92 acre at $10 9.20 9.20 Cozad 
11/17/44 


The Assistant Attorney also presented options on the Front 
Avenue project in Portland. The Commission unanimously decided to take 
no action on these settlements until execution of the pending agreement 
with the City of Portland covering the entire Front Avenue project. 


The Assistant Attorney requested authority to condemn certain 
parcels of real property that he has been unable to acquire by negotia- 
tion. He presented a list of such properties, together with the offers 
he recommended be made in connection with each, as follows: 


File 11451 Fred Winchester, et al. $273.00 

File 11452 Alex Christensen 85.00 
Pelican City-South 6th Street (Klamath Falls) 

File 11366 C. L. Lowe, et ux. $2,500.00 


After due consideration, the Commission approved the request 
by unanimous vote and adopted the following resolution with respect 
thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and empowered to acquire 
by purchase, agreement, donation, or by the exercise of the power 
of eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing 


PELICAN CITY-SOUTH 6TH STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 
Pa ainiacti daichii vctiretecitemerinschiartciesnansamnanesetnansnearaaatbii 


11369-— Eschle, Louis A. and E. G, $ $ 
and M. Louise Hunt 
Opticn expires 4,250 sq.ft. at 10¢ 425.00 
12/21/44 Loss of 6 shade trees 
at $15.00 90.00 
Cost of new lawn 110.00 
Flowers and garden 
plot 125.00 
Cost of moving 


—20.00 
800.00 


Credit Lot 4, Block 29 

Hot Springs Addition £750.00 
New cost 50.00 
Moving house, garage, 
rebuilding concrete 
foundation and side- 


walk estimated 23250.00 


Klamath Falls, City of 

Right of Way 

Option expires 14,000 sq.ft. at 7-3/4 
1/19/44 plus sq.ft. 1,100.00 


Starkey, D. W. 
Right of Way 
Option expires 6,500 sq.ft. at l1l4¢ 750.00 
12/22/44 Credit Lot 6, Block 31 
Hot Springs Addition 
to be deeded by State 750,00 


BEATTY-LAKEVIEW SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 


11267- Anderson, Jr., Oscar Tilden 
Hauling road easement 
5-year haul road 
easement 


SOUTH BEACH-BEAVER CREEK SECTION, OREGON COAST HIGHWAY 


11106- Ruppert, Clara Henrietta 
Park 
Option expires 1.02 acres at $100 102.00 102.00 


11103- Ruppert, Clara Henrietta 
and William Buhrer 
Park 
Option expires 1.0 acre at $100 


1944 


Falls, Oregon, and is more particularly described on the attached 
sheet and designated as Parcel No. 2, and is further identified 

in the records of the Highway Commission as file R 11366, which 
property is being acquired for right of way purposes in connection 
with the Klamath Falls-Malin Highway.* 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary 
and acquisition of the same by the State is required for the spe- 
cific purposes hereinabove set forth, and that the said properties 
are being acquired for the express and specific purposes in this 
resolution set forth. 


3. That the State Highway Ingineer be and he hereby is 
instructed and directed to make or cause to be made all surveys 
necessary in connection with the determination, description and 
acquisition of said real properties, and said Engineer is further 
instructed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whether said properties 
be acquired by purchase, donation, agreement, or by the exercise of 
the power of eminent domain. 


4. That George Neuner, Attorney General of the State of 
Oregon, and J. M. Devers, Assistant Attorney General and Attorney 
for the State Highway Commission, be and they are hereby requested, 
authorized, and directed to attempt to agree with the owmer or 
owners and/or with the tenants or persons in possession, if there 
be any, of said parcel or parcels of land with respect to the com- 
pensation to be paid for the taking of the same and the damage, if 
there be any, and in the event that no satisfactory agreement or 
agreements can be reached, then it is hereby further resolved that 
the Attorney General of the State of Oregon and J. M. Devers, 
Assistant Attorney General and Attorney for the State Highway Com- 
mission, be and they hereby are requested to commence and prosecute 
to a final determination such suit or action, or suits or actions, 
as may be necessary and appropriate to acquire title to the said 
premises and all rights therein for the purposes herein stated. 


5. That this resolution be entered in full in the 
minutes and records of this Commission. 


#*(The detailed description of the respective parcels of real prop- 
erty mentioned in this resolution are attached to the original 
resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 45, under the heading "Real Property 
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already established higiways, whether within or without the corporate 
limits of cities and towns, together with rights of access from abut- 
ting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighixg 
stations, broadcasting stations, and/or for appropriation, acquisi- 
tion or manufacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preserva- 
tion cf scenic places and other objects of attraction or scenic value 
adjacent to, along or in close proximity to state highways or which 
may be conveniently reached from or by a public highway, and/or for 
the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or deemed neces- 
sary for carrying out the purposes of the Oregon Highway Code, and/or 
for flight strips, airfields, access roads, public highways or for 
any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each neces- 
sary for the specific and particular purposes hereinafter expressly 
set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of reel property hereinafter described are each necessary 
for the accomplishment of the purposes hereinafter expressly and spe- 
cifically set forth, which said real properties and the specific 
purposes for which the same are being acquired are described as fol- 
lows, to wit: 


Real property owned by Fred Winchester, Jr., which prop- 
erty is located in Lots 31 and 32, Block 30, Case's Addition to 
Astoria, in Section 17, Township 8 North, Range 9 West, W. M., Clat- 
sop County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 1, and is further identified in 
the reco ds of the Highway Commission as file R 11451, which prop- 
erty is being acquired for right of way purposes for an access road 
to serve the Astoria Naval Hospital from the Nehalem Highway, which 
road is being constructed in response to the request of the United 
States Government, through its Public Roads Administration; * 


Real property owned by C. L. Lowe and V. Lowe, which prop- 
erty is located in Lot 17, Block 29, Hot Springs Addition to Klamath 


* 
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cost approximately $4,000 to re-oil the road and place it in a condition 
equivalent to that existing at the ti: the maintenance thereof was 
taken over by the State. He stated that he had made an inspection of 
the section with the County Court and the County Engineer of Linn County 
and that he was advised that the County desired to place considerable 
additional rock on the road so as to bring it to a higher standard of 
construction. The County desired to accept the sum of $4,000 from the 
Commission in full release of all obligations of the Commission and to 
use this sum as a portion of the greater expenditure desired to be made 
by the County. This arrangement was considered satisfactory and was 
approved by the Commission. The Chief Counsel was instructed to prepare 
an appropriate agreement covering the matter and forward it to the 
County Court of Linn County for execution. 


Consideration was given to the request of the City of Pendleton 
that the State pay the cost of repaving the portion of Mnigrant Street 
affected by the removal of the tracks of Northern Pacific Railroad Com- 
pany. This section of Umigrant Street is the route of the Pendleton- 
John Day Highway and is et the west end of the business district. The 
. Chief Counsel stated that in his opinion the Commission has no authority 
to make this expenditure, notwithstanding the fact that it is on a portion 
of the state highway route. He explained that although the statutes give 
the State Highway Commission jurisdiction from curb to curb, the granting 
of franchises in the street remains in the City, and the Highway Commis- 
sion has no jurisdiction thereover. After consideration, the request of 
the City of Pendleton was denied, and the Chief Counsel was instructed to 
advise the City of such action. 


The Engineer brought up for consideration the question of chan- 
nelizing the intersection of the Oregon Coast Highway ana the Nehalem 
Highway in connection with the improvement of the Astoria-Naval Hospital 
Section. He stated that the probable cost would be between $40,000 and 
$50,000. No action was taken by the Commission pending the receipt of 
bids on the Astoria-Naval Hospital Section of the Nehalem Highway the 
following day. The proposed improvement is included as a separate item 
in the bids being called for on that project. 


The Engineer requested authority to expend approximately 
$3,500 in connection with the construction of a proposed bridge to be 
built on the Ochoco Highway by the United States Bureau of Reclamation. 
He explained that under its existing plan, the Bureau of Reclamation 
will build the bridge to a low grade line, but advised that the grade 
line at that point is unsatisfactory from the highway standpoint and 
should be raised. The additional expense involved in the raising of 
the grade line or construction of a higher structure will be approxi- 
mately $3,500. He recommended that the higher grade line be adopted 
and the additional expenditure made. After discussion the Commission 
approved the revised grade line and authorized payment of the additional 
expense in the approximate amount of $3,500 to the Bureau of Reclamation 
as the State's cooperation in the additional cost. Preparation and exe- 
cution of an agreement with the Reclamation Service covering the matter 
was ordered by the Commission. 
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Condemnation Resolutions" and said descriptions by this reference 
are made a part of this minute entry to the same extent as if 
copied in full herein.) 


The Chief Counsel reported on the meeting held by the Chambers 
of Commerce of Coquille and Myrtle Point and nine representatives of the 
Portland Chamber of Commerce held at Myrtle Point June 30, 1944, with 
reference to the preservation of myrtle trees along the Coos Bay-Roeseburg 
Highway between Coquille and Myrtle Point. It appears that there are 
about nine miles of highway involved with considerable growth of scenic 
myrtle trees, lying principally on the upland or easterly side of the 
highway. A plan had beén proposed whereby the owners would give to the 
State a one-half interest in the myrtle trees, with the understanding 
that no destruction of the trees would be permitted, but that if it became 
necessary to remove any of the trees for any reason, the owners of the 
land would take title thereto for such commerciel value as they might 
recover. It would be the obligation of the State to clear up the under- 
brush and maintain the areas in a sightly condition. It is probable that 
the width on which the view trees would be cared for would extend from 
fifty to one thousand feet fron: the highway. Before taking any action 
in the matter, the Commission ordered that a report be made covering the 
estimated cost of the original clearing up of the area and the annual 
maintenance cost thereafter. 


At this point Senator Lew Wallace appeared before the Commis- 
sion on behalf of Mrs. Charles Redmond, who owns a suburban steak and 
chicken dinner establishment at 9589 S. W. Pacific Highway. He requested 
that the State Highway Commission build a flight of steps leading from 
Mrs. Redmond's establishment to the highway; otherwise, that Mrs. Redmond 
be given permission to construct such flight of steps on the state highway 
right of way at her owm expense. After consideration the Engineer was 
instructed to make an investigation of the situation and report back at 
the next meeting. 


At the request of the Assistant Attorney, authority was given 
to negotiate with Arthur A. Harriman for property in Lot 1, Patterson's 
Addition to Eugene. This authority was given upon the basis of the land 
being purchased and paid for at the present time, with a supplemental 
agreement to the effect that bids will be called for and the owers of 
the property be allowed the amount of the low bid for moving the build- 
ings when it becomes necessary to clear the right of way for construction 
purposes. 


Approval was given to extensions of leases with Oregon-Washing- 
ton Reilroad & Navigation Company and Union Pacific Railroad Company 
* covering undercrossings of the railroad at Corbett and near Oneonta. 


The Engineer reported upon the matter of future maintenance of 
the Richardson Gap Road in Linn County, advising that at this time it would 
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specified time limit to bad weather conditions and labor short- 
ages. The Engineer advised that this contract was awarded on 
January 4, 1943, and that the Tru-Mix Concrete Company commenced 
operations on January 16; further, that contractor carried on the 
work as best he could, considering shortage of help. The traveling 
public, he said, was not greatly inconvenienced by the delay. He 
recommended that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved the recommendation 
by unanimous vote. 


D. C. and A. L. Williams, Contract No. 2634, for the 
Madras Rock Production Project on the Warm Springs and The Dalles- 
Californie Highways in Jefferson and Wasco Counties, requested an 
extension of time from September 30, 1943, to April 28, 1944, 
within which to complete this job. They alleged that difficulties 
in securing labor was the primary cause for exceeding the time 
limit specified in the contract. The Engineer advised that the 
contractor carried on his work as expeditiously as was possible 
in view of existing wartime conditions, also that the State has 
not been inconvenienced in any way by reason of the delay. He 
recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation. 


The Engineer reported that contracts Nos. 2614, 2634, 2659 
and 2660, for the construction of state highway projects, have been 
completed according to the requirements of the contracts or modifica- 
tions thereof, and that said jobs are now ready for acceptance. The 
following resolution accepting the above projects was offered and adopted 
by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2614, with Tru-Mix Concrete Company, for 
grading and paving the Evans Creek-Sams Valley Access Road project 
in Jackson County, completed December 31, 1943. 


Contract No. 2634, with D. C. and A. L. Williams, for 
furnishing crushed rock in stock piles, in connection with the 
Madras Rock Production project on the Warm Springs and The Dalles- 
California Highweys in Jefferson and Wasco Counties, completed 
April 23, 1944. 


Contract No. 2659, with Western Rock Company for furnish- 
ing crushed materials in stock piles on the Baker-Weiser Junction 
Section of the Old Oregon Trail Highway in Baker and Malheur Coun- 
ties, completed June 15, 1944. 
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Consideration was given by the Commission to the request of the 
Klamath Falls Planning Commission that in the improvement of South Sixth 
Street in Klamath Fells, provision be made in the Highway Commission's 
plans for: 


(a) The installation of an adequate lighting system; 

(b) Provision for the removal of utility service poles; and 

(c) Construction of concrete curbs along each side of 
North 9th Street between Pine and Prospect Streets. 


With respect to item (a), the Engineer advised that with the 
exception of some work on Interstate Avenue in Portland, which was purely 
experimental in its nature, the former highway commissions as a matter of 
policy have always refused to bear the expense of the installation of 
lighting systems within municipalities. Commissioner Schaupp suggested 
that although the present Highway Commission should not depart from this 
policy, it might easily be possible to make provisions during the construc- 
tion of the highway for facilities for the placing of conduits and the in- 
stallation of lighting poles. This suggestion was unanimously approved by 
the Commission, and the Engineer was instructed to so prepare the plans 
and specifications for the project. 


With respect to item (b), it was the opinion of the Commission 
that the State has no obligation to make provision for removal and re- 
establishment on some other street of the utility poles, and the Chief 
Counsel for the Commission was instructed to so advise the City. 


With respect to item (c), the request was referred to Commis- 
sioner Schaupp and to the Engineer to make further investigation and give 
further consideration to the request and to report later to the Commission. 


Consideration was given to a letter from Mr. William Ganong, 
Attorney at Law, Klamath Falls, Oregon, with respect to future relocation 
of the highway extending south and east from Klamath Falls. The Secretary 
was instructed to advise Mr. Ganong that no location has been adopted at 
this time, nor does the Commission plan any immediate action to that end. 


Award by the Engineer of contract to Babler & Conley for the 
oiling of the Garibaldi-Tillamoox Air Base Section of the Oregon Coast 
Highway, on which bids were taken June 14, 1944, was confirmed and ap- 
proved by the Commission upon advice from the Engineer that the conditions 
of the award have been satisfied. 


The Commission has under consideration the following requests 
for extensions of time within which to complete highway contracts: 


Tru-Mix Concrete Company, Contract No. 2614, for grading 
and surfacing the Evans Creek-Sams Valley Access Road in Jackson 
County, requested an extension of time of six months from June 30, 
1943, to December 31, 1943, within which to complete this job. The 
company attributed its failure to complete the project within the 
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He stated that the Oregon Coast Highway could be classified 
as class (a) from Coquille to Port Orford, but is class (b) from Port 
Orford to the California line; also, that the Coos Bay-Roseburg Highway 
from Coquille to the connection with the Pacific Highway comes under the 
designation of class (a). He gave it as his thought that it might be 
possible to establish an assembly station at Coquille, to which the loads 
to be transported could be brought by smaller trucks, and the loads 
there transferred to lerger trucks which would traverse the Coos Bay- 
Roseburg Highway to a junction with the Pacific Highway and thence south 
over the Pacific Highway on sections which are all designated under 
class (a). 


Before taking any final action on the request, the Commission 
authorized a demonstration run from the California line at least to Port 
Orford, with adequate motion pictures being taken of the trial run. It 
was the thought of the Commission that such pictures wovld not only tend 
to solve the present question but could be used as a reference in making 
decisions upon any future requests which may develop. The taking of 
pictures is to be restricted to essential and necessary points and is 
not to be a continuous record of the entire demonstration run. 


Consideration was given to the suggestion of Mr. L. A. McArthur, 
Secretary, Oregon Geographic Board, with respect to the correct designa- 
tion of what appears on the Commission's maps as "Oregon Slough". Mr. 
McArthur has advised that the correct designation adopted by the United 
States Board on Geographical Names is "North Portland Harbor". After 
consideration the Commission ordered that on future maps and records 
made by the Commission, the correct designation of "North Portland 
Harbor" be used in lieu of the designation "Oregon Slough". 


Consideration was given by the Commission to a resolution 
passed by the City of The Dalles accepting jurisdiction over the old 
right of way of the Columbia River Highway within the city of The Dalles, 
which section has heretofore been abandoned by the State. The Chief 
Counsel gave it as his opinion that it was not necessary that the City 
Council pass or that the Commission accept any such resolution, but in 
view of the fact that action already has been taken by the City, the 
resolution was approved and ordered filed. 


The State Highway Commission briefly discussed: 


(a) The receiving of bids on behalf of the Linn County 
Court for construction of county bridge near 
Cascadia; 


(b) The request of Paul Mumpower regarding continued 
renting of ground on which are located buildings 
east of the Sandy River Bridge at Troutdale; 
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Contract No. 2660, with J. F. Johnston, for repairing the 
Crooked River Bridges on the Crooked River and Crooked River-Paulina 
Secondary Highways in Crook County, completed June 30, 1944. 


THEREFORE, BE IT RESOLVED, that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respect- 
ive contracts, and said jobs are hereby accepted and final payment in 
connection with each is hereby authorized. 


The Commission confirmed the sale of cordwood along the McTim- 
mons Valley Secondary Highway to George Sullivan for a consideration of 
%75.00, payment of which previously has been made. 


The Commission authorized the Engineer to purchase four gasoline 
electric generators, four "Skilsaws", and four power controls for use by 
highray cepartment bridge crews at e totcl estimated cost of 42,350. 


The Commission also authorized the purchase of 10,000 gallons 
of traffic line paint at a cost of $1.80 per gallon to apply on 1945 
requirements for this item. 


Approval was given to the proposed agreement with the town of 
Rockaway covering the financing of certain proposed city street 
improvements. 


Consideration was given to the request of the Curry County Pomona 
Grange and Office of Defense Transportation for the modification of exist- 
ing regulations in order to permit the operation of oversize vehicles on 
the Oregon Coast Highway between Coquille and the California state line. 
The Engineer explained that highways have been classified in three cate- 
gories, which are: 


(a) Sections on which the design of the roadbed and 
grades and curvature are adequate to provide for 
overweight loads and lengths of sixty feet; 


(b) Sections on which the design of the roadbed is 
adequate to provide for overweight loads, but the 
grades and curvature are not adequate for lengths in 
excess of fifty feet; and 


(c) Sections on which the design of the roadbed is not 
adequate for overweight loads, and the grades and 
curvature are not adequate for lengths in excess of 
fifty feet. 


is allowed to get into private hands it may cost a great deal more to 
acquire it at a later date. The Chief Counsel advised that the prop- 
erty has been withheld from sale as a gesture of cooperation on the 
part of the War Department, with whom our relations and dealings have 
been very cordiel. After consideration the Commission gave authority 
to make the purchase at this time. 


The Chief Counsel advised that considerable vandalism nad 
been perpetrated at the Ontario Underpass, consisting of the breaking 
and damaging of the lighting fixtures. He said that this was perpe- 
trated by two boys, fifteen and sixteen years of age, who had confessed 
to the vandalism. He also stated that in his opinion it would not be 
possible by civil suit to collect the amount of the damage, which is 
estimated to total $200.30, either from the boys or their parents, and 
that the only other procedure which might be followed would be to file 
a criminal charge against the boys who, in all probability, would then 
be brought before the juvenile authorities and placed under probation. 
It was also brought out that the younger boy is desirous of joining the 
Navy when he becomes of sufficient age. The Chief Counsel advised 
further that he had reported the matter to the District Attorney, but 
thet no reply to his communication has been received and, so far as he 
knows, no action has been taken in the matter. After consideration, 
the Commission decided to refer the matter to the Chief Counsel for 
such further action or proceedings or for the entire dropping of the 
matter, as might appear desirable to hin. 


The Chief Counsel brought up for consideration the matter 
of acceptance from the Glens Falls Indemnity Company of the sum of 
$200.00 for damage done to the Salmon River Highway wayside strip by 
Anderson Bros., logging operetors, to whom a permit had been grented 
for the construction and use of a logging road across state park prop- 
erty in Township 6 South, Range 9 West, W. M., in Lincoln County. He 
explained that, after the permit was given, Anderson Bros. ceased 
operations and log hauling was thereafter carried on by other parties 
who stopped hauling as soon as the condition was discovered. It ap- 
pears that the total damage amounted to more than $200.00, but it is 
impossible to segregate what portion thereof might have been caused 
by Anderson Bros. and what portion might have been caused by the sub- 
sequent haulers. In other words, it would be impossible to prove and 
enforce a greater claim for damage against Anderson Bros. The Chief 
Counsel recommended that the settlement be accepted. It was moved by 
Chairman Banfield, seconded, and unanimously voted that the settlement 
of $200.00 be accepted. 


The Commission authorized the Engineer to advertise for bids 
for repairs to the Nehalem Bridge on the Fishhawk Falls Secondary High- 
way No. 103, which work is estimated to cost approximately $16,500. 


The Commission adopted and passed the following resolution 
approving city street improvement programs in the towns of Molalla, 
Dayton, Sodaville, Philomath and Malin: 


(c) Request of Weyerhaeuser Timber Company regarding the 
acquisition of land previously used for ferry landing 
purposes at North Bend; 


(ad) Request of North Lincoln County Chamber of Commerce 
regarding construction of sidewalks and curbs along 
the Oregon Coast Highway at Ocean Lake, Delake and 
Taft; and ; 


The appearance of Recreational Resources Committee 
of Portland Chamber of Commerce regarding the estab- 
lishment of a state park at the intersection of 
Willamette Meridian and Base Line, just west of 
Portland, and the appearance of Mr. A. D. Merrill, 
Engineer, Portland Dock Commission, with reference 
to settlement on Dock Commission property on the 
Front Avenue project. 


In view of the fact that all of the interested 
parties concerned were scheduled to appear before 
the Commission on July 12, no definite action was 
taken on any of the matters involved. 


The Chief Counsel was authorized by the Commission to apply to 
the Secretary of the Interior for the granting of appropriate rights for 
the maintenance of a flight strip on property in Sections 3 and 10, Town- 
ship 29 South, Range 23 East, W. M., and in Sections 34 and 35, Township 28 
South, Range 23 East, W. M., in Lake County. It was explained to the Com- 
mission that at the time of the construction of the flight strip the Secre- 
tary of the Interior had given certain rights to the War Department and the 
Highway Commission was authorized by written permission of Army officials, 
to award a contract and proceed with the construction of the flight strip. 
It is now felt, however, that the authority over the land granted by the 
Secretary of the Interior to the War Department is not complete enough 
to fully authorize the granting of authority to the State Highway Com- 
mission for the construction of a flight strip, and that the matter should 
be clarified by proper application to the Secretary of the Interior. 


The Engineer requested authority to acquire for construction 
purposes a parcel of land containing approximately 27.11 acres, now owned 
by the United States Government, at Hood River, which is located in Sec- 
tion 25, Township 2 North, Range 10 East, and in Section 30, Township 2 
North, Range 11 East. He explained that although construction is not 
probable for several years to come, the site will be necessary for the 
revised location of the Columbia River Highway and a major portion of 
the tract then will be required for right of way purposes. The Assistant 
Attorney advised that the War Department has placed an appraisal of 
$2,000 on the tract, being slightly in excess of $75.00 per acre, and is 
withholding sale of the property pending a decision by the Commission as 
to whether or not it is desired by the State. He gave as his opinion 
that the purchase price is very advantageous, and that if the property 
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4. That upon entry of this resolution in the minutes and 
records of the Commission, the Secretary shall thereafter mail to 
the proper officer in each of said cities and tows a duly certi- 
fied copy of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the llth day of July, 1944. 


The Engineer submitted tabulations showing changes which have 
been made in the various department budgets. These tabulations were 
approved and ordered filed. 


The meeting adjourned at 4:50 p.m. to reconvene at 9:00 a.m. 
on the following morning. 


Portland, Oregon, July 12, 1944. 


The State Highway Commtssion reconvened at 9:00 a.m. in the 
Stock Exchange Room of the Imperial Hotel. The following were present 
at such meeting: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highwey Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Bids as follows for highway construction work and for the 
purchase of obsolete equipment and scrap materials were opened and 
read in conformity with previously published notices following which 
Chairman Benfield announced thet ths cvorés of contracts moulc be made at 
2:00 p.m. in the same room. He also announced that the Commission has 
referred to the Engineer all of the bids received for the purchase of 
obsolete equipment and scrap materials with authority to sell the several 
items to the high bidder in each instance, if the offers are reasonable. 


NEHALEM SECONDARY HIGHWAY 
GRADING AND PAVING, ASTORIA-NAVAL HOSPITAL SECTION 


Items Items 

Ue ee 
J. A. Terteling & Sons, Boise, Ida. $241,059.00 $297,728.40 
Warren Northwest, Inc., Portland 249,908.35 300,864.60 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws, 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calendar year 1944 for street purposes as provided in said law the 
severel sums or amounts set opposite the name of the respective city 
or town: 


AND, WHEREAS, each of said cities and tows has, by appro- 
priate action evidenced by resolution or other official instrument, 
certified copies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construc- 
tion and improvement with the funds above specified the following 
streets in the following named cities: 


City of Molalla - Shirley Street, Ridings Avenue, 
Cole Street and Lola Avenue 


City of Dayton- Church Street, Alder Street and 
Ash Street 


City of Sodaville - Spring Street 


City of Philomath - "F" Street, "G" Street, 
"I" Street and College Street 


City of Malin - 6th Street, Rosicky Avenue and 
Railroad Avenue 


2. That the type, plan and character of improvement pro- 
posed in the resolutions filed with this Commission by the above 
named respective cities and tows hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 
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one year which would give } 1 the benefit of the smelt run in the Sandy 
River next spring from wh @ anticipated receiving sufficient profit 
to reimburse him for his c.,.val outlay, The matter was discussed by 
the Commission privately during which the members of the Commission ex- 
pressed themselves as being opposed to being responsible for the closing 
up of Mr. Mumpower's business, and upon recommendation of the Engineer, 
voted unanimously to grant Mr. Mumpower a one year lease on the property 
from July 1, 1944, to July 1, 1945, poovided he will do what is neces- 
sary to properly protect the general public. The action of the Commis— 
sion was conveyed to lir. Mumpower by Chairman Banfield. Mr. Mumpower 
agreed to accept the lease on such basis, whereupon the Attorney was 
instructed to prepare a proper form of agreement covering the matter. 


Messrs. Minot Davis, Manager, Timber Department, Weyerhaeuser 
Timber Company, Tacoma, Wahsington, and R. P. Conklin, Engineer for 
this company, came before the Commission in regard to the purchase of 
the old Coos Bay férry landing at North Bend. Mr. Davis advised that 
the Weyerhaeuser Timber Company owns the property on both sides of the 
ferry landing, and that it is the plan of the company to develop this 
property for an eventual annual output of between 150,000,000 and 
- 250,000,000 feet of lumber. He advised that the company's plant will 
be located on the property to the west of the ferry landing, and that 
they plan to construct docks on the property to the east of the ferry 
landing, making it essential that the company own the two and two-tenths 
acres that are contained in the old ferry landing area, He read aloud 
and presented to the Commission a letter in support of his request at- 
tached to which were original letters addressed to the Commission from 
the following parties, all of whom expressed their approval of the 
transfer of the property to the Weyerhaeuser Timber Company: 


Port of Coos Bay, by Franck G. Shaw, President 

City of North Bend, by C. B. Sundbaum, Mayor 
and Edward Sandine, Recorder 

Empire Development Company, by L. J. Simpson 


In reply to an inquiry from the State Highway Engineer as to what plans 
have been made to provide access to the company's plant site below the 
ferry landing, Mr. Conklin stated that tentative plans are to construct 
a roadway on the east side of the highway right of way for one-way 
traffic to the plant and a similar roadway on the west side of the 
highway right of way for traffic leaving the plant, at the expense of 
the company; however, nothing definite as yet has been decided relative 
thereto. After considerable discussion, Chairman Banfield advised that 
the Commission was not in position today to pass on the matter but will 
make a decision after personal inspection of the premises within the 
next two or three weeks, 


Messrs. E. L. Gray, Fred Robinson and Paul Stege, represent- 
ing the North Lincoln County Chamber of Commerce, were present with 
regard to the construdtion of sidewalks along the Oregon Coast Highway 
through several communities between Delake and Taft. Mr. Gray headed 
the group. He reported that in accordance with the understanding had 
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NEHALEM SECONDARY HIGHWAY 
GRADING AND PAVING, ASTORIA-NAVAL HOSPITAL SECTION (Cont'd) 


Items Items 
eS So 


E. C. Hall Co., Bugene $260, 333.50 $309, 257.50 
Grimstad & Venderveldt, Astoria 298,182.00 353,067.00 
Empire Const. Co., Portland 308,657.00 365,457.50 


OREGON COAST HIGHWAY 
PAINTING, COOS BAY BRIDGE AT NORTH BEND 


A. H. Barbour & Son, Portland $ 38,500.00 
Geo. C. Clark, Portland 39,585.00 
Jud Beardsley, Salem 59,127.60 


SANTIAM HIGHWAY 
WIDENING, SURFACING AND OILING, FOSTER-CANYON CREEK SECTION 


E. C. Hall Co., Bugene $178,019.00 
Rogers Const. Co., Dayton, Washington 186,851.00 
C. J. Eldon, Portland 223,299.50 
Babler & Conley, Portland 229,267.00 


COUNTY ROAD NO. 505, LINN COUNTY 
BRIDGE CONSTRUCTION OVER SANTIAM HIVER 


Lindstrom Bros., Portland $ 14,676.00 
C. J. Eldon, Portland 14,846.00 
Harry I. Hamilton, Eugene 17,830.00 
Frank Watt Construction Co., Portland 18,985.00 
M. E. Van Horn Construction Co., Portland 21,478.60 
John G. Lundstrom, Portland 23,996.00 
Clarence A. Gilmer, Portland 27,153.50 


Mr. Paul Mumpower, Portland, came before the Commission in re- 
gard to the continued operation of a restaurant and beer parlor on state 
property adjacent to the Columbia River Highway just east of the bridge 
over Sandy River at Troutdale, being an establishment known as "Tad's 
Place". He advised that he purchased this business from a man named Smith 
earlier in the year, paying the sum of $3,000 for same, it being his under- 
standing at the time that Mr. Smith had an agreement with the State Highway 
Comaission for the continued use of the State's property until the Highway 
Commission needs it, and then he would be given 30 days notice in which to 
nove; however, when the new lease was presented to him for execution, he 
found that it contained certain provisions with which he could not comply 
without ruining his business. He particularly referred to an alleged traf- 
fic hazard. He asked the Commission to let him continue his business for 
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3. Legislation relative to maintenance of advertising 
signs on private property adjacent to state highways. 


4. Legislation to provide consolidation of condemnation 
proceedings in connection with acquisition of right 
of way. 


The Commission deferred discussion of these matters pending 
the submission of a written report by the Attorney on each subject, 
explaining the need for the legislation. 


The Commission recessed for luncheon at 11:30 a.m. and re- 
convened in the same room at 2:00 p.m. with the same persons present 
and participating. 


The Commission discussed with the Engineer the bids received 
at the morning session for highway construction work and decided unani- 
mously to award the contract for the painting of the Coos Bay Bridge 
to A. H. Barbour & Son, Portland, who submitted the low bid therefor, 
and to award to J. A. Terteling & Sons, Boise, Ideho, the contract for 
the construction of the Astoria-Navai. Hospital Section of the Nehalem 
Secondary Highway on the basis of the alternate bid which includes 
74, items. The Commission referred to the Engineer the bids received 
for the construction of the Foster-Canyon Creek Section of the Santiam 
Highway end authorized him to award the contract to E. C. Hall Co., 
Eugene, the Tow bidder, if and when additional Federal funds are author- 
ized for the project. It was decided by the Commission to refer to the 
Linn County Court all bids received for the construction of a bridge 
over the Santiam River on a county road near Cascadia, inasmuch as this 
is a county project and was advertised for the County Court simply as 
a matter of courtesy. The Linn County Court, represented by County 
Judge E. G, Arnold, County Commissioners H. A. Renninger and Claude G. 
Smith, and County Engineer, Walter W. Larsen, was present and consulted 
with the Commission with regard to this project. In reply to an in- 
guiry from Chairman Banfielac, the ourt advised that it would announce 
its decision relative te ‘e award of this contract at 10:00 a.m. on 
the following day in the Uunty Court House at Albany. Chairman Ban- 
field thereupon made the following public announcement of the award 
of contracts: 


"Astoria-Naval Hospital Section of the Nehalem Secondary 
Highwey in Clatsop County. The low bid for this project was 
submitted by J. A. Terteling & Sons of Boise, Idaho, at 
$241,059.00 based on items 1 to 32, and $297,728.40 based on 
items 1 to 74. Warren Northwest, Inc., Portland, submitted the 
next low bid at $249,908.35 based on items 1 to 32 and $300,864.60 
based on items 1 to 74. There were three higher bidders. The 
Commission hes awarded this contract to J. A. Terteling & Sons, 
the low bidder, on the basis of all 74 items in the amount of 
$297,728.40. 
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at the previous meeting of the Commission, property owners who are affected 
at Delake, Ocean Lake, Taft and Nelscott have been contacted relative to 
this matter, and about 90 per cent of them have signed a petition guarantee- 
ing to construct sidewalks in front of their premises as soon as the High= 
way Commission constructs curbs and provides necessary highway drainage 
facilities. The Engineer reported the results of a survey for such an 
improvement through the Delake, Ocean Lake and Taft comaunities, which 
indicates that it would cost about $11,000 to construct curbs along the 
highway at these points; however, the estimate does not include such im- 
provement through the Nelscott district inasmuch as he did not consider 
that he had authority to extend the survey through this locality. He 
pointed out the probabilities that some of the buildings along the high- 
way Would have to be moved in order to provide uniform sidewalk construc- 
tion, and suggested in order to avoid any misunderstandings that further 
investigation should be made covering such particulars so that all concerned 
will have full and complete knowledge of the requirements. Chairman Ban- 
field advised that the Commission wants to cooperate to the fullest extent 
possible in this matter and will proceed with the construction of the curbs 
if the matter of financing the sidewalk construction can be worked out 
satisfactorily, The Engineer was thereupon instructed to make further 
investigation to determine whether or not any of the buildings will have 

to be moved in order to accommodate the sidewalks at the three locations 
heretofore considered, He was also authorized and instructed to make a 
similar survey and investigation through the Nelscott community. The 
Attorney was instructed to pass on the legal features involved and to 
advise the delegation as to this feature. It was understood that the 
Engineer would make his investigations sometime during the following 

week, and that reports by the Engineer and the Attcrney would be pre- 
sented to the Commission at its next regular meeting, at which time the 
delegation is to reappear before the Commission for a final decision. 
Chairman Banfield concluded the conference by reiterating that the Com- 
mission is ready to proceed with the construction of the curbs if the War 
Production Board will approve the necessary expenditure, and if the people 
Will agree to build the sidewalks when the curbs are installed, 


The Engineer requested authority to make a reconnaissan’s survey 
to determine the most feasible route for a revision in the Klamath Lake 
Secondary State Highway along a ten-milt section between Wocus Marsh and 

emont Monument at the south end of Howard Bay. He estimated that such 
survey would cost about $1,000. The Commission approved the request by 
unanimous vote. 


The Attorney brought up for discussion the following matters 
which he suggested should be presented to the 1945 legislative assembly 
and requested instructions relative thereto; 


L. Freeway matter which limits access to main state 
highways to points selected by the State Highway 
Commission. 


Power line control to eliminate static in radios 
installed in automobiles. 


The Commission's Chief Counsel advised that there are no legal restric- 
tions to prevent affirmative action by the Commission. After discussion, 
the Commission referred the matter to the Engineer and Attorney for 
investigation and report on the desirability of making this a state park 
and the responsibility that the Highway Commission would assume by doing 
so. They were instructed to consult with the Committee in their 
deliberations. 


Messrs. A. D. Merrill, Engineer, and George LaRoach, Attorney 
for the Portland Dock Commission, came before the Commission in regard to 
the Dock Commission's claim in the amount of $5,000 arising out of the 
removal of the municipal boat landing at the foot of N. W. Stark Street 
in connection with the construction of the Front Avenue Project. Mr. 
Merrill was spokesman. He argued that the State Highway Commission is 
liable for the payment of the $5,000 on this account and in support 
thereof submitted copies of evidence as follows: 


1. Excerpt from the Highway Commission's minutes of 
September 4, 1941. 


2. Extract from the minutes of the Commission of Public 
Docks of September 11, 1941. 


3. Letter from R. H. Baldock, Chief Engineer, State 
Highway Commission, directed to the Commission of 
Public Docks dated September 12, 1941. 


4. Letter from A. D. Merrill, Engineer, to R. H. Baldock 
dated September 15, 1941, outlining his understanding 
of the extent of the State's obligation in connection 
with the moving of the dock. 


5. Letter from R. H. Baldock to A. D. Merrill dated 
September 17, 1941, approving such arrangement. 


6. &xtrect from the minutes of the Commission of Public 
Docks dated September 25, 1941, acknowledging Mr. 
Baldock's letter of September 17. 


7. Extract from the minutes of the Commission of Public 
Docks' meeting held on August 13, 1942, adopting the 
resolution authorizing the execution and delivery to 
the State Highway Commission of a release of all 
rights and interests in the office building of the 
Commission of Public Docks upon payment by the State 
in the sum of $10,000. 


(See copies of evidence in general files.) 
Mr. Merrill advised that the basis of the $5,000 claim of the 


Commission of Public Docks is Mr. Baldock's letter of September 12, 1941, 
in which he advised that the State would pay the cost of moving the 
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"Painting Coos Bay Bridge on the Oregon Coast Highway at 
North Bend, Coos County. A. H. Barbour & Son, Portland, submitted 
the low bid for this project at $33,500.00. George C. Clark sub- 
mitted the next low bid at $39,585.00. The only other bid was that 
submitted by Jud Beardsley, Salem, at $59,127.60. The Commission 
has awarded this contract to the low bidder, A. H. Barbour & Son 
at their bid price of $38,500.00. 


"Foster-Canyon Creek Section of the Santiam Highway, Linn 
County. The Commission received four bids for this project, the low 
one being that of E. C. Hall Company, Eugene, at $178,019.00. The 
next low bid was that of the Rogers Construction Company, Dayton, 
Washington, at $185,851.00. The Commission has referred the bids 
for this job to the Engineer with authority to award the contract 
to E. C. Hall Company, the low bidder, when certain conditions 
have been satisfied. 


"Construction of a timber truss bridge over the Santiam 
River on a county road near Cascadia, Linn County. The Commission 
received bids on this project in behalf of the County Court of 
Linn County to whom the bids are being referred. The County Court 
advises that it will announce its decision with respect to the 
award of the contract in the Linn County Court House, Albany, at 
10:00 a.m. tomorrow, July 13, 1944." 


A delegation representing the Recreational Resources Committee 
of the Portland Chamber of Commerce consisting of Messrs. Alfred Loeb, 
Chairman, Thornton Munger, and H. A. Waterbury came before the Commis-— 
sion in regard to the establishment of a small state park at the inter- 
section of Willamette Meridian and Base Line just west of the City of 
Portland. Mr. Loeb advised that the monument at this location was 
established by the Federal Government in June, 93 years ago, as a start- 
ing point for all land surveys in the States of Oregon and Washington, 
and that its perpetuation as an historical monument has been approved 
as a desirable project by the Portland Chamber of Commerce. He referred 
to a letter directed to Chairman Banfield by Mr. David B. Simpson, 
President of the Portland Chamber of Commerce, on this subject and 
advised that the land required for the park will be donated by the two 
property owmers involved if the State will take over the area and main- 
tain it. He pointed out that the area lies between the Skyline Boulevard 
and Barnes Road, and in order to make it accessible to the public, a 
trail would have to be constructed from the park to Skyline Boulevard, 

a distance of about 500 feet. The owners of the property, he said, are 
a Mr. Frank X. Miller, who has agreed to donate a small area on the west 
side of the monument, and the Catholic Church, ower of Mt. Calvary 
Cemetery, which has offered to donate an aren 250 feet wide by 600 feet 
long extending from the Skyline Boulevard to the monument. In reply to 
an inquiry from Chairman Banfield, Mr. Loeb advised that so far as the 
Committee has been able to determine, the State is the only public body 
that can handle the situation, which is their reason for asking the 
Commission to accept the deed to the property and to maintain the area. 


The Commission discussed its proposed inspection trip of 
highways in western Oregon and decided unanimously to make such a trip 
during the week commencing Monday, July 24, 1944. 


The Commission considered and signed agreements, etc., as 
follows: 


Extension of lease agreement with the 0. W. R. EN. 
Company and the Union Pacific Railroad Company for private cross- 
ings of the railroad at Corbett and at Oneonta. 


Agreement with Chris J. Jorgenson covering control of 
commercial advertising signs on private property adjacent to the 
Steiwer Hill-Santiam River Section of the Pacific Highway East. 


Agreement with Carrie Hochspeier covering control of 
commercial signs, advertisements, etc., on the Steiver Hill-Santiam 
River Section of the Pacific Highwey East. 


Agreement with Arthur C. White covering control of 
commercial signs, advertisements, etc., on the Steiwer Hill- 
Murder Creek Section of the Pacific Highway East. 


Contract with J. F. Johnston for repairing the Wilson 
River Bridge on the Wilson River Highway in Tillamook County. 


There being no further business to come before the Commis- 
sion at this time, the meeting adjourned at 3:15 p.m. 
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existing dock to a location near the Hawthorne Bridge and would also pay 
the cost of constructing suitable ramps or other means of access to the 
dock, and in addition thereto, ten per cent of the construction cost to 
cover engineering and supervision expense incurred by the Commission of 
Public Docks. Mr. Merrill further advised that about the time that the 
moving of the dock was contemplated, discussion was under way concerning 
the moving out of the Battleship Oregon; and in view thereof, the con- 
struction of the new boat landing was held up. Later, after the Battle- 
ship Oregon was moved, plans were revised and a more elaborate dock was 
constructed involving considerable more expense. In fact, it was decided 
to spend more money for this purpose than was originally contemplated 
because of the anticipated State cooperation. 


The Commission's Chief Counsel stated that as a result of his 
review of the records covering this matter, he is forced to the conclu- 
sion that the $25,000 heretofore paid to the Dock Commission for right of 
way for this improvement, of which $10,000 was State money and $15,000 
City money, included damages for moving the boat landing as well as for 
the office building. So, in his estimation, the Highway Commission does 
not have the legal authority to pay the extra $5,000. Moreover, he could 
find no basis for such payment. He pointed out that when the City Council 
considered the protests arising out of the damage awards, the claim of the 
Dock Commission was discussed and denied, which indicates that the City 
also considered that the sum of $25,000 completed payment in full for both 
the office building and the boat landing. It was his thought that if the 
claim were a just one, then it should be paid, but the State's share should 
be limited to 40 per cent, or $2,000, on the basis of the Highway Commis- 
sion's agreement with the City with respect to the Front Avenue Project. 
The State Highway Engineer submitted a written report on his version of 
the controversy. (See letter dated July 10, 1944, in general files for 
details.) 


After considerable discussion, Commissioner Chessman suggested, 
inasmuch as the Commission's legal and moral responsibility is involved, 
that the matter be referred to the Engineer and the Attorney to discuss 
with the members of the Dock Commission in an endeavor to arrive at 4 
solution that would be satisfactory from the standpoint of all parties 
concerned. He made a motion to that effect which was seconded by Commis- 
sioner Schaupp and unanimously carried by the Commission. 


The Engineer presented a letter from Mr. H. R. Litel, Portland, 
which was referred to him by Governor Snell, stating a desire to purchase 
a small area of state-owned property situate adjacent to the McLaughlin 
Boulevard (Pacific Highway East), Portland, just south of its intersection 
with S. E. Rhone Street. He advised that this is a small area which is of 
no value for state highway purposes and suggested that it be sold to Mr. 
Litel if he will pay 2 reasonable price for the same and will relinquish 
direct access to McLaughlin Boulevard from the property. The Commission 
deferred a decision pending a written report from the Engineer on the 


(1) Proposed sidewalk construction along Oregon Coast Highway through 
the communities of Ocean Lake, Deleke, Nelscott and Taft, with par- 
ticular reference to the situation in Taft, heretofore requested by 
the North Lincoln County Chamber of Commerce. 


(2) Proposed sidewalk construction along Winchester Avenue and the 
Oregon Coast Highway between the business center and Scholfield 
River Bridge at Reedsport, requested by the City of Reedsport. 


(3) The old Coos Bay ferry landing at North Bend, which the Weyer- 
haeuset Timber Company desires to purchase in connection with the 
development and use of its properties at this location. 


(4) Proposed preservation of myrtle tree groves adjacent to the Coos 
Bay-Roseburg Highway between Coquille and Myrtle Point, as sug- 
gested by the Chambers of Commerce in this district. 


(5) Proposed improvement of the North Umpqua County Road connection 
with the Pacific Highway at Roseburg. 


En route from Myrtle Point to Roseburg, on Tuesday afternoon, 
July 25, 1944, the Commission disposed of the following routine matters; 
also present at that time were the State Highway Engineer and the Secre- 
tary:- 


(1) Request of the City of Reedsport for state cooperation in the con- 
struction of a sidewalk along Winchester Avenue between the city's 
business district and Scholfield River Bridge. The Commission de- 
cided unanimously not to contribute toward the construction of such 
sidewalk between the business district and the intersection of Win- 
chester Avenue with the Oregon Coast Highway, about 400 feet north- 
east of the Scholfield River Bridge, inasmuch as Winchester Avenue 
is not on the state highway system; however, the Commission approved 
an expenditure of state funds, estimated by the Engineer at about 
$500.00, for the construction of an extension to the city's sidewalk 
betrreen said intersection and the bridge, if and when such sidewalk 
is constructed by the City. The Commission ordered that the City be 
informed accordingly. 


(2) Request of the Weyerhaeuser Timber Company to purchase the old Coos 
Bay ferry landing at North Bend. Chairman Banfield reported briefly 
the results of his conversation with Mr. R. P. Conklin, Engineer for 
the Weyerhaeuser Timber Company, in North Bend, following inspection 
of the landing. He advised that according to lir. Conklin, the Weyer- 
haeuser Timber Company had as yet made no definite pland for the use 
of the property, in fact it appears that the company will not need it 
for perhaps four or five years, so there is no particular need for 
immediate action on the company's request. It scems, he said, that 
the thing uppermost in the company's mind is to know whether or not 
it can obtain the property from the state if necessary for their pur- 
poses. He further advised that he told Mr. Conklin that the State 
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Inspection Trip, July 24-28 incl., 1944. 


Buring the period of July 24 to 28 inclusive, 1944, the State High- 
way Commission inspected state highways in western Oregon to ascertain at 
first hand how well highway surfaces are standing up under heavy wartime 
trucking and depleted maintenance personnel. 


Present on such inspection trip were the following: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary. 


Also present were W. H. Lynch, District Engineer and T. M. Davis, 
Senior Highway Engineer of the Public Roads Administration; Ralph Watson, 
representing the "Journal", and Wayne Pettit, representing "The Oregonian". 
Hon. James W. Mott, Salem, Congressman, 1st District, and Hon. Harris Ells- 
worth, Roseburg, Congressman, 4th District, also accompanied the Commission 
during a portion of the trip. 


Tne following highways were inspected by the Commission: 


) Oregon Coast Highway (USLO1) between Astoria and Coquille 

) Corvallis-Newport Highway (Oregon 26) between Newport and Philomath 

) Alsea Highway (Oregon 34) between Philomath and Waldport 

) Coos Bay-Roseburg Highway (Oregon 42) between Coquille and the junction 

with the Pacific Highway (US99) 

5) Pacific Highway (US99) between Roseburg and Ashland 

6) Green Springs Highway (Oregon 66) between Ashland and Klamath Falls 

7) Portions of the Klamath Falls-Lakeview Highway (Oregon 66), Klamath 
Falls-talin Highway (Oregon 39), and Hatfield Secondary Hwy 
(No. 426), en route Klamath Falls to the California State Line. 

(8) A portion of The Dalles-Californiea Highway (US97) and the Willamette 
Highway (Oregon 58), en route Klamath Falls to Eugene. 

(9) Pacific Highway East (US99 and US99E), Halsey-Sweet Home Highway (Oregon 

228), Santiam Highway (US20), and McKenzie-Bend Highway (US20) , 

en route Eugene to Bend. 


In addition to the above, Chairman Banfield inspected the Lower 
Columbia River Highway (US30), Portland to Astoria, and portions of The Dalles- 
California Highway (US97), “arm Springs Highway No. 53, Wapinitia Highway 
(Oregon 50), and Mount Hood Highway (Oregon 50), en route Bend to Portland. 
Commissioner Chessman also viewed the North Santiem Highway (Oregon 222) 
en route Bend to Salem. 


The following special inspections were made by the Commission 
during the progress of the trip: 
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He explained that the surveys have already been made and that his 
objzct in requesting authority to submit the projects to the PRA 

at this time is simply to expedite tne securing of federal aid to 
pay for the right of way if and when the Commission authorizes the 
acquisition of the right of way. Unless such approval has been 
obtained in advance, he said, there are possibilities of delays 
occurring when construction is ready to proceed. In view of the 
Engineer's explanation, and the desire of the Commission to expedite 
the postwar work as much as possible, the Commission approved the 
Encineer's request unanimously. 


Claim against Dependable Transportation Company, Portland, for dam- 
age to the Tanner Creek Bridge on the Upper Columbia River Highway 
at M.P. 41.13. The Engineer advised that the accident occurred on 
January 21, 1944, “hen one of the company's trucks crashed through 
the banister of the bridge ond severely damaged the side-wall and 
sidewalk, necessiteting repairs costing about $350.00. The company 
alleges, he said, that the pavement was frosty and siippery, and for 
that reason the accident was unavoidable; also that the insurance 
company denied the claim for the same reeson. A report from the 
section foreman in charge of this portion of the highway, he added, 
indicates that the pavement was not frosty or slippery when the 
highway was inspected at 8:30 A.i. and at hoon on the day the acci- 
dent occurred, although it is possible that some frost formed in the 
meantime. He further stated that the attorney has requested instruc- 
tions whether or not to press the claim, pointing out, however, that 
in his opinion if the accident vere unavoidable then he did not be- 
lieve that he could prove it in an attempt to collect damages by 
court action. Commissioner Schaupp gave as his opinion that the 
courts would hold that damages cannot be recovered in case of an 
unavoidable accident. After discussion, the Commission decided 
unanimously to let, the matter drop, in view of the uncertainty of 
the facts involved. This action was confirmed by the Commission at 
Klamath Falls on the following day, after consulting vith the Attorney 
with respect to details. 


Preservation of myrtle groves along Coquille-lyrtle Point section of 
Coos Bay-Roseburg Highway. The Commission inspected the groves en 
route to Roseburg, in company with Mr. George &. Oerding, Coquille, 
who represented the parties interested in the matter. Chairman Banfield 
advised that from information given by Mr. Oerding, it appears that 
the project is considerably larger than was first reported to the 
Commission, and that it now seems that the sponsors want the State to 
clear up the premises around the trees and to plant new trees where 
necessary, in order to fill out certain sreas, which will result in a 
much costlier project than was first anticipated. Due to the uncer- 
tainty as to just exactly what is wanted by the sponsors, the Commis- 
sion decided to defer action in the matter. The Commission ordered 
thet definite information in that regard be secured from the sponsors, 
and that a report be rendered on the cost to do the things that the 
sponsors want. 
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Highway Commission does not care to dispose of or sell the property, 
but if it is absolutely needed by private interests, in connection 
with industrial development, the Commission would give the matter 
very careful thought from that standpoint because it does not want 
to hold up such development, but it will not dispose of the property 
under any other circumstances. Chairman Banfield also stated that 
Nr. Conklin was unable to advise as to the plans of the company to 
provide ingress to and egress from the company's plant area, which 
is situate just below the old ferry landing. After discussion, the 
Commission voted unanimously not to take action in the matter until 
the company advises definitely whether or not the property is essen- 
tial in connection with its operations, and as to its plans for 
traffic access to and from the comp:ny's plant site. 


Proposed relocation of the Upper Columbia River tiighway through the 
town of Hood River. The Secretary presented a letter from the Hood 
River Chamber of Commerce advising that with few exceptions the people 
of Hood River feel that the community would be better served by a 
relocation of this highway on a water grade north of the tom, than 
directly along one of the few city streets that are available. The 
fngineer explained the situation with respect to alternate routes and 
suggested that he be authorized to make a survey for a new location. 
The Commission decided not to approve the relocation survey at this 
time, however, authorized the Engineer to make @ preliminary investi- 
gation to determine how much it will cost, and to discuss the matter 
with the local people. 


Recuest of the City of Cascade Locks for authority to use the state 
scales at this place for veighing trucks for license purposes. Dur- 
ing the discussion of this matter, it was pointed out that the former 
Commission granted such privilege in two or three instances because 
commercial scales were not available and it appearing that if the 
state's scales were not made available it would be necessary for truck 
ovmers to drive their trucks many miles to have them weighed. A de- 
cision in this matter was deferred by the Commission pending a report 
on the number of localities in which this privilege has been granted, 
and the reasons for granting the same. 


The Engineer requested authority to submit to the Public Roads Admin- 
istration postwar survey and plan projects as follows: 


Route County Location and Termini Length Contemplated Est. cost of 


No. 


101 
66 
11 


Construction Construction 


Curry Gold Beach 0.56 Gr. & Pav. $103,000 
Klamath Klamath Falls (6th St.) 1.75 Gr.& Bit.Mac. 395,000 
Umatilla Milton-Washington 5.56 Gr., Bit.Mac 308,000 


State Line & Pav. $806,000 


4 &> =. 
toils 


(12) Proposed channelization project in Roseburg. The Engineer ex- 
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plained the following arrangement for financing this project: 


Federal funds $15,600 
State funds 22,400 
Douglas County 7,000 
City of Roseburg 7,000 

Total $52,000 


He advised that the State's cooperation would be limited to 
improvements within the Pacific Highway right of way and to 
engineering; that the County's obligation, in addition to the 
cash payment, would include the furnishing of a portion of 
needed right of vay and the assumption of: maintenance of the 
north unit (C) outside of the highway right of way; and that 
the City's obligation, in addition to its cash payment, would 
include the furnishing of right of way for the south units 

(A and B), certain maintenance outside of the highway right of 
way, and the assumption of responsibility for damage claims, 
other than those against the contractor, which might arise. 

He gave as his thought that this is a fair arrangement, and 
suggested, if the Commission approves, that the arrangement be 
covered by written agreement among. the parties concerned, 
which agreement shall provide that the City and the County pay 
their respective shares end furnish right of way in advance of 
the award of the contract. He requested authority, subject to 
the Commission's approval, to negotiate an agreement with the 
County and the City on such basis and to advertise the project 
for bids when the agreement has been signed. After discussion, 
the Commission approved the arrangement by unanimous vote and 
authorized the Engineer to advertise the project for bids when 
the arrangement has been accepted by the City and the County in 
writing. 


Monthly pay roll report. The Engineer submitted a pay roll re- 
port covering the month of June, which the Commission discussed 
briefly and approved by unanimous vote. 


A letter, under date of July 21, 1944, addressed to R. H. Baldock, 
State Highway Engineer, signed by the Secretary of the Oregon State 
Employees Association, asking for endorsement by the State Highway 
Commission of proposed legislation setting up 4 retirement plan for 
state employees, was read aloud by the Engineer, who presented a 
copy of the letter to each member of the Commission. The Commission 
took no action on the request. 
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A letter was presented from the City of Ashland relative to the con- 
struction of a syphon across the Pacific Highway to serve the Ashland 
Airport. The Sngineer advised that when the highway was constructed 

at this point in 1935, the plans for the improvement included provision 
for a syphon which was estimated to cost $520.20, based upon prices 
prevailing at that time. However, during the course of construction 

it developed that the City considered it unnecessary to place the syphon 
and for that reason it was not built. He estimated that it would cost 
about $750.00 to build the syphon today, because of the general in- 
crease in price levels. He recommended, in view of the fact that the 
Commission was obligated to build the syphun at one time, that the 

State now contribute the sum of $520.20, tis amount of the original 
obligation, toward the cost of the syphon provided the City of Ash- 
land will pay the balance and will construct the syphon in conformity 
with the original plan and under the supervision of the State Highway 
Department. The Commission approved the recommendation by unanimous 
vote. 


Disposition of logs dumped on highway right of way. The Engineer re- 
ported that the dumping of logs on highway rights of way seems to be 
on the increase, and that the owners are not very particular about re- 
moving them within the time limit specified by the Commission. In some 
cases, he said, the logs are left for several weeks and there is no 
evidence that the omers intend to remove them. He suggested that the 
Commission might dispose of the logs as it sess fit after giving the 
owmers reasonable notice, and inquired as to the Commission's attitude 
vith respect thereto. The Commission deferred action pending receipt 
of en opinion from the Attorney as to its authority to dispose of the 
logs. 


The Engineer reported that in conformity with the authority previously 
granted him by the Commission, he awarded to E. C. Hall Company, on 
July 24, 1944, the contract for the construction of the Foster-Canyon 
Creek Section of the Santiam Highway in Linn County, on which bids were 
received on July 12, 1944, this company being the low oidder on the pro- 
ject, the conditions of the award having been satisfied. The Commis- 
sion confirmed the award of the contract as reported. 


Proposed agreement with Ostrander Timber Company for truck hauiing logs 
across two secondary highways at gerade, nexr Molalla, The Commission 
discussed this matter with the Engineer and the Attorney on the follow- 
ing day in Klamath Falls. The Attorney advised that the Company has 
licensed ail of its trucks, so has legal authority to operate them on 

or across public highways in this state. In view of the circumstances, 
the Commission decided unanimously to let the Company operate the trucks 
over the two secondary highways in question temporarily, subject to cer- 
tain conditions which are to be specified by the Mngineer and the 
Attorney. The matter is to be covered by « written agreement between 
the Commission and the Ostrander Timber Company. 
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PAINT EXTCRIOR OF DIVISION OFFICE BUILDINGS 
MILWAUKIE DIVISION HEADQUARTERS, PORTLAND, OREGON 


Johnston Painting Co., Portland $ 1,337.00 
A. H. Alexander, Portland 1,500.00 


NEHALEM RIVER, FISHHAWK FALLS SECONDARY HIGHWAY 
REPAIR TIMBER TRUSS SPANS 


C. J. Eldon, Portland $25,660.32 
ROSEBURG ACCESS ROAD PROJECT 


DEER CREEK 
CONSTRUCT TIMBER LOG BRIDGE ON CONCRETE PIERS 


Harry 1. Hamilton, Eugene $13,871.00 
Tom Lillebo, Reedsport 14,959.50 
J. F. Johnston, Newberg 16,780.00 


Salem Sand & Gravel Co., Salem 18,187.00 


PACIFIC HIGHWAY AND NORTH UMPQUA COUNTY ROAD 
ROSEBURG ACCESS ROAD PROJECT 
GRADING AND PAVING 


Salem Sand & Gravel Co., Salem $53,532.40 
Newport, Kern & Kibbe, Portland 54,837.00 


McKENZIE HIGHWAY 
NIMROD-ALDER SPRINGS SECTION 
ROCK PRODUCTION PHOJECT 


Newport, Kern & Kibbe, Portland $30,600.00 
Rogers Construction Co., Dayton, Wn. 33,840.00 
D. F. Whittaker Co., Inc., Seattle, Wn. 34,488.00 
Vernie Jarl, Gresham . 41,670.00 
C. J. Eldon, Portland 46,584.00 
R. O. Dail, Portland 47,340.00 
Babler & Conley, Portland 58 , 500.00 


REPLACE TIMBER BRIDGE WITH 48" CONCRETE PIPE 
NEHALEM AVENUE, CITY OF ROCKAWAY 


Dolan Construction Co., Tillamook $ 2,087.00 
Rogers Construction Co., Dayton, Wn. 2,314.45 
Logan & Taylor, Portland 2,565.00 
FERRY SERVICE ACROSS WILLAMETTE RIVER NEAR WILSONVILLE 

Per Month 
T. E. Bruck, Wilsonville $ 1,535.00 
Portland Tug & Barge Co., Portland 1,988.00 
Leonard & Slate Co., Portland 2,371.00 
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(15) The Commission had under discussion the setting of a date for its 
next regular meeting; however, deferred action pending a report from 
the Engineer as to when it will be possible to advertise for bids 
for the Roseburg channelization project. 


There being no further business to come before the Commission at 
this time, the meeting was declared adjourned at 5 P.M. 


oy 


theca? AN ip tet eres 9 eG 


State Highway Engineer _ 
ae FY 
Secretary 


ety 


ommissioner 


Bo 4 


Portland, Oregon, September 11, 1944 
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The State Highway Commission met in regular session at 9:00 a.m., 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


cys 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary. 
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Bids, as follows, for highway construction work, ferry operation, 
and sale of property were opened and read in conformity with previously pub- 
lished notices, following which Chairman Banfield announced that the award 
of contracts, etc., would be made at 11:30 a.m. With respect to the sale of 
obsolete equipment and scrap materials, Chairman Banfield announced that the 
Commission has referred the bids to the Engineer for tabulation and with au- 
thority to sell the several items to the highest bidder in each instance, 
provided the bid price is satisfactory. 
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made for a sidewalk eight feet wide. (This matter was reconsidered 
by the Commission on the following day en route from Prineville to 
Burns. See ahead for minute entry.) 


Mr. Gray then brought up for discussion the question of 
cwnership of a section of the old highway right of way in Nelscott, 
at a point where the highway alignment has been revised. The Commis- 
sion referred this matter to the Engineer and the Attorney to check 
into the records with respect thereto. 


Messrs. A. M. Orcutt, City Attorney, and Percy Croft, City 
Councilman, Roseburg, came before the Commission at this time relative 
to the securing of right of way for the Roseburg-North Umpqua County 
Road Project for which the Commission received bids at this meeting. 

Mr. Orcutt advised that the city is having difficulty in obtaining 
right of way and it appears necessary to condemn some of the property 
which will texe about 90 days' time. He pointed out that under the 
stete law the Highway Commission can take possession of property as 
soon 2s condemnation proceedings have been started, and in view thereof, 
. suggestéd that the Highway Commission institute the proceedings so as 
to expedite the project. He estimated the cost of the right of way at 
$15,000 and advised that the city would pay the entire expense. The 
Commission's Attorney advised that there is a question whether or not 
the county can take possession of the right of way upon filing of a 
condemnation complaint. He gave as his opinion that it would take the 
city about 90 days to secure it, whereas the state could acquire it in 
about three weeks, and stated a willingness to help the city get it if 
the Commission approves. Commissioner Chessman stated that he has no 
objection to the state acquiring the right of way if the legal depart- 
ment has time to handle the case. Commissioner Schaupp concurred there- 
in, adding that he considers it advisable to expedite the project as 
much as possible. Chairman Banfield also approved, stating that while 
the Commission is not particularly anxious to take on another law suit, 
it will do so in this instance simply to help out the city, but it should 
be clearly understood that this is strictly a city proposition and that 
the city is to pay all costs incident thereto. The Attorney was there- 
upon authorized by the Commission to condemn the right of way in the 
name of the state. 


A delegation, representing the Oregon State Federation of Labor, 
including Messrs. James T. Marr, Executive Secretary, F. W. Griffith, 
L. E. Egan and D. F. Harland, was present and discussed briefly with the 
Commission the matter of including in State Highway coritracts, provision 
for the payment of the wages prevailing in the communities in which the 
work is to be done. Mr. Marr headed the group. He requested the privi- 
lege of meeting again with the Highway Commission or a sub-committee of 
the Highway Commission at some future time to discuss the matter thoroughly. 
After a short discussion, the Commission advised that it would give the 
matter study. The Engineer was thereupon instructed to furnish the members 
of the Commission full information with respect to the subject so that each 
will be conversant with the facts when the matter comes up for further dis- 


cussion. 
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SALE OF RESTAURANT BUILDING AT BANDON 
William Van Fleet $ 150.00 
SALE OF TRACT OF LAND ONE MILE EAST OF TOLEDO 
NO BIDS RECEIVED. 


SALE OF LINDSEY INN BUILDINGS AT LINDSEY CREEK 


H. Unger, Hood River $ 320.00 
Sullivan Wrecking Co., Portland 209.97 
A. R. McWilliam, Hood River 200.00 


SALE OF USED TELEGRAPH LINE MATERIALS 


Bids received for used telegraph line materials, salvaged from a 
retired section of the Western Union and-Southern Pacific telegraph lines in 
Eugene, Oregon. (For details see proposals in files in Room 321.) 


SALE OF OBSOLETE EQUIPMENT AND SCRAP MATERIALS 


Bids received for obsoleve equipsent and scrap materials at the 
highway department shops at Salem, Coquille, Klamath Fells and La Grande. 
(For details see tabulation of bids filed in general files.) 


The Engineer discussed briefly with the Commission matters concern- 
ing which delegations are to appear before the Commission at this meeting. 
s 


Messrs. E. L. Gray, F. C. Robison, Paul Stege and Herbert Gordon, 
representing the North Lincoln County Chamber of Commerce, appeared before 
the Commission with regard to the construction of sidewalks and curbs along 
the Oregon Coast Highway through the Delake, Ocean Lake, Nelscott and Taft 
communities. The Commission's Attorney advised that he has prepared a formal 
petition to be signed by local property omers concerned, wherein provision 
is made that objectors to this improvement will be forced to cooperate regard— 
less of their attitude. However, there was insufficient time to fully cir- 
culate this petition prior to this meeting. Members of the delegation ex- 
pressed approval of the form of petition. Chairman Banfield inquired whether 
or not the committee is of the same opinion as heretofore, with respect to 
this improvement, and if the committee feels that it can complete and fulfill 
its agreement with the Commission. The committee replied in the affirmative; 
whereupon Chairman Banfield advised that the award of the contract for con- 
struction will depend upon the success and ability of the local people to 
agree among themselves relative thereto. After discussion, the Commission 
decided to proceed with this project, and authorized the taking of bids for 
improvement at all or any one of the four p'aces mentioned, as scon as plans 
and specifications have been prepared, provided all other reauirements have 
been satisfied. The question arose as to the width of the sidewalk to be 
constructed and it was decided by mutual agreement that provision should be 
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to the parking area along the Skyline Blvd., the Commission considered 
this a county obligation. Chairman Banfield volunteered to discuss the 
matter with the Board of County Commissioners.) 


The Commission discussed with the Engineer the bids received 
at this meeting for highway construction and sale of property. As a re- 
sult thereof, contracts were awarded as follows: 


Painting of the Division Office Buildings at 9200 S.E. 
McLoughlin Blvd., Portland; awarded to Johnston Painting Co., 
Portland, low bidder. 


Nimrod-Alder Springs Rock Production Project on the 
McKenzie Highway in Lane County; awarded to Newport, Kern & 
Kibbe, Portland, low bidders. 


Furnishing of ferry service across the Willamette River 
at Wilsonville; awarded to T. E. Bruck, Wilsonville, low bidder. 


Bids for the following purchases were rejected by the Commis- 
sion: 
Repairing timber truss spans over the Nehalem River on 
the Fishhawk Secondary Highway near Jewell, Clatsop County; 
grading and vaving the Roseburg Access Road Project on the 
Pacific Highway and North Umpqua County Road in Douglas County; 
replacing a timber bridge with 48" concrete pipe on Nehalem 
Avenue in the City of Rockaway in Tillamook County. 


With respect to the bids received for the timber log bridge 
over Deer Creek on the Roseburg Access Road Project in Roseburg, the 
Commission considered the bid submitted by Harry I. Hamilton, Eugene, 
satisfactory. However, decided not to award the contract at this meet— 
ing because of the rejection of bids received for the grading and paving 
work on this access road. The Engineer was instructed to ascertain from 
Mr. Hamilton whether or not he would be willing to allow the bid to re- 
main active longer than the thirty days provided for in the proposal so 
as to give the Commission sufficient time to receive and consider new 
bids for the grading and paving project. In the event Mr. Hamilton will 
not consent to do this, then his bid is to be considered rejected. 


The Commission accepted the offer of William Van Fleet to pur- 
chase an old state-owed restaurant building in Bendon for the sum of 
#150.00; and the offer of H. Unger, Hood River, to pay $320.00 for the 
Lindsey Inn buildings. The Commission referred to the Engineer for tab- 
ulation bids received for the purchase of used telegraph line materials 
at Sugene and for the purchase of obsolete equipment and scrap materials 
located in Salem, Coquille, Klamath Falls and La Grande. He was author- 
ized by the Commission to accept the offer of the high bidder in each in- 
stance if the bid is satisfactory. In this connection, the Attorney sug- 
gested, in order to conserve the Commission's time in the opening of bids 
for the sale of obsolete equipment and scrap materials, that it would be 
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A delegation from Rockaway, consisting of G. A. Sutherlin, City 
Recorder, and Ed. Bjornstad, City Councilman, came before the Commission in 
regard to the bids received for the construction of a culvert to replace an 
old bridge on Nehalem Avenue in the Town of Rockaway. They gave as their 
thought that the bids received for this project are too high and recommended 
that all of them be rejected and that the project be readvertised. The State 
Highway Engineer concurred in the recommendation. The recommendation was ap- 
proved by the Commission by unanimous vote, whereupon the Engineer was in- 
structed to readvertise for bids to be received at the next meeting. 


“A delegation from the Portland Chamber of Commerce, Recreational 
Resources Committee, including A. A. Loeb, Chairman, J. D. Carter, Thornton 
Munger of the U. S. Forest Service, and Walter H. Horning, Chief Forester, 
came before the Commission in regard to the establishment of a Myrtle Tree 
Lane along the Coos Bay-Roseburg Highway, between Coquille and Myrtle Point, 
and the establishment of a small state park at the intersection of the Willa- 
mette Meridian and Base Line just west of Portland. Mr. Loeb headed the group. 
He inquired as to the status of the Myrtle Tree Lane project. He was informed 
by Chairman Banfield that as a result of inspection the cost to maintain such 
2 project is estimated to be much more than the Commission had in mind; ‘the 
expense for the first year being estimated at $10,000 and the annual expense 
thereafter at $2,500. He further stated that the Commission is not ready to 
make a definite statement with respect to this project until it has consulted 
the State Parks Superintendent, who could not be present at this meeting on 
account of illness. 


Mr. Loeb then brought up for discussion the establishment of a small 
state park just west of Portland, at the intersection of the Willamette Meri- 
dian and Base Line. He advised that certain timber interests have stated a 
willingness to clean up the premises before the property is turned over to the 
state so that the obligation of the state would be simply to maintain the pro- 
perty thereafter, which should not be costly because they are not asking for 
development. The State Highway Engineer suggested, in view of the fact that 
access to the property will be by trail only, that some provision should be 
made slong Skyline Blvd. for the parking of automobiles belonging to people 
who wish to visit the park. It was his thought that the construction of such 
parking area is properly a county obligation and that the Board of County‘ Commis- 
ciouers should be asked to build it. He estimated the county's expense for 
such parking area at about $300, and the state's expense to construct the 
trail at about $300. In the further discussion of this matter, the Commission's 
Attorney advised that the deed conveying the property to the state should con- 
tain all of the restrictions desired by the Commission. He offered to prepare 
the deed if that is satisfactory. The Commission indicated a desire to cooper- 
ate and advised that it would accept the deed to the property in behalf of the 
state if the conditions of the conveyance are met. This concluded the confer- 
ence. (The matter was discussed further on the following day en route from 
Prineville to Burns, at which time the Engineer was instructed to prepare a 
description of the property and the Attorney was instructed to prepare an 
appropriate deed of conveyance including the description to be furnished by 
the Engineer and the restrictions heretofore ordered by the Commission. As 
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have been rejected by the Commission at the request of the City of 
Rockaway, which is financing the project. 


"Perry service across the Willamette River at Wilsonville, 
Clackamas County. T. E. Bruck, Wilsonville, submitted the low 
bid for furnishing this service, being at the rate of $1,535.00 
per month. Portland Tug and Barge Co., Portland, submitted the 
next low bid at $1,988.00 per month. Leonard and Slate submitted 
the only other bid at $2,371.00 per month. The Commission has 
awarded the contract to the low bidder, T. E. Bruck, Wilsonville, 
at his bid price of $1,535.00 per month. 


"Sale of restaurant building, formerly know as the "Koffee 
Kup Cate" in Bandon. The Commission received only one bid for 
the purchase of this building, being that of William Van Fleet, 
Coquille, at $150.00. The bid is satisfactory and the Commission 
has sold the building to Mr. Van Fleet at the amount of his offer. 


"Sale of the Lindsey Inn buildings at Lindsey Creek on the 
Columbia River Highway near Cascade Locks, Hood River County. Mr. 
H. Unger, Hood River, submitted the high bid for the purchase of 
these buildings at $320.00. Sullivan Wrecking Co., Portland, sub- 
mitted the second high bid at $270.90. A. R. McWilliem, Hood River, 
submitted the only other bid at $200.00. The Commission has ac- 
cepted the bid of Mr. Unger and has sold the tmildings to him for 
$320.00. 


"Sale of tract of land adjecent to the Corvallis-Newport High- 
way near Toledo, Lincoln County. The Commission received no bids 
for the purchase of this tract. 


"Sale of used telegraph line materials stored at Eugene. The 
Commission has referred to the Engineer the bids received for this 
material with authority to sell the several items to the high bid- 
der in each instence if the bid is satisfactory. 


"Sale of obsolete equipment and scrap materials stored at the 
highway department equipment plents in Salem, Coquille, Klamath 
Falls, and La Grande. The Commission has referred all bids for the 
purchase of this material to the Engineer with authority to sell 
each item to the high bidder in each instance, if the bid is satis- 
factory." 


County Judge D. N. Busenbark and County Commissioner H. B. Roadman 
of Douglas County came before the Commission in regard to the maintenance of 
county roads that are being damaged by heavy log hauling traffic. Judge 
Busenbark explained the county's position in the matter, advising that the 
county is not finencially able to properly maintain the roads under its con- 
trol. He asked the Commission to assist the county in this matter and par- 
ticularly referred to the North Umpqua County Road which he asked the Com- 
mission to designate as a state secondary highway. Chairman Banfield said 
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advisable for tne Secretary to take bids for the Commission several days in 
advance of the regular Commission meeting. The bids could then be tabulated 
at Salem and reported to the Commission at its next regular meeting with the 
recommendation of the Engineer. Such procedure, he said, would be legal and 
would conserve much time for the Commission to dispose of other more important 
matters at its regular session. The Commission tentatively approved the sug- 
gestion and instructed the Attorney to prepare a formal resolution covering 
the matter for consideration at the next regular meeting. 


At 11:30 a.m., Chairman Banfield announced the awards of contracts 
and sale of materials as follows, in conformity with action previously taken 
by the Commission: 


"Painting exterior of Division Office Buildings at the Milwaukie 
Division Headquarters, Portland. The low bid for this work was sub- 
mitted by Johnston Painting Co., Portland, at $1,337.00. The second 
low and only other bid submitted was that of A. H. Alexander, Portland, 
at $1,500.00. The Commission has awaried this contract to Johnston 
Painting Co., at its bid price of $1,337.00. 


"Repair existing timber truss spans over the Nehalem River on the 
Fishhawk Falls Secondary Highway, near Jewell, in Clatsop County. The 
Commission received only one bid for this project, being that of C. J. 
Eldon, Portland, at $25,660.32. The Gommission has rejected this bid. 


"Construction of a timber log bridge on concrete tiers over Deer 
Creek on the Roseburg Access Road. The low bid received for this pro- 
ject was that of Harry I. Hamilton, Eugene, at $13,871. The next low 
bidder was Tom Lillebo, Reedsport, at $14,959.50. There were two higher 
bidders. The Commission has deferred the award of this contract pend- 
ing the satisfaction of certain conditions. 


"Grading and paving the Roseburg Access Road Project on the Pacific 
Highway and North Umpqua County Road in Douglas County. The Commission 
received two bids for this project, the low one being that of Salem Sand 
& Gravel Co., Salem, at $53,532.40. The other bid was submitted by New- 
port, Kern & Kibbe, Portland, at $54,337.00. The Commission has rejected 
both of these bids. 


"Nimrod-Alder Springs Rock Production Project on the McKenzie Highway, 
in Lane County. The low bidder for this project was Newport. Kern & Kibbe, 
Portland, et $30,600.00. The next low bid was that of Rogers Construction 
Company, Dayton, Washington, at $33,840.00. There were five higher bidders. 
The Commission has awarded the contract to the low bidder, Newport, Kern & 
Kibbe, Portland, at their bid price of $30,600.00. 


"Replacement of a timber bridge with a concrete pipe on Nehalem Avenue 
in the City of Rockaway, Tillamook County. The low bidder was Dolen Con- 
struction Co., Tillamook, at $2,087.00. Rogers Construction Co., Dayton, 
Washington, submitted the next low bid at $2,314.45, The only other bid 
was that submitted by Logan & Taylor, Portland, at $2,565.00, The bids 


. Certificate acknowledging acceptance of Seneca Fouts State 
Park. 


Quit claim deed conveying unto Roy R. McNees and wife 3945 
square feet of land in Umatilla County. This deed is to correct 
a faulty description in deed heretofore given to the State by U. S. 
National Bank of Portland. 


[ "Release" relieving Federal Government from damage claims aris- 
ing out of use of Cape Arago State Park as a rifle range. 


Due to the fact that there was insufficient time for the Commission 
to dispose of additional accumulated routine matters listed in the Agenda, be- 
fore starting out on its Eastern Oregon inspection trip at 2:90 p.m., the Com- 
mission decided to defer consideration of such matters for a convenient time 
during the progress of the trip. The meeting adjourned at 11:45 a.m. 


/ 
State Highway Engineer ; Commfissio 


CK 


Secretary Commissioner 


En route Prineville to Burns, 
September 12, 1944 


Following an overnight stop at Prineville, the Highway Commission 
motored to Burns over the Central Oregon Highway, leaving Prineville at $:00 
a.m. Matters as follows were discussed by the Commission en route, the fol- 
lowing persons being present during the discussion: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H,. B. Glaisyer, Secretary. 


The Attorney reported the successful conclusion of negotiations for 
the acquisition of an 80-acre addition to Silver Creek Falls State Park, as 
previously authorized by the Commission. He advised that the purchase was made 
through the cooperation and courtesy of Mr. H. R. Crawford, Salem, who is par- 
ticularly interested in the State acquiring the property. Mr. Crawford, he 
said, was able to acquire the property for $5,000.00, the amount previously 


SEP12 1944 


eS ee ee te nied, ceca 


that the maintenance of county roads is not a state obligation and it 
does not appear that the Highway Commission could do much for the county 
in that regard. However, the Commission will discuss it with the Attor- 
ney and Engineer. 


The Attorney reported receipt of deed from Mr. Seneca Fouts, 
Portland, conveying to the state a parcel of land situate near Mitchell 
Point Tunnel on the Upper Columbia River Highway for use as a state park. 
He advised that the form of the deed is satisfactory and recommended its 
acceptance by the Commission. The Commission approved the recommendation 
unanimously. 


The Commission considered and signed agreements, et cetera, as 


follows: 


Agreement with the Rogers Construction Company covering 
changes in Contracts Nos. 2668 and 2669 for the improvement of the 
I.0.N. Highway in Malheur County. 


Agreement with the City of Portland covering the subject of 
right of way for the Front Avenue project. 


‘ Agreement with the City of Portland covering maintenance of 
streets and parkways. 


Agreement with Bonneville Power Administration covering in- 
stallation of power pole line crossing of the Albany-Corvallis 
Highway in Benton County. 


Agreement with H. P. Andrus covering lease of stock pile site 
in Jefferson County. 


Agreement with Deschutes Grain and Seed Company covering lease 
of stock pile site in Jefferson County. 


Project agreement with Public Roads Administration covering 
construction of the Church-Lighthouse Section of the Cape Blanco 
Secondary Highway in Curry County, as an access road project. 


Project agreement with Public Roads Administration providing 
federal funds for construction of Swan Island Access Road, Portland. 


Modification of project agreement with Public Roads Administra- 
tion providtng increase in amount of federal funds for the improve- 
ment of Rice Hill-Turkey Hill Section of the Pacific Highway in Doug~ 
las County. 


Modification of project agreement with Public Roads Administra- 


tion providing for increase of federal funds for an advance engineer- 
ing survey of the Front Avenue project in Portland. 
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The Commission had under discussion a complaint from Mr. and Mrs. 
Chamberlain, donors of a small state park situate on Bolon Island in the 
Umpqua River, between Reedsport and Gardiner, concerning abuses that are 
allowed in the park. The Chamberlains allege that the park is not being 
maintained in the condition that was contemplated when it was presented to 
the State, thet there is no caretaker employed at the park and as a con- 
sequence the park is being used for undesirable purposes. They desire the 
property to be reconveyed to them so they can put into effect some of the 
things that they have in mind in the way of development. The Engineer advised 
that it has not been possible to mai:tain a caretaker in the park on account 
of labor shortage and that the park has been maintained in the best possible 
manner under existing circumstances; also, that the State has invested con- 
siderable money in the park and it is planned to reinstate the park program 
as soon as possible after the war is over. The Attorney advised that due to 
the public money that has been invested in this place, the Commission is with- 
out legal authority to deed the property back to the Chamberlains. After dis- 
cussion, the Commission decided not to relinquish the property. The Attorney 
was instructed to check the conditions of the deed and to advise the Chamber- 
lains why the Commission cannot do what they ask. 


The Attorney reported a request from the Springdale Volunteer Fire 
Department for assistance from the State Highway Commission in effecting the 
removal of a telephone pole which interferes with entrance to the fire station 
and bus terminal which they have recently constructed. He advised that the 
Commission has authority to order the removal of such poles or fixtures if it 
deems that expedient, and recommended that the Commission exercise its author- 
ity in this instance. The Commission approved the recommendation and thereupon 
authorized the Attorney to order the Columbia River Telephone Company, the 
owner of the pole, to reestablish the pole in a location that will not inter- 
fere with the use of the building. 


The Commission by unanimous vote confirmed the deeding of certain 
state-ormed property situate in Lane County, to the U. S. of America Forest 
Service and the signing of such deed by the individual members of the Commis- 
sion on August 24, 1944 (this property consists of a strip of land 66 feet wide, 
extending across Devil's Elbow State Park from the Oregon Coast Highway and is 
to be used as right of way for a timber access road which connects with the 
Oregon Coast Highway at Cape Creek). 


Consideration was given by the Commission to the granting of relief 
to the Federal Government (U. S. Army) from any claim for damages arising out 
of the use by the Army of the Cape Arago State Park property in Coos County as 
a rifle range. The Attorney advised that the S'ate's property has not been 
damaged by such use and recommended that the relief requested by the Army au- 
thorities be granted. The Commission approved the recommendation. 


The Attorney reported the results of a conference with the Portland 
Public Docks Commission relative to the Docks Commission's claim against the 
State in the amount of $5,000.00 for the moving of the municipal boat landing 
formerly located at the foot of Stark Street, Portland. He said that the En- 
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approved by the Commission, but in connection therewith, incurred per- 
sonal expense amounting to $80.00. He recommended purchase of the tract 
at the price quoted and that Mr. Crawford be reimbursed for his out-of- 
pocket expense, a total expense of $5,080.00. The Commission approved 
the recommendation unanimously upon motion by Mr. Schaupp, which was 
seconded by Commissioner Chessman. 


The Engineer reported, on behalf of the State Parks Superin- 
tendent, an offer from B. B. Bennett, Portland, to sell to the State 
for park purposes a 30-acre tract of land situate on the south side of 
the Columbia River Highway at Latourelle, Multnomah County. He advised 
that the tract adjoins the Guy W. Talbot State Park on the east and is 
needed to fill out the park as well as to provide parking space for auto- 
mobiles, which is not available at the present time. The Engineer advised 
that the Parks Superintendent desires authority to secure a six-month's 
option to purchase this property. The request was approved by the Com- 
mission by unanimous vote. 


The Attorney reported receipt of a communication from the Marsh- 
field Florist Company, advising that the company has sold its business in 
Marshfield to a Mr. J. D. Bergen, which involves the transfer of the com- 
pany's lease rights to certain state property. The company, he said, is 
asking the Highway Commission to aporove such transfer subject to the same 
conditions and terms of its existing agreement with the State Highway Com- 
mission. He recommended approval of the request. The Commission approved 
the recommendation unanimously, 


The Commission, by unanimous vote, confirmed the telephonic au- 
thority previously given the Engineer to sell an old building near Roseburg, 
formerly used as a scale house, for the sum of $50.00. 


The Secretary presented in behalf of the State Parks Superinten- 
dent a request from Mr. Henry Zorn for the renewal of his lease of a por- 
tion of Champoeg State Park, which he has been using for farm purposes for 
several. years. The Commission voted unanimously to renew the lease subject 
to the conditions and rates mentioned in the previous lease. 


The Attorney brought up for discussion the matter of renewing 
the insurance covering snow removal operations in the Columbia Gorge. He 
advised that the existing insurance was written by Lloyds of London, which 
has offered to renew it at this time, for a five-year period, for a sum of” 
$4,500.00, and to give the State credit for the unused portion of the pre- 
mium paid for the existing policy which still has one year to run. He fur- 
ther advised that there are some other companies who are interested in secur- 
ing this business and have agreed to write the insurance on 4 five-year basis 
for a sum of $4,585.00, which is less than the premium heretofore paid for 
the same coverage. He requested instructions; however, recommended that the 
business be given to Lloyds of London as this company has given good service 
and was the only company that would take the business when it was first of- 
fered. The Commission decided unanimously to renew the insurance with Lloyds 
of London as recommended. 
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3. To what extent may a public official, board or commission 
vested with jurisdiction and control over public highways legally 
permit the movement thereover of vehicles having a weight, size and/or 


sent and moving at a speed, in excess of the limitations fixed by 
aw? 


According to the Attorney's opinion, the answer to the first and 
second questions is "No". He advises, however, that the third question can 
not be so abruptly answered, for,under the laws of the State of Oregon, of- 
ficials vested with jurisdiction and control over public highways are clothed 
with limited authority with respect to the granting of permits for the move- 
ment over public highways of vehicles, articles or things otherwise prohibited 
by law. Each of the questions, however, must yield to the same legal reason- 
ing and each is challenged by the same statutes and the same court decisions. 


The Attorney advised that this opinion was submitted to Mr. George 
Neuner, Attorney General, who concurs in the conclusions contained therein. 
During the discussion, the question arose whether or not the opinion should 
be made available to the several counties of the state. It was the unanimous 
opinion of the members of the Commission that the information should be placed 
in the hands of the county courts. The matter was thereupon referred to the 
Attorney to bring it to the attention of the county courts in a manner that 
he considers appropriate and proper. 


The Commission discussed an opinion from the Attorney with respect 
to the Commission's authority to dispose of logs that have been left on the 
highway right of way by log haulers who refuse’ to remove them. (See letter 
from J. M. Devers to H. B. Glaisyer dated August 3, 1944, in general files.) 
According to this opinion, the powers given the State Highway Commission by 
the statutes are sufficiently comprehensive to sustain a rule or order of the 
Commission that logs dumped and left within the right of way of the state 
highay will be disposed of by the Commission if not removed by the owi:er 
within a reasonable lengt: of time. In the concluding paragraph of the opin- 
ion the Attorney suggests that the ower of such logs be notified by register- 
ed mail and given a fixed period of time within which to remove the logs and 
that the ommer be advised that if the logs are not removed within such period 
then the Highway Commission will dispose of them and will bill the owner for 
any cost or expense sustained in connection with such disposition. The Com- 
mission approved this suggestion as a trial proposition and instructed the 
Secretary to notify the ovmers of the logs in conformity therewith. 


The Commission discussed briefly the claim of Mr. Ernfrid Johnson 
for injuries allegedly sustained as a result of falling in an open manhole 
situete on the right of way of the Pacific Highway near Oregon City. Action 
on this matter was deferred by the Commission pending detailed information 
which the Engineer vas instructed to furnish at the next meeting. 


The Engineer presented a proposed maintenance program as follows, 
for construction when the war is over: 


gineer and he met with Mr. A. D. Merrill and Mr. George LaRoche, 
Engineer end Attorney, respectively, for the Docks Commission, on 
August 28, 1944, in Wr. LaRoche's office, when this matter was fully 
discussed. He further advised that he stated at the conference that 
in his opinion the entire claim had been presented by the Docks Com- 
mission to the City Council as is evidenced by a letter dated November 
8, 1940, addressed to the Mayor and Council over the signature of John 
H. Burgard, Chairman of the Commission of Public Docks. In view of 
which, together with the balance of the record and the action of the 
city council, he is unable to find any legal ground upon which the 
Highway Commission could approve the payment of the claim out of State 
Highway funds. He gave as his understanding, as a result of the con- 
ference, that the Docks Commission would abandon its claim. After some 
discussion of this matter, motion was made by Commissioner Schaupp that 
the Docks Commission's claim be denied. The motion was seconded by 
Commissioner Chessman and carried by the unanimous vote of the Commission. 


The Commission discussed the Attorney's written opinion with 
respect to the power of a public board or official to surrender control 
of a public highway to a private institution, and thus place the juris- 
diction over the road or highway beyond the source to which the legis- 
lature delegated certain powers, involving exemption of the payment of 
road-users' taxes. (See copy of opinion dated August 10, 1944 in gen- 
eral files.) 


The questions involved are as follows: 


1. May a public official, commission or board vested by the 
legislature with jurisdiction and control over public highways, in- 
cluding city streets, enter into an agreement or agreements with a 
private individual or enterprise by which agreement or agreements 
the private individual or enterprise shall assume the obligation 
and responsibility for the construction, reconstruction and/or main- 
tenance of a particular public highway and in consideration therefor 
be given the free and uninterrupted use of such highway for his or 
its own private business, and in connection therewith be permitted 
freely to operate over the highway motor vehicles without being re- 
quired to pay a gasoline tax, plate or license tax, moto? transport- 
ation tax or any other charge or fee imposed by law on users of pub- 
lic highways? 


2. As an alternate to the foregoing question: May a public 
official board or commission vested with jurisdiction and control 
over public highways legally surrender his or its jurisdiction and 
control over such public highways and place such jurisdiction and 
control in a private individual or enterprise by agreement or agree- 
ments, whereby and pursuant to which ownership of and the right to 
use such highway or highways shall be so fixed in the private indiv- 
idual or enterprise as to relieve him or it of the statutory obliga- 
tion to pay the above mentioned texes, fees or charges? 
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ESTIMATE OF COST 
PROPOSED MAINTENANCE BUILDING PROGRAM 


1. Proposed for First 
3-yr. Post-war Period 


Sites - State owns 16 - has option for Marshfield Site - 
Multnomah, Newberg and Maupin to be acquired 


Size — 32' x 50' - at Post up to 36' x 90! 
No District Offices required 
Sectionmen Houses required at Prospect and Post only. 


Estimated Cost: 


4 Sites at $1500.00... - » $ 6,000.00 
20 Storage Sheds at $8,000. 00. - « « 160,000.00 
4 Houses at $5,000.00 .... ++ _20,000.00 P 
$186,000.00 
2. Proposed for 
Following 3-yr. Period 
Sites - State own 5 sites - 19 to be acquired 
Size - From 50' to 90' long 
1 Office Building required at Eugene. 
No Sectionmen Houses required. 
Estimated Cost: 
19 Sites at $1,000.00. ..... + $19,000.00 
23 Storage Sheds at $8,000.00. . . 184,000.00 
1 Office Building at $10,000.00 . 10,000.00 
$213,000.00 
3. Proposed for 
Later Construction 
Sites - State owns 7 - 11 to be acquired 
Size - Variable, but no District Offices required 
Sectionmen Houses de irable at Government Camp, 
Green Springs, «id Ochoco Summit. 
Estimated Cost: 
11 Sites at $1,000.00....-.-.+-+ $11,000.00 
18 Storage Sheds at $8,000. 00 - « « 144,000.00 
8 Houses at $5,000.00 ..-.-+-+-s 0,000.00 
$195,000.00 
$594,000.00 
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PROPOSED MAINTENANCE BUILDING PROGRAM 


Proposed for First Proposed for 
3-yr. Post-war Period Following 3-yr. Period 


DIVISION I 


Proposed for 
Later Construction 


Multnomah Manning orth Portland 
Troutdale Government Camp 
Newberg 


St. Helens 


DIVISION If 


Necanicum Junction Clatskanie 
Grand Ronde Jewell 


Woodburn Dallas 

Newport Stayton 
Eddyville 
Sweet Home 


DIVISION III 


Marshfield Swisshome Dexter 
Caves Junction Veneta Broadbent 


Prospect Port Orford Reedsport 
Florence Glendale Junction Elkton 
Eugene Green Springs 
Milo 


Eagle Point 


DIVISION IV 


Parkdale Dufur 
Post Shaniko Ochoco Summit 


Lapine Sisters Lakeview 
Maupin Beatty 
Moro Fort Klamath 


Keno 


DIVISION V 


SW pre pita Stara Wien ei rae 


te Hereford Brogan Fossil 
Re Arlington Hermiston Heppner 
Jordan Valley Ukiah Richland 
Harper Sneke River 


Juntura 


a i SARI 
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searched to ascertain if the Commission previously granted such permis- 

sion in other localities and it has been found that the scales at Toledo 

are now being used for such purpose under authority from the former High- 
way Commission; also, that similar authority was granted in several other 
localities as a temporary expedient provided those in charge of the scales 
are not required to make special trips to the scales. He pointed out that 
according to law (Chapter 223, Laws of Oregon, 1943, Section 115-105 OCLA) 

it is not absolutely necessary that a truck be weighed in order to secure @ 
license from the Secretary of State, inasmuch as such law provides that the 
Secretary of State may use the manufacturer's chassis weight of such vehicle, 
plus 25% in addition, as a basis for determining the fee to be paid by the 
applicant. After discussion and in view of this law, the Commission decided 
to deny the request of the City of Cascade Locks. The Secretary was instruct- 
ed to convey such information to the City and to state the reasons for such 
action. 


The Engineer reported a dangerous situation existing along the 
Oregon Coast Highway through the Town of Gardiner and in the vicinity of the 
Schofield Creek Bridge, just south of Keedsport, caused by the parking of 
automobiles on the highway shoulders. He exhibited photographs showing the 
situation and recommended that the Commission adopt an order prohibiting the 
parking of vehicles on the west side of the highway in Gardiner, for a dis- 
tance of about 575 feet south of Pitt Street intersection; also prohibiting 
the parking of vehicles on the west side of the highway for a distance of 
500 feet both north and south of the Schofield Creek Bridge and on the east- 
erly side of the highway for a distance of 300 feet north of the bridge. The 
Commission approved the recommendation and instructed the Attorney to pyepare 
an ajpropriate resolution covéring the matter fot: adoption at the next meeting. 


The Commission again discussed the proposal to construct concrete 
sidewalks and curbs along the Oregon Coast Highway through the Delake, Ocean 
Lake, Nelscott and Taft communities, which was the subject of discussion with 
the delegation representing the North Lincoln County Chamber of Commerce on 
the previous day. In this connection, the Engineer reported on the cost to 
acquire extra right of way as may be needed and to move back certain buildings 
that are situate thereon. He explained that the extra right of way is needed 
in order to provide four 10-foot lanes for moving traffic, one 10-foot lane 
on gach side of the highway for a parallel parking of cars at the curb line, 
an 8-foot strip on each side for sidewalks and a 2-foot strip on each side 
between the sidewalk and curb for public utility poles. Such arrangement is 
necessary, he said, in order to eliminate traffic congestion that occurs in 
these places during certain times of the year. He asked the Commission ‘to 
approve the plan and to authorize the Attorney to sécure options for the 
right of way in accordance with the decision reached on the previous day. 
Follotiing discussion, the Attorney was instructed to proceed with the teking 
of options in accordance ‘ith plan outlined by the Engineer. The Commission 
confirmed the authority given the Engineer on the previous day.to advertise 
for bids for the construction of sidewalks and curbs at any or all of the 
four localities as soon as the right of way has been acquired and all other 
conditions have been satisfied. \ 


SEP12 1944 


PROPOSED CONSTRUCTION OF AUXILIARY REPAIR SHOPS 


1. Proposed for First 
3-yr. Post-war Period 


Bend, Ore. Construction of 60' x 34' Shop Bldg. $6 
Ontario, Ore. Alterations to Existing Bldg. 
Total for Period 


2. Proposed for Second 
3-yr. Post-war Feriod 


Burns, Ore. Construct Addition to the Existing 
Bldg. Estimated Cost 
The Dalles, Ore. Alterations to Existing Bldg. 
Total for Period 


3. Proposed for Third 
3-yr. Post-war Period 
Grants Pass, Ore. Alterations and addition to 
Existing Bldg. $5,000.00 
Astoria, Ore. Alterations and addition to 


Existing Bldg. 00.00 
Total for Period $ 9,500.00 


TOTAL FOR SCHEDULE $29 ,000.00 


He pointed out that the program hes been divided into three parts, one of 
which covers the first three-year period following the war, when it is 
proposed to spend $186,000, plus an additional $10,000 for auxiliary repair 
shops; @ second, which covers the second three-year period following the 
war, when it is proposed to spend about $213,000; and the third is for 
later construction, when it is proposed to spend about $195,000 for this 
purpose. He asked the Commission to authorize the preparation of plans 

for the buildings proposed for construction in the first three-year period, 
involving an expenditure of a proximately $200,000 of State Highway funds. 
He estimated the cost of preparation of plans at about 5% of the cost of 
construction, or about $10,000. The matter was discussed by the Commission 
at considerable length and as a result thereof the Commission authorized the 
Engineer to proceed with the preparation of plans as requested. The Com- 
mission wished it understood, however, that it is making no commitments 
whatsoever as to construction. Motion to that effect was offered by Com- 
missioner Schaupo, seconded by Commissioner Chessman, and received the un- 
enimous vote of the Commission. 


The Engineer reported on the request of the City of Cascade Locks 
for permission to use the state-owned scales at Cascade Locks for the pur- 
pose of weighing trucks for the securing of licenses. He advised that as 
ordered by the Commission at the previous meeting, the records have been 
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Commissioner Chessman suggested that it might be advisable to grant these 
people permission to construct its own building on the state's property 2s 
a temporary proposition if they will agree to keep it in good condition. 

It was his thought that the results of the trial would be valuable to the 
Commission in the establishment of a permanent policy with respect to such 
matters. The suggestion was approved by the Commission by unanimous vote 
subject to the condition that the privilege shall not extend for more than 
three years and that the permit be of a revocable nature. The Attorney was 
instructed to prepare a formal permit on such basis. The Engineer was in- 
structed to give the matter some study and advise the Commission his recom- 
mendation with respect to the establishment of a permanent policy. 


The Secretary presented a resolution from the Oregon State Grange 
for the construction of a new highway across the Cascade Range Mountains 
along the Clackamas River route. The Commission took no action in this 
matter. 


The Commission approved a project agreement with the Public Roads 
Administration providing $2,500.00 of Federal funds to finance a survey of 
the Church-Lighthouse Section of the Cape Blanco Secondary Highway in Curry 
County, which it is proposed to construct as an access road project. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway construction projects: 


McNutt Brothers, Contract No. 2582, for grading and paving the 
Judkins Point Section of the Pacific Highway in Lane County, requested 
an extension of time from May 31, 1943 to July 31, 1944 within which 
to complete this job. They gave as their reasons for failure to com- 
plete this project within the specified time limit, extreme difficulty 
in obtaining labor, adverse weather conditions and extra work ordered 
by the Engineer. The Engineer advised that the reasons given by the 
contractor for the overrun of time limit are correct. Further, that 
while the State incurred extra expense for engineering supervision he 
did not believe that this should be charged against the contractor, be- 
cause it was through no fault of the contractor that the work was de- 
layed. He pointed out that the contractor was in direct competition 
with the largest lumber operators in the state for men to carry on the 
work, and despite the contractor's best efforts to secure labor, men 
could not be obtained and as a consequence the job lagged. He recom- 
mended that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote. 


Chester T. Lackey, Contract No. 2622, for furnishing crushed mat- 
eriels in stock piles for the John Day Rock Production Project on the 
John Day, Beech Creek sand John Day-3urns Highways in Grant County, re- 
quested an extension of time from August 31, 1943 to June 21, 1944, with- 
in which to complete this job. He attributed his failure to complete 
the project within the specified time limit to labor difficulties and 
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The Commission, by unanimous vote, confirmed the action taken 
on the previous day relative to the establishment of a small state park 
to preservee stone monument atthe intersection of Willamette Meridian 
and Base Line, just west of Portland. The #ngineer was instructed to 
prepare a description of the property for use by the Attorney in prepar- 
ation of the deed of conveyance, which deed is also to contain certain 
restrictions heretofore specified by the Commission. The question of pro- 
viding a parking space for automobiles along Skyline Boulevard was also 
mentioned. The Commission reiterated that in its opinion the construction 
of such parking area is an obligation of Multnomah County. Chairman Ban- 
field volunteered to discuss the matter with the Board of County Commis- 
sioners. 


The Engineer discussed briefly with the Commission the provisions 
of the agreement with the Rogers Construction Company covering certain 
necessary changes in the specifications of two contracts, Nos. 2668 and 
2669, for the improvement of the I.0.N. Highway in Malheur County. The 
agreements as prepared were approved and signed by the Commission. 


A petition, signed by a number of mill owners, merchants and - 
other users of the Tiller-Trail Highway in Douglas County, requesting 
the improvement of this highway between Milo and the Douglas-Jackson 
County line, had the attention of the Commission. 


The Engineer reported in detail on the condition of this road 
and the volume of traffic that it carries. He gave as his thought that 
it would not be possible to satisfactorily improve the road throughout 
its entirety in the postwar program, although tentative plans provide for 
its improvement between Milo and Tiller, a distance of about 15 miles; 
and there is a possibility that the Public Roads Administration will im- 
prove the section above that point with Forest Highway funds. There is 
a question, he said, whether or not either improvement can be undertaken 
at that time, in view of the probability that anticipated funds will not 
materialize and that the Commission will have more important obligations 
for the monies available. 


He suggested that the petitioners be advised that the Commission 
is not in a position to make any statement with respect to the road at 
this time, but will give it consideration in the formulation of the post- 
war program. The Commission approved the suggestion. 


A petition was presented from residents of Oklahoma Hill, Clat- 
sop County, in which the Commission was asked to construct a suitable 
echool bus station on the state-owmed stock pile site adjacent to the 
Lower Columbia River Highway, one-half mile west of Taylorville, as an 
accommodation to school children who are obliged to wait at this point 
each school day for the school bus. The Attorney advised that the Com- 
mission does not have legal authority to spend State Highway funds to 
construct such building, but it does have authority to allow the local 
people to construct its om building on the Premises if it so’ desires. 
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tien of the centract was in the setting up of a new portable plant 
that the contractor purchased for this job and which took longer to 
get into operation than was expected. The traveling public, he added, 
has mot been ineconvenieneed by the delay and no extra expense for 
supervision was incurred by the State. He recommended that the exten- 
sion of time requested be granted without penalty. ‘The Commission 
&pproved the recommendation. 


In the discussion of the granting of extensions of time, the 
Attorney suggested that it would be advisable to make a careful check into 
the liability of the contractor's surety in the event the contractor de- 
faulted after the time limit for completion of the contract had expired and 
before it had been extended, particularly if the bonding company should re- 
fuse to acknowledge liability for payment of claims incurred against the work 
in the meantime. The Commission indicated approval of the suggestion and in- 
structed the Attorney to give the matter further study. 


The Engineer reported that Contracts Nos. 2622, 2635, 2654, 2656, 
2661, 2665, 2672, 2677, 2678, 2680, 2681, 2682, 2684, and 2691, for the con- 
struction of state highway projects, have been completed according to the re- 
quirements of the contracts or modifications thereof, and that said jobs are 
now ready for acceptance. The following resolution accepting the above pro- 
jects was offered and adopted by the unanimous vote of the Commission: 


re) 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions of 
the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2622, with Chester T. Lackey, for furnishing 
crushed materials in stock piles for the John Day Section of the 
John Day, Beech Creek and John Day-Burns Highways, in Grant County; 
completed on June 21, 1944. 


Contract No. 2635, with R. 0. Dail & Warren Bros., Inc., for 
surfacing and oiling the Dallas-Fern Corner and Pedee-Wren Section 
of the Dallas-Kings Valley Secondary Highway, in Polk and Benton 
Counties; completed on July 10, 1944. 
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Contract No. 2654, with E. C. Hall Co., for furnishing crushed 
rock in stock piles for the Ashland-State Line Section of the Pac- 
ific Highway, in Jackson County; completed on June 29, 1944. 


Contract No. 2656, with Oscar E. Joelson, for furnishing crushed 
material in stock piles for the Cold Springs Section of the Columbia 
River, Pendleton-Cold Springs and Hermiston Highways, in Umatilla 
County; completed on August 9, 1944. 


Contract No. 2661, with R. 0. Dail & Warren Bros., Inc., for 
furnishing crushed gravel in stock piles for the Hunter Creek-Lone 
Ranch Creek Section of the Oregon Coast Highway, in Curry County; 
completed on May 13, 1944. SEP1°2 1944 
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delay in securing repair parts for his equipment. The ingineer 
advised that labor troubles and plant breakdowns contributed 
largely to the failure of the ¢ontractor to complete this project 
within the specified time limit. Further, that notwithstanding the 
poor progress of the work, the State was not inconvenienced by 
lack of material for oiling or plant patching. He recommended 
that the extension of time requested be granted without penalty, 
notwithstanding that the State incurred some extra expense for 
engineering supervisions. The Commission approved the recommenda- 
tion unanimously. 


R. O. Dail & Warren Bros., Inc., Contract No. 2635, for sur- 
facing and oiling the Dallas-Fern Corner and Pedee-Wren Section of 
the Dallas-Kings Valley Secondary Highway, in Polk and Benton 
Counties, requested an extension of time from October 15, 1943 to 
July 10, 1944, within which to complete this project. They attrib- 
uted their failure to complete the project witbin the specified time 
limit to labor difficulties, trouble in securir; certain equipment 
and major breakdown of their plant. The Engineer advised that the 
contractor placed all of his surface rock on the road before it was 
necessary to close down operations during the winter season but could 
not complete the manufacture of the oiling rock although that and 
the maintenance rock were produced during the winter months. He gave 
as his opinion that the delay in completing the work, particularly 
the oiling, was beneficial to the road and for that reason recommended 
that the extension of time requested be granted without penalty. The 
Commission approved the recommendation by unanimous vote. 


Clifford A. Dunn, Contract No. 2672, for grading and construc- 
tion of bituminous macadam on the Klamath Falls Air Station Access 
Road in Klamath County, requested an extension of time of ten days, 
from June 30, 1944 to July 10, 1944, within which to complete this 
job. He attributed his failure to complete the project within the 
specified time limit to poor delivery of oil needed for surfacing 
and to car shortages. The Engineer advised that the reasons given 
by the contractor for overrunning the specified time limit are cor- 
rect; that the contractor had no control over oil shipments. He 
recommended, in view thereof, that the extension of time requested 
be granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein, The Commission approved 
the recommendation unanimously. 


Western Rock Company, Contract No. 2675, for resurfacing and 
production of rock for the Rhea Creek-Rock Creek Section of the 
Heppner-Spray Secondary Highway in Morrow County, requested an ex- 
tension of time of ten days, from June 30 to July 10, 1944, within 
which to complete this job. They gave shortage of labor and diffi- 
culties in securing repair parts for their equipment as the reasons 
for thsir failure to complete the project within the specified time 
limit. The Engineer advised that the only real delay in the execu- 
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The Engineer reported difficulties in the securing of materials 
for repairing the Crooked River Bridge and the Deschutes River Bridge on 
the Culver-Grandview Market Road in Jefferson County, which work was author- 
ized by the Commission on April 3, 1944, under agreement with the Jefferson 
County Court. He said that because of the circumstances it has been neces- 
sary to post the bridges for an 8-ton load limit until such time as the re- 
inforcement work is completed. He asked the Commission to order such reduced 
load-limit as a safety measure. The Commission approved the request and 
thereupon by unenimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, the road known as the Culver-Grandview Road is a 
county road in Jefferson County and is therefore a road under the juris- 
diction of the County Court of said County; and 


WHEREAS, a part of said road is within the boundaries of a 
state park, namely, The Cove State Park, over which members of the 
general public travel while entering and leaving said park area; and 


WHEREAS, on said road there are two bridges, one over Crooked 
River located at mile post 6.0, and the other over the Deschutes River 
located at mile post 7.53 and 


WHEREAS, the State Highway Engineer has advised the Commis- 
sion that said bridges are in a condition of impairment which renders 
them unsafe for other than restricted load limits; and 


WHEREAS, because of war emergencies the labor and materials 
necessary for the proper repair and reconditioning of said bridges are 
not available at this time; and 


WHEREAS, because of said impaired condition of said bridges 
and the obligation imposed on the Commission to maintain said structures 
for park traffic and because of the lack of either materials or labor 
necessary for the rebuilding or reconditioning of said structuves, it 
is the judgment of this Commission that restrictions and limitations 
as to loads should be established with respect to each of said bridges; 


NOW, THEREFORE, the premises being as above stated, and the 
Highway Commission having as a result of due investigation found that 
the said bridge structures are incapable of safely sustaining and sup- 
porting e total gross load in excess of the total gross loads herein- 
after specified, it is hereby ordered that the total gross weight of 
combined load and vehicle which at any one time shall be permitted on 
any single or individual span of either of said bridge structures shall 
not exceed the limits given and set forth hereinbelow. In computing 
the total weight of any single vehicle within the meaning of this reso- 
lution, the total gross weight of any trailer or trailers attached to 
said vehicles shall be considered as a component part of the total gross 
load and shall not be considered as a separate vehicle. The combined 
gross weight thus deteremined shall not exceed the following limits: 
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Contract No. 2665, with M. Cs Lininger & Sons, for fur= 
nishing crushed rock in stock piles for the Umatilla County 
Line-Long Creek Section of the Pendleton-John Day Highway, 
in Grant County; completed on June 30, 1944. 


Contract No. 2672, with Clifford A. Dunn, for grading 
and bituminous macadam surfacing on the Klamath Falls Air 
Station Access Road Project, in Klamath County; completed on 
July 10, 1944. 


Contract No. 2677, with A. C. Suhre, for furnishing 
crushed material in stock piles for the Bend-Lava Butte Sec- 
tion of The Dalles-California and Central Oregon Highways in 
Deschutes County; completed on July 31, 1544. 


Contract No. 2678, with T. W. Thomas, for furnishing 
crushed material in stock piles for the Juniper Ridge-Alkali 
Lake Section of the Lakeview-Burns Highway, in Harney and 
Lake vounties; completed on September 2, 1944. 


Contract No. 2680, with T. W. Thomas, for furnishing 
crushed gravel in stock piles on the Valley Falls Section 
of the Fremont and Lakeview-Burns Highways, in Lake County; 
completed on July 18, 1944. 


Contract No. 2681, with Warren Northwest, Inc., for 
paving the Crabtree Corner-Crabtree Creek Section of the 
Albany-Lyons Secondary Highway, in Linn County; completed 
on July 20, 1944. 


Contract No. 2682, with Russell Olson, for reoiling the 
Owyhee River-McDermitt Section of the I. 0. N. Highway, in 
Malheur County; completed on August 5, 1944. 


Contract No. 2684, with Babler & Conley, for grading and 
surfacing the Lakeview Airfield Access Road Project, in Lake 
County; completed on August 8, 1944. 


Contract No. 2691, with Babler & Conley, for oiling the 
Garibaldi-Tillamook Air Base Section of the Oregon Coast High- 
way, in Tillamook County; completed on July 19, 1944. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 
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WHEREAS, pursuant to resolution duly and regularly adopted 
by the Highway Commission and entered in the minutes and records of the 
Commission as of the twenty-seventh day of April, 1943, the Highway 
Commission declared certain highways to be "through highways" under the 
provisions of Section 115-351, 0.C.L.A., and directed the State Highway 
Engineer to erect and maintain along the said enumerated highways or 
sections of highways at all points where streets or roads intersect or 
enter said highway or sections of highway, except at such points as are 
specifically noted in said resolution, signs or markers notifying driv- 
ers of vehicles to stop before entering or crossing the designated through 
highways; and 
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WHEREAS, when said resolution was edonted it was the purpose 
and intent of the Highway Commission to add to said list of designated 
highways such other state highways as in the judgment of the Commission 
should be declared to be through highways within the meaning of the said 
law; and 


WHEREAS, an investigation of the portion of Main Street and 
the portion of Illinois Street in the City of Newberg over which state 
highway traffic is routed discloses that the type, character and volume 
of traffic using said street warrants its designation as a through high- 
way; 


NOW, THEREFORE, BE IT aND IT HEREBY 15 ORDERED that the reso- 
lution adopted by the Highway Commission under dete of April 27, 1943, 
under the authority and provisions of Section 115-351, 0.C.L.A., be and 
the same hereby is amended by adding thereto the following section of 
Illinois Street and the following section of Main Street in the City of 
Newberg, to-wit: 


Beginning at a point on Illinois Street where said street 
intersects the west city boundary, thence in a southeasterly 
and easterly direction on Illinois Street to its intersection 
with Main Street, thence southerly on Main Street to the Pac- 
ific Highway West at First Street. 
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That traffic entering and leaving the City of Newberg over 
the Yamhill-Newberg Secondary Highway No. 151 is sufficient in type, 
character and volume to warrant the designation of said sections of 
said streets as a part of a through route. 


That the State Highway Engineer be and he hereby is dir- 
ected to erect and maintain on said designated through-highway streets 
appropriate signs and markers conforming in all respects with the in- 
structions given in said resolution adopted by the Commission on the 
twenty-seventh day of April, 1943. 


There is attached hereto and made a part hereof a map on which 
is shown colored in red the sections of the streets of Newberg which by 
this resolution are declared to be a part of a through highway.* 
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CULVER-GRANDVIEW COUNTY ROAD, JEFFERSON COUNTY 


Mile Post 6.0 Crooked River Bridge 8 tons 
Mile Post 7.5 Deschutes River Bridge 8 tons 


IT IS FURTHER ORDERED, that these rules, regulations 
and restrictions shall be in full force and effect with respect 
to seid bridges until rescinded, modified or revoked by order of 
the State Highway Commission. 


IT IS FURTHER ORDERED, that a notice be posted in a 
Conspicuous manner and place at each end of the above-named bridge 
structures, so that said notice can be readily seen and read, 
which notice shall state plainly the limitations and prohibitions 
of the traffic hereby in this order determined and fixed. 


AND IT IS FURTHER ORDERED, that a certified copy of this 
resolution be furnished the County Clerk of Jefferson County, in 
which county the said bridge structures are located, and the Super- 
intendent of the Department of State Police for his information. 


The Secretary presented a letter from the City of Ontario re- 
questing the installation of a flashing beacon at the intersection of 
Oregon and S. W. Fourth Avenues in Ontario. The Engineer advised that 
this intersection is on the main thoroughfare where highway traffic makes 
a right-angle turn, and in his estimation the installation is justified. 
He estimated the cost involved at $250 and recommended approval of the 
request subject to the condition that the City will pay for the electri- 
cal energy required to operate the light. The Commission approved the 
recommendation. 


The Commission confirmed its telephonic approval heretofore 
granted authorizing the taking of bids for the purchase of fallen timber 
in Joaquin Miller State Park adjacent to the Oregon Coast Highway at 
Glenada, Lane County. In this connection, the Engineer advised that the 
sale was advertised for bids to be received in his office at 2:00 p. m. 
on August 15, but apparently no one was interested because no bids were 
submitted. He requested authority to negotiate the private sale of the 
timber. The request was approved by the Commission by unanimous vote. 


The matter of designating the Yamhill-Newberg Secondary High- 
way a "through highway" within the city limits of Newberg, had the atten- 
tion of the Commission. The Engineer advised that the highway carries 
a considerable volume of traffic and in his estimation it would be advis- 
able from a safety standpoint to require traffic to stop before entering 
the same, and he so recommended. After discussion, the Commission approved 
the recommendatién and thereupon by unanimous vote adopted the following 
resolution with regard thereto: 
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vehicles greater in length and heavier in combined weight than is 
authorized by the laws of the State; and 


WHEREAS, the legislature of the State of Oregon, sitting 
in its 1943 session, enacted Chapter 266, Oregon Laws, 1943, by which 
the Commission is now vested with authority, with the approval of 
the Governor, to "+++ permit the movement over state highways of 
vehicles, or combination of vehicles, having a length and combined 
and gross weight in excess of all statutory limitations." 


WHEREAS, pursuant to instructions given by this Commission 
the State Highway Engineer has made or has caused to be made an in- 
spection and an engineering study of certain state highways, and, based 
upon such study and inspection, the Engineer has determined the max- 
imum combined and gross weight and the maximum length of vehicle which, 
in his opinion, said highways will accommodate, giving due regard to 
the stability and preservation of the highway and the safety and wel- 
fare of the general public; and 


WHEKEAS, after due consideration, it is the judgment of 
this Commission that provision should be made whereby vehicles, or 
combination of vehicles, having a length and combined and gross weight 
in excess of all statutory limitations but not in excess of the limi- 
tations fixed by this Commission should be permitted to move over state 
highways; 


NOW, THEXEFORE, BE IT AND IT HEXEBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting, as follows: 


1. That the resolution heretofore, to wit: On the twenty- 
fifth day of June, 1942, adopted by this Commission shall be and the same 
hereby is re-adopted and all permits heretofore issued thereunder hereby 
are ratified and affirmed. 


2. That the highways enumerated and designated in said reso- 
lution are by this reference made a part of this resolution to the same 
effect and with full recognition as though expressly written or copied 
herein. 


3. That permits hereby are authorized for the movement over 
any of said highways or sections thereof cf vehicles or combination of 
vehicles having a length and a combined and gross weight in excess of 
all statutory limitations but not in excess of the limits fixed in the 
form of permit provided for in this resolution. 


4. That there shall be and hereby is added to the list of high- 
ways designated and provided for in said resolution of June 25, 1942, 
the following highways, to wit: The Oregon Voast Highway from Coquille 
south to the Oregon-California state line, and the entire Coos Bay-Rose- 
burg Highway; provided, however, that permits issued for the movement of 
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That this resolution shall be deemed to amend the said 
resolution adopted April 27, 1943, by adding thereto the sections 
of streets defined or described herein. 


That this resolution be entered in the minutes and rec- 
ords of the Commission as of the 12th day of September, 1944, and 
a duly certified copy thereof delivered to the Public Roads Admin- 
istration, to the County Court of Yamhill County and the Mayor of 
the City of Newberg. 


The Commission had under discussion the adoption of a resolution 
authorizing truck and trailer combination movements 60 feet over-all in 
length on the~Oregon Coast Highway from Coquille south to the Oregon- 
California state line and along the entire Coos Bay-Roseburg Highway be- 
tween Pacific Highway Junction, south of Roseburg, and a junction with 
the Oregon Coast Highway, in Coquille. ‘The Engineer recommended 
the granting of suck permits if the movements are properly flagged for 
the protection of other highway traffic, so as to facilitate the move- 
ment of livestock from Curry County to California. He advised that from 
authentic information available an emergency exists; moreover, the emer- 
gency is recognized by the Honorable farl Snell, Governor of Oregon, 
who has approved the granting of such permits if the Commission considers 
it advisable. After discussion, the Commission authorized the Secretary 
to issue such permits under the conditions mentioned by the Engineer. 

The following resolution with regard thereto was adopted by the Commis- 
sion by unanimous vote: 


WHEREAS, this Commission has heretofore given due con- 
sideration to the transportation needs of the State and Nation, 
which transportation problems have become acute because of war 
emergencies, and for the ourpose of contributing at least a mea- 
sure of relief, this Commission on the twenty-fifth day of June, 
1942, adopted a resolution in which the Commission declared the 
policy of the Highway Department with respect to the use of state 
highways for the movement thereover of motor vehicles having a 
length and a combined weight in excess of the statutory limits; 
and 


WHESEAS, this Commission recognizes that an emergency 
continues to exist in the transportation systems of the State, 
both with respect to transportation by rail and by motor, result- 
ing in a loss to producers of food and other essential commodities; 
and 


WicncaAS, for the purpose of further cooperating with 
the Federal authorities for national defense this Commission by 
said resolution, but without specific statutory authority, au- 
thorized the issuance of permits for the movement over public 
highways under certain specific and express conditions of motor 
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aission as evideaced-in and-disclosed.by the foregoing resolution. 
Dated this 30th day of August, 1944. 


Earl Snell, 
Governor of Oregon." 


In the discussion of the matter, the Commission considered it ad- 
visable, if the expense is not too great, to widen and otherwise improve the 
several points on the highways under discussion sufficiently to enable truck- 
trailer combinations 60 feet long to move thereover without encroaching on 
the opposite lane of travel, thus eliminating the necessity of flagmen. The 
Engineer was instructed to investigate the matter and to report back the cost 
to improve these few points in such manner. 


The Engineer reported a violation by logging operators in the em- 
ploy of the C. K. Spaulding LoggingCompany. He advised that on August 19, 
1944, state weighmasters were weighing logging trucks on Highway 191 south 
of Dallas, with portable sCalesS, and that between 1:15 and 1:30 p. m. on that 
day several trucks were lined up to be weighed. He also said that a Mr. 
Barnes, superintendent of the Spaulding operations, was present and requested 
that some of his trucks be allowed to proceed without weighing because he did 
not believe that they were overloaded. . The request was denied by the weigh- 
masters, whereupon Mr. Carnes instructed his drivers to by-pass the scales, 
which they did, thus committing a violation of the requirements. The Engin- 
eer gave as his thought that the offense is serious enough to justify drastic 
action and suggested that it be called to the attention of the officials of 
the company and that the company be warned that, unless they show a greater 
respect for the requirements, the State Highway Commission will take drastic 
action to force them to do so. The Commission approved this suggestion sub- 
ject to the condition that the Highway Department representatives should con- 
tact the highest official of the company, who is to be informed that the Com- 
mission will take such @rastic action if the offense is repeated, although 
it is reluctant to go to that extreme unless it is absolutely necessary. 


The Commission discussed a request from A. C. Pierce, President of 
the Pierce Auto Freight Lines, Inc., for a permit authorizing the movement 
of a combination of equipment consisting of truck-tractor and two semi- 
trailers, commonly known as "jeep-tractor" equipment, carrying a gross load 
of 68,000 pounds. The Engineer advised that he has checked into this matter 
and in his estimation, to all interests and purposes, the combination is the 
same as a tandem axle truck-tractor with tandem axle trailer, which, accord- 
ing to the provisions of the Highway Commission's emergency transportation 
permits covering Group 1 highways, is limited to a gross load of 61,500 pounds. 
He recommended that Mr. Pierce's request be denied because of the damaging 
effect that the heavier load would have on the highway surfaces and bridges. 
After discussion, motion was made by Commissioner Chessman that the request 
be denied. The motion was seconded by Commissioner Schaupp and carried by the 
unanimous vote of the Commission. 


vehicles over the said Coos Bay-Roseburg Highway and the said 
section of th= Oregon Coast Highway shall, in addition to the 
provisions, limitations, and conditions contained in said 
standard permit, contain the provision that on all sections of 
either of said highways where the vehicle described and defined 
in the permit cannot keep on its own side of the yellow dividing 
line flagmen shall precede the vehicle. 


5. The form of permit which for identification pur- 
poses is marked Form 242 Revised-3M-9-43 shall be and the same : 
hereby is approved and adopted as the form of permit to be used 
for all operations by motor truck within the meaning and purpose 
of this resolution, subject, however, to the provision with res- 
pect to flagmen for movements over the Coos Bay-Roseburg Highway 
and the Coquille-Oregon-California state line section of the Ore- 
gon Coast Highway. 


6. H. B. Glaisyer, Secretary to the Commission, be and 
he hereby is authorized to issue perm:ts under the terms of this 
resolution and in the name of the Commission to any and all appli- 
cants whose equipment and loads have been approved by the State 
Highway Engineer. 


7. Any permit issued pursuant, to the provisions of this 
resolution may be cancelled and terminated by the Commission at any 
time for cause, or when in the opinion of the Commission the cancel- 
lation and termination of such permit is required in the interests 
of the general public. 


8. ach permit issued pursuant to this resolution shall 
terminate on a date fixed therein, but in any event shall terminate 
as provided in Chapter 266, Oregon Laws, 1943; provided, however, 
that permits issued for the movement of vehicles over the Coos Bay- 
Roseburg Highway and the Coquille- Oregon-California state line sec- 
tion of the Oregon Coast Highway shall be in effect for the lamb 
market season of 1944 only. 


9. This resolution shall be entered in the minutes and 
records of the Sommission as of July 12, 1944, and shall be effective 
from and after said date until modified, rescinded or otherwise 
changed by the Commission. 


The following statement appears on the "office copy" of the above 
resolution: 


"Within the meaning and purpose of Chapter 266, Oregon Laws, 
1943, 1 hereby approve the action of the Oregon State Highway Com- 
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vised that it is quite important that Mr. Crandall attend this meeting 
inasmuch as the information that he will obtain will be of great value 

to him in connection with his highway planning. The Commission approved 

the expenditure subject to concurrence by Governor Snell. The Commission 
also approved out-of-state travel expense of Oscar Cutler, Acting Director 
of the Travel and Information Department, in attending a meeting of the 
Western Conference on Postwar Problems, which is to be held soon in Salt 

Lake City. The Engineer advised that this is a meeting of the highway travel 
organizations of several of the northwestern states and that he considers it 
important that Mr. Cutler be in attendance to obtain information that will be 
of value in connection with highway travel in Oregon. He estimated the cost 
involved at about $75. The Commission approved the expenditure subject to 
concurrence by Governor Snell. 


The Attorney requested instructions whether or not to take action 
to collect the cost of repairing the Pudding River bridge at Aurora which 
was damaged in an automobile accident on May 2, 1944. He explained that two 
brothers were involved in the accident, which occurred late at night when 
both boys were really too sleepy to drive a car, and it so happens that the 
driver actually did go to sleep and as a result the car careened into the 
bridge railing killing one of the boys. He gave as his opinion that the 
Commission could not recover damages by court action because it would be dif- 
ficult to prove negligence on the part of the boys, and recommended that the 
claim be not pressed. The Commission approved the recommendation. 


A letter was presented from the Coos Bay Lumber Company, requesting 
permission to obtain 15,000 cubic yards of rock from a state-owned quarry 
in Coos County to surface a logging road. The Engineer explained that the 
policy established by the former Highway Commission will not permit the grant- 
ing of such privileges to private parties, such privileges being limited to 
county courts, municipalities, and the Federal Government. He recommended a 
continuation of this policy. The Commission approved the recommendation un- 
animously, however, instructed the Engineer to investigate the quarry in ques- 
tion and if it is no longer needed by the State, then to offer it for sale to 
the Coos Bay Lumber Company. 


The Commission had under discussion the setting of a date for its 
next regular meeting and decided by unanimous vote to hold it in Portland on 
Monday afternoon, October 23, and all day Tuesday, October 24, 1944. The Sec- 
retary was instructed to make the usual arrangements to hold the meeting in the 
Stock Exchange Room of the Imperial Hotel. 


The meeting adjourned at 10:30 a. m. 


State Highway Engineer 


Are aeaece 


Secretary 


‘ 
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The Commission had under discussion a-request from the © 
United States Bureau of Reclamation for permission to construct three 
irrigation pipes across the Vale-West Secondary Highway No. 451 in 
Malheur County, and a proposed agreement between the United States of 
America and the Highway Commission covering the matter. The Engineer 
advised that there are no objections to the three installations across 
the highway, but he does object to certain provisions of the proposed 
agreement, particularly the paragraph which requires the State to reim- 
burse the Federal Govericzent for certain expense. This clause, he said, 
is based on an act of Congress dated August 30, 1390, wherein the United 
States reserves in the issue of land patents rights of way thereover and 
the privilege of constructing roads, canals, etc., and a blanket right 
to cross over patented lands any place desired. The Attorney explained 
this feature of the law and advised that the decisions of the courts are 
all in favor of the Federal Government. The Engineer suggested that an 
attempt should be made to secure release from payment of any part of the 
cost, and, if unsuccessful,then the State might offer to pay one-half of 
the expense. The matter was discussed at considerable length, and as a 
result thereof, the Commission authorized the payment of the 50 per cent 
of the cost of constructing such pipe lines across the highway right of 
way in the event that it is impossible to secure full release. The f&ngin- 
eer was instructed to take the matter up with the Reclemation Service by 
telephone. 


In this connection, the Engineer advised that a similar situa- 
tion obtains wit: respect to a Reclamation Service culvert which crosses 
the Old Oregon Trail near the Tow of Nyssa. In this instance, he said, 
the Reclamation Service desires to lower an existing concrete culvert 
which was originally constructed by either Malheur County or the Reclama- 
tion Service prior to the construction of the highway. It was his thought 
that inasmuch as the water grade has been fixed for 25 years or more, the 
expense of changing it across the highway should be paid by those who bene- 
fit rather than by the State, as the Reclamation Service has requested. He 
was instructed by the Commission to handle this case in the same mannc« as 
the other one. 


The &ngineer requested authority to purchase one Holland truck 
loader at a cost of $200 for use in connection with maintenance work. The 
purchase was approved by the Commission by unanimous vote. 


The Engineer requested authority for Bridge Engineer G, S. Paxson 
to make en inspection trip in northern California at state expense. He ad- 
vised that lir. Paxson would accompany C. B. McCullough, Assistant State High- 
way Engineer, whose expenses will be paid by the Federal Government, and 
that they will travel by automobile so that Mr. Paxson's out-of-state expense 
will be kept to a minimum of about $40 or $50. The Commission approved the 
expenditure. The Engineer also requested authority for Acting Traffic Engin- 
eer F. B. Crandall to attend, at state expense, a meeting of the Institute 
of Traffic Engineers and National Safety Congress, which is to be held in 
Chicago, October 1 te 5, 1944. He estimated the cost at about $200 and ad- 
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Jordan Valley, Oregon, September 12, 1944. 


The State Highway Commission and party were guests of local business 
men at dinner in the Marquina Hotel. There followed an informal meeting with 
Dr. W. W. Jones presiding. Representing the State Highway Commission were: 


H. Banfield, Chairman 

W. Schaupp, Commissioner 

R. Chessman, Commissioner 

H. Baldock, State Highway Engineer 
M. Devers, Attorney 

B. Glaisyer, Secretary. 


Visitors included a delegation representing the Boise, Idaho Chamber of Com- 
merce, which included: Laurel Elan, Attorney, President of Chamber of Commerce; 
Ike Wescott, State Fish and Game Commissioner; Don Whitehead, Druggist; Ned 
Harland, Secretary; Harry Yost, Postmaster; Art Lyons, Winnemucca States; and 
Clyde Humphreys of the Morrison-Knudson Company, Contractors. The local group 
included Dr. W. W. Jones, Domingo Yturri, Jake Long, Jenoro Rementaria, Hugh 
Scott and Pete Laca. 


Brief talks were made by the members of the Highway Commission, Chair- 
man Banfield explaining that the purpose of ‘the Commission's trip is to inspect 
highway maintenance and construction work on the I.0.N. Highway. Members of the 
Boise delegation expressed appreciation for the I.0.N. Highway improvement. 


The meeting adjourned at 8:40 p. m. 


State Highway Engineer 


wo 
Secretary j Commissioner 


Ontario, Oregon, September 13, 1944. 


Following an overnight stop at Jordan Valley, the State Highway Com- 
mission motored to Ontario where at 10:15 a.m. a conference was held in the 
City Hall with a delegation from Adrian and Ontario who urged the Commission 
to improve the Oregon section of the secondary state highway (Homedale Spur) 
which extends from Adrian to Homedale, Idaho. Present were: 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner 
R. Chessman, Commissioner 
R. H. Baldock, State Highway Ingineer 
J. M. Devers, Attorney 
Glaisyer, Secretary. 


12151 


Burns, Oregon, September 12, 1944. 


The members of the State Highway Commission and its party were 
luncheon guests of the Burns Chamber of Commerce, in the Arrowhead Hotel, 
following which, at 1:00 p. m., the Commission discussed briefly with the 
local group matters of mutual interest. Present at such meeting were the 
following: 

T. H. Banfield, Chairman, 

A. W. Schaupp, Commissioner, 

M. R. Chessman, Commissioner, 

R. H. Baldock, State Highway Engineer, 
J. M. Devers, Attorney, 

H. B. Glaisyer, Secretary. 


Members of the Chamber of Commerce present were: W. G. Shepard, 
Vice President, who presided; C. M. McConnell; County Judge Nelson B. Higgs; 
D. C. Jordan, Secretary; James Appling, County Agent; Archie McGowan; 
LaVern Gray; W. C. Carroll, County Clerk; M. 0. Timms; Chester Felt; R. E. 
Kriesien, City Attorney; P. Skiens; James Smith; E. B. Bennett; F. K. Mc 
Cullough; i. R. Swarthout; Don Willmarth; Tom Wentz; Dr. K. E. Hibbard; 
M. H. Kunea:. and Dr. B. M. Smith. 


Following introductions, Mr. Shepard called upon Mr. McConnell 
for remarks. Mr. McConnell spoke briefly in behalf of the Warm Springs 
Hichway and for the further improvement of the secondary highway between 
Princeton and Rome. Judge Higgs also endorsed the Rome-Princeton Highway 
improvement. 


Chairman Banfield responded by stating that the primary purpose 
of the Commission's trip is to inspect highway maintenance and construction 
work now under way on the I.0.N. Highway. He further advised that the Com- 
mission is formulating plens for postwar improvements, but has not as yet 
adopted a definite program because of uncertainty with respect to funds 
that will be available to finance the work. Such uncertainty, he said, 
will not be expelled until the Congress has adopted postwar construction 
legislation, in view of which the Commission is making no promises whatso- 
ever at this time with respect to any project wherever situate. 


The meeting adjourned at 1:30 p. m., following which the Commis- 
sion motored to Jordan Valley via the Princeton-Rome Secondary Highway. 


= 
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Donald, Attorney, Director; Earl Hoget, Director; Henry McKinney, 
Director and Mayor of Baker; Honorable R. C. Frisbie, State Represent- 
ative; William Smith, Director and City Commissioner; W. S. Hughes, 
City Commissioner; Henry Milton, City Engineer; Charles Simpson, 
Forest Supervisor; Otto Karg, Fire Chief; Blaine Hallock, Attorney; 

Al Schroeder; Carl Waltz; County Judge Charles E. Baird; County Com- 
missioner R, M. Phipps; County Commissioner George B. Saunders; Mrs. 
Margaret Slocum, Secretary of the Chamber of Commerce. 


Chairman Banfield explained that the purpose of the Com- 

mission's trip is primarily to inspect highway maintenance and the 
I.0.N. Highway construction. He also outlined briefly the prospects 
of securing Federal funds to finance postwar construction and advised 
that until it is known how much money Oregon is to receive, the Commis- 
sion cannot arrange a program so is making no promises now with respect 
to any project, Commissioner Chessman advised that as a result of the 
Commission's canvass of the state last year, projects totaling §300,000,000 
were presented to the Commission for consideration. The Commission, he said, 
cannot possibly finance a program of such size with the $40,000,000 or 

' $50,000,000 that it anticipates may be available so it is going to be neces- 
sary to delete and eliminate . lot of projects that may have merit. Com- 
missioner Schaupp endorsed the remarks of Chairman Banfield and Commissioner 
Chessman, Mayor McKinney and Representative Frisbie made brief remarks in 
behalf of the local group as did also County Judge Baird. Judge Baird par- 
ticularly urged the elimination of the railroad grade crossing on Dewey 
Avenue, Baker, where the Baker-Unity Highway crosses the main line tracks 
of the 0.W.R.&N. Railroad. He urged the improvement from the standpoint 
of safeguarding several large lumber mills which are located on the south 
side of the railroad and which could not be served by the City's fire 
department in case of fire if Dewey Avenue were blocked by a train, which 
frequently occurs. The separation of the railroad and highway grade, he 
added, would eliminate any possibility of such an occurrence. 


Judge Baird also spoke for the improvement of the Sumpter Valley 
Secondary Highway and suggested that the State purchase the old railroad 
grade of the Sumpter Valley Railroad, which he thought could be used to 
advantage as a highway grade between Baker and Austin as was done between 
Robinette and Homestead. 


The meeting adjourned at 2:00 p. m., following which the Commis- 
sion inspected the proposed Dewey Avenue grade separation project and the 
Sumpter Valley Secondary Highway in company with members of the County 
Court and Mayor McKinney. 


En route Baker to Sumpter, the Commission disposed of the fol- 
lowing routine matters, all members of the Commission, the State Highway 
Engineer, the Assistant Attorney, J. W. DeSouza, and the Secretary being 
present. 


The Assistant Attorney requested authority to acquire certain 
parcels of real property that are needed for various state highway im- 
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The Adrian Chamber of Commerce was represented by Harold Patch, 
President, and Claude Euchus. The Qntario Commercial Club was represented 
by W. R. Hollingsworth, President; E. C. Van Petten; H. F. Logue; H. C. 
Peterson; H. C. Boyer and J. R. Richardson. 


Mr. Patch stated that they have no criticism to offer with regard 
to the existing rock surface on this road, but they are very anxious to 
have the road oiled. Mr. Van Petten endorsed Mr. Patch's remarks and added 
that they would like to have the work done just as early as possible. He 
pointed out that the road is now oiled between Adrian and Nyssa and declared 
that there remains only about 93 miles of oiling to be done between Adrien 
and the state line. He urged the improvement as a most desirable project, 
because they are extremely anxious for a highway leading south to a connec- 
tion with the I.0.N. Highway. He gave as his thought that this job could te 
classified as an extension of an old project and not a new one, which pos- 
sibly would make it eligible for Federal funds. He concluded his remarks by 
saying that they are not asking for a special favor but only consideration 
of their project by the Commission. 


The Engineer advised that the hands of the State Highway Commis- 
sion are tied so far as projects of this kind are concerned, because of the 
requirements of the War Production Board, which has limited expenditures to 
maintenance work and access road projects that are of importance in connec- 
tion with the war effort. He advised that there is no argument but what the 
road needs an oiled surface and gave as his thought that the Commission would 
consider the project as soon as funds are available to finance it and oil can 
be obtained. He estimated the cost to de a proper oiling job at $100,000. 

In reply to Mr. Van Petten's statement that the project could be considered 
an extension of an old one, the Engineer stated that the Federal Government 
considers as new construction the changing over of a rock surface to an oiled 
surface, which is the category of this road. The statement was endorsed by 
Mr. T. M. Davis, Senior Highway Engineer, Public Roads Administration, who 
was present. 


Chairman Banfield advised that the Highway Commission has made no 
commitments whatsoever concerning its postwar construction program, but is 
now studying the matter from a state-wide standpoint and in that study in- 
tends to give all projects fair consideration. He added that the Commission 
is interested in the Adrian-Homedale Road and is sympathetic with the improve- 
ment thereof as with others, but under the present set-up it is not possible 
to do the vork nor. 


The meeting adjourned at 10:30 a. m., following which the Commis- 
sion motored to Baker, where the Commission and party were luncheon guests of 
the Baker Chamber of Commerte in the Baker Hotel; all members of the Commis- 
sion, the Engineer, the Attorney and the Secretary being present. Following 
the luncheon, at 1:30 p. m., brief remarks were made by members of the Com- 
mission and others who were present. Mr. Lynn Vermillion, Chairman of the 
Highway Committee of the Chamber of Commerce, presided. The local group in- 
cluded the following: George Scott, President; Lynn Vermillion, Chairman, 
Roads Committee; Leo Adler, Chairman of the Entertainment Committee; James T. 
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FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST (Cont'd) 


11295-A Multnomah County 
5,000 sq.ft. 


at 174 $850.00 #850.00° MéCAllister 


11011- Howard, Elizabeth 
Right of Way 4,250 sq.ft. at 30¢ 1,250.00 
less House 2,650.00 
" Garage 100.00 4,000.00 . 


Johnson, T. D. 
Right of Way 3,500 sq.ft. at 35¢ 1,225.00 
Building 2,525.00 3,750.00 " 


10143- Mathe, Margaret 
Right of Way 5,773 sq.ft. at 
43-1/3¢ 2,500.00 
Building 5375.00 7,875.00 " 


Snavely, V. E. 
Right of Way 7,000 sq.ft. at 25¢ 1,750.00 

Severance damage, mov- 

ing oil storage bldg., 

moving gara ge and re- 

placing concrete floor 

and foundation 1,250.00 3,000.00 - 


Heintz,. Susan E. 
Right of Way 7,300 sq.ft. at 683¢ 5,000.00 5,000.00 


/ 10977- Robison, Hubert I. and 
Muriel Virginia 
Right of Way 12,748 sq.ft. at 25¢ 3,187.00 
4,380 sq.ft. at 
88.38¢ 4,313.00 7,500.00 " 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 
9717-A Headings, John P. and Mary A. 
Right of Way 
Option expires 
1.58 acres at $100 158.00 
crop loss on 4.91 
acres at $60.00 per 294.60 
General damages and 
allowance for signing 
waivers 400.00 852.60 Collins 


a 
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provements throughout the state. He submitied a list of such properties 
together with offers that he recommended be made in connection with each. 
After careful consideration of each item, the Commission approved the re- 
quest and thereupon by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same 
hereby are, approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to complete 
the acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


"RONT STREET PROJECT, CITY D, P C HIGHWAY W 


11295- Multnomah County : 
5,000 sq.ft. at 9 $450.00 $450.00 McCallister 


11095- Multnomah County 
1,377 sq.ft. at $1.00 1,377.00 
Allowance for damage ~ 
to balance of land 1,123.00 2,500.00 


11021- Moore, W.E. and L.E. Moore 
9,500 sq.ft. at 683¢ 6,500.00 6,500.00 " 


11019- Lessard, May I. and E.Homer Lessard 
4,500 sq.ft. at 35¢ 1,500.00 
Concrete building 13,500.00 
Moving and reestab- 
lishing printing 


plant 2,000.00 17,000.00" 


in ee pee at ee 
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GARDINER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 
6509- Imbrie, James H. and Lillian 


Right of Way 
Option expires 
8/23/44 16.72 acres at $225 $3,762.00 $ 
5.00 acres at $125 625.00 
Severance on 30.0 acres 
at $33.75 (15%) 1,012.50 


Allowance for 360 rods 

new fence at $1.50 540.00 
Easement for 2500 ft. 

36" pipe line and 


3 manholes 150.00 
Loss of year-round 
spring 1,500.00 


Adjustment for even 
money settlement 10.50 7,600.00 Collins 


Rubberizing tractor if and when necessary 
estimated at $400.00 


STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY EAST 


11323-Chleborad, Elmer F. 

Night of way and gravel pit 

Option expires 

10/6/44 4.0 acre at $130 520.00 
2.0 acres at 75.00 150.00 
13.7 acres at 10.00 137.00 
23 rods fence at $1.50 34.50 841.50 Benson 

Parker 


11084-A Miller, Leona H. and Forrest H. 
Right of way and gravel pit 
Option expires 


10/6/44 2.0 acres at $10.00 20.00 20.00 " 
11044- Drager, L. W. 

Right of Way 

Option expires 

9/27/ LL, 9.15 acres at $100 915.00 


Fencing, gates, anchor 
posts, alfalfa seed and 
labor,waiver of access, 
severance damage 1,585.00 2,500.00 " 


; 
: 


Biase uae ie be 
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HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY (Cont'd) 


10264-A Thomas Alford Cemetery Association 


Right of Way 
Option expires 
2/27/45 

less 


5,227 sq.ft. 

to be acquired from owners other than 
5,000 sq.ft. at $0.06 $300.00 (grantor 
Moving four graves, gravestones, 
shrubbery and construction con- 


crete curbs, estimated 

at 850.00 
Expense Julia Cline com- 

ing to Harrisburg from 

Menlo Park, California, 

to select new burial lot 

and supervise moving 

deceas=d husband's re- 


mains, estimated at 300.00 1,450.00 Collins 


Landon 


LITILE LUCKIAMUTE-MONMOUTH SECTION-BRIDGEPORT-MONMOUTH HIGHWAY 


10922-A Johnson, Walter E. and Manie B. 


Right of Way 
Option expires 
2/6/45 0.14 acre at $100 » 14.00 
2 rods fence at 
$1.50 rod 3.00 
FOSTER-CANYON CREEK SECTION, SANTIAM HIGHWAY 
11478- Harrang, J. P. 
Right of Way 
Option expires 
2/3/45 3.23 acres at $100 —: 313.00 
11479- Cubbison, Otha 
Right of Way 
Option expires 
2/3/45 0.07 acre at $20.00 1.40 


9 trees at $1.00 ea. 9.00 


9256-A Lyon Lumber Company 


Right of Way 
4.1 acres 00.00 
9,000 fbm at $6.50 M (fir) 58.50 
2,000 fbm at $2.00 M _4.00 
(hemlock) 


17.00 McChesney 


313.00 McChesney 


10.40 “3 


62.50 Eason 
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STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY (Cont'd) 


11071- Peterson, Dewey E. and Lillian W. $ $ 
Right of Way 
Option expires 
11/3/44 3.55 acres at $100 355.00 


65 rods fence at $1.50 97.50 
Waiver of access and 
advertising and build- 
ing agreement 147.50 600.00 Benson 
Parker 
11049- Simon, Chas. R. and Ned Miller 
Right of Way 
Option expires 
11/23/44 0.48 acre at $50.00 24.00 
Fencing, waiver of ac- 
cess and advertising _51.00 75.00 * 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY 


10815- Smith, C. C. 
Right of Way 
Option expires 
8/16/44 8,864 sq.ft. at 5f 443.20 
House 700.00 
Cost shed and fence 56.80 1,200.00 Witt 


10803- McBride, Edward 
Right of Way 
Option expires 
8/4/ LA 5,433 sq.ft. at 2-3/4¢ 
sq.ft. 150.00 150.00 " 


1081l- Sardam, Maude C. 
Right of Way 
Option expires 
9/2/44 15,350 sq.ft. at 2-3/4¢ 422.00 422.00 " 


10805- Hayner, Eva Dam 
Right of Way 
Option expires 
8/17/44 4,561 sq.ft. at 2-3/4é 125.45 125.45 " 


10826- Esch, John H. 
Right of “ay 
Option expires 
8/25/4h 18,679 sq.ft. at 2f¢ 373.55 373.55 " 


10828- Mays, Estate James W. 
Right of Way 
Option expires 
9/17/44 374 sq.ft. at 066¢ plus 25.00 25,00 
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STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY EAST (Cont'd) 


11077- Murray, Tom 
Right of Way 
Option expires 
10/16/44 


11043~ Holloway, E. H. 
Right of Way 
Option expires 
10/16/44 


2.37 acres at $100 237.00 
65 rods fence at $1.50 97.50 
Damages,waiver of access, 


and advertising agree- 
ment 190.50 


2.19 acres at $100.00 219.00 
9.18 acres at $ 65.00 595.70 
37.5 acres at $65.00 2,437.50 
112 rods fence at $1.50 168.00 
Gate, anchor posts, 
waiver of access, ad- 
vertising agreement, 


11083- Hampton, Heirs J. H. 


Right of Way 
Option expires 
10/12/44 


11039-A Corbit, James C, 
Gravel Pit 
Option expires 
10/23/44 


11216-A White, A. C. 
Gravel Pit and 
Right of Way 
Option expires 
10/21/44 
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compromise 279.80 
6.62 acres at $130 860.60 
20.02 acres at $100 2,002.00 


821 rods fenceat$].50 1,231.50 
Gates, anchor posts, 

bridges, severance damage, 
waiver of access, crop 


losses | 1,639.30 
Buildings to be moved 


525.00 Benson 


and estimated at $750.00 ----~------- 


State to drill well 


16.50 acres at $10.00 165.00 


1.21 acres at $75.00 90.75 
12.79 acres at $10.00 127.90 


39 rods fence at $2.00 _78.00 


Parker 
3,700.00 * 
5,733.40 " 

165.00 " 


296.65 


CIRCLE BRIDGEHUG POINT SECTION, OREGON COAST HIGHWAY (Cont'd) 


10804- Wineberg, Wm. J. $ $ 
Right of Way 
Option expires 
9/28/44 9,700 sq.ft. at $0.041 
plus sq.ft. 400.00 
476 sq.ft. at $0.0105 
sq.ft. 50.00 
2,750 sq.ft. at $0.055 
less sq.ft. 150.00 600.00 Witt 


10824- Short, Sara A. 
Right of Vay 
Option expires 
1/27/45 4,000 sq.ft. at 3-1/3¢ 133.30 133.30 
(Correction) 
10823- Zimmerman, Ada iM. 
Right of Way 
Option expires 
1/27/45 2,200 sq.ft. at 3-1/3¢ 73.35 © 73.35 
(Correction) 


10822- Green, Clayton 0. 
Right of Way 
Option expires 
1/26/45 2,037 sq. ft at 3¢ 61.10 61.10 
(Correction) 


10814- Mansur, Leonard A. 
Right of Way 
Option expires 
2/1/45 2.37 acres at $150.00 355.50 
0.56 acre at #50.00 28.00 
420 sq.ft. at 1¢ 4.20 
Moving garage estimated at 100.00 487.70 


10813- Ostrum, Bert Jacob 
Right of “ay 
Option expires 
1/31/45 2.88 acres at $150.00 432.00 432.00 


10346- Clatsop County 


Right of Way 
2.10 acres 


SEPig 1944 
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CIRCLE BRIDGE-WUG POINT SECTION, OREGON COAST HIGHWAY (Cont'd) 


10829- Hellwig, Mary Orra Johnson $ $ 
Right of Way 
Option expires 
8/15/44 9.28 acres at $100.00 928.00 928.00 


10807- Raepenny, Minnie E. 
Right of Way 
Option expires 
8/3/44 1,896 sq.ft. at $0.021 plus 40.00 40.00 


10810- Broadwell (Grocery) 
Right of Way 
Option expires 
8/3/44 6,152 sq. ft. at $0.017 
less 109.00 100.00 


10808- Reinig, Winifred M. Franklin 
Right of Way 
Option expires 
8/3/44 14,272 sq.ft. at $0.021 plus 300.00  300.Co 


11480- Corrigan, George A. 
Right of Way 
Option expires 
2/4/45 1,475 sq.ft. at $0.035 51.65 51.65 


10820- Tinsman, J.R. and F.G. 
Right of Way 
0.16 acre 00.00 00.00 


11485- Ruegg, Clyde A. 
Right of Way 
Option expires 
3/1/45 2,245 sq.ft. at $0.035 78.58 78.58 


10806- Bloom, A.G. and E.G. Bloom and Margaret E. Baker 
Right of Way 
Option expires 
9/14/44 4,567 sq.ft. at 2-3/4¢ 125.60 125.60 


10809- Stowell, W. T. 
Right of Way 
Option expires 
9/16/44 12,444 @q.ft. at 3¢ plus 
sq.ft. 250.00 
building 350.00 600.00 


Witt 
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PELICAN CITY-SOUTH 6th STREET SECTION, KLAMATH FALLS-WALIN HIGHWAY (Cont.) 


11472- Klamath Falls, City of ¢ $ 
Right of Way 
Option expires 
1/17/45 6,500 sq.ft. at 1o¢ 650.00 650.00 Witt 


PELICAN CITY-SOUTH 6th STREET SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 


11365- Jenkins, Verna Leah and Ernestine Alice Ortis 

Right of Way 

Option expires 

12/22/44 3,750 sq.ft. at 4¢ 150.00 
House and garage 2,450.00 
picket fence, shade trees 
vines and shrubbery, 
lawn, cement walk to 
house 150.00 2,750.00 Cozad 


11375- Henris, John L. and Anna L. 
Right of Way 
Option expires 


11/8/44 3,200 sq.ft. more or 
less 1,000.00 
House 3,500.00 4,500.00 Witt 
(Portion of 2 lots triangular- 
shaped. ) 


11370- Dieckman, Henry and Arthur H. 
Stites and wife 
Right of Way 
Option expires . 
12/22/44 14,670 sq.ft. at Taf 1,100.00 
3-room house 350.00 
1,450.00 
Credit: Lots 7 & 8, 
Blk 29, Hot Springs Addn. 
to be conveyed by State 1,100.00 
350.00 
Moving 5 roomed house to 
Lots 7,8, Blk.29, esti- 
mated $1,250.00 1,250.00 1,600.00 " 


11363- Fiala, C.J. and Ann B. 
Right of ‘ay 
Option expires 12/1/44 
(Correction) Cost of Lot 24 Blk.31 Hot 
Springs Addn. to be pur- 
chased by State and con- 


veyed to C.J.Fiala 550.00 
Moving house and garage 
to Lot 24 (low bid) 975.00 1,525.00 Cozad 


SEP13 194 
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CIRCLE BRIDGE-HUG POINT SECTION, ORSGON COAST HIGHWAY (Cont'd) 
10821- Tinsman, Jacob Russell $ $ 
and F. G. Tinsman 
Option expires 
4/45 12,151 sq. ft. 00.00 
50.14 acres 00.00 
Moving woodshed and chicken- 
house, 2 large signs, 
estimated 175.00 175.00 Witt 
PELICAN CI UTH ST. SECTION F MALIN HIGHW, 
11471- Klamath Falls, City of 
Right of Way 
Option expires 
12/27/44 6,500 sq.ft. at 11é¢ 750.00 ‘750.00 " 
11403- Snyder, Ruth M. 
Right of Way 
Option expires 
1/9/45 0.07 acre at $500.00 35.00 35.00 " 
11371- Eschle, Louis A. and Stanley T. Soran 
and Shirley L. Soran 
Right of Way 
Option expires 
12/29/44 4,250 sq.ft. at 10¢ 425.00 
Loss shade tress, cost 
new lawn, flowers, garden 
plot and fill over entire 
back yard, cost of moving 
and inconvenience 285.00 
710.00 
Credit Lot 2, Block 32, 
Ho*. Springs Addition 700 .00 
. 10.00 
Moving house and garage 
to Lot 2,Blk 32, esti- 
mated . 1,475,00 1,485.00 " 
11344- Orlin, George 
Right of Way 
Option expires ; 
1/26/45 4,725 sq.ft. at 1¢¢ 59.06 59.06 Cozad 
11379- Gooding, I.L.C. 
Right of Way 
Option expires 
2/17/45 7.446 acres at $200.00 1,489.20 
Credit for postage __+20 1,489.00 Witt 
1944 . 
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LAKE COUNTY-LAKEVIEW SECTION, KLAMATH FALLS-LAKEVIEW HWY (Cont'd) q 
#11298- Owen, James H. $ $ 


Wayside strip dq 
Option expires 4 
2/10/45 71.0 acres at $5.00 355.00 355.00 Cozad 


ROSEBURG SECTION, PACIFIC HIGHWAY % 


1436-A Douglas County 
Maintenance Site 4,000 sq.ft. at 
$0.0285 (1 lot) 114.00 114.00 Collier : 


JUDKINS POINT-SPRINGFIELD JUNCTION SECTION, PACIFIC HIGHWAY 


9444-A Eugene Power Company 
Right of Way j 
Option expires 
98/44 0.297 acre at $673.40 plus 200.00 200.00 Parker 


BEECH CREEK SECTION, PENDLETON-JOHN DAY HIGHWAY 


11289-Sproul, R. E, 


Right of Way 
Option expires 
10/16/44 2.94 acres at $5.00 14.70 
218 rods fencing - . 
at $1.00 218.00 232.70 Cozad 5 
11287- Patterson, Orin L. and Harold L. Patterson 4 
Right of Way a 
Option expires q 
10/3/44 2.62 acres at $5.00 13.10 13.10 " i 
11288- Wagner, Iva W, ' 
Right of Way f 
Option expires : 3 
2/24/45 1.55 acres at $10.00 15.50 


2 pine trees at $2.50 ea _5.00 20.50 " 


FISHER'S POINT-MANZANITA JUNCTION SECTION, OREGON COAST HIGHWAY 


9020- Laneda, Inc., 
Right of Way 
Option expires | 
1/22/45 12.83 acres at $25.00 $320.75 i 
Less credit - sale house i 
to grantor - $75.00 75.00 
245-75 245.75 Benson 


PELICAN CITY-SOUTH 6th ST, SEC.-KLAMATH FPALLS-LAKEVIEW HWY. (Cont'd) 


11333- Daggett, Floy R. and Fred Schallock $ $ 
Right of Way 
Option expires 
11/26/44 113,409 sq.ft. at 1f 1,134.00 1,134.00 Cozad 


ING 3 IN PAC: i 


10076- Rooklidge, Eugene 5£. 

Right of Way 

Option expires 

12/13/44 0.41 acre at $200.00 82.00 
Trees, general inconvenience, 
advertising agreement, waiver 
of access, shrubs 518.00 : 
Reconstruction of house: and 
clearing right of way 2,400.00 3,000.00 Prrker 

Benson 


SILVER CREEK FALLS PARK SECTION, SECONDARY HIGHWAY #163 


11436- Crawford, H. R. and Ada A. 
Park 80.40 acres at $63.184 5,080.00 5,080.00 Devers 


LAKE COUNTY-LAKEVIEW SEC, , KLAMATH FALLS-LAKEVIEW HIGHWAY * 


#*11165- Lake County 
Wayside Strip 43.2 acres 00.00 00.00 Cozad 


*11167- Jarisch, Adolph 
Wayside Strip 
Option expires ‘ 
9/21/44 26.89 acres at $7.00 188.23 188.23 


¥*11166- Hill, Andy 0. 
Wayside strip 
Option expires 
8/23/44 31.0 acres at $5.00 155.00 
160 rods wire fence at 
$1.50 rod 240.00 


%11163- Newell, Estate G. H. 
Wayside strip 
Option expires 
8/25/L4 52.0 acres at $5.00 


*11161- Arthur, Eva 
Wayside strip 
Option expires 
11/5/44 4.21 acres at $5.00 
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After eareful consideration of each item, the Commission ap- 
proved the request and recommended offers and thereupon by unanimous vote 
adopted the following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and empowered to acquire 
by purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary far rights of way, either for original 
location or for widening, straightening, or otherwise changing al- 
ready established highways, whether within or without the corporate 
limits of cities anc towns, together with rights of access for abut- 
ting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites,patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisi- 
tion or manufacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the trav- 
eling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic vahue adjacent 
to, along or in close proximity to state highways or which may be con- 
veniently reached from or by a.public highway and/or for the develop- 
ment and maintenance of parks, parking places, auto camps, camp sites, 
roadside development, recreational grounds or resorts, forest or tim- 
bered areas, or other places of attraction and scenic value, and/or for 
any other use or purpose necessary or deemed necessary for carrying out 
the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways or for any other purpose 
designated by the United States; and 


WHEREAS, by official act of the State Highway Commissign 
there has been located and established a state highway which is 
known as the Wolf Creek Highway and otherwise designated as State 
Highway No. 47; and 


WHEREAS said highway between the Davies Overcrossing in 
Washington County and the westerly terminus of said highway in Clat- 
sop County has been constructed, but the easterly section of said 
highway which begins at the said Davies Overcrossing and terminates 
at the Multnomah County line is not yet completely constructed; and 


WHEREAS, in connection with and for the completion of said 
highway it is necessary that real properties be acquired for right of 
way and other purposes; and 


WHEREAS, on the third day of April, 1941, the Highway Com- 
mission adopted a resolution by which, among other things, the Com 
mission found, declared arid therefore authorized that for the purpose 
of making possible .a hizhysy adequate for the rieeds of the traveling 


SEP13 1944 


LEABU. ER SECTION HI 


11498- Brow, W.G. and Ethel M, $ 
Hauling road Easement 0.425 acre 00.00 00.00 McChesney 


11497- Hall, Estate Geo. T. and 
Willis Brewster 
Option expires 
March 5, 1945 2.176 acres at $75.00 163.20 


SCOTTSBURG-ELKTON SECTION QUA HIGHW. 


11496- Brown, Henry G. 
Right of Way for slide 
Option expires 
3/6/45 0.61 acre at $82.00 50.00 50.00 " 


*With respect to the wayside strip acquisition along the Lakeview Section of - 
the Klamath Falls-Lakeview Highway, the Assistant Attorney advisdd that there 
is a possibility that some of the properties can be acquired without cost 
through an exchange of forest lands, and that the State Parks Superintendent 
is now negotiating with the U. S. Forest Service to that end. In view of this 
information, the Commission decided not to complete the purchase of these 
tracts until the outcome of the negotiations is know. In the event the ex- 
change does not materialize, then such properties are to be acquired by pur- 
chase at prices mentioned in this resolution. 


The Assistant Attorney also requested authority to institute con- 
demnation proceedings to acquire certain properties that are needed as right 
of way for the Wolf Creek Highway in Washington County. He submitted a list 
of such properties and offers that he recommended in condemnation, as follows: 


Wadis-Gardner Ranch Section of the Wolf Creek Highway 
File 6555-A Zurcher Bros. $11,500.00 


Gardner Ranch-Berger Ranch Section of Wolf Creek Highway 


File 6513 Dora Scoggins and 
Ida Scoggins 
File 6503 Arnold Berger 
File 6506 Albert L. Croeni 
and Rose Croeni 
ile 6507 John C. Bechen 
File 6510 John Berger and 
Elise Berger 
File 6511 Walter F. Stucki 
File 6512 Rosa Berger 
File 10255 Reinhold Hoffman 


Berger Ranch-Barnes Road Section of Wolf Creek Highway 


1944 pire 10256 Minuie C. Morgan 


- 


NP Rr 
8888 88 88 


- 


S388 BB 88 
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tory agreement er agreements can be reached, then it is hereby 
further ordered that the said J. M. Devers, as Chief Counsel 
for the State Highway Commission, be and he hereby is requested 
and authorized to commence and prosecute to a final determina- 
tion such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of 
real property, and ali rights of access thereto except at such 
points or places as may be "greed upon by the respective owner 
or owners and the State Highway Commission. 


5. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation 
or otherwise the said above described real properties or any of 
them or any interest therein, the said J. M. Devers, as Chief 
Counsel to the Oregon State Highway Commission, is hereby author- 
ized and empowered to make such stipulation, agreement or admis- 
sion in connection with any trial or court procedure connected 
with or prosecuted for the acquisition of said properties or in- 
terest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission and/or the defendant 
property owners, 


6. This resolution shall be entered in full in the 
minutes and records of the Commission. 


*(The detailed description of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution on 
file in the office of the State Highway Commission, Salem, being Resolu- 
tion No. 46, under the heading "Real Property Condemnation Resolutions" 
and said descriptions by this reference are made a part of this minute 
entry to the same extent as if copied in full herein.) 


The Assistant Attorney reported the results of his inspection 
of the proposed state park in the John Day Highway fossil bed area in 
company with the State Parks Superintendent, S. H. Boardman. He advised 
that Mr. Boardman and he inspected this area very carefully and selected 
certain properties that they consider should be included in this park. 
The properties chosen, he said, total some 2,952 acres, which, together 
with 1601 acres now owned by the State, will provide a park of 4,553 acres. 
He further stated that the land is valuable principally for grazing pur- 
poses, which brings up the question of acquisition of the greasing rights. 
He estimated the average value of the land, including grazing rights, at 
$2.50 per acre; however, pointed out that the grazing privileges in this 
locality now rent at a rate of one cent per acre per year. He suggested 
that it would be advisable to purchase both the land and the grazing pri- 
vileges and then offer to lease the grazing rights to the former owners 
for a limited period. In the discussion that followed, the Assistant 
Attorney advised that the initial expense of acquisition would amount to 
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public there should be acquired in addition to the necessary rights 

of way all right of access to said highway except at such places as 
might be agreed upon by the Highway Commission and the property owners; 
and 


WHEREAS, the Commission does now find and declare that the 
real properties hereinafter described are required and are necessary 
for use in connection with the permanent construction, improvement and 
maintenance of said highway; 


NOW, THMREFORE, BE IT AND IT HEXEBY IS RESOLVED by the State 
Highway Commission as follows: 


1. The Commission does hereby find and declare that the par- 
cels of real property hereinafter described are each and all necessary 
and needed for and in connection with the construction of the said Wolf 
Creek Highway between Davies Overcrossing and the Multnomah County line. 
The properties, the acquisition of which hereby is authorized and ordered, 
and the names of the owners thereof are shown on the sheets attached 
hereto and by this reference made a part of this resolution, which said 
sheets for identification purposes bear the date of September 13, 1944, 
and the signature of H. B. Glaisyer, Secretary of the Oregon State High- 
way Commission.* 


2. The Commission does further find and deciare that in addi- 
tion to the acquisition of the real properties described on the attached 
sheets it is necessary in order to make possible the proper construction 
and maintenance of a highway thereover that there be acyaired all rights 
of access from abutting properties to the said parcels of real property 
and the highway which is to be constructed thereover. 


3. That the State Highway Engineer be and he hereby is instruct- 
ed and directed to make or cause to be made all surveys necessary in con- 
nection with the determination, description, and acquisition of said real 
properties, and said Engineer is further instructed to prepare and submit 
to the Legal Department necessary and adequate descriptions of the said 
real properties, which said descriptions shall be available for the pre- 
paration of any deed or deeds or other instrument or instruments neces- 
sary to complete the acquisition of said property or properties, whether 
said properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized and directed to attempt to agree with the owner or owners or 
with the tenants or persons in possession, if there be any, of said parcel 
or parcels of land with respect to the compensation to be paid for the 
taking of the same and the damage, if there be any, and is authorized and 
directed to acquire, in addition to title to the said described parcels 
of land, all rights of access’thereto, and in the event that no satisfac- 
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of the Sumpter Dredging Company; W. R. Hawley, Rancher; Brooks Hawley, 
Rancher; Albert DeFreese, Rancher, Glen Howard, Manager of the Light 
and Water Company. 


State Highway Engineer 


Wyiklacecs F- ~ 


Secretary / ommissioner 


LaGrande, Oregon, September 13, 1944. 


The State Highway Commission and party were dinner guests of 
the LaGrande Chamber of Commerce, at the Country’ Clib,following which at 
8:15 p. ms a brief informal meeting was held. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary. 


The local group included the following: R. L. Gray, President of the 
Chamber of Commerce, the Local Manager, Eastern Oregon Light & Power Co.; 

A. K. Parker, Manager, First National Bank; W. C. Perkins, Automobile 
Dealer; H. V. Leffell, Manager, J. C. Penney Co.; August J. Stange, Pres- 
ident, Mt. Emily Lumber Company; F. E. Lanzer, Sales Manager, Mt. Emily 
Lumber Company; Hon. R. J. Green, Circuit Judge; Fred Spaeth, Plumbing 
Contractor; F. E. Kiddle, President, Pioneer Flouring Mills; Victor Eckley, 
Postmaster; T. B. Lumsden, Manager, U. S. National Bank; Colon R. Eberhard, 
Attorney; Frank Schiro, Publisher, LaGrande Evening Observer; C. J. Shorb, 
Publisher, Eastern Oregon Review; C. H. Reynolds, Insurance, and President, 
Oregon Trail Association; J. L. Sinden, City Commissioner; B. A. VanWormer, 
City Commissioner; T. H. Gaither, City Commissioner; all from LaGrande; 

C. Kenneth McCormick, County Judge; Chris Johnson, Commissioner; William L. 
Condit, Commissioner, representing the Union County Court; C. I. Hess, Auto- 
mobile Dealer, and L. H. Bramwell, Manager, First National Bank, from the 
Town of Union; Glen Sands and Roy Baker, Farmers, from the Town of Cove; 
Jesse Crum, Attorney; Arthur Hallgerth; F. S. Emery, Manager, Pondosa Pine 
Lumber Company; J. W. Fitzgerald, Office Manager, Pondosa Pine Lumber Company; 
and Fred Guthery, Owmer, Elgin Recorder, from the Town of Elgin. 
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about $3,000, but the State will have to pay the Government an additional 
amount later on for government-owned lands that are included. He estimated 
the total cost involved at $5,120. The Commission decided unanimously to 
purchase both land and grazing privileges. The Assistant Attorney was au- 
thorized to secure options on such basis with the understanding that $2.50 
per acre is the maximum amount that the State will pay for both land and 
grazing privileges, and that the total amount to be paid for the entire 
acreage shall not exceed the amount set up in the 1944 budget for acquisi- 
tion of this park. The former owmers of the land may be given first refusal 
of the grazing rights for a limited period, not to exceed five years, at the 
prevailing rate. 


The Commission discussed a report from the Assistant Attorney on 
the results of his investigation of the request of Mr. H. R. Litel, Portland, 
to acquire certain state-owned property adjacent to McLeughlin Boulevard in 
Portland, described as portions of Lots 4, 5, and 6 of Block 5, Riverside 
Homestead Addition. He advised that Mr. Litel has been maintaining some 
chicken pens on a portion of this property and the inquiry reveals that he 
does not wish to purchase the land tut that his principal interest is in being 
allowed to continue to use this state property for chicken-raising purposes. 
He suggested that the property be not sold to Mr. Litel but that Mr. Litel 
be given a revocable permit to use the property for the balance of the year. 
The Commission approved the recommendation. 


The Assistant Attorney presented an offer from M. F. Fry to pur- ; 
chase an old state-owned gravel pit situate adjacent to the Sunnyside-Umapine 
Secondary Highway in Umatilla County. He advised that the pit is exhausted 
and is of no further value to the State and that Mr. Fry has offered to pay 
$150 for it. He recommended acceptance of this offer. The Commission approved 
the recommendation. 


He also presented for consideration by the Commission the offer of 
Mr. Louis Schmidt to pay $80.00 for an old service station building acquired 
by the Commission in connection with a right of way transaction on the Wolf 
Creek Highway. The Assistant Attorney advised that this is a small, dilapi- 
dated building of no value and, in his estimation, the Commission is fortunate a 
to secure an offer of any kind. He recommended acceptance of Mr. Schmidt's 
offer. The Commission approved the recommendation. 


: 

The Commission confirmed the telephonic approval given the Assistant 
Attorney on August 14 to purchase for the sum of $1200, certain property owed 
by C. C. Smith, which is needed in connection with the Seaside-Hug Point Sec- 
tion of the Oregon Coast Highway. Advance approval was necessary in order to 
obtain the property before the expiration of the option period. 


The Commission declared the meeting adjourned at 3:10 p. m. upon 


arrival in the Town of Sumpter, where the Commission conferred briefly with 
the following local residents: F. L. Wilson, Rancher, R. D. Shelley, Manager 
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of the lake. Such information is to be reported to the Commission at 
a future meeting when the matter will be given further consideration. 


Following return of the Commission to Enterprise, a short 
meeting was held in the Enterprise Hotel for the disposal of the fol- 
lowing matters that had arisen during the progress of the Commission's 
trip: 


1. Use of Pilot Butte State Park, Bend, by the Federal Gov- 
ernment. The Engineer advised that he has received telephonic informa- 
tion from Salem to the effect that the Federal Government desires the 
use of this state park as an army airplane observation post. He gave 
as his thought that such use of the property would not hurt the park in 
any wey, although the probabilities are that the park would have to be 
closed to the public while the army is using it. He recommended approv- 
al of the request, because the park is not being used to any great ex- 
tent during present abnormal times. The recommendation was approved by 
the Commission by unanimous vote. 


2. Sale of an obsolete tractor for which bids were received 
on September 11. The Engineer advised that the high bid received by the 
Commission for this equipment is considerably in excess of the ceiling 
price set by the Government Agency, 0. P. A., which may object to the 
sale at the higher figure. He requested instructions from the Commission 


q whether or not to sell the tractor to the high bidder at his bid price. 
j The Attorney advised that the Commission is strictly within its legal 
p rights in accepting the offer of the high bidder, if it so desires, be- 


cause its actions are governed entirely by state law, whereas the 0. P. A. 
ruling is a federal directive. In view of the Attorney's statement, the 
Commission decided to sell the tractor to the high bidder regardless of 
the 0. P. A. ceiling price, and so instructed the Engineer. 


The Commission and its party were the dinner guests of the Enter- 
prise Chamber of Commerce in the dining room of the Caton Hotel, following 
which at 8:00 p. m., a short business session was conducted in the same room. 
Mr. Glen Jacobs, President of the Enterprise C. of C., presided. Chairman 
Banfield explained the object of the Commission's visit and the prospects 
of highway construction during the postwar period. The Highway Commission, 
he said, has not adopted a program for such period as yet and cannot. do 
so until Congress has passed the bill now pending which provides federal 
funds to assist the states in financing such work. He assured the group 
that the Highway Commission would give fair consideration to all parts of 
the State in the distribution of the funds available, but is not in a posi-~ 
tion at this time to make any promises with regard thereto. His remarks 
were endorsed by Commissioners Schaupp and Chessman. Delegations from 
nearby communities were then introduced by President Jacobs, as follows: 
Representing the Wallowa County Court were County Judge Ben Weathers and 
County Commissioners George Dawson and F. W. Hammack. Representing the 
City of Enterprise, were Mayor Ira £. Snyder; L. E. Jordan, Justice of the 
Peace; Tom Ratcliff; H. A. Mutch, Councilman; Carl Miller; Gwen Coffin; 
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Mr. Reynolds presided. Mr. Kiddle welcomed the Highway group. 
Chairman Banfield explained that the purpose of the Commission's trip is to 
inspect highway maintenance and the I.0.N. Highway construction. He also 
outlined briefly the status of the postwar highway construction bill that 

is now pending in the Congress and advised that until the bill passes and 
the Commission knows how much money Oregon is to receive, a construction pro- 
gram cannot be arranged; but that will be done as soon as such information is 
available, and at that time the Commission will make a selection of projects 
to the best of its ability, giving fair consideration to all parts of the 
State. The Commission, he said, is not in a position at this time to make 
any promises whatsoever with respect to any project in any locality. 


loRWET <= SN 


UPTO Ta 


The meeting adjourned at 9:40 p. m., after appropriate remarks by 
Mr. Reynolds. 


ON eee 


State Highway Engineer 
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ee 


Enterprise, Oregon, September 14, 1944. 


’ 
Following en overnight stop at LaGrande, the State Highway Commis- 
sion drove to Enterprise from which place the Commission inspected the Enter- 
prise-Flora Highway and a proposed state park at Wallowa Lake. All members 
of the Commission, the Engineer, the Attorney and the Secretary, were present. 
The Commission was accompanied on such inspection by County Judge Ben Weathers 5 
of Wallowa County, and Senator C. H. Zurcher, Enterprise. Joining the Commis- : 
sion in the inspection of the proposed park at Wallowa Lake were Max Wilson, 
Mayor of Joseph and Secretary of the Consolidated Ditching Company, which oms 
the property under discussion; Mr. A. Daisley, President of the Joseph C. of C., 
and C. D. Cannon, Division Office Engineer, LaGrande, who represented the State 
Parks Superintendent. 

Mr. Cannon exhibited a map of the proposed park and explained the 
details. He pointed out particularly that whereas the map ladicates an area 
of 62 acres in the tract, there is some question as to the ownership at the 
edge of the lake, so actually the tract may contain no more than 50 acres. 

The Commis vion evidenced an interest in this matter and, as a result of in- 
spection of the premises and discussion, authorized the Engineer to make a 
survey of the property to determine ownerships and the high water meander line 
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thereafter (7:00 p. m.). Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner Chessman was excused. The local group consisted of: 
Sullivan C. Gaulke, President of the C. of C. and City Councilman; 

R. C. Samuel, Mayor; A. C. Johnsen, Councilman; P. F. Bucklin, Coun- 
cilman; E. F. Barclay, Councilman; J. C. Meyer, Councilman; Harold 
Hershner, City Treasurer; Luke Nichols, Port Commissioner; Edward 
Hobson, City Engineer; C. D. Nickelsen, County Judge; R. W. Arens, 
County Commissioner; C. M. Hurlburt, County Engineer; W. S. Finney, 
Realtor; Tom Scott, Realtor and Port Commissioner; E. L. Martin, 
Banker; J. H. Travis, Hodd River County Sun; H. 0. Kresse, Merchant 
and former Mayor; C. 0. Bunnell, Pacific Power & Light Company; J. H. 
Klahre, Manager, Apple Growers Association, and Edward Steel, Secre- 
‘tery C. of C. Mr. Sullivan C. Gaulke, President of the Chamber of Com- 
merce, presided. 


Following introductions, Chairman Banfield explained the 
purpose of the Commission's visit and outlined briefly the prospects 
of postwar highway construction. He pointed out that the tentative 
highway bill now pending in the Congress, provides for an appropriation 
of federal funds considerably less than was anticipated, so many pro- 
jects that were being considered by the Vommission for postwar construc- 
tion will have to be deferred. Due to uncertainties, he said, the High- 
way Commission is not in a position to make any commitments or promises 
with respect to any project,and the program cannot be decided until the 
Commission kno-s how much federal money Oregon is to receive and how it 
is to be spent. Commissioner Schaupp endorsed Chairman Banfield's re- 
marks. 


There followed a general discussion of highway matters. Judge 
Nickelsen asked the Commission to complete the Hood River Secondary High- 
way to Parkdale. He also asked completion of the water-grade highway 
between Portland and The Dalles. He particularly mentioned the adoption 
of a definite location for this highway through the Town of Hood River, 
and in this connection mentioned that public sentiment in Hoo@ River at 
present is divided as to the location. He recommended.adoption of a 
route that will serve the best interests of the entire Hood River Valley. 
The State Highway Engineer explained briefly the results of investigations 
which have already been made for the routing of the highway through Hood 
River. Mr. Klahre presented statistics on fruit shipments emphasizing the 
need for better highway facilities. He said that he was not speaking in 
behalf of any particular route, but he is not in favor of a route that 
would require the installation of stop lights or traffic separation struc- 
tures. Tom Scott voiced objections to the routing of the highway between 
the Columbia River and the railroad. He gave as his opinion that the 
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M. L. Osborn; Robert Christman; Ed Forrstrom; Garnet Best, County Agent; 
Hon. Charles H. Zurcher, State Senator; Sgt. George Rogers, State Police; 
Cliff Jacobs; William Ortman; R. D. McClellan, State Game Commissioner. 
Representing the Town of Joseph, were Max Wilson, Mayor; Ab Daisley, Pre- 
sident, C. of C.; Frank McCully and George Dawson, County Commissioner, 
Representing the Tow of Wallowa were Cecil Chrisman, City Attorney; Verdo E 
Baird, Councilman; Stanley Shell and Herold Lawrence. 


A number of local people were called upon for remarks, and the ; 
following responded briefly: County Judge Weathers, who urged the Commis- fi 
sion to complete construction of the Enterprise-Flora State Highway to a f 
connection with the highway in the State of Washington; Hon. Ira Snyder, 

Mayor of Enterprise; Hon. Max Wilson, Mayor of Joseph. who endorsed the 

remarks of Judge Weathers; Ab Daisley of Joseph, who spoke for the estab- 
lishment of a state park at Wallowa Lake; Frank D. McCully of Joseph, who 
endorsed the remarks of Mr. Daisley; Cecil Chrisman, Wallowa, who urged 
favorable consideration by the Commission on both projects mentioned by the 
other speakers; Stanley Shell, Wallowa; Verdo Baird, Wallowa; Harold Lawrence, 
Wallowa, and Mr. R. D. McClellan, State Game Commissioner. County Commission- 
ers Fred Hammack and George Dawson also spoke in behalf of th: Flora-Enterprise 
project. f . 


Steno ta ha ae 


Re rut 


A feature of the evening was the presentation of an elk-tooth charm 
to State Highway Commissioner A. W. Schaupp by Sgt. George M. Rogers of the 
State Police Department, as a token of friendship and esteem in which Mr. 
Schaupp is held by the people of Wallowa County. Commissioner Schaupp res- 
ponded with a few appropriate remarks. 


UGSARATONLIOT 


The meeting adjourned at 9:30 p. m. with closing remarks by Chair- 
man Banfield, who paid high tribute to the Highway Department engineering per- 
sonnel for the manner in which highways throughout the State are being main- 
tained under existing abnormal conditions. 
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State Highway Engineer 
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Secretary 4 (/ Commissioner 


Hood River, Oregon, September 15, 1944. 
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The State Highway Commission and its party were dinner guests of the 
Hood River Chamber of Commerce. A short business session was held immediately 
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interests of the Hood River community would be best served by a location 
closer to the center of the town. He admitted, however, that his concern 

is selfish. It was his thought that the people of Hood River should unite 

on some definite route and make a joint recommendation to the Highway Com- 
mission. Mr. Hurlburt endorsed Mr. Scott's suggestion that the people should 
get together and make a recommendation to the Highway Commission. However, 
he added, that should not be done until the report of the State Highway En- 
gineer has been made on the alternate routes under consideration. Mr. Kresse 
voiced objections to the adoption of the route that would by-pass the Town of 
Hood Niver. He gave as his understanding that the Highway Commission proposes 
to route the highway directly through the City of The Dalles, which, if a 
fact, and the Town of Hood River is by-passed, will work to the disadvantage 
of the Hood River community. The State Highway Engineer expliiined the plan 
of development proposed at The Dalles. The ultimate solution, he said, is to 
by-pass cities and tows as has been done in such places as Roseburg and 
Eugene. After further discussion, Chairman Banfield concluded the meeting 
by stating that the Highway Commission is pleased to listen to the arguments 
in support of the alternate routes but will not make a decision in the matter 
until the Engineer's report on the subject has been rendered and carefully 
studied. The people of Hood River, he said, should get together and settle 
their differences before the Commission spends any money for construction on 
any route. 


The meeting adjourned at 8:00 p. m., concluding the week's inspec- 
tion trip. 


State Highway Engineer Commissioner. 


Secretary A 
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PART 2 


oF 
VOLUME XxIx 
MINUTES OF OREGON STATE HIGHWAY COMMISSION 
COVERING PERIOD 
FROW 
OCTOBER 23, 1944 
TO 
MARCH 31, 1945 
OREGON STATE HIGHWAY COMMISSION 
T. H. Banfield, Chairman 


Arthur W. Schaupp, Commissioner 
Merle R. Chessman, Commissioner 


R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


HEADQUARTERS AND GENERAL OFFICE OF DEPARTHENT 
LOCATED AT SALEM, OREGON 


Page Date 
1944 


12178 Oct.23 


12179 


12180 


12181 
12184 
12190 


12191 


12192 


12193 


ABLE OF CONTENTS 


Subject 


Wages. Oregon State Federation of Labor delegation requests 
payment of prevailing wages. No action taken. 


‘Minutes avproved as follows: July 11 and 12, July 24 to 28 


incl., and September 11 to 15 incl. 

Park Matters: Parks Supt. reports on following: 

Jackson County. Purchase of property of M. A. Goldy near 
Gold Hill, Offer declined. 

The Gove State Park. Jefferson County. Appraisal of Govern- 
ment-owned land with view to purchase approved. 

The Cove State Park. Jefferson County. Report on sale of 
peaches approved. Request to destroy 600 peach trees de- 
nied. Profits from sale of peaches to be used for care 
of trees. 

Wayside strips. Quartz Mtn. Sec. of Klamath Falls-Lakeview 
Hwy. Exchange of govt.-owned wayside strips for state- 
owned land approved. 

Camas Greek State Park. Grant County. Pendleton—John Day 
Hwy. Addition not to be purchased from L, 0. Case. 

Guy W. Talbot State Park. Proposed purchase of B, B. Bennett 
tract for $3,500 denied. 

Champoeg State Park, Major plan of development to be dis- 
cussed with Oregon Historical Society. 

Coos Bay-Roseburg Hwy. Proposed "Myrtle Tree Lane". Parks 
Supt. to prepare specimen trees. Pictures to be taken be- 
fore and after improved. 

Budget for 1945-46 biennium approved for State Budget Director. 

Real property. Resolution authorizing acquisition adopted. 

Condemnation. North Umpqua Access Road Project. Roseburg. 
Resolution adopted "Nunc pro tunc." 

Real property. Policy requiring minimum offer of $259 in con- 
nection with sales eliminated. 

Real property. Offer from Lillian Barzee to purchase property 
in East St. Johns Addn. to Portland deferred pending Engi- 
neers inspection. 

Real vroperty. Sale of vroperty along Interstate Ave., Port- 
land, to E. R. Spackman for $100 approved. 

Real property. Eugene. Offer of Mrs. Lucy Martin to purchase 
2 tracts for $500 and $400 each eccepted. 

Klamath County. Exclusion of state-owned lands from Klamath 
Irrigation Dist. Petition to be filed. 

Gleim. William J. Donovan. Willamette Hwy. Lane County. 
Right of way settlement approved for $367.50. Agreement 
signed. 

Park. John Day Fossil Park. Options to be secured at maximum 
of $2.50 per acre. Grazing rights to be offered to present 
owners at .Ol¢ per acre a year for five years. Withdrawel 
of Govt. lands from public entry to be requested. Petition 
signed. 

Insurance. Snow removal in Columbia Gorge. Old nolicy re- 
placed by new one. 
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Subject 


Extensions of time granted as follows: (Cont.) 


Bonding company's liability. Contract work to be stopoed if 
extension of time is not obtained in advance. 


Contracts accepted as follows: 


Tongue Point Sec. of Columbia River Hwy. in Clatsop Co., 
Erickson Paving Co.3 (#2559) 

Rhea Creek-Rock Creek Sec. of Heppner-Spray Sec. Hwy., 
Western Rock Company; (#2675) 

Beaver Marsh-Fort Klamath Sec. of The Dalles-California 
Hwy. in Klamath County, Babler & Conley; (#2679) 

Meacham-LaGrande Sec. of Old Oregon Trail in Umatilla and 
Union Counties, Western Rock Co.; $#2683) 

Oneonta Sec. of Columbia River Hwy. in Multnomah County, 
Babler & Conley; (#2688) 

Sheridan City Streets in Yamhill Co., Western Nock Co. 
(#2690) Resolution adopted. 

Polk County. Camp Adair. County Court present re exchange 
of secondary highways and county roads. Agreement reached. 
State to contribute $5,000 immediately for repairs. 

Polk County» Maintenance of county roads near Independence. 
Engineer to report on previous agreement. 

Wasco County. Columbia River Hwy. Adoption of route thru 
The Dalles. Appearance of Mayor Stadelman and 0. WW. Gustafson 
before Commission. Survey authorized. 

Wasco County. The Dalles. Mayor Stadelman re Lewis & Clark 
Monument. City to complete. Otherwise to be torn down. 

Myrtle Tree Lane. Delegation from Recreational Resources 
Committee. 

Portland C. of C, Previous day's action explained and approved 
by Committee. 

Park. Establishment of park at Intersection of W.M. end Base 
Line. Attorney's suggestion that parking area be deeded to 
county approved. 

Multnomah County. Stairway construction requested by Mrs. Chas. 
Redmond. Attorney instructed to advise re state's liability. 

Load limit. Fishhawk Falls Sec. Hwy. Clatsop Co., Posting of 
Vine Maple Bridge for reduced load limit aoproved. 

Load Limit. Siletz Sec. Highway. Lincoln Co. Posting of 
two bridges over Siletz River for reduced load limit anproved. 
Resolution adopted. 

Load limit. Engineer authorized to post load limit signs and 
make minor repairs without Commission's previous aporoval. 
Resolution adopted. 

Douglas County. Oregon Coast Hwy. Parking of vehicles along 
hwy. in Gardiner and at Schofield River Br. prohibited. 
Resolution adopted. 

Marion County. Beaverton-Aurora Sec. Hwy. Traffic stop 
ordered at Clackamas-Marion County line. Resolution adooted. 

Jackson County. Sams Valley Sec. Hwy. Camp White. Warning 
signs to be erected. Resolution adopted. 
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Sybject 


Claim. Verne A, Nelson. Damage to property on U.S. 99W near 
Portland. Offer to settle for $100 accepted. 

Signs. Pacific Hwy. at Goshen & Grants Pass. Golden Gate Bridge , 
& Hwy. Dist. of San Francisco to be asked to revise in order 
to conform with Oregon requirements. 

Equipment. Expense of rental, insurance, etc., to be charged 
hereafter in connection with billings for repair of highway 
facilities. 

Railroad stop signs. Oregon Electric Rwy. Co. granted temporary 
permission to use non-standard signs at grade crossings. 

Waiting stetions, Conditional permits to be granted for occu- 
pation of highway oroverty outside right of way. 

Claim, Mr. Ernfrid Johnsc.. for personal injuries. Settlement 
of $50 aporoved, 

Multnomah County, Pacific Hwy. West. Request of Mrs. Chas. 
Redmond to construct stairway discussed. Matter deferred. 
Travel and Information. William Tugman, Eugene, appointed mem- 

ber Aavisory Comm. for Ed. Miller, deceased. 

Klamath County, Crescent Lake County Rd. State maintenance 
at county expense aporoved. 

Wallowa County. Water-grede highway down Grand Ronde River 
provosed by Fred G. Potter, Enterprise. Not practicable. 

Lane County. Springfield. Sidewalk construction. Request of 
School District No. 85 aporoved. 

Scales. Publicity. No objection to publicising Martin-Decker 
weighing scales if Highway Commission not mentioned. 

Meeting adjourned at 5:00 p.m. to reconvene next day at 9:90 a.m. 

Bids received es follows for highway construction and ourchese 
of oroperty: 

Clatskanie Rock Production Project. 
Clatskenie Army Works Access Road Project. 
Combination bids for: 
Cletekanie Rock Production Project and Clatskenie 
Army Access Road Project. 
Roseburg Access Road Project. 
North Ninth Street (Klameth Falls) Section, concrete 
curbs. 
Nehalem Avenue, City of Rockaway, replace timber bridge 
with concrete oipe, 
Sale of tract of land in Cottage Grove. 
Sale of tract of land near Toledo. 

State Tax Street Funds. Plans for certain cities and towns ap~ 
proved. Resolution adooted. 

Surveys. Surveys ordered by Engineer since last meeting aporoved. 

Extensions of time granted as follows: 

Erickson Paving Co., Tongue Point Sec. of Columbia River Hwy. 
grading and paving. (#2559). 

D.C, & A.L. Williams, Metolius-Redmond Sec. of The Dalles- 
Gelifornis Hry. in Deschutes & Jefferson Counties, Rock 
Prod. (#2663) 
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Subject 


Scrap material on R/W of U.S. 99W near Capitol Hwy. Jctn., 
Portland. Engineer to discuss disposition with County Com- 
missioners. 

Meeting recessed at 12:00 noon for luncheon and reconvened at 
2:00 pem. 

Claim against Giles Wagner, Mehema, for approrriating grader 
without authority. Attorney authorized to take court action. 

Westland Irrigation District petitioned to exclude certain 
state-owned lands from district. Attorney instructed to 
take action. Payment of $514.69 taxes appreved. 

Bide received on Clatskanie Rock Production Project and Clat- 
skanie Army Works Access Road Project. Both jobs to be 
awarded to Rogers Construction Co. 

Douglas County. Roseburg Access Road Project. Bids referred 
to Engineer to award contract to low bidder when conditions 
satisfied. 

Douglas County. Deer Creek Bridge on Roseburg Access Road 
Project. Bids referred to Engineer to award contract to 
low bidder when conditions satisfied. 

Tillamook County. Rockaway. Culvert on Nehalem Avenue. Dolan 
Construction Co., conditionally awarded contract for con- 
struction. 

Sale of land in Cottage Grove. Sold to Signal Oil Co., Portland. 

Sale of land near Toledo on Corvallis-Newport Hwy. No bids 
received. Private sale authorized, 

Harney County. Princeton-Diamond Sec. Hwy. County Judge 
Nelson B, Higgs requests additional expenditure of $10,900 
in 1945. No action taken. 

Survey. State Bd. of Control. Plans for new State Office Bldg. 
Survey approved. 

Clatsop County. Oregon Coast Hwy. Offer of Arch Cape Land 
Co. to clean up debris accepted. 

Park. Deed to Short Sand Beach State Park received. Delin- 
quent taxes to be inyestigated. 

Lane County. Eugene. Willamette River Bridge on Eugene- 
Coburg County Road. R/W acquisition deferred. Engineer to 
submit written report. 

Awards. Chairman announces award of contracts and sale of 
land. 

Forest Highways. Conference with PRA and U.S. Forest Service 
to program 1945 funds to be held in November. 

Linn and Josephine Counties. Pacific Hwy. Steiwer Hill- 
Albany Sec. and Coyote Creek-Grave Creek Sec, Applicetion 
for construction to be renewed. 

Merion County. North Santiam Hwy. Mill City-Detroit Sec. 
Suggestion of War Dept. that annual payments be increased 
to $300,000, Taken under advisement. 


Page Date 
1944 
12214 Oct.24 


12215 
12216 


12217 
12219 


12220 


12221 


12222 
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Subject 


Claim. Against Army Engineers for rental of grader, cancelled. 

Equipment. Sale of obsolete equipment and scrap materials 
aporoved. 

Equioment. Sale of old P, & H. shovel avproved. 

Bids. Provosed olan for opening bids at Salem office approved. 
Resolution adopted. 

Equipment. Offer of M. G. Summerlin to pay $15 for obsolete 
tidegate and section of iron pipe accepted. 

Radio. Request of Inland Navigation Co. for sermission to 
maintain redio aerial pole on Interstate Bridge denied. 

Douglas County. Oregon Coast Hwy. Gardiner to Lake Tahkenitch. 
West Coast Telephone Co. granted vermit to construct pole 
line. 

Permits covering emergency movements. Certain field emoloyees 
authorized to sign special permits. Resolution adopted. 

Oregon Chapter of American Inet. of Architects. Offer of ser- 
vices declined. 

American Assn. of State Highway Officials. Annual meeting at 
Cincinnati on November 27 to 30 incl. Commissioners Schaupp 
and Chessman, Mr. Baldock, Mr. Devers, and additional Engi- 
neer authorized to attend. 

Richard Rosecrans authorized to attend conference in Seattle, 
October 9-14th. 

League of Oregon Cities. Suggestion that Committee be ap~ 
pointed to work with Commission aooroved. 

Log hauling. Request of Gilchrist Timber Co. to haul across 
The Dalles-California Hwy. in Town of Crescent denied unless 
comply with legal requirements. 

Log hauling. Heponer-Spray Sec. Hwy. in Wheeler County. 
Kinzua Pine Mills Co. must comply with legal requirements 
to haul across highway. 

Logging. Wilson River Hwy. Operations hazardous to traffic. 
Company to be enjoined from operating unless public protected. 
Attorney to handle, 

Meeting date. December 18th and 19th set for next reguler 
meeting. 

Unfinished business discussed as follows: 

Douglas County. North Umpqua County Rds Request for desig- 
nation as state sec. hwy. 

Sale of timber in Joaquin Miller State Park near Glenada, 
Lane Co. 

Coos Bay-Roseburg and Oregon Coast Hwys. Report on cost of 
widening to facilitate truck and trailer movements sixty 
feet in length. 

Survey of proposed park at Wallowa Lake. 

Baker County. Prooosed RR grade separation project on Dewey 
Ave., Baker. 

Park. Multnomah County. Thos. H. West, Chairman, Board of 
County Commissioners files letter re construction of parking 
space. 
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Page Date 
1944 


12239 Nov.14 


12240 


12241 


12242 


12243 


12244 


12245 
12247 


Subject 


Awards, (Cont.) 

Clatskanie Rock Production oroject. 

Clatskanie Army Works Access Road vroject. 

Snow removal. Weston Elgin Secondary Highway to be kept open. 
Mt. Hood Highway and McKenzie Highway to remain closed. 

Extensions of time approved as follows: 

Peter Kiewit Sons Co., Monmouth-Pedee Sec. of Bridgeport- 
Monmouth County Road and Dallas-Kings Valley Sec. Hwy. 
(#2642) 

Rogers Construction Co., Hooker Creek-Jordan Creek Sec., 
Jordan Valley Sec. Hwy. (#2668) 

Rogers Construction Co., Jordan Creek-Scotts Butte Creek 
Sec., I.0.N. Hwy. (#2669) 

Northwest Develooment Co., Medical Springs Rock Production 
on Medical Springs Sec. Hwy. (#2673) 

M. C, Lininger & Sons, Klamath Falls-Lakeview and Fremont 
Hwys. (#2685) 

J. F. Johnston, Wilson River Bridge, Wilson River Hwy. 
(#2689) 

A. H, Barbour & Sons Painting, Coos Bay Bridge, Ore. Coast 
Hwy. (#2693) 

Contracts accepted as follows: 

Metolius-Redmond Rock Production on The Dalles—Cal. Hwy. 
(#2663), D. C. & A. L, Williams. 

Medical Springs Rock Production on Medical Springs Sec. Hwy. 
(#2673), Northwest Development Co. 

Wilson River Bridge, repairs on Wilson River Hwy. (#2689), 
J. F,. Johnston. 

Coos Bay Bridge, painting. (#2693), A. H. Berbour & Son. 

Milwaukie Div. Bldgs., painting. (#2695), Johnston Painting 
Co. 

Equipment. Purchase of Adams road grader authorized. 

Oregon Historical Society. H. G. Smith, Construction Engineer, 
appointed to represent Hwy. Commission on Committee on 
Memorials, 

Trans-Columbia River Interstate Bridge report. Provosed bridge 
in The Dalles. Letter from The Dalles C. of C. requesting 
adoption. No action taken. 

Permit. N. McDaniels, Klamath Falls, to move house over The 
Dalles-Cal. Hwy. 

The Texas Co. Application for permission to drill test holes 
on state highwey near Newberg granted conditionally. 

Medford. Designation of Front Ave., as alternate route for 
Pacific Hwy. Action deferred. 

Lane County. Willamette Highway. Abandonment of old route be- 
tween Goshen and Pleasant Hill. Approved. Resolution adopted. 

Columbia County. Resolutions from County Court accepting 
jurisdiction of abandoned sections of Columbia River Hwy. 
and Nehalem Sec. Hwy. approved. 


Page Date 
1944 


12227 Oct.24 Agreements, etc., signed as follows: 


12228 


12229 Nov.1l4 


12230 


Petition to Secy. of Interior, Washington, D. C., requesting 
withdrawal from public entry of lands adjacent to John Day 
Hwy. in Grant Co. 

Petition to Secy. of Interior, Washington, D, C., for apprai- 
sal of lands heretofore leased in The Cove State Park. 

Petition for exclusion of lands from Klamath Irrigation Dis- 
trict. 

Agreement with Verne A, Nelson and wife disoosing of claim. 

Agreement with Dewey E, Peterson re rental of state property 
in Marion County. 

Bargain and Sale Deed conveying to Jesse C, Plankinton and 
wife land adjacent to Oregon Coast Hwy. in Lincoln County. 

Bargain and Sale Deed conveying to M. F. Fry and Rozella 
Stalnaker 1.86 acres of land in Umatilla County. 

Agreement with J. M, Gallaway re rental of state land in 
Washington County. 

Agreement with Wm. J. Donovan and wife re R/W controversy. 

Release terminating old insurance covering snow removal 
operations on Upper Columbia River Hwy. New policy pur- 
chased. 

Agreement with J. S. Fenwick and wife disposing of contro- 
versy due to reconstruction of I.0.N. Hwy., Malheur Co. 

Multnomah County. Portland. Schmeer County Road connection 
with Denver Ave. (U.S. 99W). Construction authorized. 

Forest highway funds. Log hauling. Brief discussion before 
delegations appear. Action deferred. 

Umatilla County. Purchase of quarry site from Westland Irri- 
gation Dist. approved. 

Park. Lease of land in Cape Arago State Park for bulb growing 
approved. Bids to be received. 

Forest highway program. Conference with representatives of 

PRA and U. S, Forest Service, List of projects approved. 

Real property. Resolution authorizing acquisition adopted. 
Permits. Use of state-owned land in 1945 authorized. 
Sale of land. Offer of G. W. McLean to pay $275 for land at 

Grants Pass accepted. 

Jackson County. Rental of storage site at Camp White. Approved. 

Resolution adopted. 

Log truck inspection. Cost report. 
Polk County. County road maintenance. State to pcy costs 

as per Misc. Agreement #669. 

Awards of following contracts by Engineer confirmed: 

Roseburg Access Road project, grading and surfacing. 

Deer Creek Bridge on Roseburg Access Road. 

Construction of 49-inch pipe culvert on Nehalem Ave. 
Rockaway. 


Page Date 
1944 


12256 Nov.14 


1225 
12258 Dec.18 
12268 


"12269 


12272 


12273 


12277 


12278 


12279 


Agreements, et cetera signed as follows: 


Subject 


(Cont.) 

H. W. Kuhn, rental of buildings in Williamson State Park. 

City of Roseburg, maintenance of Roseburg Federal Access Rd. 

E. A. Hughes, et al, lease of gravel pit at Cape Blanco, 
Curry County. 

U. S, Bureau of Reclamation, construction of irrigation 
canal and laterals across The Dalles-Calif. Hwy. in 
Jefferson Co. 

Bargain and sale deed conveying to G. W. McLean lend adj. 
to Patific Hwy. near Grants Pass. 

Bargain and sale deed conveying to Caroline Margaret Bowers, 
et al, property on Halsey-Harrisburg Sec. of Pacific Hwy. , 
Linn County. 

Meeting adjourned at 4:00 p.m. 
Budgets for 1945. Maintenance & Minor Betterment approved. 
Holding Accounts for rock, asphalt, etc. ourchases ordered. 

Quarterly report to be rendered. 

Financial report. Federal Aid items to be shown in detail. 
Budgets for 1945. General Highway Budget approved. 


Parks, Reports of Parks Superintendent. 
Champoeg State Park. Proposed improvement for 1345. Reoort 
not ready. 
Oregon Coast Hwy. Acquisition of parking areas during 1945 
authorized. 
Bonneville. Request of Veterans of Foreign Wars to acquire 


property denied. 

"Myrtle Tree Lane." CG» 2s Bay-Roseburg Hwy. Expenditure 
of $4,223.40 for development authorized conditionally. 
To be covered by written agreement. 

Wayside tracts on Quartz Mtn., Klamath Falls-Lakeview Hwy. 
Exchange for U. S. Forest land through Bly Timber Co. 
approved. 

Real property. Resolution authorizing acquisition adonted. 

Josephine County. Wolf Creek~Grave Creek Sec., Pacific Hwy. 
Sale of buildings to Mrs. Eugene Little for $10 approved. 

Douglas County. North Umpqua Access Road. Payment of 
$1,742.75 for removal of service station from r/w authorized. 

Clatsop County. Astoria. Acquisition of property for new 
ferry lending. Referred to Commissioner Chessman for action. 

Linn County. Santiam Hwy, Negotiations for right of way 
through Louis Hill holdings authorized. 

Park. Deschutes County. Leasing of Pilot Butte State Park to 
U. S. Army approved. Agreement signed. 
Sale of property. East St, Johns, Portland. 

Barzee to pay $100 accepted. 

Portland. Front Avenue. Leasing of property to Northwest 
Resolution adopted. 

Bids received in Salem' 
Sele to Winter Bros. confirmed. 


Offer of Lillian 


Marine Iron Works approved. 
Sale of timber along Wolf Creek Hwy. 
Nov. 18. 


Page Date Subject 
1944 
12247 Nov.l4 Load limit. Siletz Secondery Hwy. Ojalla and Fuller Bridges 
over Siletz River. Reduced load limit lifted. Resolution 
adopted. 
12248 Equipment. Purchase of three tractor loaders approved. 
Harney County. Diamond Valley Sec. Hwy. Judge Higgs requests 
$10,000 appropriation for addn. improvements in 1945. No action. 
Unfinished business: 
12249 Polk County. Exchange of secondary highways near Camp Adair. 
"Myrtle Tree Lane". Coos Bay-Roseburg Hwy. between Coquille 
and Myrtle Pt. 
Park. Wallowa Lake. Survey for proposed park. : 
Park. Champoeg. Proposed development. 
Portland. Sale of excess property to Lillian Barzee. i 
Harney County. Diamond Secondary Hwy. Improvement in 1945. 
1945 Budget for hwy. funds to be submitted at next meeting. 
Dougles County, Maintenance county roads damaged by log 
hauling. Report pending. 
Stairway. Pacific Hwy. West. Mrs. Redmond. Permit 
authorized. State to provide parking space for cars. t 
12250 Log hauling. The Dalles-Cal. Hwy. Gilchrist Logging Co. ; 
Permit to haul across highway. Referred to Attorney. 
j 
: 
| 


Park. Short Sand Beach. State to pay delinquent taxes on 
addition acquired from D. & K. Logging Co. 
Eugene. Postwar highway plans. Report of: Engineer pending. 
Commission recessed from 12:00 noon to 1:30 p.m. 

12251 Log hauling. Conference with representatives of logging and 
lumbering industries. Committee to be appointed by industry 

12253 to act as Maison between industry and Hwy. Commission. 

12254 Log hauling. Myz<le Creek. Traffic hazard. Flagmen to be 
maintained. 

Jefferson County. The Dalles-Cal. Hwy. Contract with U. S. 
Dept. of Int. for construction of irrigation canal and 
laterals across highway aporoved and signed. 

Crook County. Provosed exchange of portion of Crooked River- 
Paulina Sec. Hwy. for county road across Combs Flat, account 
reclamation oroject, approved conditionally. 

12255 Rock Production. List of projects approved for 1945 perfor- 
mance. 

Curry County. Oregon Coast Hwy. Expenditure of $10,900 for 
widening two curves near Brush Creek approved. 

12256 Gilliam & Sherman Cos. Wasco-Heppner Sec. Hwy. Cottonwood 
grade section. Improvement to be considered in programing 
postwar funds. 

Agreements, et ceteré signed as follows: 

7. J. Sulliven and wife, approach road adj. to Sunset Tunnel- 
Buxton Sec. of Wolf Greek Hwy. 
City of Ashland. Installation of siphon across Pacific Hwy. 
Ostrander Rwy. & Timber Co., truck haul logs across two sec. 
state hwys. neer Molalla. 


Page Date 
1944 
12292 Dec.19 


12293 


12294 


12295 


12296 


12297 


12298 


Subject 


Traffic Training School. Oregon State College. Fred Judges. 
Requests contribution of highway funds to help defray ex- 
pense. Matter under advisement. 

Travel & Information Dept. Budget for 1945. Recommendation 
presented by Advisory Committee discussed and aooroved. 
Travel & Information Dept. Selary increase for secretary of 

director. Referred to Engineer. 

Travel & Information Dept. Harold B. Say, former director. 
Payment of salary and expenses in checking Travel Dept. 
Referred to Advisory Committee for decision. 

Emergency transportation permits. Oregon Motor Transport 
Assoc. Presents provosed bill to legalize increase in 
weight and length limits. Request Commission endorsement. 
Referred to Engr. & Atty. to analyze. 

Surveys. List of surveys ordered by Engineer aoproved. 

Commission recessed at 12:00 noon and reconvened at 2:9) p.m. 

Columbia River Hwy. Prooosed revision near Troutdale. 
Claude M. Bristol objects to line across his celery land. 
Engr. to investigate alternate line. 

Extensions of time granted as follows: 

Porter W, Yett, Banzer Bridge-Mist Sec. of Nehalem Sec. Hwy. 
(No. 2504) ~ 

Morrison-Knudsen Co., Inc., Molloy Ranch-Hooker Creck Sec. 
of I.0.N. Hwy. (No. 2649) 

C. J. Eldon, Goshen-Pleasant Hill Sec. of Willamette Hwy. 
(No. 2590) 

J. S. Risley, Belknap Springs-Fourmile Butte Sec. of 
McKenzie Hwy. (No. 2637) 

C. H, Wheeler, Astoria Airoort Sec. of Ore. Coast Hwy. 
(No. 2644) 

M. C. Lininger & Sons, Brothers-Herney County Line Sec. of 
Central Ore. Hwy. (No, 2664) 

Morrison-Knudsen Co., Inc,, Ideho State Line-Molloy Ranch 
Sec. of the I.0.N. Hwy. (No. 2667) 

Oscar Joelson, Lexington Rock Prod. Proj. on Heppner and 
Lexington-Echo Hwys. (No. 2671) 

Western Rock Co., Kimberly-Dayville Sec. of John Day Hwy. 
(No. 2674) ° 

Frank Watt Construction Co., Halsey-Harrisburg Sec., of 
Pacific Hwy. East. (No. 2687) 

Contracts completed and accepted as f>llows: 

Goshen-Pleasant Hill Sec., CG. J. Eldon (No. 2590) 

Monmouth-Pedee Sec., Peter Kiewit Sons' Co. (No. 2642) 

Molloy Ranch-Hooker Creek Sec., Morrison Knudsen Co., Inc. 
(No. 2649) 

Brothers-Harney County Line Sec., M.C. Lininger & Sons. 
(No. 2664) 

Ideho State Line-Molley Ranch Sec., Morrison-Knudsen Co., 
Inc. (No . 2667) 


Page Date 

1944 
12280 Dec.18 
12281 


12282 


12282 


12283 


Subject 


Jackson County. Medford. Designation of Front St. as alternate 
route for Pacific Hwy. approved. Resolution adopted. 

Jackson County. Crater Lake Hwy. at Shady Cove. Sidewalk con- 
struction on Rogue River Bridge approved. 

Linn County. Santiam Hwy. Albany & Cottonwood Corners. Con- 
tracting of repairs authorized. 

Grant County. Seneca. Furnishing of housing facilities for 
maintenance forces. Hines Lbr. Co. to be contacted. 

Meeting adjourned at 5:00 p.m. until following day. 

Bids. Bids received on following projects and sale of land: 
Austin Junction-Unity Junction Rock Prod. Proj. 

Union Rock Prod. and Resurfacing Proj. 

Sandy-Government Camp Rock Prod. Proj. 

Elsie-Sunset Camp-Vernonia Rock Prod. Proj. 

Shutler-—Condon Rock Prod. Proj. 

Alamede-City Limits Section of Marine Barracks Access Road. 
Grading and Macadam Surfacing 

Hendricks Bridge-Nimrod Rock Prod. Proj. 

Newoort Rock Prod. Proj. 

Elgin Rock Prod. Proj. 

Hermiston Rock Production Project 

Sale of tract of land in Northeast Portland 

Portland, Front Ave. Acquisition of r/w from Standard Brands, 
Inc., for $35,000 aporoved conditionally. 

Lafe County. Siuslew Hwy. Improvement at junction with Horton 
County Road authorized. 

Lane County. Springfield-Creswell Sec. Hwy. between Jasper & 
Willamette Hwy. Oiling requested by Jasper Grange. Consider 
in future plans. 

Josephine County. Rogue River Loop Sec. Hwy. between Robertson 
Br. and Redwood Hwy. Petition for oiling filed for future 
consideration. 

Swift Secondary Hwy. Request of Portland Union Stock Yards Co. 
and Swift & Co. for widening. Inspection ordered. 

State Tax Street Funds. Street improvement plans for Adams, 
Aumsville, Carlton,, Clatskenie, Dayville, Dufur, Echo, 
Florence, Fossil, Monroe and Yamhill aporoved. Resolution 
adopted. 

Klamath County. Crescent Lake County Road. Crescent Lake to 
Willamette Hwy. Junct. jiaintensnce agreemént aoofove? and signed. 

Claim. Henry L. Horn. Denver Ave.-Union Ave. Project in 
Portland. Extra compensation asproved. 

State Highway Funds. Committee from County Judges and Commis- 
sioners Assoc. requests endorsement of bill to increase allot- 
ment of funds to counties. 

"Fireproofing" state highways. Morrow, Umatilla, & Gilliam 
Counties. Delegation headed by Harry R,. Fuller, U. S. Grazing 
Service, requests state aid in prevention and spread of fires 
on highway rights of way. Decision pending. 
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Page Date 
1944 
12310 Dec.19 


1945 
12311 Jan.22 


12315 
12319 


12320 


12323 


Subject 


Agreements, etc., signed as follows (cont.): 


H. H. Skipper et ux, Astoria. Agreement disposing of 
damage claim. 

P. W. and J. W. Williams. Agreement covering rental 
of State-owned property, Tillamook County. 

S. P. Mathney. Agreement covering construction of log- 
ging road approach, Pacific highway, Douglas County. 

Bargain and sale deed to Signal Oil Co-, property in 
Cottage Grove. 

Bargain and sale deed to Alma Inman, property in 
Portland. 

Bargein and sale ceed to D. W. Starkey et ux, property 
in Klamath Falls. 

Bargain and sale deed to Lucy Mertin, property in Eugene. 

Bargain and sale deed to Lillian Barzee, property in 
Portland. 


Minutes appeased as follows: Oct. 23 & 24., Nov. 14, 
and Dec. 18 & 19, 1944. 

Real property. Resolution adopted authorizing acquisition. 

Real property.. Resolution authorizing condemnation. 

Sale of buildings at Spencer Creek. Report on bids re- 
ceived Dec. 27. Decision deferred pending inspection 
of property by Chairman Banfield. 

Klemath County. U. S. Indian Service. Voucher approved 
to secure $50 refund for hauling road easement not used. 

Corvallis. Traffic Treining School. Contribution of 
state highway funds denied. 

National Assoc. of Travel Officials. Question of taking 
membership. Engineer to discuss with Botsford, 
Constantine & Gardner. 

Eugene. Postwar plans. Engineer reports results of study. 
No action. 

Lane County. Willamette Hwy. Construction of new bridge 
over Duval Creek approved. 

Emergency repairs to highway facilities. Bids to be re- 
ceived in Salem between regular meetings for repairs 
costing less than $2,000. Resolution adopted. 

Surveys. Surveys ordered by Engineer since last meeting 
approved. 

Klamath County. Klemath Falls-Hatfield, Calif. road. 
Designation as a Federal Aid Hwy. to be obtained if 
possible. 

Multnomah County. Pacific Highway West. Denver Avenue 
intersection. Revised plan for improvement approved. 

Multnomah County. Columbia River Highway. Permanent 
alignment ot Troutdale approved. Resolution to be 
adopted at next meeting. 


12298 Dec.19 


Page Date 
1944 


12300 


12301 
12305 


12306 


12307 


12309 


fo 


2310 


Subject 
Contracts completed and accepted as follows: (Cont.) 


Kimberly-Dayville Sec., Western Rock Co. (No. 2674) 
North Ninth Street in Klamath Falls, Angelo Doveri (No. 2698) 
Equipment. Purchase of equipment and tools authorized. 
Equipment. Sale of road grader to City of Wallowa confirmed. 
Sale of buildings. Spencer Creek tourist cabins. Lincoln 
County. Bids to be received. 
Polk County. Camp Adair. Exchange of secondary highways and 
county roads approved. Resolutions adopted. 
Lane County. Abandonment of Old Willamette Hwy. between Goshen 
& Lowell. Agreement with Lane County signed. County Court's 
resolution re Goshen-Pleasant Hiil Sec. approved 
Servicemen's shelters. Request of Hood River Post, American 
Legion, for permission to maintain two smail buildings on 
Columbia River Hwy. r/w approved conditionally. 
Shelters. Request of Dilley Community Club for permission to 
maintain shelter for school children. Referred to Engineer. 
Smeltsand. Yachats. Request of L. M. Christensen to remove 
sand from beach referred to Attorney to obtain opinion from 
State Fish Commission. 
Meeting date. January 22 & 23, 1945, set for next meeting date 
Unfinished business: 
Douglas County. Designation of North Umpqua County.Road as 4 
state secondary hwy. Report pending. ; 

Park. Survey for determining ownership of proposed state par! 
property at Wallowa Lake ordered discontinued, 

Postwar olans. Eugene. Report of Engineer on status of stud 
not ready. 

Permitl-. Application of Douglas Co. Cooperative Assoc. to con 

struct power line on Pac. Hwy. near Drain aporoved. 
Log hauling. Springfield, Lane County. Site for dumping of lo 
to reduce weight. Attorney authorized to negotiate ourchase. 
Bids received at morning session discussed. 

Awards of contracts. Chairman Banfield announces awards of con 

tracts and sale of oroperty. 

Agreements, etc., signed as follows: 

Lane County. Agreement re abandonment of old Willamette Hwy. 
between Goshen and Lowell, 

Polk County. Agreement re exchange of highways at Camp Adait 

Klamath County. Agreement re maintenance of Crescent Lake 


County Road. 


Contractor Henry L. Horn. 
for extra comoensation 


Agreement re disposition of claim 
arising out of Denver Avenue-Union 


Ave. Proj. 
U. S. Ae Lease agreement covering use of Pilot Butte State 
Park. 


Administration. Acceptance of permit autho 
guy wires on Gov. propert 


Bonneville Power 
zing maintenance of traffic sign 
at Astoria Substation site. 


. 
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Page Date 
1945 
12328 Jan.22 


12332 Jan.23 


12333 
12335 


12336 


12337 


12338 


12339 


Subject 


Unfinished business discussed as follows (cont.): 

Oregon Motor Transport Assoc. Request for endorsement of 
proposed bill to increase weight and length of truck 
and trailer combinations operating over state highways. 
To be discussed with delegation next day. 

Signs. Pacific Hwy. at Goshen & Grants Pass. Existing 
signs of Golden Gate Bridge & Highway District illegal. 
Ordered changed. 

State Tax Street Fund. Resolution adopted approving certain 
city sstreet improvement programs. 

Real property. Sale of old stockpile site in Sheridan 
approved. Bids to be received in Salem. 

Meeting adjourned at 5:00 p.m. to reconvene following 
morning at 9:00 a.m. 

Bids received on the following projects and sale of down 
timber; 

Baker Rock Production Project 

Oregon City-Molalla-Eagle Creek Rock Production Project. 

Silverton-Silver Creek Rock Prod. Project 

Sale of tract of timber in Joaquin Miller State Park 

Log hauling. Logging Industry Advisory Committee suggests 
penalties for overloading, etc. Classification of opera- 
tors according to rating suggested by Chairman Banfield 
and approved by all. Attitude of Supt. State Police to 
be ascertained. 

Benton County. Pacific Highway West. Corvallis. Delega- 
tion urges rerouting through Corvallis with two one-way 
streets. Report ordered. 

Alsea Hwy. _Improvement as postwar project requested. 
Project to be kept in-mind for.Forest Highway funds. 

By pass route proposed to relieve congestion following 
football games at 0.S.C. No action. 

Klamath County. Sprague River County Road. Delegation. 
Obligation of former Highway Commission confirmed. Modi- 
fication of plans approved. 

Request for additional State funds denied, but Commission 
not unfavorable to project. 

Multnomah County. Columbia River Hwy. Troutdale. Reloca- 
tion discusse with Cleude Bristol. Engineer to make 
further study. 

Recess at 12;00 noon and reconvened at 1:30 p.n. 

Lincoln County. Oregon Coast Hwy. Taft. Curb and sidewalk 
construction. Project approved conditionally. Condemna- 
tion aut orized. Bids to be received. 

Drift Creek bridge near Cutler City. Construction as 
Forest Hwy. Project approved. Chairman Banfield to 
inspect right of way and pass on purchase price. 

Smelt Sand. Yachats. L.M. Christensen authorized to remove 
"smeltsand" conditionally. 


Page Date 
1945 
12323 Jan.22 


12324 


12325 


12326 


Subject 


Extensions of time granted as follows: 
Rogers Constr. Co., fontract #2668, Hooker Creek—Jordan 
Creek Sec., Jordan Valley Sec. Hwy., Malheur Co. 
Rogers Constr. Co., Contract #2669, Jordan Creek-Scotts 
Butte Cr. Sec., I.0.N. Hwy., Malheur Co. 

Chester T. Lackey, Contract #2670, Juntura-Hope Rock Prod. 
Proj., Central Ore. Hwy., Malheur Co. 

J. A. Terteling & Sons, Inc., Contract #2692, Astoria- 
Naval Hospital Sec., Nehalem Sec. Hwy., Clatsop Co. 

Harry I. Hamilton Co., Contract #2699, construction of 
bridge over Deer Creek, Roseburg Access Rd. Proj., 
Douglas Co. 

Contracts completed and accepted as follows: Resolutioh adopted 

Hooker Creek-Jordan Cr. Sec., Jordan Valley Sec. Hwy. 
(#2668) Rogers Constr. Co. 

Jordan Creek-Scotts Butte Cr. Sec., 1.0.N. Hwy. (#2669) 
Rogers Constr. Co. 

Astoria-Naval Hospital Sec., Nehalem Hwy. (#2692) J.A. 
Terteling & Sons, Inc. 

E. H. Clymer, cost analyst, authorized to go to Boise, Idaho, 
to inspect books of Morrison-Knudsen Co. 

Award. Engineer's award of contract for construction of 
Alameda-City Limits Sec. of Marine Barracks Access Rd. 
Proj., Klamath Co. to Clifford A. Dunn confirmed. 

Equipment. Purchase of four motor truck scales for $5,500 
authorized 

City of Ontario. Request for rerouting of truck traffic 
approved. State to maintain new route. 

American Assoc. of State Highway Officiels. Payment of 1945 
membership dues of $450 authorized. 

Agreement with Ostrander Rwy. & Tmbr. Co. and Weyerhaeuser 
Timber Co. re truck hauling logs across two secondary 
hwys. near Holalle approved. 

Coos County. Cape Arago State Park. Proposed settlement 
with U.S. War Dept. for use of park approved. Agreement 
signed. 

Meeting date. Next regular meeting date set for March 12 & 
13, 1945. 

Unfinished business discussed as follows: 

Douglas Co. North Umpqua Co. Rd. Request for designation 
as state sec. hwy. Engineer to inspect. 

Park. Champoeg State Park. Proposed improvement in 1945. 
Report pending. 
Grant Co. Seneca. Report on housing facilities for main- 
tenance forces. Construction of houses deferred. 
Multnomah County. Swift Sec. iwy. Request of Portland 
Union Stock Yards Co. anc Swift & Co. for widening. 
Engineer to report. 

Assoc. of Oregon Counties. Request for endorsement of pro- 
posed bill to increase counties! share of state highway 
funds from 15.7% to 20%. Denied. 


pen nth nt a! 


Page 
1945 
12350 Jan.23 


12351 


Mar.12 


12359 
12360 
12363 


12364 


12365 


Subject 


Agreements, etc., signed as follows: (Cont.) 


Bargain and sale deed conveying to Lucy R. Martin property 
situate in Lots 25, 26 and 27X of Block 34, Amended 
Plat of Fairmount, Eugene. 

Bargain and sale deed conveying to Ernest Franklin “ilson 
and wife property situate in Lots 1, 2, 3, 4 and 5, 

Block 2, Zwalhen Home Sites, Northeast Portland. 

Agreement with U. S. of America, Dept. of Interia@ Bureau 
of Keclamation, covering construction of Klameth Straits 
drain outlet across The Dalles-California Hwy. 

Lease agreement with Clyde C. Montag for use of a residence 
building situate in The Cove State Park. 

Agreement with Forest ¥. Casey, James A. Houck, 2nd Charées 
A. Pence, disposing of state's claim for damages arising 
out of accidents which occurred wher using state-owned 
equipment for personal uses. 


Delegations. Subject matter discussed. Action deferred 


until following day when delegations «re present. 


Real property. Resolution authorizing ecquisition adopted. 
Condemnation. Recommended offers approved. 


Resolution edopted. 


Deschutes County. Bend. Request of Mr. Ralph Cake, Port- 


land, to purchase state-owned quarry site, Conditional 
lesse approved. Matter referred to Attorney to investi- 
gate. 


Umatilla County. Stanfield-Boardman Hwy. Sale of "Duck 


Pond" property approved at $3,000. 


Sale of land. Reedsport. "L" Street and 16th Street. Bids 


to be taken in Salem. 


Sale of iand. Troutdale. Bids to be taken; property to 


be sold if revised alignment adopted. 


Meeting date. April 16 and 17, 1945, set for next reguls> 


meeting. No delegations to be heard. 


Parks. Cape Arago State Park. Leasing jenied. Sale 


authorized if property not needed for park. 


Sale of land. Excess land along Wolf Creek Hwy. near Port- 


land. Property not to be sold until highway constructed. 


Parks. U.S. Grazing Service. Renewel of field agreements 


for protection of Juniper Wayside Striys approved. 
Agreements signed next day. 


Parks. Williamson State Park. Yamhill Uounty, Salem- 


Dayton Highway near Hopewell. One-year extension 
of W. H. Kuhn building lease approved, 


Sale of houses in Klamath Falls. Sale a>rproved. Bids to 


be received. Attorney to notify tenans to vacate, 


Claim. Against 0. P. Beecher and J. A. “turner for damage 


to traffic light pole in Milwaukie on ’acific Hwy. 
Settlement for $86.47 approved. 


Page Date Subject 


1945 
12339 Jan.23 Marion County. West Portland-Hubbard Hwy. Ward C. Russell 


authorized to farm right of way along Aurora Flight Strip. 
"Fireproofing" state highways in Echo Grazing District, Gil- 
liam, Morrow & Umatilla Counties. Request of U.S. Grazing 

Service for state cooperation. Plowing of furrows on 

12340 highway right of way authorized 

Claim. Against U.S. Navy Dept. for damage to state equip- 
ment, dropped. > 
Claim. Against Giles Wyner for appropriating Hwy. Dept. 

road grader at Detroit, for personal use. Compromise 

settlement refused. 

Polk County. Pacific Hwy. West. Right of way controversy 

12341 with A. F. Elkins, Monmouth. Engineer to investigate and 
report. 

State Tax Street Funds. Resolution adopted apportioning 

1944 funds to cities and toms. 

12347 Travel & Information Dept. Botsford, Constantine & Gardner 
selected to handle publicity matters during 1945. Supple- 
mental agreement signed. 

National Hospital Association and Oregon Physicians Service. 

Continuation of present contracts approved. 

Lane County. Right of way for postwar projects near Eugene. 

12348 Delegation urges immediate acquisition. Appraisal ordered. 

Oregon Motor Transport Assoc. Delegation requests endorse- 

ment of "Big Truck Bill," Senate Bill #5. Matter left with 
Legislature to decide. 

Awards. Public announcement by Chairman Banfield. 

12350 Legislative matters. Bills pending in Oregon Legislature 
discussed informally. 

Agreements, etc., signed as follows: 

U. S. Dept. of Interior. Bureau of Indian Affairs. Modi- 
fication of previous agreement re Sprague River Road, 
Klamath County. 

Modification of project agreement with P.R.A. re snow re- 
moval on Mt. Hood Highway near Parkdale. 

Supplemental agreement with U.S. War Dept. terminating use 
of Cape Arago State Park. 

Permit authorizing Ostrander Rwy. & Tmbr. Co. and Weyerhaeuse 
Tmbr. Co. to operate logging trucks across two sec. hwys. 
near Molalla. 

Public voucher to secure reimbursement of $50 advanced for 
eusement for hauling road in Klamath County. 

Agreement with Botsford, Constantine & Gardner extending 
former agreement with respect to publicizing scenic values 
of State of Oregon. 

Agreement with Edward K. Piasecki authorizing construction 
of logging road across Cemas Mt. State Park. 

Bargain and sale deed conveying to Henry Dieckman and wife 
Lots 7 and 8 of Block 29, Hot Springs Addn. to City of 


Klamath Falls. 


12349 


Page 


12376 Mar.12 


12377 


12378 


12379 


12379 


12380 


12381 


12382 


12383 


Date 


1945 


Mar.13 


Subject 


Federal Aid matters as follows, discussed. Action Deferred. ¢ 
(cont. ) 
Determination of urban areas for use in connection with 
allocation of Federal monies. 
Adoption of Federal aid secondary highways systen. 

Federal Aid Funds. Special allotment to be used before 
July 1, 1946. Oregon's share $1,416,872. Application 
for maximum amount to be filed. 

Jefferson County. Crocked River and Deschutes River 
Bridges on Culver-Grandview Market Road repaired. Reso- 
lution adopted lifting reduced load limit heretofore 
ordered. 

Traffic line lacquer. Purchese of 15,000 gallons 
authorized. 

Equipment. Purchase of 2 hystevators, 3 tractor-loaders, 

1 abhey loader authorized. 

Equipment. Purchase of 2 farm tractors, 2 plows, 2 discs, 
2 harrows, 2 mowers, 2 rakes authorized for Parks Dept. 

Sale of buildings. Spencer Creek. Oregon Coast Hwy., 
Lincoln County. Sale to D, Wadsworth confirmed. 

Sale of land. Sheridan. Block 2, Foster's Addition. 
Engineer's report of bids received in Salem, Feb. 9, 
1945. Rejection of bids confirmed. 

Log hauling. Santiam Hwy. between Cascadia and junction 
with North Santiam Hwy. and on Crater Lake Highway be- 
tween Crater National Park and junction with The Dalles- 
Calif. Hwy. Denied until subgrade dries. Federal timber 
access road monies to finance improvements to be obtained. 

Curry County. Bucher Creek to Ophir School. Request from 
Gold Beach Utilities to construct power pole line denied. 
Facilities to be placed underground. 

Meeting adjourned at 5:00 p.m. until following day. 


Bids. Bids received on following projects: 


Prospect-Antelope Creek Rock Productior Project 
Union Creek Rock Production Project 
Widen Trail Bridge over Rogue River 
Burns Rock Production Project 
Chemult-Beaver Marsh Rock Production Project 
Fort Klamath-Lobert Rock Production Project 
Trent-Salt Creek Falls Rock Production Project 
Reconstruct Duval Creek Bridge 
Construction of Concrete Curb and Retaining Wall in Taft 
Construction of Albany-Crabtree Corner Section 
Schmeer Road Junction Section Project 
Maupin-Criterion Rock Production Project 

Wilson River Hwy. Request from Consolidated Timber Co. to 
obtain rock from state-owned quarry. Approved. 

Columbia & Clatsop Counties. Lower Columbie River Hwy. 
St. Helens to Rainier. Delegation from Rainier Commer- 
cial Club requests improvement. To be considered in post- 


war program. 


12365 Mar.12 


12366 


12367 


12371 


12372 


12374 


12376 


Subject 


City of Pendleton. State cooperation in improving S.E. 
12th Street between S.E. Court Place and S.E£. Byers Ave. 
requested. Approved. Work to be done by State forces 
when labor and materials available. 

Umatille County. Hermiston Sec. Hwy. Request for widening 
oiled surface from East 4th Street to East 7th Street, 
Hermiston. Approved. Work to be done next year 

Yamhill County. New secondary state highway designativa 
Carlton east to junction Yamhill-Newberg Sec. Hwy. re- 
guested. Action deferred for future consideration. 

Lane County. Territoria’ Sec. Hwy. Request for improvement 
between Elmira and Siuslaw Hwy. Jct. to be considered later. 

Klamath County. Klamath Lake Sec. Hwy. Sidewalk requested on 
Freemont Bridge over Link River. Request approved. 

Crook & Grant Counties. Crooked River Sec. Hwy. Extension 
Paulina to junction with John Day-Burns Hwy. requested. 
Denied. 

Tillamook County. Bayocean. Request for state aid in pro- 
tection of private property denied. 

State Tax Street Funds. Resolution adopted approving plans. 

City Street Improvement. Town of Columbia City. Expenditure 
of $584 authorized. 

Surveys. List of surveys ordered by Engineer approved. 
Surveys. Post War Projects. Engineer authorized to complete 
surveys, plans, specifications and estimates for Ath par- 

tial program. 

Extensions of time granted as follows: 

Tom Lillebo, Construction of bridges on Goshen-Pleasant 
Hill Sec. Willamette Hwy., Lane County. Contract #2591. 

Oscar Joelson, Heppner & Lexington-Echo Sec. Hwys., in 
Morrow County. Rock Production. Contract #2671. 

Contracts completed and accepted as follows: 

Construction of bridges on Goshen-Pleasant Hill Sec., 
Willamette Hwy., Lane County, Tom Lillebo. Contract #2591. 

Lexington Sec., Heppner and Lexington-Echo Hwys. in 
Morrow County, Oscar E. Joelson. Rock Production. 
Contract #2671. : 

Lakeview Section, Klamath Falls-Lakeview and Fremont Hwys., 
Lake County, M. C. Lininger & Sons. Rock Production. 
Contract #2685. 

Curry County. Oregon Coast Hwy. Gold Beach Section. State 
to maintain notwithstanding incorporation of town. 

© Geld Bezch. Proposed settlzment for removal of bank Build- 

ing at $5,000 approved. 

Claim. Against Mr. Henris, Klamath Falls, for collection 
of rental. Referred to Attorney to settle. 

Federal Aid matters as follows, discussed. Action deferred. 
Adoption of interstate system of highways. 


Page Date Subject 
1945 
12395 Mar.13 Right of way. Pacific Hwy. West through Gamp Adsir. 

Attorney authorized to negotiate with Federal Covern- 

ment for 100' width. 

Historical Marker. Old Oregon Trail. "Lone Pine Tree" 

at jct. Medical Springs Sec. Hwy. with Haker-Halfway 

Hwy. Request of Baker Historical Society for permission 

to plant tree on highway to commemorate "Lone Pine Tree" 

denied but placing of marker to point otit exact location 
of tree approved. 

Log hauling. Permits authorized for direct crossings on 
highways if equipment properly licensed. 

American Association State Hwy. Officials. Engineer 
authorized to attend executive meeting jn Washington, 

Ds ¢. 

12396 Agreements, etc., signed as follows: 

U.S. Grazing Service. Field agreements re protection of 
Juniper Wayside Strips on state hwys. near Redmond & 
Bend. 

P.R.A. Agreement re Roseburg Access Road Project. 

Lake County. Klamath Falls-Lakeview Hwy. Bargain and 
sale deed conveying timber strip to Bly Land Co. to 
facilitate exchange for National Forest lands. 

Agreement with Wi.J. and Theresa H. Sweet providing for 
ten-year lease of stockpile site in Curry County. 

Extension of lease with Harry C. Shelton covering property 
formerly owned by Fletcher 0il Co. in Nyssa, Oregon. 

Agreement with G.E. McConnell covering rental of house at 
Bonneville. 

Permit authorizing Bonneville Power Administration to 
construct power line over and across Lower Columbia 
River Hwy. at Westport, Clatsop County. 

Agreement with Arch Cape Land Co. disposing of company's 
claim for damages resulting from slide on Ore. Coast 
Hwy. near Arch Cape Tunnel. 

Agreement with U.S. Dept. of Interior, Bureau of Re- 
clamation, granting to State of Oregon right to occupy 
portions of Reclamation's Main Canal R/W neer Klamath 
Falls. 

Quitclaim deed conveying to U.S. of America 1.38 acres 
of land situate adjacent to The Dalles-Calif. Hwy., 
Jefferson County. 

Meeting adjourned at 4:30 p.m. 


Page Date 
1945 
12383 Mar.13 


12384 


Subject 


Pacific Hwy. West. Corvallis. Engineer's report on re- 
routing and establishment of two one-way traffic streets. 
Engineer tc discuss matter with city officials. 

Columbia River Hwy. Troutdale. Proposed relocation dis- 
cussed. Action deferred until all Commissioners present. 

Malheur County. Ontario. Rerouting truck traffic along 
West First Street. Idaho Ave. to Fourth Ave. South. 
Approved. Resolution adopted. 

Right of way. Pacific Hwy. West near Camp Adair. Contro- 
versy with A. F. Elkins re slide condition. Engineer's 
report. Acquisition of additional strip authorized. 

Travel & Information. Taking of membership in National Assoc- 
iation of Travel Officials authorized conditionally. 

Parks. Champoeg State Park. Proposed improvements deferred 
pending approval of major plans by Parks Advisory Committee. 

Log hauling. Classification of log haulers ordered. Time 
clocks to be purchased. 

Douglas County. North Umpqua County Road. Delegation in- 
cluding County Court and representatives of P.R.A., and 
U.S. Forest Service present. Improvement requested as 
state secondary highway and Forest Hwy. Action deferred. 
Engineer to discuss further with Federal officials. 

Grant County. Delegation from Baker requestsnew highway ex- 
tending from Bates, Grant Co., to Baker, Baker Co., to 
facilitate log hauling. Reconnaissahce survey ordered. 

Commission recessed at 12:30 p.m. and reconvened at 2:00 p.m. 

Recreational areas. U.S. Army Engineers request state aid 
in development of areas adjacent to Government reservoirs. 
Project to be analyzed by Engineer and Attorney. Report 
ordered. 

Lane County. Pacific Hwy. Eugene. Delegation requests 
ecquisition of right of way for proposed relocation. 
Matter deferred. 

Bids received at morning session discussed. 

Awards of contracts. Chairman Banfield announces awards. 
Hood River County. Relocation of Columbia River Hwy. through 
Hood Kiver. Delegation requests adoption of route between 
railroad and Columbia River; also state aid in reclaiming 

land along water front. Decision deferred. 

Minutes of meeting on January 22 & 23, 1945, approved. 

Douglas County. Pacific Hwy. Roseburg. Construction of 
additional traffic lane at railroad crossing approved as 
safety measure. 

Claim. Against Belyea Trucking Co. for pulling equipment out 
of ditch on Sun Mt. Company required to pay full amount 
of $127.69 

Curry County. Oregon Coast Hwy. Proposed widening south of 
Port Orford to accommodate 60! vehicle combinations post- 
poned. Approval of W.P.B. for construction of major Forest 
Highway project to be obtained. 


12178 


Portland, Oregon, October 23, 1944 


The State Highway Commission convened in regular session at 1:30 p.m. 
in Room 615 of the Imperial Hotel. Present were: 


T. H, Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H, Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The following persons, representing the Labor Reletions Committee of 
the Oregon State Federation of Labor, came before the Commission in regard to 
the Committee's previous request that the Highway Commission hereafter include 
in its contracts provision for the payment of wages that prevail in the com- 
munities in which which the work is to be done: F. W. Griffith, representing 
Engineers Local Union 701, Spokesman; J. T. Marr, Executive Secretary, Oregon 
State Federation of Labor; John O'Neill, Secretary Building & Construction 
Trades Council. Chairman Banfield sdvised that the Commission has not as yet 
had opportunity to discuss the Engineer's report on this matter, so is not in 
a position to make a definite statement at this time. Morecver, it may be 
several months before the Commission cen make its decision. | In any event, the 
Commission cannot teke action until Congress passes the postwar Koad Bill, now 
pending, and the rules and regulations which are to govern the expenditure of 
the funds provided by such bill have been received. He added that the Commis- 
sion expects to give the matter fair consideration and will act in conformity 
with what the Commission believes its responsibility dictates, and the matter 
will not be debated. Commissioners Schaupp and Chessman concurred in Chairman 
Banfield's statements. 

| 

In the discussion that followed, Mr. Marr declares that the Highway 
Department maintenance men are not now receiving the wages 40 which they are 
entitled; he vrged the Commission to increase the rate of psy for these men. 
The Commission agreed to give the matter study. This conelyded the conference. 


The Commission, by unanimous vote, approved the minutes of the 
meetings held on July 11 and 12, July 24-28 inclusive, and eptember 11-15 
inclusive, 1944. l 


The State Parks Superintendent was present and re portea on the follow- 
ing state park matters: 
(1) Purchase of property belonging to M. 4. Goldy, which fronts on 
the Rogue River about two miles from Gold Kill, Jackso County: - 
The Parks Superintendent advised thet this property lies adjacent to 
the Sams Valley Secondary Highway and is not particularly desirable 
from a state park standpoint. The ower, he said, is offering to sell 
the entire acreage for the sum. of $10,000, although be will accept 
$5,000 for the aree fronting on the Rogue River. He recommended that 
the offer be declined. The Commission approved the recommende tion. 


ocT25 1944 


12150 


: (6) Proposed addition to Guy W. Talbot State Park:- The Assistant 
Attorney, who was present, reported that as previously instructed by the 
Commission, he contacted Mr. B. B. Bennett, the owner of the tract which 
: contains 30 acres, and secured from him an option to purchase the property 
for the sum of $3500. Inspection of the site, he said, reveals that only 
one acre is capable of development, the balance being steep hillside. He 
valued the oroperty at $2,000 and advised that he coulc not recommend 
purchase even at such figure because he believed that it would be possible 
to obtain the tract for less money at some future time when the highway 
has been realigned. The State Parks Superintendent urged acquisition 27f 
the property now as a needed addition to the existing park, because of its 
one-quarter mile frontage on the highway and its proximity to Latourelle 
Falls. He questioned the Assistant Attorney's prediction that it could be 
purchased for a lesser amount later on. After discussion, the Commission 
decided unanimously not to purchase the tract at this time. 


5 s 


(7) Provosed improvements in Champoeg State Park during 1945:- The State 

Highway Engineer exhibited a development plan for this ‘park as prepared by 

the former landscape engineer, Mr. George Otten, and requested authority to % 
expend during 1945 the sum of $6,286.90 for certain betterment work 
included therein. The matter was discussed at some length during which 
Chairman Banfield gave as his thought that the proposed major vlan of 
development and the items oroposed for 1945 performance should be discussed 
with the Oregon Historical Society before the Commissi:n acts on them. 
Commissioners Schauop and Vhessman concurred, whereupon the Parks Superin- 
tendent was instructed to contact the officers of the Oregon Historical 
Society relative thereto. In the event the Historical Society approves the 
plan, then the Parks Superintendent is to report same so the Highway Com- 
mission for further instruction. 


Rea 


(8) Establishment of proposed "Myrtle Lane" along Cous Bay-Roseburg High- 
way between Coquille and Myrtle Points- The Parks Superintendent outlined » 
briefly his plans for this nroject which include the clearing of small 
areas surrounding existing myrtle trees for a distance!of 50 feet and not 
more than 200 feet, on each side of the highway so the trees can be readily 
seen by the traveling public. He estimated that it would cost about $4200 
to prepare the trees in the first instance and thereafter the services of 
only one man would be required to properly maintain them. Chairmen Banfield 
remarked that a misunderstanding apparently exists as tio the extent of the 
oropesed development, because the Parks Superintendent"s ideas do not con- 
form with those of the local sponsors of the project as expressed by 
Mr. George E. Oerding, Coquille, who accompanied the Commission on its in- 
spection of the vroject during July. He suggested, inlorder that the Com- 
mission may have a clear understanding of the entire metter, that the State 
: Parks Superintendent prepare a few specimen trees to illustrate just what 
: he has in mind. Commissioners Schaupp and Chessman aprroved the suggestion 
whereupon the Parks Superintendent was instructed to proceed with the work. 
Pictures are to be taken of each of the specimen trees both before and 
: after the development is done for submission to the Commission along with 
the Park Superintendent's report. The Parks Superintencent was also in- 
structed to show the completed work to the local sponsors and to secure 
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(2) Purchase of government-owned land in The Cove State Park, Jefferson 
County:— The Parks Superintendent advised that this tract contains 2471 
acres of land, which the Commission now has under lease from the Department 
of the Interior at an annual charge of $10.00. However, he has been 
notified that the land will be returned to public domain the first of the 
year, so, in order to protect the state's interests, it will be necessary 
for the state to purchase the land outright. He estimated the cost at 
$1.25 per acre. He requested authority from the Commission to petition 
the Department of the Interior for an appraisal of the property to deter- 
pects definite sale price. The Commission approved the request unani- 
mously. 


(3) Sale of peaches in The Cove State Park:- The Parks Superintendent re- 
ported the result of the sale of the peach crop in this park, advising that 
gross sales amounted to $828.50 and sales expense amounted to $50.00, 
leaving a net profit of $778.50. The Commission approved the report. 


In this connection, the Parks Superintendent requested authority to 
destroy about 600 peach trees that. are over twenty years old and are not 
of much value. The cost of spraying and pruning the trees, he said, is 
out of proportion to their value and in his estimation the trees should 
be replaced with other trees, such as locusts, which he thought would make 
for a more attractive park. In the discussion of this matter, the Com- 
mission expressed a reluctance to destroy existing trees and accordingly 
instructed the Parks Superintendent to properly care for them, using the 
orofits from the sale of the peaches to pay the expense involved. 


(4) Wayside strips along the Quartz Mountain Section of the Klamath Falls- 
Lakeview Highway:- The Parks Superintendent advised that 74.34 acres of 
wayside timber land have been purchased along this section at a cost of 
$5340.00; also, that the U. S. Forest Service has acquired the remaining 
property that is desirable as waysides, except three small privately-owned 
tracts. He gave as his thought, in view of the fact that the Forest Ser- 
vice controls most of the wayside land alorzg this section, that it should 
have jurisdiction over the state's waysides, thus eliminating dual control 
of adjoining properties that were acquired for the same purpose. He re- 
quested authority to negotiate an exchange of the state's property for For- 
est Service land of equal value in some other location. The Commission 
approved the recommendation by unanimous vote and ordered discontinuance 
of negotiations for the acquisition of the three privately-owned tracts. 


(5) Proposed purchase of additional property along the Pendleton—John Day 
Highway in Camas Creek Canyon, Grant County:- The Parks Superintendent 
advised that investigation in connection with the Commission's purchase of 
timbered wayside strips from the Pilot Rock Lumber Company reveals that the 
company had previously sold to a Mr. L. 0. Case, a small tract containing 
18.4 acres which he thought was included in the state's purchase. The 
acquisition of this area, he said, is required to fill out the wayside 
strip, but Mr. Case will not sell for less than $2,500, alleging that he 
purchased the property for a homesite. He gave as his thought that the 
price demanded is exhorbitant and requested instructions whether or not to 
purchase the property at such figure. The Commission decided not to pour- 
chase the property. 
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ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY 


11450-A Clatsoo County 
Right of way 970 sq. ft. 


ROSEBURG-SHADY POINT SECTION, PACIFIC HIGHWAY 


6776- Young, A. J. and Cora 4.798 acres at $10.90 
Right of Way 0.642 acre at $10.00 

0.23 acre at $10.00 

164 rods fencing <t $1.00 
per rod 

Severance damage to 4.0 
acres across RR track 

Loss use powder house and 
oil building 


ANNUAL RENTAL ON U. S. GOVERNMENT PARKS 


Cleckamas County- Mt. Hood Hwy. 120.9 acres 
Josephine County- Redwood Hwy. 70.0 ecres 
Marion County- Silver Creek Falls Park 290.0 acres 
CLATSKANIE-RAINIER SECTION, COLUMBIA RIVER HIGHWAY 


11514- Shepard, Vilas L. 
Quarry Site 38.3 acres at $13.055 


CONDON-SHUTLER SECTION, JOHN DAY HIGHWAY 


11483- Bradley, W. E. 1,23 acres at $5.00 
Stockpile site Federal Land Bank fees 


HUGHES RANGH-LIGHTHOUSE SECTION, CAPE BLANCO HIGHWAY 


11506-Hughes, E.A.,T.P. and F.J. 
Gravel Pit and tauling road 0.53 acre 


COLTON SECTION, SANDY-WOODBURN HIGHWAY 


12522- Battleson Land Co., and 1.21 acre at €200.00 
Leonard R. & Latlye Mummert 44 rods new fence at 
Stockpile site $1.50 
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$00.00 Landon 


$500.00 Witt 


$75.60 Boardman 
6.88 Boardman 
35.00 Boardman 


$500.00 McChesney 


$13.65 Cozad 


€ 1.00 Lytle 


$242.00 


—66.90_ 
$308.99 McChesney 


PACIFIC HIGHWAY-JACKSON STREET SECTION, NORTH UMPQUA HIGHWAY 


11457- Young, A. J. and Cora 2,230 sqeft.(in exchange 


Right of Way for 3,205 sq.ft. to be conveyed by State end 
acquired from Schloemann Estate) 00.00 


Moving Neon sign, est. 


$109,90 Witt 
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expressions from them whether or not the development is in conformity with 
their ideas. 


The Engineer vresented for the Commission's approval a proposed budget 
of estimated highway exnerditures during the next biennium. He exolained that 
this is for use by the State Budget Director in the preparation of a general 
budget of all state activities that he is required to furnish the members of 
legislature. He advised that this budget is based on the period of the two 
fiscal years ending June 30, 1947. The Engineer also presented a budget for 
the next calendar year. He explained that it has been customary for the Com- 
mission to approve the working budget on the calendar year basis; also, that 
the State Budget Director requires a breakdown of the budget on the basis of 
salaries and wages, materials, supplies and equioment, whereas the working 
budget is broken down on the basis of class of work to be performed. The 
working budget, he stated, is now being prepared and will be presented to the 
Commission at its meeting in December, at which time he would give a full ex- 
olanation of the work proposed to be done. After careful consideration of 
the general budget items, and in view of the Engineer's explanation, Chairman 
Banfield moved the adoption of the budget as presented. The motion was second- 
ed by Commissioner Schauvop and carried by unanimous vote of the Commission. 

The Commission thereupon signed the budget as presented. 


The Assistant Attorney requested authority to acquire certain var- 
cels of real oroverty that are needed for various highway improvements through- 
out the state. He submitted a list of such proverties, together with offers 
that he recommended be made in connection therewith. After careful consideration 
of each item, the Commission approved the request, and thereupon by unanimous 
vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, ootiong have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and thct the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same 
hereby are, approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to complete 
the acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 
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QWENS STREET-MIDLAND ROAD SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 


9628- Wells, L.V. and Mary, 586 sq.ft. $ 00.00 
and Habib David Cutting off store 
front etc. 455.00 
Moving lunch room, 
cold storage room, 
kitchen, etc, 550.00 
$1,005.00 Cozad 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


11141- Jones, Paul E., Ida M, 5,000 sq.ft. at 20¢ $1,009.00 
Brackett and T.B.Jones 5,90) sa.ft. at 30 1,590.99 
Estate $2,500.99 McGallister 


1192%- Emken, Ida M., Pearl, 5,392 sq.ft. at 23¢ $1,999.39 
Hazel,Gertrude,Cecil W. 5,33) sq.ft. at 39 $1,509.39 
$2,599.99 McCallister 


1153} Sewall, Russell E. 9,599 sq.ft. at 
50.5¢ sq.ft. $5,999.99 MeCellister 


MARSHFTELD-COQUILLE SECTION, OREGON COAST HIGHWAY 


115731- Coos County 6.2 acres at $1),9) $62.99 
Right of Way 2.33 acres at $25.92(} interest) 58.25 
2.0 acres at $5.99 ( " ) 19.99 
1.28 acres at $117.3) aporox. 153.33 
$283.25 Benson 


PELICAN CITY-SOUTH 6TH STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 


11334- Baker Bros. 3.11 acres at $49.)) $124.49 
Night of Way 179,725 sq.ft. at $¢ sa.ft. 853.63 
$978.33 Cozad 


11177- City of Klamath Falls 
Right of Way 63 lots at $1.9) per lot 63.00 Cozad 


The Commission's Attorney reported that in conformity with authority 
granted him by the Commission at the previous meeting, he has commenced con- 
demnation proceedings to acquire right of way that is needed for the North 
Umpqua County Road Project in the City of Roseburg. He pointed out that while 
the Commission authorized such condemnation, it did not adopt the customary 
resolution pertaining thereto because it was not known definitely at the time 
whether or not condemnation would be required. It so happens, he said, that 
it has been necessary to condemn some of the properties in view of which the 
Commission should take formal action now "nunc pro tunc". The following 
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PACIFIC HIGHWAY-JACKSON STREET SECTION, NORTH UMPQUA HIGHWAY (Cont.) 


11458- Schloemann, Estate August 
and Sarah Schloemann 0.46 acres LUMP SUM $4,000.90 
Right of Way 3,205 sq.ft. < 93.93 
¢4,200.00 Witt 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY 


11481- Wilson, J, W. 


Right of Way 3,322 sq.ft. at 3 1/3¢ $113.63 Witt 
19817- Foster, Sam B, 2.93 acres at $509.93 $1,915.99 
Right of Way Loss or possible loss trees,shrubs 


etc, making changes in flower 

beds,re-establishing entire water 

system,including water tank 786.39 
$1,891.99 witt 


10812-A Clatsop County , 
Right of Way 2,586 sq.ft. 00.00 Witt 


10816- Greenwood, A. C. 
Right of Way 10,606 sq.ft. at 74 € 742.40 Witt 


ALTAMONT DRIVE-U.S.RECLAMATION SERVICE CANAL SECTION, KLAMATH FALLS~LAKEVIEW HWY. 


9762- Klamath Moulding Company 4,008 sq.ft. at 10¢ @ 400.80 
Right of Way shade trees, and hedge 320.90 


720.80 Cozad 


BARNES ROAD-MULTNOMAH COUNTY LINE SECTION, WOLF CREEK HIGHWAY 


3186-A Holboke, Anna M. 
Right of Wiay 0.168 acre at $1,000.00 $168.00 Collins 


3188-A Holboke, Bernard 
Right of Way 0.057 acre at $1,000.00 57.00 Collins 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY EAST 


10264-B Dempsey, Edward and Irene 
Right of Way 4.93 sq.ft. at approx. 20¢ sq.ft. $10.00 Landon 


10264-C Hill, A.J. and Effie E. 
Right of Way 9.40 sa.ft. at aporox 10f sq.ft. 10.00 Landon 
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areas east of Roseburg to mills or manufacturing establishments 
located in and near the City of Roseburg may be accomolished with a 
minimum of traffic hazard, traffic congestion and other traffic 
difficulties, the parties to this agreement have proposed and now 
contemplate the construction of a connection between said county road 
and said state highway; and 


WHEREAS, the accomplishment of said project requires the 
acquisition of real properties for right of way surposes; and 


WHEREAS, in response to a request and recommendation made 
by the United States Public Roads Administration, the State of Oregon, 
acting by and through its State Highway Commission, the County of 
Douglas and the City of Roseburg entered into a tri-party agreement 
with respect to and for the construction of seid connecting street 
or road; and 


WHEREAS, in the opinion and judg.uent of the Commission the 
construction and maintenance of said connecting road or street is 
necessary for amiwill contribute to the convenience of the general 
public and will facilitate the transportation of timber products 
from forest to mill, much of which products are to be used in the manu- 
facture of materials or things to be used in national defense; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and voting affirmatively, 
as follows: 


1. The Commission does hereby find and declare that the con- 
struction and maintenance of an access or connecting road or street 
connecting the Umpqua County Road with the Pacific Highway in Roseburg 
is necessary and will be of advantage to the general oublic in that it 
will facilitate the movement and transportation of timber products 
from forest to mill and will relieve a severe traffic hazard caused by 
the movement of such traffic over the busy thoroughfares of the City 
of Roseburg. 


2. The Commission does further find end declare that the ac- 
quisition of title to the real properties hereinafter described is neces- 
sary, is needed and is essential to the construction and maintenance of 
said proposed connecting street or road. 


3, The real properties with the names of the owners thereof, 
the acquisition of which this Commission has found and does find end 
declare is necessary for right of way purposes in connection with seid 
project, are described as follows, to wit: 
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Pe a LS ae, 


resolution in regard to this matter was adopted by the Commission by unanimous 


vote, on motion of Commissioner Schaupp which was seconded by Commissioner 
Chessman: 


WHEREAS, by virtue of the laws of the State of Oreron, the State 
Highway Gommjssian is guthorived atid empovered to-acquire ty purchase, 
agreement, domation, or by.the exercise of the po':f of eminent domain 
teal property and/or any right or -intercst,therein necessary or deemed neces- 
sary for rights of way, either for original location or for widening, 
straightening, or otherwise changing already established highways, 
whether within or without the coroorate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or 
for shops, equipment sheds, office buildings, maintenance sites, patrol- 
men accommodations, snow fences, quarry sites, gravel pits, storage 
sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding 
materials, approach or hauling roads, highway drainage, drainege tunnels, 
maintenance of unobstructed view of any state highway so as to provide 
for the safety of the traveling public, and/or for the culture of trees 
and the preservation of scenic places and other objects of attraction 
or scenic value adjacent to, along or in close oroximity to state 
highways or which may be conv aiently reached from or by a public 
highway, and/or for the development and maintenance of parks, parking 
places, auto camps, cemp sites, roadside development, recreational 
grounds or resorts, forest or timbered areas, or other places of 
attraction and seenic value, and/or for any other use or purpose 
necessary or deemed necessary for carrying out the purposes of the 
Oregon Highway Code, and/or for flight strips, airfields, access roads, 
public highways or for any other purpose designated by the United States; 
and 


WHEREAS, by virtue of subsection 32 of Section 100-115, 
0.C.L.A., the Highway Commission is authorized to "Enter into an 
agreement or agreements with any county, city, town or road district 
for the construction, reconstruction, imorovement or repair of any 
road, highway or street, on such terms and conditions as the contract- 
ing parties may mutually agree upon."; and 


WHEREAS, under the provisions of Chapter 198, Oregon Lams, 
1942, the Highway Commission is authorized to cooperate with the United 
States in the making of surveys, plans, specifications and estimates 
for and in the construction and maintenance of flight strips ind air 
fields and in the construction, reconstruction and maintenance of 
roads and bridges necessary to provide access to military and naval 
reservations, to defense industries and defense-industry sites, and to 
sources of raw materials; and 


WHEREAS, for the purpose of providing more adequate traffic 
connections between the Umpqua County Road on East Second Avenue and 
the Pacific Highway in and near the City of Roseburg to the end that 
the transvortation of logs by motor truck from forest or timbered 
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of said highway; said point being the southwest corner of that 
tract of land conveyed by that certain deed to A. J. Young and 
Cora Young as recorded in Book 100, Page 88, of Douglas County 
Record of Deeds; said point also being 164.1 feet north and 
508.61 feet west of the city street monument at the intersection 
of the center line of Winchester Street with the center line of 
North Jackson Street; thence South 64° 06' East along the south 
line of the foregoing described property recorded in Book 100, 
Page 88, of Douglas County Record of Deeds, a distance of 32.52 
feet; thence South 71° 19' West a distance of 44.85 feet to the 
right of way line of the Pacific “ighway; thence along said 

line parallel to and 40 feet distant from said highway center 
line on the arc of a spiral curve left (the long chord of which 
bears North 24° 51' East 31.49 feet) a distance of 31.5 feet to 
the point of beginning, containing 506 square feet. 


Together with the perpetual right and easement to construct, 
maintain, repair and have free access to all slopes of cuts or 
fills upon the property of the owners, for a distance of 10 
feet, outside of and adjoining on the south side of the property 
herein described, occasioned by or resulting from the construc- 
tion, operation or maintenance of a public highway and its 
appurtenances. 


Leona Cre Koff R 


A parcel of land lying in Lots 5, 6, 7, and 8 of Block 6 
of Kinney's Improved Plat in Roseburg, Douglas County, Oregon, 
and being a portion of the following described property: that 
tract of land which was conveyed by that certain deed to 
Leona Creason, Registered Title No. 3514, Torrens Transfer of 
Title Register, recorded in Book 6, Page 458, of Douglas 
County Record of Registered Titles, the said parcel bdeing de- 
scribed as follows: 


Beginning at the northwest corner of said Block 6; said 
point being 22 feet distant easterly from (when measured at 
right angles to) the center line of the Winchester Street 
connection to the North Umpqua Highway; thence South 85° 52! 
East along the northerly line of said Block 6 a distance of 
10.37 feet; thence parallel to and 30 feet distant from said 
Winchester connection center line on 4 72.32 foot radius 
curve left (the long chord of which bears South 48° 19' 40" 
East 26.04 feet) a distance of 26.18 feet; thence South 58° 
42' East along a line 30 feet distant northerly from and 
parallel to said center line a distance of 126.36 feet to 
the easterly line of said Block 6; thence South 27° 48' West 
along said easterly line of Block 6 a distance of 52.66 feet; 
thence South 6° 13' West along said easterly line of Block 6, 
a distance of 8.21 feet; thence North 58° 42' West elong a 
line 30 feet distant southerly from and parallel to said 


J E. 
Parcel ois 


A parcel of land lying in the City of Roseburg in the 
Northwest quarter (NW) of Section 19, Township 27 South, Range 
5 West, W. M., Douglas County, Oregon, and being 2 portion of 
the following described property: that tract of land which was 
conveyed by those certain deeds to John Rast recorded in Book 5 
at page 179, and Book 11, at page 267, of Douglas County Record 
of Deeds, the said parcel being described as follows: 


Beginning at a point on the existing easterly right of way 
line of the Pacific Highway, said point being oprosite and 50 feet 
distant easterly from Engineer's center line station 1601+79.23 
of said highway; said point being the northwest corner of that 
tract of land conveyed by that certain deed to A. J. and Cora 
Young as recorded in Book 100, Page 88 of Douglas County Record 
of Deeds; said point also being 215.44 feet North and 479.31 
feet west of the city street monument at the intersection of the 
center line of Winchester Street with the center line of North 
Jackson Street; thence aiong said right of way line parallel to 
and 50 feet distant from said highway center line along the arc 
of a sviral curve left (the long chord of which curve bears North 
22° 10' East 92.39 feet) a distance of 92.40 feet; thence South 
41° 44' 30" East a distance of 74.18 feet to a point 40 feet 
distant northerly from (when measured at right angles to) the 
relczated center line of the North Umpqua Highway at Station 
1+25; thence South 84° 16' East parallel to and 40 feet distant 
northerly from said relocated center line a distance of 38.68 feet 
to the center of Deer Creek; thence South O° 07' 30" West up the 
center of Deer Creek a distance of 85.85 feet to the northeast 
corner of that tract of land conveyed by that certain deed to 
A. J. Young and Cora Young recorded in Book 100, Page 88, of 
Douglas County Record of Deeds; thence North 64° 06' West along 
the north line of said property a distance of 136.22 feet to the 
point of beginning, containing 9060 square feet. 


Parcel No. 2: 


A parcel of land lying in the City of Roseburg and being in 
the Northwest quarter (NW}) of Section 19, Township 27 South, 
Range 5 West, W. M., Douglas County, Oregon, and being a portion 
of the following described property: that tract of land which was 
conveyed by that certain deed to John Rast recorded in Book 5, 
Page 179 of Douglas County Record of Deeds, the said parcel being 
described as follows: 


"Beginning at a point on the existing easterly right of way 
line of the Pacific Highway, said point being opposite and 49 feet 
distant easterly from Engineer's center line station 1601+30.3 
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on file in the office of the Clerk of Douglas County; said 
parcel being more particularly described as follows: 


Beginning at the intersection of the east line of North 
Jackson Street with the south line of East Second Avenue 
South (North Umpqua Highway); thence South 85° 52' East along 
said south line a distance of 21.84 feet; thence South 27° 
48' West parallel to and 50 feet distant from the center line 
of North Jackson Street a distance of 103.5 feet; thence North 
85° 52° West a distance of 21.84 feet to the east line of 
North Jackson Street; thence North 27 48' East along said line 
a distance of 103.5 feet to the point of beginning; containing 
2070 square feet. 


4. ‘*hat the State Highway Engineer be and he hereby is instruct- 
ed end directed to make’or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real properties, and said Engineer is further instructed to prepare and 
submit to the Legal Department necessary and adequate descriptions of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or oroperties, 
whether said properties be acquired by purchase, donation, agreement, 
or by the exercise of the power of eminent domain. 


5. That J. M. Devers, Assistant Attorney General and Attorney 
for the State Highway Commission, and George Neuner, Attorney General 
of the State of Yregon, be and they are hereby requested, authorized, 
and directed to attempt to agree with the owner or owners and/or with 
the tenants or persons in possession, if there be any, of said parcel 
or parcels of land with respect to the compensation to be paid for the 
taking of the same and the damage, if any there be, and in the event 
that no satisfactory agreement or agreements can be reached, then it is 
hereby further resolved that the Attorney General of the State of Oregon 
and J. M. Devers, Assistant Attorney General and Attorney for the State 
Highway Commission, be and they hereby are requested to commence and 
prosecute to a final determination such suit or action, or suits or 
actions, as may be necessary and appropriate to acquire title to the 
said premises and all rights therein for the purposes herein stated. 


6. That this resolution be entered in full in the minutes and 
records of this Commission nunc oro tunc as of the eleventh day of 
September, 1944. 


The Assistant Attorney brought up for discussion the policy adopted 
by the former Commission with respect to accevtance of offers of less than 
$250.00 to purchase properties that are not needed by the Highway Department. 
He advised that the former Commission set an amount of $250.00 as a minimum 
that it would consider for any such properties and inquired whether or not the 


OoT 25 1944 


30 


center line a distance of 89.2; feet; thence on a 15 foot radius 
curve left (the long chord of which bears South 57 04' 40" West 
27.02 feet) a distance of 33.63 feet to the westerly line of said 
Block 6: thence North 7? 09' 30" West along said westerly line 
of Block 6 a distance of 107.54 feet to the point of beginning, 
containing 8642 square feet. 


Ca and R_ 11461) 
Parcel No, 1: 


A parcel of land lying in Block 1 of Bushey's Addition to 
the City of Roseburg, Douglas County, Oregon, and being a portion 
of the following described property: that tract of land which 
was conveyed by that certain deed to Emma P. Cardwell recorded 
in Book 57, Page 560, of Douglas County Record of Deeds; the 
said parcel being described as follows: 


Beginning at a point on the east line of North Jackson 
Street; said point being 113.84 feet north and 38.97 feet east 
of the city street monument located at the intersection of the 
center line of Winchester Street and the center line of North 
Jackson Street; thence North 27 48! East along the east line of 


Jackson Street a distance of 21.98 feet to the southwest corner 
of that tract of land conveyed by that certain deed to 0. F. 
Matot recorded in Book 97, Page 114 of Douglas County Record of 
Deeds; thence South 85° 52! East, along the south line of said 
property a distance of 21.84 feet; thence North 27 48' East 
along the east line of said vroperty a distance of 103.5 feet; 
thence South 85° 52' East along the south line of East Second 
Avenue South a distance of 111.72 feet; thence South 62° 08 
West a distance of 216.89 feet to the point of beginning; con- 
taining 5604 square feet. 


Together with the peroetual right and easement to construct, 
maintain, repair and have free access to all slopes of cuts or 
fills upon the property of the owners, for a distance of 10 feet, 
outside of and adjoining on the south side of the property herein 
described, occasioned by or resulting from the construction, 
operation or maintenance of a public highway and its eapourtenances. 


Parcel No. 2: 


A parcel of land lying in Block 1, Bushey's Addition to the 
City of Roseburg, Douglas County, Oregon, and being all of that 
tract of land which was conveyed by that certein deed to 0. F. 
Matot recorded in Book 97, Page 114, of Douglas County Record of 
Deeds; the said parcel being described as follows: a strip of 
land 20 feet by 103.5 feet on Jackson Street, in Block 1, Bushey's 
Addition to the City of Roseburg, as shown by the official plat 
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to advantege for commercial purposes but Mrs. Martin has stated ea willingness to 
accept a deed which restricts its use for residential purposes only. He recom- 
mended acceptance of Mrs. Martin's offer subject to the restricted use of the 
property. The Engineer and the Attorney concurred. The commission approved 

the recommendation by unanimous vote. 


The Attorney brought up for discussion the exclusion of certein state- 
owned lands from the Klemath Irrigation District in Klamath County in order to 
avoid the payment of assessments. He recommended the filing of e petition with 
the district requesting such exclusion of the state's property. The Commission 
approved the recommendation and signed the petition on the following day. 


The Assistant Attorney brought up for discussion a proposed settle- 
ment of a controversy with Williem J. Donoven and wife concerning reel property 
which the Commission acquired sometime ago as right of way for a revision in 
the Willamette Highway across lends formerly owned by Frenk E. Moore, who 
subsequently sold the property to the Donovans. He explained that the settle- 
ment with Mr. Moore included, among other things, payment by the stete of an 
additional sum for the moving of a residence located on the property, improve- 
ment of the detour road that was used during construction of the highway, con- 
struction of certain guard fences end assumption by the state of certain re- 
sponsibilities with respect to a well situate on the premises end used by the 
owners in connection with the operation of their ranch. It now develops, he 
said, that the detour road is in a satisfactory condition for use by the present 
owners, ‘cho have agreed to relieve the State from future maintenance of the road 
and from the other obligations that are covered by the option if the State will 
pay them the sum of $367.50. He presented a form of agreement with the 
Donovens covering the matter and pointed out particulerly that its acceptance 
by the Commission will relieve the State from any future responsibility or 
liability in connection with this property. He also pointed out that the 
agreement has already been signed by the Donovans and recommended approval by 
the Commission. The Engineer concurred in the recommendation. The Commission 
approved the recommendation by unenimous vote and thereupon signed the egreement. 


The Assistent Attorney reported the status of negotietions for the 
establishment of a state park in the John Day fossil area. He advised that 
Mr. James Cant, one of the owners, refuses to sell his agriculturel lend for 
less than $5.00 per acre but will accept $2.50 per acre for the remainder. 
Also, that Mr. William Mascall, who also owns some of the property, rill sell 
at the rate of $2.50 per acre provided the state will not take his bottom land. 
He pointed out that if the Commission peys these owners $5.00 per acre for their 
holdings, then, in fairness, it would be necessary to pay the other property 
owners the same rate which will add considerably to the totel cost of the 
private holdings. The Commission considered it inadvisable to pay one owner 
more than others, and as 6 result of discussion instructed the Assistent 
Attorney to secure options insofer as is possible at the rete of $2.50 per acre. 
The action was unanimous upon motion of Commissioner Scheupp which was seconded 
by Commissioner Chessman. The Commission approved the action of the Assistant 
Attorney, offering present owners first refusal of grazing rights for a period 
of five years et the rete of one cent per acre per year. 
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present Commission desires to continue such policy. He explained that quite 
frequently offers of lesser amounts are received for properties that are not 
worth $250.00 and Suggested, in order to dispose of such properties, that the 
Commission reduce the minimum amount that it would consider for them. The 
Commission decided to do away entirely with the minimum amount. Motion to 

that effect was made by Commissioner Chessman, seconded by Commissioner Schaupp, 
and carried by the unanimous vote of the Commission. 


The Assistant Attorney presented an offer from Lillian Barzee to 
purchase fragmentary portions of state-owned lots in Block 34, East St. Johns 
Addition to Portland. He advised that this property is located adjacent to 
the access road leading to the Oregon Shipbuilding Corporation in North 
Portland, and is of no value for highway purposes, being outside of the 
standard width right of way. The property, he said, is worth only $52.00, but 
Mrs. Barzee is willing to pay $250.00 for it in view of the minimum price set 
by the former Commission. The Commission deferred action in the matter pending 
inspection of the property by the Engineer and his recommendation. 


The Assistant Attorney also presented the offer of E. R. Spackman to 
pay the sum of $82.00 for a small parcel of state-owned property situate 
adjacent to Interstate Avenue in Portland. He recommended sale of the property 
to Mr. Soackman if he will pay $100.00 for it and will accept a deed contain- 
ing a clause prohibiting maintenarce of billboards on the property. The 
Engineer concurred in the recomme: iation. The recommendation was approved by 
the Commission by unanimous vote. 


The Commission had under discussion the proposed sale of a portion of 
the property in Eugene that was purchased from A. D. Jones in connection with 
the acquisition of right of way for a revision of the Pacific Highway between 
Eugene and Springfield. Mr. C. W. Parker, Right of Way Agent, who was present, 
advised that he has received an offer from Mrs. Lucy Martin, Eugene, mother of 
B. A. Martin, Locating Sngineer for the Highway Department, to pay $500.00 for 
the area which lies between the revised railroad right of way and the south 
bank of the Eugene Power Company millrace. He pointed out that the former Com- 
mission paid $650.00 for this property, but in acquiring it also acquired an 
obligation to pay a portion of the cost of maintaining a bridge over the mill- 
race, the immediate repair of which is estimated to cost about $1100. He gave 
as his thought that it would be to the advantage of the State to accept irs, 
Martin's offer, because it would eliminate any responsibility in connection 
with the bridge maintenance or repair; moreover, it would eliminate the ex- 
penditure of approximately £300 to destroy the morning-;lory vines which now 
cover the property. He pointed out, however, that it would he necessary to 
give Mrs. Martin an easement for the use cf an existing roadway connecting 
this oroperty with the highway. The Engineer recommended acceptance of Mrs. 
Martin's offer. The Commission discussed the matter at considerable length 
and es a result authorized the sale of the oroperty for the amount of the 
offer. ' 


In this connection, Mr. Parker also presented the offer of Mra. Martin 
to pay $400 for a small tract of land fronting on the highway south of the 
millrace. He pointed out that this is business property which could be used 
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The Commission authorized the settlement of pending claims without charge for 
these particular items. 


A request was presented from the Oregon Electric Kaj lway Company for 
permission to erect and maintain at railroad grade crossings non-standard stop 
signs. The Attorney advised that the company has a lot of these signs on hand 
which it constructed before it realized that they were not standerd, and did 
not intend to use them. However, due to existing conditions,'it is practically 
impossible to obtain materials to construct standard signs soi the company wants 
to use the signs that they now have as a temporary expedient, and has agreed 
to change them later on when standard signs are obtainable. [he Engineer ad- 
vised that inspection of the signs reveals that they differ somewhat from the 
standard sign in that they are smaller, are constructed of wood and do not con- 
tain the required worging. He added that the signs are not objectionable and 
recommended that the company be permitted to use them as a temporary expedient 
if it will add the words "Railroad Crossing" on the face of each sign, and will 
reolace them with standard signs when requested. The Attorney concurred in 
the recommendation. The Commission approved the recommendation unanimously, 
subject to the condition that the signs are to be changed to standard signs 
as soon as the war is over. 


The Commission had under discussion the adoption of a policy with 
respect to the construction of waiting rooms for bus patrons upon highway rights 
of way or on state property adjacent thereto. The Engineer fecalled the solicy 
adopted by the former Highway Yommission, which prohibits the maintenance of 
such buildings on the highway right of way. He recommended retention of such 
policy, however, stated that he would offer no objections to! the construction of 
such waiting stations on state property beyond the limits of) the standard width 
right of way provided they are maintained properly and if the owners will agree 
to move them when requested. As a result of discussion, the| Commission decided 
not to permit construction of such waiting stations on standard width right of 
way; however, authorized the granting of permits for their construction on 
state property outside right of way limits subject to the conditions mentioned 
by the Engineer. 


The Engineer reported on his investigation of the |claim of 4r. brnfrid 
Johnson, who was injured when he fell into an open manhole on the right of way 
of the Pacific Highway near Yregon City. He advised that while there is some 
question as to the responsibility of the State, he is convinced that the State 
hes an obligation and that Mr. Johnson is entitled to a reasonable compensation 
for his injuries and losses. He recommended acceotance of Mr. Johnson's offer 
to settle his claim in full for the sum of $50.00. The Attorney concurred. 
The recommendation was approved by the Commission by unanimous vote. 


The Engineer also reported on the results of his investigation of the 
request of Mrs. Charles Redmond for construction of a stairway and bus turnout 
on the Pacific Highway West (US99W) in front of her premises 8 short distance 
west of Portland. He presented a map showing the proposed develooment which, 
he said, would cost about $400 to build, using timber construction. The 
Attorney advised that the Commission is under no legal obligation to construct 
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In this connection the Assistant Attorney presented a form of petition 

directed to the federal government requesting the withdrawal from public entry of 

government-owned land within the proposed park area, consisting of approximately 

1,609 acres. Commissioner Schaupp moved approval of the petition and that it 

be filed with the proper federal authority. The motion was seconded by Commis- 

Lote Chessman and carried unanimously. The petition was signed on the following 
BY 


The Commission approved and signed a form of release terminating, as 
of Seotember 21, 1944, Insurance Policy No. CA-24942 of Underwriters at Lloyds 
of London, Certificate No. 500 issued by Hansen & Rowland, Inc. of Yregon, cover- 
ing snow removal operations on the Columbia River “ighway through the Columbia 
Gorge, in view of the fact that this policy has been replaced by a new one. 


The Commission confirmed the oral arrangement heretofore aporoved, 
disposing of the claim of Mr. and Mrs. Verne A. Nelson, who allege damage to 
their property situate adjacent to the Pacific Highway West (US9QW) at Mile Post 
5.0, Multnomah County. This claim arises out of the flooding of the ‘elson 
oroperty by reason of the faulty functioning highway drainage facilities. lhe 
Nelsons have accepted the sum of $100 as payment in full for their losses. 


The Attorney requested instructions concerning signs that are being 
maintained by the Golden Gate Bridge and Highway District, San Francisco, 
California, on the Pacific Highway it Goshen and at Grants Pass directing travel 
to the Golden Gate Bridge. He said “st the information contained on both 

signs is correct insofar as it goes, put is misleading in that the impression 

is given that the Pacific Highway is the only available route to the Golden Gate 
Bridge. He pointed out that under present laws, the Highway Commission is made 
responsible for the @&ection and maintenanc» of directional signs along public 
highways and gave as his thought that if tne signs are to remain where they are 
then the district should be required to revise them so as to conform to the type 
and character to which the Commission believes the motoring public is entitled. 
After discussion, the Attorney was instructed to ask the District to change the 
signs to meet the Oregon requirements, otherwise to remove them from the high- 
way right of way. 


The Attorney brought up for discussion the question whether or not to 
make a charge for equipment rental, insurance, etc., in connection with future 
billings to secure reimbursement for expense of repairing highway facilities 
damaged by private parties. He advised that past practice has been to include 
such items but recently insurance adjusters have interposed objections to the 
oayment of such expense alleging that it is not a just charge. Several ca3es 
are now pending, he said, which involve this feature, and in each instance the 
insurance adjuster has refused to approve the payment of rental on the state 
ecuioment that was used in connection with the repair work. In the discussion, 
it was brought out that the repair work undoubtedly would have cost much more 
if it had been done by contract. Chairman Banfield suggested that this feature 
should be brought to the attention of the insurance companies who should be 
asked how they preferred the work done, by state forces or by contract. The 
suggestion was approved by the Commission by unanimous vote and the Attorney 
was instructed to follow such procedure in the settling of future claims. 
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same, there being insufficient room on the existing right of way to accommodate 
the walk, The Commission approved the recommendation unanimously. 


Mr. Floyd Cook, Executive Secretary of Highway Traffic Advisory Com- 
mittee, was present and reported a proposal by certein timber concerns to 
publicize the Martin-Decker weighing scales that they are using in connection 
with their logging operations. Mr. Cook advised that these companies cre well 
pleased with the scales, the use of which, they state, has resulted in the 
delivery of more logs to the mills with less overloads than heretofore, and 
went to give the matter publicity if no objections thereto are offered by the 
Highway Commission. He particularly referred to the operations of the Hammond 
Lumber Company in Linn County and of the Gecr,«- Gray Logging Company in 
Clatsop County. He was instructed by the Commission to inform these companies 
that the Highway Commission has no objection to their bringing this matter to 
public attention provided the Highway Commission is kept out of the picture. 


ene «gibaae ‘ 
* 
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The meeting adjourned at 5:00 p.m. to reconvene tHe following 
morning at 9:00 a.m. in the Stock Exchange Room of the Imperjial Hotel. 


Portland, Oregon, October 24, 1944 


The State Highway Comnicsizn reconvened in regular session at 
9:00 a.m. in the Stock Exchange Room of the Imperial Hotel with all Com- 
missioners, the State “ighway Engineer, the Attorney and th Secretary 
present. Bids as follows for highway construction and purchase of property 
were opened and read by the Secretary in conformity with prewiously published 
notices, following which Chairman Banfield announced that a rds would be made 
at 3:00 p.m. in the same room: 


COLUMBIA RIVER: AND MIST-CLATSKANIE HIGHWAYS 
CLATSKANIE ROCK PRODUCTION PROJECT 


Goodat Crane & Trucking Service, Portland $24,120.50 
+Rogers Construction Company, Dayton, Washington 24,755.00 
*J, S, Risley, Milwaukie 26,110.00 

**D, F, Whittaker, Seattle, Washington 27,920.90 

Vernie Jarl, Gresham 28,045.90 

+E. C. Hall Co., Portland 30,550.00 

+Babler & Conley, Portland 32,220.90 


+ Bidder will not accept this project alone 
* Lump sum reduction of $5,000.00 if also awarded Clatskanie Army Works 


Access Road Project. 
** Lump sum reduction of $1,000.00 if also awarded Clatskanie Army Works 


Access Road Project. 


the facilities, although it has the legal authority to do so if it wishes. He 
pointed out, however, that if the state constructs the facilities then it would 
be the state's obligation to maintain them and the state would also be liable 
in the event of accidents occurring. The Commission expressed disapproval at 
assuming such obligation, however deferred a definite decision until the follow- 
ee when Mrs. Redmond is scheduled to appear for a discussion of the 
matter. 


The Commission had under discussion the appointment of a member of the 
Advisory Committee on Travel and Information Matters, to replace Mr. Ed Miller, 
Eugene, deceased. Commissioner “hessman suggested the name of Mr. William 
Tugman, Editor of the "Register-Guard", Eugene. The suggestion was approved 
by the Commission unanimously. The Secretary was intructed to notify Mr. 
Tugman of the appointment. 


The Secretary presented a letter from the County Court of Klamath 
County requesting state maintenance of the Crescent Lake County Road from the 
Town of Crescent Lake to its connection with the Willamette Highway, a distance 
of about two miles, including snow removal, The Court points out that this is 
an isolated section of county road which the County cannot proparly maintain 
without excessive cost and expense and advises, if the Highway Commission will 
authorize state crews to perform the maintenance and snow-removal operations, 
the County will reimburse the State for all costs incurred therefor. It was 
brought out in the discussion that this is the only road in the nerth end of 
Klamath County that the County is obliged to maintain and the cost to maintain 
it properly is excessive due to the fact that it is about 100 miles from the 
County's shops in Klamath Falls. The Engineer recommended, in view of these 
circumstances, approval of the County Court's request. After discussion, the 
Commission aporoved the recommendation by unanimous vote. 


The Engineer reported on the suggestion of Fred G. Potter, Enterprise, 
for construction of a water-grade highway down the Grand Ronde River from 
Elgin, through the Town of Troy, to a connection with the Enterprise-Lewiston 
Highway at the Washington state line. The Commission considered that it would 
be impossible to finance the construction of such a highway for many years, 
particularly in view of the large expenditure thet must be made to complete the 
“nterprise-Lewiston Highway to state highway standards; also, that even then 
the justification of this road would depend upon the volume of traffic that . 
would use it. The ngineer was instructed to inform Mr. Potter accordingly. 


A request was presented from School District No. 85, Soringfield, 
Oregon, for sidewalk construction along the north side of the McKenzie High- 
way from Paramount Market, near the east city limits of Springfield, to its 
junction with the Emery County Road, a distance of about .4 mile, as an 
accommodation and safeguerd for school children who are obliged to walk to 
and from school on this highway. The Sngineer advised that this road carries 
a considerable volume of traffic, including numerous logging trucks, and that 
a hazardous condition actually exists for pedestrians. He estimated that it 
would cost sbout $400 to construct a sidewalk and recommended approval of the 
expenditur. provided the property owners will donate right of way for the 
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NEHALEM AVENUE, CITY OF ROCKAWAY 
REPLACE TIMBER BRIDGE WITH CONCRETE PIPE 


Dolan Construction Company, Tillamook $1,941.00 
Vernie Jarl, Gresham 1,974.50 


SALE OF TRACT OF LAND IN COTTAGE GROVE 
Signal Oil Company $2,155.00 
SALE OF TRACT OF LAND NEAR TOLEDO 
NO BIDS RECEIVED 
The Commission had under consideration for approval resolutions from 
the city councils of the following cities and towns describing plans for the 


improvement of city streets with funds made available under the State Tax Street 
Fund Law (Chapter 371, Oregon Laws, 1943): 


Bandon Jordan Valley Talent 
Canyon City Mitchell Turner 
Eagle Point Phoenix Umatilla 
Gearhart Port Orford Wallowa 
Gladstone Richland Yoncalla 
Hermiston Riddle J 


The Engineer advised that he has examined the plens and has found them to be 
in conformity with the legal requirements and that they meet with his approval. 
Following discussion, the Commission approved the respective inorovement vro- 
grams and thereupon, by unanimous vote, adopted the following resolution 
relative thereto upon motion by Commissioner Chessman which was duly seconded 
by Commissioner Scheupp: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar 
year 1944 for street purposes as provided in said law the several sums 
or amounts set opoosite the names of the respective cities or towns: 


Bandon - - ----- - $1,378.93 Port Orford - - - - - $1,036.94 
Canyon City ----- 428.51 Richland -- - - - - - 348.85 
Eagle Point - --- - 333.74 Riddle- ------- 293.92 
Gearhart - ----- - 38,13 Talent- ------- 523.28 
Gladstone- - - - - - - 2,237.33 Turmer- - ------ 568.60 
Hermiston- - - - - - - 1,102.87 Umatilla- - - - - - - 508.17 
Jordan Valley- - -- - - 376.32 Wallowa - - - - - - - 1,150.94 
Mitchell ------- 300.78 Yoncalla- - - - - - - 380.44 
Phoenix- ------- 593.32 
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COUNTY ROADS IN COLUMBIA COUNTY 
CLATSKANIE ARMY WORKS ACCESS ROAD PROJECT 


Using Aspahlt Using Tar 
*Rogers Construction Co., Dayton, Wn. $28,272.00 $28, 264.90 
*D. F. Whittaker, Seattle, Wn, 29,521.00 30,097.00 
Goodat Crane & Trucking Service, Portland 32,643.00 32,595.00 
*E. C. Hall Co., Portland 34,363.00 34,295.00 
*Babler & Conley, Portland 35,270.00 
J. S. Risley, Milwaukie 36,130.00 


* Bidder will not accept this project alone. 


COMBINATION BIDS FOR: 
(1) CLATSKANIE ROCK PRODUCTION PROJECT 
(2) CLATSKANIE ARMY ACCESS ROAD PROJECT 


Rogers Construction | 


Co., Dayton, Wn. B24 755.00 $53,919.99 Tar 
D. F. Whittaker, weer . - 


27,929.99 | 29,521.99 _| 56,441. 2Asph. 


H 
ing Co., Portland | 24,129.59 | 32,643.22 56,715.59 Tar | 
ay sley, ‘petit cies pean a eee 

Milwaukie —____ | 26,129.99. | 36,192.29| ~ = - y).__| 57,249+29Asph. | 


E. C. Hall Co., Faget 
ortiand __—_—‘| 39,559-39_| 34,363.99! 34,295.99| | 65,845.99 Tar | 
Babler & Conley, 


| Portland | 32,220.00 | 35,270.00 67,490.00 Tar 


PACIFIC HIGHWAY AND NORTH UMPQUA COUNTY ROAD. 
ROSEBURG ACCESS ROAD PROJECT 


Chas. Shannon & Son, Roseburg $50,954.00 
Salem Sand & Grivel Co., Salem 53,919.50 


THE DALLES-CALIFORNIA HIGHWAY 
NORTH NINTH STREET (KLAMATH FALLS) SECTION 
CONCRETE CURB 


Angelo A. Doveri, Klamath Falls 
Tru-Mix Concrete Co., Medford 
Clifford A. Dunn, Klamath Falls 
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Turner - B Street, 2nd Street, C Street, the unnamed street 
in front of the school, 5th Street, Sunnyside Road, 2rd 
Street, D Street 


Umatilla - Railroad Avenue, E, F, and G Streets 


Wallowa - Holmes Street, Storie Street, Alder Street, Spruce 
Street, Clairmont Street, Dougles Street, Fifth Street, 
First Street, and the old highway route 


Yonealla - lst Street, Apnlegate Avenue, 4th Street, 5th 
Street, A Street, B Street, C Street, and D Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named 
respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities «nd towns, 
as evidenced by aprropriate resolutions by them respectively adooted 
and thereafter filed with this Commission, shall be and is deemed an 
aporopriate and proper conformance with the requirements of said law 
by said cities and towns individually so as to qualify each to receive 
and use the fund to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 24th day of October, 1944. 


The Engineer presented 2 list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
end the amounts allocated for each. After due consideration the Commission 
authorized and instructed the Engineer to make such surveys on various sec- 
tions of the highways of this state, which said sections of highways, together 
with their identifying survey numbers end the amounts authorized and allocated 
for such Survey expenditures, are as follows: 


Tyoe of Prefix 
Surv. N Cc Section Highw Authoriza 
Prospecting 1-1440 Baker & 
Grant John Day Highway lst - $ 100.00 
Slide 10-1443 Douglas 2$ miles south of Tahkenitch 
River Bridge, Oregon Coast 
Highway lst - $ 220.00 
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AND, WHEREAS, each of said cities and towns has, by approori- 
ate action evidenced by resolution or other official instrument, 
certified conies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


City of Bandon - Seventh Street West, Cliff Street, Ogden 
Avenue, June Avenue, First Street North, Harlem Avenue, 
Caroline Avenue, Third Street East, Fillmore Avenue, 
Elmira Avenue, Oregon Avenue, Fourth Street Nest 


of Canyon City - Washington Street, Main Street, Park 
Street, Izee Street, Bridge Street, Clay Street 


of Eagle Point - lst, 2nd and 3rd Streets and County 
Road in original plat of Eagle Point, Main Street, 
Rogue River Avenue, Cameron Avenue, and 3rd Street in 
Central Addition 

City of Gearhart - First Street, Sixth Street, llth Street, 
12th Street, 13th Street, Cottage Avenue, Ocean Ave- 
nue, Marion Avenue and Hage: Avenue 


Gladstone - Hereford Street, Harvard Avenue, West Gloucester, 
Portland Avenue 


Hermiston - Ridgeway Avenue, Gladys Avenue, Hurlburt Avenue 
Second Street East, Third Street East and First Street 
West 

Jordan Valley - California Street and Blackaby Street 


Mitehell - Nelson Street, High ~-ir: ‘, . Rosenbaum Street, 
and Folston Alley 


Phoenix - Church Street 


Port Orford - Washington Street, llth Street, Idaho Street, 
16th Street, Jackson Street 


Richland - Main Street 
Riddle - 4th Street 


Talent -— Gibson Street and "I" Street 
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the progress of the work. It was his thought that these reasons 
justify the granting of an extension of time without penalty and 
so recommended. A letter was presented from the Public Roads 
Administration concurring therein. The Commission approved the 
recommendation by unanimous vote. 


D.C. & A. L. Williams, Contract “o, 2663, for rock production 
on the Metolius-Redmond Section of The Dalles-California dighway 
in Deschutes and Jefferson Counties, requested an extension of 
time of 21 days, from August 31 t> September 21, 1944, within 
which to complete this project. They alleged that their failure 
to complete the project within the specified time limit was 
occasioned by scarcity of labor. The Engineer advised that the 
reason given by the contractor for overrunning the time limit is 
correct, also, that the State has not been seriously handicapped 
by reason of the delay and has not incurred any extra expense 
for engineering supervision. 4e recommended that the extension 
of time requested be granted without penalty. The recommendation 
was approved by unanimous vote of the Commission. 


In connection with the discussion of this subject the question of 
checking into the liability of the bonding company was considered. ‘the 
Attorney advised that, as instructed by the Commission at the previous meeting, 
he has given tiuis matter some study and it is his suggestion that contractors 
be required to request extensions of time and accompany the same with the 
written consent of the surety prior to the expiration of time limit specified 
in the contract, otherwise there is a possiblity that a bonding company in 
some instance may refuse to accept liability for claims incurred against the 
work after the specified time has exoired. He gave as his thought that a 
contractor who does not secure an extension of time before the specified time 
limit has expired should be stopped from performance of any further work until 
this requirement is satisfied. The Commission approved the Attorney's 
suggestion upon motion by Commissioner Schaupp who moved that the Attorney's 
suggestion be adopted and that the matter be handled in such manner hereafter. 
The Attorney was instructed to outline in writing the procedure to be followed, 
for future guidance. 


The Engineer reoorted that Contracts Nos. 2559, 2675, 2679, 2683, 
2688 and 2690, for the construction of state highway projects, have been 
completed according to the requirements of the contracts of modifications 
thereof, and that said jobs are now ready for acceptance. The following 
resolution accepting the above orojects was offered and adopted by the 
unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


ed 
> 
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SURVEYS (Cont.) 


Type of Prefix 
Survey No. County Section and Highway Authorization 


Querry & 
Etockpile 11-1416 Gilliam John Day & Wasco-Heppner Hwy. lst-$ 300.00 


Prospecting 113-1429 Harney Diamond Valley Sec. No. 441 I1st-$ 300.00 


Plans 15-1448 Jackson Connection of Central Ave. to 
Front Street in vicinity of 
12th and 13th Sts., Medford, 
Pacific Highway. lst-$ 


Quarry & 
Stockpile 30-1455 Umatilla Old Oregon Trail, Hermiston 
and Lexington-Echo Highways Ist-$ 


Quarry & 
Stockpile 130-1456 Umatilla Weston-Elgin and Wallowa Lake 
& Union Highways 1st-$. 


Prospecting 9-1453 Deschutes Between Bend and Millican, 
Central Oregon Highway lst-¢ 


Re-establish 

Centerline 112-1423 Josephine Powers Ranch-Powell Creek 
Section, Williems Sécondary 
Highway No. 261. lst-< 


Plans 18-1473 Klamath North Ninth Street, Klamath 
Falls lst-€ 100.00 


Plans 23-1434 Malheur Hope-Cairo Junction Section, 
Centrel Oregon Highway Ist-€ 150.90 


R/W 26-1476 § Multnomah 
&Washington Willamette Stone Park lst-$ 75,90 


Consideration was given by the Commission to the following requests 
for extensions of time within which to complete highway contracts: 


Erickson Paving Company, Contract No. 2559, fos grading and 
paving the Tongue Point «ction of the Columbia River “ighway in 
Clatsop County, requested -1 extension of time from December 31, 1942 
to September 8, 1944 withia which to complete this job. The 
company gave no reasons ‘or failure to complete the project with- 
in the svecified time limit. The Engineer advised that the 
contractor failed to complete the contract as originally planned 
because of labor difficulties and many slides that occurred during 
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the secondary highways that it would take over, which is estimated to cost 
$37,600, and maintenance of these roads which is estimated to cost $2600 
annually, He pointed out that the secondary highways within Camp Adair 

were not deeded to the federal government when Camp Adair was constructed 
but are still on the state secondary highway system and are under the control 
of the State Highway Commission, so the Commission and the county have the 
legal authority to make the exchange if they so desire. He also pointed out 
that the Army was responsible for the damage to the secondary nighways and 
there are possibilities that federal funds can be obtained to pay for the 
repairs. W. H. Lynch, District Engineer, Public Roads Administration, who 
was present, mentioned that the State is obligated to maintain the Monmouth- 
Bridgeport-Pedee oad if the county will not assume this responsiblity. The 
State Highway Engineer advised that action at this time is required because 
immediate repairs are necessary. He suggested if a decision cannot be reached 
at this meeting that the county be notified by letter to maintein the county 
road, Chairman Banfield gave as his thought that the State should not be 
required to assume the maintenance of the county road in addition to the 
secondary highways. Judge Vanliell stated that the county is willing to ex- 
change roads "even up" if the secondary highways sre repaired, but the county 
is not willing to make the exchange unless the secondary highways are put 
back in their original condition. He agreed with Chairman Banfield that it 
would not be fair for the state to assume the obligation for maintaining all 
three roads. 


In the further discussion 5f this matter, it wes brought out that 
these secondary highways are in need of immediate repairs, that are estimated 
to cost about $5,000, and unless this work is done now the roads will not be 
passable this winter. Commissioner Chessman suggested that the state might 
make $5000 immediately available to the county for such purpose, pending 
conclusion of the exchenge provosal. The suggestion was approved by Commis~ 
sioner Schaupp and also by Chairman Banfield, who stated that the state's 
contribution would be in cash and that the county could spend it as it sees 
fit in the maintenance of the secondary highways under discussion, He pointed 
out, however, that by such contribution the state would be assuming a $51,000 
obligation rather than $46,000 and the county $32,600 rather than $37,600, in 
the event the exchange of highways materializes. The County Court appeared 
favorably impressed with this proposition and agreed to give the Commission 
a definite answer later in the session. After retiring for a few moments for 
a private discussion of the matter, Judge VanWell reappeared before the 
Commission and reported that the County Court is agreeable to make the exchange 
on such basis, if the Commission will helo the county in securing reimburse- 
ment from the federal government for the cost of repairing the secondary high- 
ways. The Commission agreed to do this, and it was understood that the 
entire matter would be covered by 4 written agreement between the county and 
state. 


During the discussion of the foregoing subject question arose as to 
the Gommission's agreement with the county with respect to the maintenance of 
county roads in the vicinity of Independence that were being damaged by 
trucking operations of State and Army contractors engaged in construction 
work at and near Camp Adair. The Engineer was instructed to report the 
status of the agreement at the next meeting of the Commission. 
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Contract No. 2559, with Erickson Paving Co., for grading and 
oaving on the Tongue Point Section of the Columbia River Highway 
in Clatsop County; completed on September 8, 1944. 


Contract No. 2675, with Western Rock Company, for resurfacing 
and furnishing crushed rock in stockpiles on the Rhea Creek- Rock 
Creek Section of the Heponer-Spray Secondary Highway in Morrow 
County; completed on July 10, 1944. 


Contract No. 2679, with Babler & Conley, for furnishing crushed 
rock in stockpiles on the Beaver Marsh-Fort Klamath Section of 
The Dalles-California Highway in Klamath County; comoleted on 
Seotember 18, 1944. 


Contract No. 2683, with Western Rock Comoany, for furnishing 
crushed gravel in stockpiles on the Meacham-LaGrande Section of 
the Old Oregon Trail in Umatilla and Union Counties; completed on 
August 26, 1944. 


Contract No. 2688, with Babler & Conley, for removal of 
detritus encroachment on the Oneonta Section of the Columbia River 
Highway in Myltnomah County; completed on September 15, 1944. 


Contract No. 2690, with Western Rock Company, for oiling 
Sheridan City Streets in Yamhill County; completed on August 24, 
1944. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby accepted and final payment in con- 
nection with each is hereby authorized. 


The County Court of Polk County represented by County Judge Herman 
Van “Yell and County Commissioners Fred Gibson and H. H. Brant came before the 
Commission regarding exchange of secondary highways at Camp Adair. The 
Engineer suggested the following changes: 


That the Commission take over as a state secondery highway the new 
county road which wes constructed along the north and west boundaries of 
Camp Adetr from M onmouth to Pedee, about 12.9 miles in length, and turn 
over to Polk County for future maintenance thet portion of the Kings Valley 
Secondary Highway No. 190 which extends east from Pedee, and that portion of 
the Dallas-Kings Valley Secondary Highway No. 191, which lies within the 
borders of Comp Adeir, a total of 14.1 miles. By such an exchange, he said, 
the county would be assuming the maintenance of 14.1 miles of road and the 
state 12.9 miles, however, the state would also assume the obligation to com- 
slete the county road into Monmouth, which is estimated to cost about $46,000, 
together with the maintenance of such road, which is estimated to cost 
*10,990 anmually, The county's exnense, he said, would consist of revairing 


ocT £4 1944 


122556 


Banfield exolained the action taken by the Commission on the previous day with 
respect to the establishment of the "Myrtle Tree Lane". The Committee ex- 
pressed its hearty aporoval of such action. 


With respect to the establishment of the small park west of Portland, 
he advised that he contacted the chairman of the Board of County Commissioners 
relative to ne construction of a parking area adjacent to Skyline Boulevard 
and gathered from the discussion that there is a question as to the county's 
authority to spend its money for this purpose in view of the fact that the 
area is not owned by the county. The Attorney suggested that this feature 
could be disposed of by deeding the varking area to the county. The Com- 
mission approved the suggestion and instructed the Engineer to prepare a des- 
crintion for insertion in the deed. The Attorney advised that he has prepared 
and forwarded to the Committee the deed transferring the park area to the 
stete but it has not as yet been returned. Mr. Loeb acknowledged receipt of 
the deed and advised that he would have it signed as soon as possible. 

(Mr. Tom H, West, member of the Board of County Commissioners, appeared before 
the Commission later in the session and advised that the county would assume 
the obligation of preparing the parking cree.) 


Mrs. Charles Redmond came before the Commission in regard to the 
constru¢tion of a stairway and parking olace for buses in front of her res- 
teurant on U.S. Highway 99W a short distance west of P,rtland. She presented 
two petitions signed by numerous property owners of Multnomah County, en- 
dorsing her request. The Engineer pointed out briefly what Mrs. Redmond 
has in mind and advised that former Highway Commissions had never seen fit 
to approve such installations except in a very few instances years ago, 
when a few were installed as partial consideration in connection with right 
of way settlements. He exhibited a olan for the proposed stairway, 
which he estimated could be built for about $185.00 although an additional 
exnenditure of about $100.00 would be required, he said, to install a light 
so the stairs would be visible during hours of darkness. The Attorney 
aivised that the Commission is not legally obligated to construct such 
facilities although it has the euthority to do so if the facilities ere 
needed for the convenience and safety of the general oublic, but not for 
orivate gain. He pointed out that if the state constructs the stairway then 
it would be responsible for the maintenance of the seme and would be liable if 
an accident occurred as a result of the presence of the stairway on the high- 
way proverty. Chairman Banfield stated that he did not care to pass judgment 
on this matter until he has been informed fully as to the obligations and 
liabilities that the state would assume if the stairway were constructed. 
Commissioners Chessman and Schaupp concurred. The Attorney was thereupon in- 
structed to advise the Commission fully with respect thereto. 


The Engineer reported the need to post the Vine Maple Bridge over 
the Nehalem River, at Mile Post 103-03.75, Fishhawk Falls Secondary Highway, 
Clatsop County, for a maximum load limit of 10 tons in order tr carry this 
structure over the winter. He recalled that bids for the repair of this 
bridge were received by the Commission on September ll, 1944, but were re- 
jected, and he considers it {inadvisable to re-advertise the oroject at this 
time, because he is fearful that high water in the river at this time of 
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Mr. George P. Stadelman, Mayor of The Dalles, and Mr. 0. W. Gustafson, 
Manager of the Port of The Dalles, appeared before the Commission regarding 
the adoption of a permanent route for the Columbia River Highway through The 
Dalles and the completion of the Lewis and Clark monument at The Dalles city 
limits. Mr. Stadelman advised that industrial development along the 
Columbia River frontage in The Dalles is being hindered because of the lack 
of definite information as to where the highway will be located, and urged 
the Commission to adopt a permanent location so development can proceed pro- 
perly. He gave as his thought that the proper location for the highway is 
along the river frontage where it will bypass the city's business district. 
The Engineer advised that 2 location survey has not as yet been made through 
The Dalles, but two routes are under consideration, one of which is along the 
river frontage and the otherbdowthe bluff above thebusinessdistrigt. Heestime ted that 
it would cost approximately $6,000 to make the survey, which, he said, would 
include investigations for a "through" highway and consideration of river- 
front development. He recommended that the Commission authorize the survey 
now to determine the facts. Chairman Banfield pointed out that monies 
available to the Commission are limited and there is a question whether or 
not sufficient funds will be available to undertake this project, taking into 
consideration the meny projects that have been requested and the fact that 
it would take an enormous amount to satisfy everyone. He gave as his personal 
thought that the Commission should give preference to the reconstruction of 
the highway west of The Dalles before underteking an improvement within the 
city. H» even, he added, the adoption of a iocation through The Dalles is 
important enough to justify a survey now, although the Commission will not 
commit itself as to when construction will be undertaken. Commissioner 
Schaupp concurred, stating that the people should know where the highway is 
to be located so they can develop their properties accordingly. The loca- 
tion survey was thereuovon suthorized by the Commission by unanimous vote. 


Mr. Stadelman then brought up for discussion the matter of completing 
the Lewis and Clerk monument. He advised that this work was started several 
years ago as a W.P.A. project and about $70,000 of city and government money 
was spent in connection therewith, but the job was not finished and in its 
present condition creates an eyesore which the city wants to eliminate. 
Estimates of cost to complete the job are now being prepared, he seid, and 
the city will do the work if it is not going to be too expensive, otherwise 
the city will destroy the work already accomplished. He inquired whether or 
not the Commission would object if the city destroyed the present work. 
Chairman Banfield advised that the Highway Commission will offer no objections 
to the elimination of this eyesore. However, he wished it understood that 
the state will not contribute any funds toward the costs involved. Commis- 
sioners Schaupp and Chessman concurre’. 


A group representing the Recreational Resources Committee of the 
Portland Chamber of Commerce, consisting of Alfred A. Loeb, Chairman, H. E. 
Waterbury, John Carter, K. Wolfe, R. T. Moore and Art Kirkham, was present 
and discussed with the Commission matters pertaining to the establishment of 
a "Myrtle Tree Lane" along the Coos Bay-Roseburg Highway between Coquille 
and Myrtle Point, and the establishment of a small state park at the inter- 
eection of Willamette Meridian and Base Line just west of Portland. Chairman 
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FISHHAWK FALLS SECONDARY HIGHWAY No, 103 
103-03.75 “Vine Maole" Bridge over Nehalem River 10 tons 


SILETZ SECONDARY HIGHWAY No, i81 
181-20.66 "Ojalla" Bridge over Siletz River 5 tons 
181-23.10 "Fuller" Bridge over Siletz River 5 tons 


IT IS FURTHER ORDERED, that these rules and regulations 
as made and found by the State Highway Commission under the pro- 
visions of Section 115-394 0.C.L.A., shall be in full force end 
effect from the twenty-fourth day of Vctober, 1944, until rescinded, 
modified or revoked by order of the State Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a 
conspicuous manner and place at each end of the above-named bridge 
structures, so that said notice can be readily seen end read, which 
notice shall state plainly the limitations ond prohibitions of the 
traffic hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that a certified cooy of this 
order be furnished to the County Court of each county in which any of 
said highways sre located, and thet a certified copy of said order be 
furnished the Superintendent of the Department of State Police for 
his information. : 


In this connection, the Engineer requested euthority from the Com- 


mission to oost for reduced loads bridge or other highway structures that are 
in a weakened condition and unsafe for traffic, without first securing the 
Commission's avnroval for such posting. He also requested authority to make 
minor repairs on such structures before consulting the Commission in order to 
restore the structures to a safe condition without excessive delay. ‘he Com- 
mission approved the request and thereupon by unanimous vote adonvted the 
following resolution with regard thereto upon motion by Commissioner Chessman, 
which was seconded by Commissioner Schaupp: 


RNA 2 yd cree 


"HEREAS, for the purpose of insuring, in so far as feasible 
and practicable, safety to the general oublic, it is the opinion of 
the Commission that bridges and other highway structures should be 
frequently inspected, and when defects or other imoairments are found 
or are otherwise disclosed promot and effective measures should be 
emoloyed for the ourpose of correcting all such defects or impairments; 
and 


WHEREAS, notwithstanding constant inspection and observation 
of bridge and other highway structures sudden destruction or sub- 
stantial imoairment is often caused by the movement thereover of ex- 
cessive and unauthorized loads, thereby requiring the promot imoosition 
of restrictions with respect to load and speed limits vending the re- 
pair or reconstruction of the damaged structure; and 
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the year will damage false work and increase the cost of the work. He recom- 
mended vosting of the bridge for 10-ton loads until such time as the repairs are 
completed. The Commission approved the recommendation by unanimous vote. 


The Engineer also asked the Commission to confirm the posting of two 
bridges over the Siletz River on the Siletz Secondary Highway for 5~ton load 
limits pending repairs that are now under way. The Commission approved such 
posting. The following resolution reducing the load limit on both highways was 
adopted by the Commission by unanimous vote upon motion by Commissioner Chess- 
man, which was seconded by Comm'ssioner Schauno: 


WHEREAS, the roads or highways hereinafter named have been 
designated and declared to be and are State Highways and have been im- 
oroved and are being maintained by the State Highway Commission, our- 
suant to the laws of the State of Oregon as state highways; 


AND WHEREAS, on each of the said state highways, and on all 
of them, there are located certain bridge structures which, in the judg- 
ment of the State “ighway Commission, are incapable of safely carrying 
the traffic to which they are being subjected, and in order to orotect 
said bridge structures against damage and injury and in order to safe- 
guard traffic over said bridge structures it is deemed and is the judg- 
ment of the Highway Commission and said Commission finds that it will 
be for the best interests of the said bridge structures and each of them 
and of the traffic which uses the said bridge structures that the max- 
imum weights now vermitted and authorized by law be reduced; 


AND WHEREAS, the State Highway Commission has, after due in~ 
vestigation, determined and found and it is the judgment of the Com- 
mission that the maximum gross loads which shall be permitted uoon any 
single span of any of the said structures at any time shall be reduced 
and fixed as in this order or»videc. 


4 
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NOW THEREFORE, the premises being in part as above stated and 
the State Highway Commission having as a result of due investigation 
found that the bridge structures above referred to and hereinafter 
designated are incapable of safely sustaining or supoorting a total 
gross load in excess of that svecified in the table given hereinbelow: 


IT IS HEREBY ORDERED, that the total gross weight of combined 
load and vehicle which at any one time shall be vermitted upon any 
single or individual soan of the bridge structures hereinbelow designated 
shall not exceed the limits given and set forth hereinbelow. In com- 
outing the total weight of any single vehicle, the total gross weight 
of any trailer or trailers attached to said vehicle shall be considered 
as a component part of the total gross load and shall not be considered 
as a separate vehicle. This combined gross weight shall not exceed the 
limits given hereinbelow, to wit: 


5. This resolution shall be entered in the minutes snd 
records of the Commission as of the 24th day of October, 1944. 


The Commission had under discussion the adoption of a resolution 
prohibiting the parking of motor vehicles along or adjacent to the Oregon 
Coast Highway in the Town of Gardiner and at the Schofield River Bridge south 
of Reedsport in conformity with the action taken by the Commission at a pre- 
vious meeting. The following resolution was offered and adopted by the 
unanimous vote of the Commission unon motion by Commissioner Schaupp, which 
was seconded by Commissioner Chessman: 


WHEREAS, it has been brought to the attention of the 
Commission by the State Highway Engineer that cars are being parked 
for long periods of time along eni adjoining the Oregon Coast 4igh- 
way at the following points: in the town of Gardiner and at the 
Schofield River Bridge in Reedsport; and 


WHEREAS, it appears that the highwsy as constructed et 
said puinte isnot xf. sufficient width to permit the oarking of vehicles 
gn the shoulder or adjacent to the sioulder and at the same time 
afford to the traveling public a. necessary and reasonable degree 
of safety; and 


WHEREAS, it is the opinion of the Commission that because 
of said conditions and facts the parking of cars along the highway 
within said areas should be vrohibited so thet there may be afforded 
reasonable safety to traffic; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being oresent and voting affirmatively as 
follows: 


1. That the parking of motor vehicles along or adjacent 
to the westerly side of the Oregon Coast Sighway in the Town of 
Gardiner between Highway Engineers Station 621+00, M. P. 223.42 
and Highway Engineers Station 626+75, M. P. 223.31 hereby is pro- 
hibited until such time as conditions may make possible the riden- 
ing and reconstruction of said highway; and that like parking of 
vehicles on either side of said highway in the Town of Reedsport at 
the following points towit: on the easterly side of the highway 
from a point 500 feet north of the Schofield River Bridge to a ovint 
500 feet south thereof, and on the westerly side of the highway 
from the north end of said Schofield River Briige to e point 300 
feet north thereof, hereby is prohibited for a like period. 


2, Thst the Engineer be and he hereby is directed to 
place or cause to be placed at the termini of said sreas ani et 
such cher olaces between said termini as in his opinion msy be 
necessary approoriate signs werning the motoring public of the pro- 
hibition against parking within saij aress. 
ooT2£4 1944 


WHEREAS, oftentimes conditions with respect to damaged or im- 
paired bridge structures are such that immediste consideration and action 
by the Commission is not possible, therefore for the purpose of pronerly 
safeguarding the public it is deemed by the Highway Commission neces- 
sary and proper that certain authority be vested in the State Highway 
Engineer and certain duties prescribed for his performance; 


NOW, THEREFORE, BE IT AND IT HEREPY IS RESOLVED by this Com- 
mission, all members being present and voting affirmatively, as 
follows: 


1. The State Highway Engineer be and he hereby is instructed 
to make or cause to be made as often as good engineering and pre- 
vailing conditions require or warrant an inspection of all bridge 
structures on state highways, the results of which said study and in- 
soections shall be reduced to writing and shall be preserved in the 
files and records of the Commission at Salem, Oregon 


2. If upon inspection of any bridge or other highway 
structure a weakness, or structural or other defect is found to exist, 
or if, independent of any such inspection it is disclosed from or by 
any source that said structure is in a condition which in the opinion 
of the Engineer renders the same unsafe for the movement thereover of 
loads and vehicles of a type, size, dimension, description, length or 
weight or at a speed permitted under the laws of the State, then said 
Engineer shall promptly determine the maximum load and/or the maximum 
speed which in his opinion, based upon good engineering practice, should 
be permitted with respect to said structure, and ssid Engineer shall 
thereupon cause to be erected and thereafter maintained for so long a 
time as may be necessary adequate warning signs disclosing the mexi- 
mum load which may be transoorted or moved over such structure and/or 
the speed at which such vehicle or load may operate. 


3. If in the opinion of the Engineer, based upon known 
facts and upon aporoved engineering practice, the said structure is 
in a state of disrepair which renders the same unsafe for any traffic, 
then said Engineer shall immediately close said structure to all 
traffic and shall cause to be erected for such purpose oroper and 
adequate barricades. 


4. If by moderate and r.csonable revairs such structure can 
again be made safe for normal traffic, then said Engineer shall proceed 
at once t> make or cause to be made such revairs as in his judgment 

and ooinion will be adequate to restore the said structure to its normal 
or to a safe condition. If, however, the damage or impairment to said 
structure is of such magnitude as to warrant major reconstruction work 
or the construction of « new facility, then the Engineer shall resort 
such facts and condition to the State Highway Commission with such recom- 
mendation as he may deem aporooriate and shall accompany the same with 
ean estimate of the cost incident to the restoration or reconstruction 

of the seid structure. 
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4. The Engineer is instructed to place such signs or markers 
as nearly as practicable at the place where said intersecting road 
meets a prolongation of the nearest property line of such through high- 
wey, and such signs or markers so placed or installed shall indicate 
or designate to all drivers of motor vehicles entering said highway 
from said intersecting road the place where the stop shall be made. 


5. This resolution shall be entered in the minutes and 
records of the Commission as of the trenty-fsurth dsy of Octoben 1944, 
and a duly certified copy thereof delivered to the Public Roads 
Administration, to the County Court of Clackemas County and to the 
County Court of “arion County. 


The Engineer also reported a dangerous condition existing on the 
Sems Valley Secondary Highway where it passes through the military reservation 
known as Camo White. He advised thst in April, 1942, the former Highray 
Commission ordered the closing of thet oortion of this highway for the dura- 
tion, subject to the orovision that upon advice, in writing, from the proper 
officer in charge of the cantonment that the closing of the highway no longer 
is necessary in the interests of the ‘ar Denartment, the Highway Commission 
wouid adopt a resolution declaring the highway open again for public use. He 
pointed out that the cantonment is not now being used by the Army to the extent 
and for the purpose which prevailed when that resolution was adopted and inauiy 
has been made of the commanding officer as to whether or not it is in the 
interests of the U. S. War Department that the closure be csntinued inasmuch 
as people are using the road through the cantonment area. The Army's reply, 
he said, is not definite and for thet reason gave as his thought that the 
oublic should be warned as to the condition of the highway and the operstions 
of the War Department. He suggested the erection of aporopriate signs on the 
highway at the point where it crosses the boundaries of the reservstion, 
calling public attention to the conditions ani warning that travel beyond those 
points is at the traveler's own risk. The Commission approved the suggestion 
and thereupon by unanimous vote adooted the following resolution with regard 
thereto upon motion by Commissioner Schaupp, which was seconded by Commissioner 
Chessman: 


WHEREAS, in response to 2 request made by an officer of the 
United States Army in charge of maneuvers at Camp White in Jackson 
County, Oregon, the State Highway Commission adooted s resolution on 
the thirtieth day of April, 1942, by which the Commission ordered thet 
a portion of the Sams Valley Secondary Sighway in said County be closed 
for the duration, but said resolution provided that "upon advice in 
writing by proper officer in charge of said cantonment thet the closing 
of said section of said highway to public traffic is no longer in 
the interests of the United States War Department, then said section 
of said secondary highway shell be by resolution of this Commission 
declared 2pen again for public traffic"; and 
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The Engineer reported a hazardous cross-road condition at Mile Post 
18.65 on the Beaverton-Aurora Secondary Highwey, such point being at the 
Clickamas-Marion county line. He advised that a considereble volume of traffic 
enters this intersection and that the sight distance in each direction is 
greatly impaired by brush and tree growth. It was his thought that traffic 
should be required to come to a stop before entering the secondary highway 
in order to reduce the possibility of accidents occurring, and recommended 
the adootion of an order to that end. The Commission approved the recommenda- 
tion ani thereuvon edopted the following resolution with regard thereto upon 
motion by Commissioner Schaupp, which was seconded by Commissioner Chessman: 


WHEREAS, by the provisions of Section 115-351, 0. C. Le. A., 
the State Highway Commission with respect to state highways is author- 
ized to designate main-traveled or through highways or sections thereof 
by vlacing at the entrance thereto from intersecting highways signs or 
markers notifying drivers of vehicles to stoo before entering or 
crossing such designated highway or highways; and 


WHEREAS, the Highway Commission has heretofore, to wit: on 
the twenty-seventh day of April, 1943, adopted a resolution in which 
a large number of state highways have been declared to be and have been 
designated as through highways, ani the Engineer was instructed to 
oroperly mark the same; and 


WHEREAS, it is now the judgment and opinion of the Commis- 
sion that the highway known and designated as the Beaverton-Aurora 
Secondary Highway has become a highway which carries a large volume 
of traffic, both local and through traffic, and by reason thereof and 
by reeson of other conditions en} facts it is the judgment of the 
Commission that in the interests of the general public said highway 
should be declared to be a through highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and voting affirmatively, as follows: 


1. That the Beaverton-Aurora Secondary Highway, otherwise 
known as Highway No. 141, hereby is declorei to be and is designated 
as a through highway. 


>, All traffic entering said highway over the Butteville 
County road where seid Butteville County road is intersected by said 
highway at mile point 18.50 shall come to a stoo before entering 
said State Highway No. 141. 


2, That the State Highwey Engineer be and he hereby is 
structed to olace, or cause to be olaced, and thereafter maintain 
necessary signs and markers to accomplish the traffic control and 
regulation contemolated by this resolution. Such signs as may be 
erected at said points of intersection shall conform to the tynes 


standards heretofore approved by the Commission. 
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said highway which was heretofore closed to traffic apprepriate signs 


or boards upon which shall appear in plain and legible letters the 
following words: 


"Road Closed--Military Reservation~-Travel beyond this 
point at own risk--Oregon State Highway Commission". 


| 
| 
| 
; 


3. That this resolution be entered in the minutes and 
records of the Commission and a duly certified cooy thereof sent 
by registered mail to the officer in charge of said camp, a like 
cosy sent to the District Engineer, Public Roads Administration, and 
a like copy sent to the County Judge of Jackson County. 


The Engineer requested instructions whether or not to oress the 
Commission's claim against the Army Engineers for the rental of e pull-tyve 
greder which was dlaced at their disposal during the Central Oregon maneuvers 
in 1943. The bill, he said, amounts to only $16.56, but the Army refuses to 
pay it, giving as their understanding that the arrangement was that the Army 
Engineers would maintain certain roads if the Highway Commission would loan 
them the equioment with which to do the work. He gave as his thought that 
there may be some grounds for misunderstanding and suggested, in view thereof, 
that the Commission approve the cancellation of the claim in order to close 
the books on the subject. After discussion, Commissioner Schaupo moved that 
the claim be cancelled. The motion was seconded by Commissioner Chessman and 
carried by the unanimous vote of the Commission. 


The Engineer reoorted briefly on the sale of obsolete equipment and 
scrap materials for which the Commission took bids on September 11, advising 
thet practically all of the high bids received for such material were satis- 
factory and that he has sold it in conformity with authority granted him by 
the Commission. The Commission approved the Engineer's ection in this matter. 


The Commission also confirmed oral suthority previously given to 
the Engineer to take bids in Salem on September 27, 1944, for the purchase of 
a P & H shovel, being one of the items for which an unsatisfactory bid was 
received on September 11. The Engineer advised thst bids were received as 
advertised and, as a result thereof, the shovel was sold for an amount $2,150 
higher than the high bid received for it on September 11. The Commission by 
unanimous vote confirmed the oral authority previously given to advertise this 
sale, and approved the sale of the shovel to the high bidder as reported. 


In this connection, the Attorney presented a form of resolution for 
sdootion by the Commission outlining a proposed plan for the receiving, reading 
and opening of bids at the Salem office of the Commission for sale of personal 
property in order to avoid loss of time in reading bids for such property at 
the regular meetings of the Commission. The Commission approved the proposed 
plan and by unanimous vote adoptela resolution relative thereto, as follors, 
upon motion by Commissioner Schaupp: 
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WHEREAS, it appears that the said cantonment is not now being 
used by the Army to the extent and for t’> purpose which prevailed when 
said resolution was adopted, but this Comiission has been unable to 
obtain from the Army written or other advice that conditions now pre- 
vail which render safe the opening of said road for oublic traffic; and 


WHEREAS, in response to an inquiry addressed to the Commanding 
Officer at Camp White under date of May 9, 1944, there was addressed 
to R. H. Baldock, State Highway Engineer, a communication dated May 
22, 1944, over the signature of John W. Horsley, Lieutenant Colonel, 
Fa, Executive Officer, Headquarters Camp White, Medford, Oregon, which 
contained the following information: 


"Travel over State Highway No, 234 across the Camp White 
military reservation has been permitted continuously, except 
when artillery firing was actually going on, at which times 
range guards were posted on either side of the impact area to 
stop traffic for safety reasons. In recent weeks there has 
been no artillery firing and traffic is now moving freely across 
the area. It is not known when the training program may again 
call for the use of the range and the exclusion of traffic 
during firing periods. But no objection is seen to the operation 
of a survey oarty along the road this summer, provided thet they 
keeo in close contact with this headquarters to receive notice 
of any change in the training program that might affect their 
safety." 


AND, WHEREAS, inspection of said highway made by the Highway 
Department diselosed that said highway is in such condition as to make 
the same unsafe for oublic traffic, but, because of the fact that the 
Highwey Commission has been unable thus far to obtain from the United 
States Army definite information with respect to the continuance or 
renewal of conditions which in the first place brought about the closing 
of said road, the Highway Commission has been unable to undertake any 
work looking toward the repair of the surface of said highway; and 


WHEREAS, it is the judgment of the Commission that under 
existing conditions and circumstances the said road should be posted 
as unsafe for public traffic; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission as follows: 


1. The Highway Commission does hereby find and declare thet, 
based upon the advice and report of the State Highway Engineer, the 
section of the Sams Valley Highway which is within the military rrser- 
vation known as Camp White is unsafe for oublic traffic and should 
therefore be so costed. 


2. The State Highway Engineer is hereby ordered and instruc- 
ted to erect and thereafter maintsin at eech end of the section of 
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3. At such time and place all bids received shall be publicly 
onened and read by the Secretary in the presence of the State Highway 
Engineer and the Chief Counsel, and thereafter all such bids shall be 
oroperly tabulated and submitted to the Highway Commission for con- 
sideration and for acceptance or rejection. 


4. If the personal property offered in said call for bids 
involves property acquired in connection with the activities and 
functions of the Right of Way and Legal Department such tabulation of 
bids shall be accompanied by a recommendation by the Chief Counsel. 
Bids involving any other personal property so offered for sale shall 
be accompanied by the recommendation of the State Sighway Engineer. 


5. This resolution shall be entered in the minutes and 
records of the Commission and shall, until rescinded or changed, 
become the policy and procedure of the Highway Commission with re- 
spect to the sale, exchange or other disposition of personal prooerty; 
provided, however, that the Commission may by special order under 
special or peculiar circumstances provide 4 different method or om- 
cedure for the sale, exchange or disposition of a snecific or 
particular piece of personal prooerty. 


The Engineer reported an offer from Mr. M. G. Summerlin, Coquille, 
t> pay the sum cf $15.90 for an old, obsolete tidegate and a short section of 
corrugated iron pipe which have been stored at Coquille for a long time. He 
advised that this material is of no value whatsoever for highway purposes and 
recommended acceptance of the offer. The Commission approved the recommenda- 
tion unanimously upon motion of Commissioner Schaupp. 


& letter was presented from the Inland Navigation Company requesting 
the privilege of maintaining a radio aerial pole on the Interstate Bridge 
between Portland and Vancouver to improve radio communication with the 
company's boats operating on the Upper Columbia River. The Engineer recommended 
that the request be denied in order to avoid the establishment of a very 
undesirable precedent. The Attorney concurred in the recommendation. Motion 
was made by Commissioner Schaupp that the request be denied. The motion was 
seconded by Commissioner Chessman and carried by unanimous vote. 


The Gommission discussed the application of the West Coast Televhone 
Company for a permit to construct a telephone pole line along the west side of 
the Oregon Coast Highway between the Town of Gardiner and Lake Tahkenitch, in 
Douglas County. The Engineer advised that the east side of tne highway has 
already been reserved for power line construction so is not available for 
communication lines in view of the Commission's policy which prohibits more 
than one pole line on either side of the highway. He also recalled the Commis- 
sion's policy which prohibits the construction of pole lines on the westerly 
side of this highway if the facilities interfere with the ocean view. He 
sointed out that the highway, for the most part, along this section is more than 
a mile from the ocean and that a heavy stend of timber intervencs so that the 
menic view will not be obstructed except for about 1000 feet just north of the 
Town of Gardiner and at Elbow “eke. He recommended, in view thereof, that the 
West Coast Teleohone Comoany be permitted to construct its pole line along the 
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WHEREAS, in connection with the acquisition of rol properties, 
the maintenance of shops, the construction, maintenance and betterment of 
highways, and the conduct generally ‘of Highway Department business and 
activities there is acquired and accumulated much personal proverty which 
becomes obsolete, worn out, or for other reasons becomes economically 
unusable by the 4ighway Department; and 


WHEREAS, by the provisions of Section 100-115, 0.C.L.A., the 
Highway Commission is authorized to dispose of personal property, in- 
cluding equipment and materials which in the opinion of the Highway Com- 
mission are no longer needed, required or useful for highway purposes; 
and 


WHEREAS, the law does not fix or prescribe any method or pro- 
cedure to be followed in the disposition of such personal property but 
vests in the Commission authority to dispose of such property in such 
manner as “in the judgment of the Commission will best serve the interests 
of the State and will nost adequately conserve highway funds"; and 


WHEREAS, it is the judgment of the Commission that, unless 
special and particular circumstances warrant some other procedure, all 
oersonal property exchanged, sold or otherwise disposed of should be 
sold, exchanged or disposed of to the highest and best bidder as a re- 
sult of a call for competitive bids; and 


WHEREAS, it is further the judgment of the Commission that 
the interests of the State in connection with the disposition of per- 
sonel oroperty can be best served and the time and attention of the 
Commission kept free for regular business of the Department and for 
discussion with persons or delegations having business to bring before 
the Commission if bids for personal property offered for sale are re- 
ceived, opened and read at the Commission's office in Salem, Oregon; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Highway Commission, all members being oresent and voting affirmatively, 
as follows: 


1. All peronal proverty belonging to the State of Oregon, 
acting by and through its Highway Commission, hereafter offered for 
sale, exchange or other disposition by the Commission shall be sold 
to the highest and best bidder as a result of a callfor competitve 
bids, exceot as may be otherwise ordered by the Commission. 


2, When any personal property is by order of the Commis- 
sion offered for sale, exchange or other disposition by the Commission 
a formal call for bids shall be published pursuant to the approved and 
adooted method, which call shall announce that bide will be received, 
opened and read at the office of the State Highway Commission in Salem, 
Oregon, at an hour and on 4 dey fixed in seid call. 
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to the war effort, it is the purpose of the Commission to make 
possible and to provide for the clerical administrative functions 
incident to the issuance of permits upon conditions and in conformance 
with requirements and limitations heretofore approved by the Commis- 
sion; and 


WHEREAS, for the accomplishment of such purpose the Com- 
mission deemed it advisable to sdopt and approve standard forms of 
permits which may be used when permits are issued pursuant to and 
within the meaning of the said statute and within the scope and 
ourpese of this resolution; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively as 
follows: 


1. The forms of permits hereto attached, which for 
identification purooses sre marked Exhibit A and Exhibit B, are 
hereby aporoved and adopted as the forms of permits to be used when 
permits are issued under the provisions of Section 115-393, 0.C.L.A., 
as authorized by this resolution.* 


2. When an application is filed for a permit under said 
law the State Highway Engineer shall examine the same and determine 
whether or not the equipment as to size, weight, description and 
overall length and whether or not the particular property, article 
or thing are such as can with due regard to the preservation of the 
highway involved and with due regard to the safety of the public be 
overated or moved over the highway or highways designated or any 
section thereof. If, as a result of such examination it be found 
by said Engineer that said movement is within the reach and purnose 
of this resolution and the terms of said statute, then a permit may 
be issued as orovided herein. 

3, Permits issued oursuant to the orovisions end within 
the meaning of this resolution shall be issued in the name of the 
Commission, using for such ouroose the aopropriate attached aporoved 
form after the necessary and aoprovriate date and other information 
has been incorvorated therein. 


4. Any permit issued as orovided herein shell be valid 
when signed for the Commission by any one of the following state 
highway emoloyees: 


*(The vermit forms mentioned in this resolution are attached to the 
original resolution on file in the office of the State Highway Com- 
mission, Salem, and are further identified as being oermit forms 
No. 215 and No. 250, and said forms by this reference are made a 
part of this minute entry to the same extent «5 if conied in full 
herein.) 
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westerly side of the highway for the entire distance except at these two points. 
The recommendation was approved by the Commission by unanimous vote with the 
understanding thet the action is not to be considered a deviation from its 
standard policy covering such matters. 


The Commission had under discussion the delegation of authority to 
certain field employees to sign permits in behalf of the Commission covering 
emergency movements over state highways, involving dimensions end weights in 
excess of the legal specifications. It was pointed out that the only person 
now having such authority is the Commission's Secretary who, according to a 
recent opinion of the Commission's Attorney, cannot delegate it to others. 

The Engineer suggested that certain field employees be given similar authority 
in order to expedite the issuance of permits and to avoid delaying movements 
that are of an emergency nature. The Attorney advised that the Commission can 
legally grent such authority if it so desires. After discussion, the Commission 
approved the Engineer's suggestion and thereuoon by unanimous vote adopted the 
following resolution with regard thereto upon motion by Commissioner Schaunp, 
which was seconded by Commissioner Chessman: 


WHEREAS, pursuant to and within the meaning of Section 115-293, 
0.C.L.A., the Commission is authorized, after due investigation, to 
issue sermits for the movement over state highways of any vehicle, 
article, property or thing having a combined weight in excess of that 
oermitted by law or of s size or description not permitted by law 
upon such terms, rules, stioulations and conditions as the Commission 
may deem necessary or desirable; and 


WHEREAS, in response to instructions given by the di ghway 
Commission, the State Highway Engineer has made or caused to be made 
an inspection of the highways which constitute the State Highway system 
and as a result of such investigation said “ngineer has determined 
whet in his 2oinion is the maximum load which each highway can sustain 
without undue damage thereto, including structures thereon and without 
unnecessary hazard to the traveling public, and has also determined 
the overall length of vehicle and load which in his opinion may with 
safety to the traveling public be permitted to move over the several 
highways of the State or sections thereof; and 


WHEREAS, the data and information obtained as a result of 
and in connection with such study and inspection 2f highways, together 
with the conclusions reached, have been made and are a part of the 
records and files in the office of the dighway Commission at Salem, 
Oregon, and are available for appropriate reference and application; 
and 


WHEREAS, it appears that meny of the movemen‘s for which 
vermits are required are of emergency character requiring action at 
times when the Commission is not in regular or special session; and 


WHEREAS, for the purpose of contributing to the orderly and 
sneedy movement of traffic and materials, some of which are essential 
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The Commission had under discussion the designation of officials 
who are to represent Oregon at the annual meeting of the American Association 
of State Highway Officials, in Cincinnati on November 27 to 30, inclusive. 
The following were authorized to attend such meeting at state exoense, subject 
to approval by Governor Snell: Commissioners A. W. Schaupo and M. R. Chessman; 
R. H. Baldock, State Highway Engineer; J. M. Devers, Chief Counsel; and one 
other engineer to be selected by Mr. Baldock. 


The oral authority heretofore given Richard Rosecrans, Engineer's 
Specialist, to attend a conference of engineers in Seattle from October 9 to 
14 at state expense, for discussion of tests on suspension bridges was con- 
firmed by the Commission. 


The Engineer reported receipt of = suggestion from Mr. Fred C. 
Inkster, President of the League of Yregon Cities, that both the Highway Com- 
mission and the League might receive benefits if a committee were appointed 
by the directors of the League to work with the Commission in the solution of 
problems that are of mutual concern and inquiring as to the Commission's ree 
action thereto. The Engineer gave as his thought that advantages would be 
gained if such a committee were anpointed and recommended aporoval of the 
‘ suggestion. The Commission aporoved the recommendation subject to the con- 
dition that the League's contact with the Commission should be through the 
State Highway “ngineer and the Attorney exceot when major oroblems are involved. 


The Engineer brought up for discussion a request from the Gilchrist 
Timber Company for permission to truck-haul logs directly across The Dalles- 
California Highvay in the Town of Crescent. He advised that the company 
expects to haul loads thst are larger and heavier than are allowed by the 
statutes; that the company's trucks are not licensed, and do not operate under 
special carrier permit; and that comoany does not pay a tax on the gasoline 
that is used in the trucks. He further advised that the company oroposes to 
operate over a public street in the Town of Crescent which is under the 
jurisdiction of the County Court, and that the company has arranged with the 
County Court to operate its trucks over such street without the vayment of fees 
and taxes, which is not legsl according to a recent ooinion of the Commission's 
Attorney. The Attorney advised that he is conversant with the facts in this 
case, and, in his opinion, the Commission cannot logically senction the 
crossing unless the company complies with the statutory requirements. After 
considerable discussion, the Commission instructed the Engineer and the 
Attorney to ascertain whether or not the company is c»m»lying with the lcgal 
requirements governing their operations, and to tell the company to comply 
therewith if the investigation reveals that the law is being violated. 


In this connection, the Engineer advised that a similar situation 
exists in connection with proposed operations of the Kinzua Pine Mills Company, 
directly across the Heppner-Spray Secondary Sighway in Wheeler County. He 
was instructed by the Commission to proceed in this case as in the other. 


The Engineer brought to the Commission's attention 2 dangerous con- 
dition that exists along the Wilson River “ighway where logs are being removed 


OCT 24 1944 


H. B. Glaisyer Secretary Salem 
W. C, Crens, Supervisor of Special Permits Salem 
K. D. Lytle, Division Engineer Roseburg 
Miss Grayce M. Rasche, Officewoman Roseburg 
Wm. E. Chandler, Division Engineer Bend 
Miss Marguerite Elder, Officewoman Bend 
Paul Van Scoy, Division Engineer LaGrande 
D. Cannon, Office Engineer LaGrande 
T. Young, Acting Division Engineer Portland 
E. Stream, Office Engineer Portland 
Bromley, Dist. Maintenance Supt. Grants Pass 
Sage, "5 Coquille 
Walker, . Burns 
Coffey, John Day 
Miller, Beker 
Armstrong, Pendleton 
Seeley, The Dalles 
Koons, Astoria 
Smith, Corvallis 
Toole, Eugene 
Tom Edwards, Klamath Falls 
H. H. Heath Officeman Klameth Falls 


SSsaaia2@2a 


5. Each permit shall contain an express veriod of time for 
which the permit is valid. 


6. In addition to the study and investigation already made 
or caused to be made by the Engineer of state highways and structures 
thereon, said Engineer shall from time to time make or cause to be 
made other and repeated inspections of said highways, together with 
all structures thereon for the purpose and to the end that the physical 
and structural conditions of the same may be known and the records with 
respect thereto kept current. The results of such repeated inspections 
shall be preserved in the files and records of the Commission at Salem, 
Oregon. 


7. 4A fully completed and executed cogy of each permit issued 
hereunder shall be filed and preserved in the office of the State Hifh- 
way Commission at Salem, Oregon. 


8. This resolution shall be entered in the minutes and re- 
cords of the Commission as of the twenty-fourth day of October, 1944. 


The Commission had under discussion a letter from the Uregon Chapter 
of the American Institute of Architects offering the services of that organi- 
gation in the selection of architects to assist in the design of contemplated 
postwar construction work. The Commission evidenced appreciation of the offer, 
however, considered that the highway organization is now well equipped with 
competent men to perform such functions. 
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5. Status of proposed railroad grade separation project on Dewey Ave., 
Beker. The Engineer advised that this project was authorized by the former 
Highway Commission in January 1941 for construction in 1942, and was submitted 
to the Public Roads Administration for approval. However, such approval was 
not given at once because the Public Roads Administration did not care to 
approve it until January of the calendar year in which the money was to be 
expended. In the meantime the federal funds were "frozen" when the United 
States became involved in the war with Japan, so it has not been possible to 
proceed with the construction. He advised that additional right of way will 
be required which is estimated to cost about $4500, and that construction 
will cost about $150,000 based on estimated postwar prices. The Commission 
took no action on this matter. 


Thomas H. West, Chairman, Board of County Commissioners, Multnomah 
County, was vresent and filed with the Commission a letter stating thet 
Multnomah County will construct a parking space for automobiles adjacent to 
Skyline Boulevard, for the convenience of people who wish to visit Willamette 
Stone State Park, if the other conditions governing establishment of this 
park are satisfied. The Commission accented the letter as satisfaction of its 
requirements with respect to this park. 


Mr. West also discussed with the Commission the disposal of a pile 
of scrap material that was deposited on the right of way of US Highway 99W near 
Capitol Highway Junction in southwest Portland during one of the scrap drives. 
He advised that the material is of no value for the purpose intended and should 
be removed, as it is only and "eyesore" where it is, but no one seems willing 
to assume the responsibility to take it away. He gave as his thought that it 
would take about a week to clean up the site and suggested that the state 
might furnish a truck and derrick for this puroose. The Commission instructed 
the Engineer to discuss the matter with the County Commissioners. 


The Commission recessed at 12:00 o'clock noon for luncheon and re- 
convened at 2:00 o. m. in the same room with the same persons being present 
and participating. 


The Attorney brought uo for discussion the Highway Department's claim 
against Giles Wagner, Mehama, Oregon for rental of a highway department 
grader which he took without permission and used for privete purooses. He 
advised that the claim, which amounts to £109.00, represents « charge for 
rental at the standard rate but Mr. Wagner ignores requests for payment. He 
exolained in considerable detail the facts surrounding the case (see correr 
spondence in files for details) and requested instructions whether or not to 
sue Mr. Wagner for the states losses. After discussion, motion was made by 
Commissioner Schaupo that the Attorney be authorized to take court action to 
collect the amount of the claim. The motion was seconded by Commissioner 
Chessman and carried by the unanimous vote of the Commission. 


from steep hillsides above the highway. He said that falling trees and sliding 
logs create an unnecessary hazard for highway traffic, which is offered no 
protection at the present time, and recommended action by the Commission to 
correct the situation. The Attorney suggested that the company be ordered to 
protect the public, and, if the order is not obeyed, that the company's 
operations be entirely stopped by injunction. The Comission approved the 
suggestion and so ordered. The Attorney wes informed that the Commission ° 
considers it his duty to take care of such matters automatically without first 
presenting them to the Commission. 


The Commission had under discussion the setting of a date for its 
next regular meeting and decided unanimously t> hold such meeting on Monday 
afternoon, December 18 and Tuesday, December 19, 1944. The Secretary was in- 
structed to make the usual arrangements to hold this meeting in the Imperial 
Hotel, Portland. 


The Commission also discussed the following items of unfinished 


business: 


1. Request of Douglas County for state assistance in the maintenance of 
county roads that are being damaged by log hauling, and for designation of the 
North Umpqua County Road as a state secondary highway. The Engineer advised 
that his investigations are not yet comolete so he is not ready to report at 
this meeting. 


2. Sale of timber in Joaquin Miller State Park near Glenada- Lane County. 
The Engineer advised that a buyer has not yet been found for this timber. In 
this connection he reported an inquiry from parties by the name of Winter to 
purchase "down" timber, snags and a few jive trees on the Welf Greek Highway, 
a short distence west of the Washington-Fillamook County Line. He said that 
there are about 150,000 F.B.M. of fallen timber and snags and about 50 live 
trees that this party wishes to purchase, all situate on an area abhut ten acres in 
extent. It was his thought that this would be a good opportunity to get the 
highway cleaned up and recommended the sale of the timber to the highest bidder 
therefor, also; that he be authorized to advertise the sale‘for bids to be re- 
ceived in Salem prior to the next regular meeting of the Commission in accord- 
ance with the Commission's new policy. The Commission approved the recommenda- 
tion. 


3. Revort on the cost to widen several points on the Coos Bay-Roseburg 
and Oregon Coast Highways to facilitate truck and trailer movements 60 feet in 
length. The Engineer advised that investigations reveal that the work on the 
Coos Bay-Roseburg Highway will cost about #40,000,00 and that on the Coest 
Highway will cost about $60,000.90, or a total of about $100,000.00 or more. 
The Commission took no action on this report. 


4. Survey to determine ownershio of a proposed park at Wallowa Lake. The 
Engineer sdviced thet the survey will be mede in the neer future. ; 
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Construction of a concrete vive to reolace an existing timber bridge 
on Nehalem Avenue in the City of Rockaway. The Engineer advised that only 
two bids were received for this job, that of Dolan Construction Comoany, 
Tillamook, being low at $1,941.90. He recommended award of the contract to 
the Dolan Construction Company, if the city will concur in the award and will 
pay the Commission,in advance, the amount called for in the written agree- 
ment covering the project. The Commission approved the recommendation subject 
to the condition that the city shall signify its concurrence in writing. 


Sale of triangular tract of land in Block 22, Long and Lander 
Addition to Cottage Grove. The Engineer advised that only one bid was received 
for the purchase of this property, being that of the Signal Oil Company of 
Portland, in the amount of $2,155.00. He recommended acceotance of this offer. 
The Commission approved the recommendation unanimously. 


Sale of tract of land adjacent to the Corvallis-Newoort Highway, one 
mile east of Toledo. The Engineer advised thet the Commission received no 
bids for the purchase of this oroverty. He requested authority to negotiate 
the orivate sale of this prooerty, subject to aporoval of the price by the 
Commission. The Commission approved the request by unanimous vote. 


A letter was vresented from County Judge Nelson B. Higgs, Harney 
County, requesting that an amount of $10,900 be included in the Commission's 
1945 budget for imorovement to the Princeton-Diamond Secondary Highway. The 
Engineer was instructed to bring this project to the Commission's attention 
at the next meeting when it is proposed to discuss the 1945 budget. 


The Commission discussed a reauest from the State Board of Control 
for engineering assistance in the preparation of plans for a new state office 
building, which the Board proposes to construct under authority of Chapter 
446, Oregon Laws, 1941. The Engineer advised that what the Board wantsis a 
small amount of survey work which would cost about $390, and that the Board 
would pay this exvense when actual construction of the building is authorized. 
He recommended aporoval of the request. The Commission approved the recom- 
mendation unanimously. 


The Attorney revorted a proposal offered by the Arch Cape Lan? 
Comoany for the cleaning uo of its oroverty adjacent to the Oregon Coast High- 
way just south of the Arch Cape Tunnel. He advised that the Company has 
stated its intention to accept the Commission's offer of settlement of the 
controversy, which includes among other things the removal of debris from 
some of the company's land, and has offered to have the work done by the 
company's contractor who is doing similar work on adjacent oroverty, if the 
state will vay its proportionate share of the costs. The Attorney gave ss 
his thought that the state would save money by accepting the procosition and 
recommended 2porvvel ther-2f. The Engineer-c ncurred in-the rdcommendetion, 
which was approved by the Commission by unanimous vote. 


In the discussion of this matter Commissioner Chessman inquired 
whether or not the state has received the deed from L. E. Donelson and 4. F. 
Kopoisch (D. & K. Lumber Co.) conveying land which the company agreed to give 
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The Attorney also brought up for discussion the matter of petitioning 
the Westland Irrigation District for the exclusion of certain state-owned lands 
situate within the district boundaries. He advised that the District is re- 
tiring some of its outstanding bonds and in doing so has incurred certain ex- 
pense, a portion of which, $514.69, is chargeable to the Highway Deoartment as 
owner of lands within the district. He suggested in order to avoid further ex- 
pense of this nature, that the state lands be excluded from the district, and 
advised that he has a letter from the district stating its willingness to exclude 
the state lands if and when the current bill is paid. The Commission decided 
to take advantage of this offer and thereupon approved payment of the $514.69 
now due. Commissioner Schaupp's motion to that effect was seconded by 
Commissioner Chessman and carried unanimously. The Attorney was instructed to 
take the necessary legal action to effect the exclusion of the state lands from 
the district. 


The Commission discussed with the Engineer the bids received at the 
morning session for construction work and sale of property. The Engineer vointed 
out that the combination bid submitted by the Rogers Constructi: 1 Company for 
the Clatskanie Rock Production Project and for surfacing end oiling the 
Clatskanie Army Works Access Road Project in Columbia and Clatsop Counties, 
based on the use 2f tar, at $53,019.00 is the low bid received for these jobs. 
He recommended award of both contracts to the Rogers Construction Company, 
when assurance has been received that sufficient federal funds are available 
to finance the access roed job. The Commission aporoved the recommendation and 
thereupon referred the bids to the Engineer with authority to award both con- 
tracts to the Rogers Construction Company when such information has been fur- 
nished. 


Discussion of the bids received for the Roseburg Access Road Project 
on the Pacific Highway and North Umpqua County Road revealed that of Chas. 
Shannon & Son, Roseburg, to be low at $50,954.00. The Engineer advised that the 
conditions governing the award of this contract have all been satisfied ex- 
cept that the county and the city have not yet execyted the agreement covering 
the working arrangement. He recommended award of the contract to the low bidder 
when the agreement has been signed by all parties. The Commission approved the 
recommendetion and referred the bids to the Engineer with authority to award 
the contract to Chas. Shannon & Son at their bid price when this condition has 
been satisfied. 


In this connection, the Engineer requested instructions relative to 
awarding the contract for the construction of the bridge over Deer Creek on 
the Roseburg Access Road Project, bids for which were received by the Commission 
at its meeting on September 11, 1944. He recalled that the low bid was sub~ 
mitted by Harry I. Hamilton, Eugene, in the amount of $13,871.00, and that this 
bid was considered satisfactory at the time, but the award of the contract was 
deferred pending the result of bids received at this meeting for the construc- 
tion of the grading and paving project. He recommended the award of this con- 
tract to the lor bidder, Mr. Hamilton, when the city anu county have signed the 
agreement covering this entire oroject. The Commission approved the recom- 
mendation and thereupon referred the bids to the Engineer with authority to 
award the contract when this condition has been satisfied. 
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"Roseburg Access Road Project on the Pacific Highway and North 
Umpqua County Road, Douglas County, involving grading and paving. 
Charles Shannon and Son, Roseburg, submitted the low bid on this oro~ 
ject in the amount of $50,954. The next low and only other bid was 
that submitted by Salem Sand and Gravel Company of Salem at $53,919.50. 
The Commission has referred the bids to the Engineer with autuority to 
award the contract to the low bidder, Charles Shannon and Son, when 
certain co:ditions have been satisfied." 


In this connection Chairman Benfield also announced that the Com- 
mission has authorized the Engineer to award the contract for the construc- 
tion of a timber log bridge over Deer Creek on the Roseburg Access Road Pro- 
ject in Roseburg, bids for which were received by the Commission on Seotember 
11, 1944, when the conditions covering the award of the grading and paving 
oroject have been satisfied. 


"Construction of concrete curb on N. Ninth Street (Klamsth Falls) 
Section of ‘he Dalles-California Highway in Klamath Falls. Angelo A. 
Doveri, Klamath Falls, submitted the low bid for this project in the 
amount of $2,574. Tru-Mix Concrete Company, Medford, submitted the 
next low bid in the amount of $3,217.50. Clifford A Dunn submitted 
the only other bid in the amount of $4,095. The Commission has awarded 
this contract to Angelo A. Doveri, the low bidder. 


"Replace an existing timber bridge with concrete vive on 
Nehalem Avenue in the City of Rockaway. The low bid for this 
project was submitted by Dolan Construction Company, Tillamook, 
in the amount of $1,941. The next low and only other bid was 
that submitted by Vernie Jarl, Gresham, in the amount of $1,974.50. 
This project was advertised in behalf of the City of Rockaway. 

The low bid submitted by Dolan Construction Company is satisfac- 
tory to the Commission and the contract will be awarded to that 
company in the event that the City of Rockaway concurs. The 
Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder if the Rockaway City Council 
aporoves the award. 


"Sele of a tract of land in Cottage Grove. The only bid re- 
ceived by the Commission for the purchase of this orooerty was that 
submitted by Signal Oil Comoany, Portland, in the amount of $2,155. 
The Commission has accepted this offer and has sold the land to the 
Signal Oil Company at its bid price." 


n, H, Lynch, District Engineer, Public Roads Administration, who 
was present suggested a conference sometime during November among the High- 
way Commission, the Public Roeds Aaministration and the U. S. Forest Service 
to arrange a vrogrem for forest highway funds that may become availsble 
next year. The Commission agreed to such-conference but left it with the 
State Highway “ngineer to arrange 4 definite meeting date sometime between 
the 13th and 16th of November. 
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to the state as part consideration for the purchase of state-owned timber in 
Short Sand Beach State Park and for the privilege of constructing a logging 
road across the park. The Attorney advised that the deed has been received 
but investigation reveals there are delinquent taxes against the property which 
the company refuses to pay, the company having been dissolved in the meantime. 
He inquired whether or not the Commission wishes to assume the payment of these 
taxes. He was instructed to report the amount of the taxes to the Commission 
at the next meeting when instructions will be given relative thereto. 


The Engineer reported the results of investigations for a proposed 
bridge over the Willamette River on the Eugene-Coburg County Road, construction 
of which is included in Eugene's postwar highway program. He advised that 
the oroposed site requires the building of a new connection with the Pacific 
Highway in Eugene that involves, on one location, the acquisition of right of 
wey that will cost about $80,000. A portion of this expense, he said, would be 
chargeable to the City of Eugene, and a portion to the state if the Pacific 
tighway were relocated along Mill Creek. He recommended in view of the other 
obligations that the Commission now has in Eugene, the uncertainty that the city 
could finance its share, and the fact that an immediate decision is not neces- 
sary, that the taking of options for the right of way be deferred. The Commis- 
sionso ordered. 

As a matter of explanation the Engineer advised that the investigstions 
now being made were authorized by the Commission some time ago and are limited 
to studies of alternate lines for a connecting road between the Pacific Highway 
in Eugene and the proposed county bridge over the Willamette River on the 
Eugene-Coburg County Road. He added that the investigations are not complete 
so he is not prepared to make a definite recommendation on the subject. He 
was instructed by the Commission to submit a written report when ready. 


ee: ane 


At 3:00 p. m. Chairman Banfield announced the following awards of 
contrscts and sale of property, bids for which were taken at the morning ses- 
sion, the awards having been previously approved by the Commission by 
Hl unanimous vote. 


"Clatskanie Rock Production Project on the Columbia River and Mist- 
Clatskanie Highways, in Clatsop and Columbia Counties, and the Clatskanie 
Army Works Access Road Project in Columbia County. Bids for these 
projects were received seoarately and in combination. The tabu- 
lation of all bids reveals that the combination bid submitted by 
Rogers Gonstruction Company, Dayton, Washington, in the amount of 
$53,019.00, based on the use of tar, is the low bid received. +he 
next low bid for both vrojects was that submitted by D. F. Whittaker, 
e Seattle, at $56,441, based on the use of aspahlt. There were four 

m higher bids. The bid of Rogers Construction Company is satisfactory 

F to the Commission; however, the award of the contracts has been 
deferred pending the satisfaction of certain conditions. The Com- 
mission has referred the bids to the Engineer with authority to award 
both contracts to the Rogers Construction Company, the low bidder, when 
these conditions have been satisfied. 
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Bargain and sale deed conveying unto M. F. Fry and Rozella 
Stalnaker 1.86 acres of land situate in the NE} of the SE} of the 
NE} of Section 33, Township 6 North, Range 35 East, W. M. Umatilla 
County. 


Rental agreement with J. M. Gallaway, whereby Mr. Gallaway 
leases property acquired by the State from Jurgen Lafrentz and wife, 
in Lots 3 and 4, Block 54 of the recorded plat of North Plains, 
Washington County; said property lying southerly from the right of 
way boundary of the Wolf Creek Highway. 


Agreement with William J. Donovan and wife, disposing of 2 
right of way controversy. 


Release terminating the insurance policy covering snow re- 
moval operations along the Upper Columbia River Highway. (New 
policy purchased) 


Agreement with J. S. Fenwick and wife, disposing of a contro- 
versy concerning Mr. Fenwick's irrigation system, which was affected 
by the reconstruction of the I. 0. N. Highway, Malheur County. 


The meeting adjourned at 3:20 0. m. 


Zz 


State Highway Engineer 


Secretary ea Commissioner 


UY 
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Mr. Lynch also brought up for discussion the matter of constructing 
the two units of the Pacific Highway, viz, Steiwer Hill-Albany Section and the 
Coyote Creek-Grave Creek Section, which were disallowed by the War Production 
Board sometime ago on the grounds that there was insufficient labor and 
materials available for the work. He suggested that the Commission renew its 
application for such projects in view of improved conditions. The Commission 


ot “tue the State Highway Engineer to file the necessary papers with Mr. 
ynch. 


The Commission had under diseussion the construction of the North 
Santiam Highway between Mill City and Detroit. The Engineer recalled the 
three-party agreement executed by the former “ighway Commission, providing for 
this improvement, in connection with which the state is obligated to pay 
$100,000 annually until the obligation has been paid in full. It now appears, 
he said, that the War Department wants to exvedite this project and has made 
inquiry whether or not the State would be willing to increase the annual pay- 
ments to $300,000. The matter was discussed briefly, but action was deferred 
pending study. 


The Commission approved and signed agreements, etc., as follow: 


Petition directed to the Secretary of the Interior, Washington, 
D. C., requesting the withdrawal from public entry of certain lands 
situate adjacent to the John Day Highway in Grant County, and title 
thereto vested in the State of Qregon as a state park. 


Petition directed to the Secretary of the Interior, Washington, 
D. C., requesting the appraisal of certain lands heretofore leased 
in The Cove State Park and value fixed so the sale to the state may 
be completed. 


Petition for the exclusion of certain lands from Klamath Irri- 
gation District. _ 


Agreement with Verne A. Nelson and wife, disposing of their 
claim for damages .arising out of the flooding of their property ad- 
jacent to the Pacific Highway West, Multnomah County, said property 
being known as the Englewood Motel at 10727 S. W. Pacific Highway, 
aporoximately Mile Post 5.0. 


Rental agreement with Dewey E. Peterson, whereby the State rents 
to the Petersons a portion of the property acquired from Hudson D. 
Reeves and wife as right of wey for a proposed revision in the Pacific 
Highway East, Marion County. 


Bargain and sale deed conveying unto Jesse C. Plankinton and wife 
0.4 acre of land situate adjacent to the Oregon Coest Highway in 
Lot 2, Section 2, Township 14 South, Range 12 West, W.M. Lincoln County. 


He advised that the tract containes 13 acres situate adjacent to the Boardman- 
Stanfield Highway; also, that the Irrigation District refused to accent the 
Commission's offer to purchase the property so it was necessary to file con- 
demnation proceedings, but the case has not as yet come to trial. He further 
advised that the District has now stated a willingness to accept the sum of 
$850.00 for the property, which is about $100.00 more than the amount of his 
offer, and recommended settlement on such basis, in view of the fact that 
such sum is less than the amount at which the property was recently appraised 
by two competent aporaisers. The Commission approved the recommendation 
unanimously. 


The Attorney also »rought up for discussion the matter of leasing 
about 30 acres of land in Cape Arago State Park, Coos County. He advised 
that the tract is suitable for the growing of bulbs and that the State Parks 
Suverintendent has received an offer of $25.00 per acre per year for a five- 
year lease of the property but questions the advisability of accepting the 
offer, in view of the fact that others in the same vicinity are paying as 
much as $80.00 per acre for similar land. The Gommission decided that the 
rental rete should be established by competitive bidding and thereupon ordered 
that the lease of the land be advertised for bids to be received at the next 
meeting. 


At 10:30 a.m. the Commission conferred with representatives of the 
Public Roads Administration and U. S. Forest Service with regard to the pro- 
graming of forest highway funds which were "frozen" when the United States 
entered the war. The Public Roads Administration was represented by W. H. 
Lynch, District Engineer, H. J. Andrews, Senior Highway Engineer, and H. D. 
Farmer, Senior Highway Engineer. The U. S. Forest Service was represented by 
James Frankland, Acting Regional Forester. Mr. Lynch headed the group. He 
advised that cash in the amount of $1,386,000 is available to finance such a 
program and presented for the Commission's consideration a list of projects 
proposed therefor. After careful consideration of each individual project, 
mutual agreement was reached with respect to a sufficient number of projects to 
take up the funds available. The following letter directed to the Chief, 
Forest Service, and to the Commissioner of Public Roads, Washington, D. C.,; 
was thereupon signed by all parties concerned. 


November 14, 1944 


Chief, Forest Service, 
Commissioner of Public Roads, 
Washington, D. C. 


Gentlemen: 


A conference attended by representatives of the Oregon State Highway Com- 
mission, the Forest Service and the Public Roads Administration has agreed to 
recommend the following Forest Highway Program for the State of Oregon to be 
financed from funds authorized for the fiscal years 1942 and 1943. 
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Portland, Oregon, November 14, 1944 


The State Highway J. mission convened in regular session at 9:30 
asm. in the Rainbow Room of th: Imperial Hotel. Present were: 


Banfield, Chairman 

Chessman, Cdmmissioner 

Baldock, State Highway Engineer 
Devers, Attorney 

Glaisyer, Secretary 


Commissioner A. W. Schaupp arrived at 10:30 a.m. 


The Engineer brought up for discussion a plan to improve the Schmeer 
County Road connection with U. S, Highway 99W (Denver Avenue), North Portland. 
He explained that this matter comes up at this time as a result of request from 
a Mr. Roy Anderson who is constructing a store building close to the inter- 
section and wants permission to cut the concrete curb in front of the premises 
for the convenience of his patrons. The Engineer stated that this is a very 
dangerovs intersection on account of the heavy travel along Denver Avenue and 
the impaired sight distance prevalent here; also that in his estimation the 
danger would be greatly increased if vehicular traffic were allowed to leave 
and enter the highway at this paint. He pointed out that the Commission has 
tentative plans to widen Denver Avenv2 south of the Vanport undercrossing to 
connect with the Schmeer Road, which, when completed, will eliminate to a large 
extent the existing dangerous conditions inasmuch as traffic could then have 
access to Mr. Anderson's premises by means of a third lane. He estimated the 
cost to widen the highway between Schmeer Road and the present widened section 
near the Vanport City underpass at approximately $7,000.00 and suggested that 
now would be a good time to do the work before Mr. Anderson completes construc- 
tion of his store building. He also pointed out that it would be necessary to 
acquire extra right of way about 25 feet wide for a distance of about 500 feet 
between these points. The Attorney advised that the property owner is entitled 
to a reasunable entrance to the highway from his property and in his opinion 
the Highway Commission could not refuse to let him have such entranee. The Com- 
mission discussed the matter at considerable length and as a result thereof 
authorized the Engineer to complete the survey and to advertise the oroject for 
bids when the right of wey has been acquired. The Attorney was authorized to 
secure options for the right of way. 


The Engineer discussed briefly with the Commission matters concerning 
which delegations are scheduled to appear before the Commission et this 
meeting, viz., programing of forest highway funds that were "frozen" when war 
was declared in 1941, and matters concerning the truck-hauling of logs over 
state highways. Action on these matters was deferred by the Commission until 
the delegations appeared. 


The Attorney brought up for discussion a proposed settlement with the 
Westland Irrigation District for the purchase of a quarry site ia Umatilla County. 


SaaS Si ieee Sed ae, 
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Remaining New Funds 
‘ ; Probable In Present Increases & 
No. Project Cost Authorization Decreases. Remarks 
27-Al Ochoco Highway $300,000 $300,000 End of State 
Grading and Bridge Construction- 
Length: 6 miles East. 
sees — or egg 150,000 (F.H. 33,000) 94,000 Completion 
ghway, Grad.,Surf, (Coop.23,000) Quartz Mt. East 
and Bit. Surfacing is 
Length: 5.2 miles 
36-A2 John Day Highway 125,000 190,000 -65,000 Dad's Creek 
Surf. & Bit. Surf. Dixie Summit 
Length: 5.2 miles 
42-Al Warm Springs Highway 230,000 160,000 70,000 Wapinitia 
Grading Hwy.-Forest Bam 
Length: 6.9 miles AS ag aS 
Total 2,100,000 FH 845,800 1,231,200 


QREGON COAST HIGHWAY 


Grading, Surfacing and Bituminous Surfacing, Project 3-Bl 
Length: 2 miles 


Bridges, Project 3-B2 
Length: .09 mile 


This project is divided into two contracts. One consists of the recon- 
struction of two existing untreated timber bridges over Drift Creek and Schoorer 
Creek which have now reached the end of their useful life and must be replaced. 
The secend contract provides for the necessary aporoach grading, surfacing and 
bituminous surfacing from a point near Schooner Creek to the Siletz River. 


Grading, Surfacing and Bituminous Surfacing, Project 13-D1,E 
Length: 2.319 miles 


A shorter section of this same project was approved for construction in 
the 1941 program but was never let to contract because of the developing war 
conditions. The project is now extended to include the reconstruction of some 
very bad alignment on the existing road and to connect with somewhat better 
existing construction at Rocky Point. The proposed work lies both to the 
north and south of the Hubbard Creek Bridge which was reconstructed in 1941 and 
1942 as Forest Highway Project 10-D2. This structure is not useable until the 
work now recommended is completed. 


Funds available (Balance in the State contingent)......... $1,386,000 
Less Administration and Equipment (Approximately 10% of 
unaporopriated PPE: cos snpusnagecascapacasanaces see case... dete 


Cash available for DIFOZTAMsceceseessesseseseseseereseseses $1, 231.200 


In addition there are a number of projects cited in the following tabu- 
lation which were previously financed and approved by the Secretary for the 
fiscal year of 1941 or 1942 but which were never constructed. Most of these 
projects are carried herein for the purpose of recommending the necessary in- 
creases or decreases to adjust the funds to current estimates to construct. 


LIST OF PROJECTS: 


Probable 
Cost 


$160,000 


Project 


Oregon Coast Highway 
Grad., Surf. & Bit.Surf. 
Length: 2.0 miles 


Oregon Coast Highway 
Bridges 
Length: .09 mile 
Oregon Coast Highway 
Grad., Surf. & Bit.Surf. 
Length: 2.32 miles 


Willamette Highway 
Surf., and Bit. Surf. 
Length: 4.6 miles 


Santiam Highway 
Surf. & Bit. Surf. 
Length: 15.5 wiles 


Seantiam Highway 
Surf. & Bit. Surf. 
Length: 12.2 miles 


Santiam Highway 
Slide Correction 


Mt. Hood Highway 
Bridge, Grading, 
Surfacing and Bit. 
Surfacing 


Length: 2.6 miles 


Remaining New Funds 
In Present Increases & 


Authorization Decreases Remarks 


160,000 Schooner 
Creek to Siletz 
River 


115,000 Schooner 
Creek & Drift 
Cr. Brs. 


235,000 Port Orford 
Rocky Point 


17,200 Odell Lake 
Sec. 


215,000 No.Santiam 
Jet.West 


~169,000 to be can- 
celled.Replaced 
by proj. above. 


-45,999 Cancel .Use 
funds to finance 
surfacing 


295,000 Forest Bdry. 
Rhododendron 
Twin and Mile 
Bridges 


reconstructing the Still Creek Bridge by crossing Zig Zag River below the con- 
fluence of the two streams. 


QCHOCO HIGHWAY 


Grading and Bridges, Project 27-Al 
Length: 6 miles 


The funds here recommended will continue a program of reconstruction on 
this cross-state route which, outside of the National Forest, has already been 
improved with Federal Aid funds (F.A. Project 175). The improvement of this 
section will open up a body of merchantable timber much needed in the war 
effort. It is the initial project in a long needed program of reconstruction 
of the present low standard road. 


KLAMATH FALLS~LAKEVIEW HIGHWAY 
Grading, Surfacing and Bituminous Surfacing, Project 30-A3,El 


Length: 5.236 miles 


The funds recommended for this vroject are olanned to comolete the work 
initiated under Project 30-A2,E which was discontinued in 1943 due to war con- 
ditions. The contract is now in process of cancellation which when accomplish- 
ed will leave approximately $33,909 of vreviously approved Forest Highway funds 
and $23,099 of cooperative funds to partially fimance the provosed project. 

It is recommended that in addition to the new funds cited in the tabulation the 
balances above-mentioned be approved to assist in financing the project. 


JOHN DAY HIGHWAY 


Surfacing and Bituminous Surfacing, Project 36-A2 
Length: 5.2 miles 


Funds recommended are to finance a surfacing and bituminous surfacing pro- 
ject on sections of the road graded from Forest Highway, State and Federal 
Aid funds in the years just prior to the War. The surfacing on the present low 
standard road has deteriorated to such a degree that reinforcement is necessary 
and it is now proposed to place the metal on the newly constructed roadbed. 
A longer project having the same designation was aporoved in the fiscal year 
1942 orogram for $193,339. The State has improved a short section of it and 
the balance at a reduced cost is recommended in this program. 


WARM SPRINGS HIGHWAY 


Grading, Project 42-Al 
Length: 6.9 miles 


This project wes cleared in 1941 and 42 as Forest Highway Project 42-A. 
*t is now proposed to finance the grading which will connect the Wapinitia 
orest Highway and a section of improved road inside of the Indian Reservation 
previously improved with Public Lands funds. 
Very truly yours, 
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Surfacing and Bituminous Surfecing, Project 21-M 
Length: 4.568 miles 


This project was approved in the fiscal year 1941 program, was let to 
contract and was cancelled before any actual construction began. It involves 
the surfacing of a section previously stabilized with pit run gravel which now 
requires a standard surfacing to make it suitable for travel. It is on one of 
the more important state highways. 


SANTIAM HIGHWAY 


Surfacing and Bituminous Surfacing, Project 23-G5,H3,13 -- TO BE CANCELLED 
Length: 12.2 miles 


This project was approved in the fiscal year 1942 program but was never 
started due to war conditions. Several changes are now desirable which are 
incorporated in a new project hereinafter recommended. It is, therefore, re- 
commended that the old oroject be cancelled. 


Slide Correction, Project 23-K4,L3 -- TO BE CANCELLED 


This project, approved in the fiscal year 1943 program was deferred in 
order to conduct further investigations. Since an adequate detour is avail- 
able, it is recommended that the corrective work be postponed until after 
the war and the project cancelled to make the funds available for other work. 


Surfacing and Bituminous Surfacing, Project 23-H3,13,J2,K4,L3 
Length: 15.5 miles 


This project involves the surfacing and bituminous surfacing from the 
junction with the North Santiam Highway westerly to an existing bituminous 
surfaced section of the road constructed by the State. It involves the 
bituminous surfecing of Project 23-12,31,K3,L2 let to contract to the E. C. 
Hall Company in 1941 which was cancelled by Change Order No. 2 approved 
March 2, 1943, after having completed the surfacing and production of 
aggregates. 


MT. HOOD HIGHWAY 


Grading, Surfacing, Bit. Surfacing and Bridges, Project 25-A7 
Length: 2.6 miles 


This project involves the reconstruction of four bridges, namely Zig 
Zag, Mile Bridge and Twin Bridges, one of which is an untreated wooden 
structure in very poor condition and the others are of reinforced concrete 
but so narrow as to be extremely hazardous. There is also involved the 
reconstruction of the approaches to the several bridges and a relocation be- 
tween the Forest Boundary and Rhododendron to eliminate some very poor align- 
ment on the existing road. The relocetion will eliminate the necessity of 
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STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY EAST 


11052- Fisher, Floyd E. 21.57 acres at $100.00 $2,157.00 
Right of Way 406 rods fence at $1.50 609.00 
Anchor posts, gates, maintenance 
new fence, waiver access,advertising 
signs, se, ance damages, 2,626.50 Benson 
$5,392.50 Parker 


10647-A McCourt, Estate James 29 acre at $150.00 133.50 Benson 
Right of Way waiver access, advertising,etc. Parker 
10648-A Truax, H.B. and G. R. 1.44 acres at $150.00 216.00 
Right of Way 6 cherry trees, $10 each 60.00 
waiver access,advertising,etc. Benson 


276.00 Parker 


10645-A Burkhart, John G. 0.44 acre at $100.00 44.00 
Right of Way waiver access,advertising,etc. 56.00 Benson 
100.00 Parker 
11045- Meeker, Olive A. 7.78 acres at $100.00 778.00 
Right of Way 9.94 acres at $50.00 497.90 
2.34 acres at $25.00 58.59 


fencing, posts, gates, waiver of 

access, advertising signs, damage 

severance, maintenance new fence, 

comoromise 1,566.59 Benson 
$2,990.09 Parker 

State to pay for any growing crop 

at time of actual construction 


ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY 


11531- Clatsop County 
Overhead traffic direction 
signs 19 foot encroachment easement for 
Easement double guy wires supporting signs 37.99 Landon 


11532- 0. S. Government (Bonneville Power Adm} 
Overhead traffic direction 
signs 5 foot encroachment easement for 
Easement double guy wires supvorting signs 3).)) Landon 


OREGON CITY-MULINO SECTION, CASCADE HIGHWAY 
11534- Davies, Mary, Sara & G. B. 


Stock Pile 1.9 acre at $159.90 ¢ 159.99 
27 rods fence at $1.59 rod 49.59 


193.59 McChesney 


The Assistant Attorney requested authority to purchase certain par- 
cels of real property that are needed for various highway improvements through- 
out the state. He submitted a list of such properties together with offers 
that he recommended in connection with each parcel. After careful considera- 
tion the Commission approved the purchase of the properties listed at the 
prices recommended and by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed-upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers, 
or bases of settlement hereinafter enumerated be, and the same 
hereby are, approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to complete 
the acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby ordered 
and authorized to be acquired are as follows: 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 
6510- Berger, Elise, Ernest Berger and 


Henry Berger 
Right of Way 10.3 acres *LUMP SUM SETTLEMENT $4,250.00 Collins 


MILTOM-STATE LINE SECTION, OREGON-WASHINGTON HIGHWAY 


10553-A Markham, Octavia L. 
Right of Way 1,829 sq. ft. at 2¢ @ 36:58 Cozad 


10551-A Homan, Edward James 1,811 sq.ft. at 2f 36.22 
Right of Way cherry trees-3 at $15.00 
81.22 Cozad 


IRC G NT_SECTION N T_ HIGHWAY 


10825- Green, Margaret E. et al 2.20 acres at $150.00 $ 330.00 
Right of Way Cost of moving garage 


190.00 
¢ 430.00 Witt 


12238 


without liability on the part of the United States or its agency. He recom- 
mended acceptance of the permit. The Engineer concurred. The Commission ap- 
proved the recommendation and thereupon by unanimous vote adopted the following 
resolution authorizing the Attorney to sign the acceptance of the permit on 
behalf of the Commission. 


WHEREAS, in connection with Camp White Cantonment ana 
reservation the United States acquired from the State of Oregon by 
eminent domain a tract of land owned by the State and referred to in 
said condemnation proceeding as Tract No. 254, Camp White Military 
Reservation; and 


WHEREAS, at the time said tract was appropriated by the 
United States, the State Highway Commission had stockpiled thereon 
a quantity of roadbuilding materials which it was impossible to 
move; and 


WHEREAS, there is still stcckpiled on said Tract No. 
254 approximately six hundred cubic yards of roadbuilding materials 
which are needed by the State, but which because of shortage of 
manpower and equipment the Highway Commission cannot move and store 
elsewhere at this time; and 


WHEREAS, the United States has tendered to the State of 
Oregon, by and through its State Highway Commission, a revocable 
license to permit said materials to remain on said tract but without 
liability on the part of the United States or its agencies; and 


WHEREAS, it is the judgment of the Commission that seid 
offer of revocable license should be accepted; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Highway Commission that J. M. Devers, as Chief Counsel to the Oregon 
State Highway Commission, be and he hereby is authorized to sign 
for the Commission acceptance of said revocable permit or license. 


BE IT FURTHER RESOLVED that this resolution be entered in 
the minutes and records of the Commission as of November 14, 1944, 
and a duly certified copy thereof attached to the said revocable 
license for delivery to Colonel John R. Young, F. A., Commanding 
Officer, Army Service Forces, Ninth Service Command, Headquarters, 
Camp White, Oregon, with eppropriate acceptance noted thereon. 


The Engineer presented the following statement showing the cost of 
truck inspection and weighing by state weighmasters 4s compared with revenues 
received from fines imoosed by Justices of Peace Sor traffic law violations, 
covering the years 1940 to 1944, inclusive. 


11525- City of Baker 0.29 acre 


11539- Hobson, Estate Anna K. and 
George Colbert, and Joseph 
Hobson 8,500 sq.ft. at 7¢ $595.00 Landon 


MARSHFTELD-COQUILLE SECTION, OREGON COAST HIGHWAY 


11502- City of Marshfield 3.47 acres $00.00 Benson 
Right of Way 


SUNSET TUNNEL-BUXTON SECTION, WOLF CREEK HIGHWAY 


5234-A Sullivan, F. J. and Bessie M. 
Drain Tunriel 1.35 acres LUMP SUM $ 25.00 Collins 


The Assistant Attorney brought up for discussion and requested 
instructions relative to the issuance of permits during the calendar year 
1945 for the use of state-owned land, such as unused right of way and excess 
property acquized in connection with right of way transactions. He advised 
that it has been the practice for several years past to rent these vroperties 
on an annual basis until they are needed for state highway purposes and 
suggested that the practice be continued, at least during the year 1945. The 
Commission aporoved the suggestion by unanimous vote. 


The Commission had under discussion the sale of a parcel of state- 
owned land at Grants Pass, to Mr. G. W. McLean. The Assistant Attorney advised 
that this tract contains only one-fifteenth of an acre and that Mr. McLean has 
offered to pay $275 for the same with complete restriction as to access to the 
state highway on which it fronts. He recommended acceptance of this offer. 
The Engineer concurred in the recommendation stating that the land is not 
needed for highway purposes. The Commission voted unanimously to sell the 
property to Mr. McLean for the amount which he offered. 


The Attorney presented a form of revocable license prepared by the 
Army Engineers covering the storage of some 600 cubic yards of road building 
material now stock piled on a site formerly owned by the state but now con- 
tained in the Camo White Military Reservation. He advised that the United 
States acquired this tract by eminent domain but refused to pay for the re- 
moval of the material located thereon; also, that it is necessary to leave the 
material where it is because state forces and equipment are not aveilable to 
move ite The license now before the Commission for aporoval, he said, simply 
covers the storage of this state-owned material on the Government's property 
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scarcity of manpower and snow-fighting equipment; also, the fact that former 
Highway Commissions have never attempted to keep this road open during the 
winter months throughout its entire length because of the expense involved. After 
discussion the Commission ordered that every reasonable effort be made to keep 
the road open and if it appears that this cannot be done, then that the fects be 
reoorted to the Commission for further instructions. 


In this connection the Engineer reported that snow conditions on the 
Mt. Hood Highway between Wapinitia Junction and Parkdale have become so bad 
that immediate closure of this road is required. He advised that the road does 
not carry much travel at this time of the year and requested authority to close 
it at once and to erect barricades. He requested similar authority with respect 
bed McKenzie Highwey. The request was granted by the Commission by unanimous 
Votes 


The Commission hed under discussion the following requests for ex- 
tensions of time within which to complete highway construction contracts: 


Peter Kiewit Son's Company, Contract #2642 for grading, surfacing, 
and oiling the Monmouth-Pedee Section of the Bridgeport-Monmouth 
County Road and Dallas-Kings Valley Secondary State Highway, in Polk 
County, requested an extension of time from July 31 to October 10, 
1944, within which to comolete this job. They gave the following 
reasons for failure to comolete the vroject within the specified 
time limit: Difficulties in obtaining labor and equioment required 
for the job due to war-time conditions, unsuitable wecther in the 
spring of 1944 which handicapped grading operations, and shut-down 
of the work during the winter months as ordered by the Engineer. 

The Engineer advised that the reasons given by the contrector for 
overrunning the specified time limit are substantially correct. He 
further stated that the traveling oublic was not materially incon- 
venienced by the delay because the road for the most part is on 

new alignment. He recommended in view of the circumstances that the 
extension of time requested be granted without penalty. A letter 

was presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation by unanimous vote. 


Rogers Construction Company, Contract #2668 for re-greding 
surfacing, and oiling the Hooker Creek-Jordan Creek Section of the 
Jordan Valley Secondary Highway in Malheur County requested an ex- 
tension of time of 60 days, from September 30 to November 30,1944, 
wkth4q which to complete this job. They attributed their failure 
to cotplete the project within the specified time limit to adverse 
weather conditions, bad condition of the highway which delayed de- 
livering the road equipment to the job, and the necessity to revise 
their operating schedule because of the insufficiency of suitable 
rock from a designated quarry. The Engineer advised that the reasons 
given by the contractor for failure to complete the contract within 
the specified time iimit ere substantially correct. He recommended 
in view thereof that the extension of time requested be granted with- 
out penalty. A letter was presented from the Public Roads Adminis- 
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1949 2241 2342 1943 1944 


Truck Inspection Costs ----- $16,642 $44,203 $52,200 $64,150 
Revenue - Traffic Violations $30,292 $41,145 $47,054 $54,690 $80,000 


*Estimated from reports to September 30, 1944 


The Commission took no action on this reovort. 


The Engineer also reported on his investigation of the Commission's 
agreement with Polk County covering the maintenance of county roads in the 
vicinity of Independence, as instructed by the Commission at the previous 
meeting. He advieed that according to the provisions of the agreement the 
state is obligated to maintain the roads at state expense for the duration of 
the present war and six months thereafter. (See Miscellaneous Contract and 
Agreement #669) The Commission took no action in this matter. 


The Engineer reported the award of the following contracts in con- 
formity with authority previously granted him by the Commission, the conditions 
of the awards having been satisfied. 


Roseburg Access Road Project on the Pacific Highway and North 
Umpqua County Road, in Douglas County. Bids received October 24, 1944. 
Contract awarded to Charles Shannon & Sons, low bidder, on October 
26, 1944. 


Deer Creek Bridge on the Roseburg Access Road Project, in 
Roseburge Bids received September 11, 1944. Contract awarded to 
Harry I. Hamilton Company, low bidder, on October 26, 1944. 


Construction of a 48-inch concrete pile culvert on Nehalem 
Avenue, City of Rockaway, Tillamook County. Bids received October 
2h, 1944. Contract awarded to Dolan Construction Company, the low 
bidder, on November 3, 1944. 


Clatskanie Rock Production Project on the Columbia River and 
Mist-Clatskanie Highways in Clatsop and Columbia Counties. Bids 
received October 24, 1944. Contract awarded to Rogers Construction 
Comoany, low combination bidder, on November 3, 1944. 


Clatskanie Army Works Access Road Project on County Roads, in 
Columbia County. Bids received October 24, 1944. Contract awarded 
to Rogers Construction Company, low combination bidder, on November 


3, 1944. 
The Commission by unanimous vot’ confirmed the award of these contracts 


as revorted. 


The Commission discussed a petition from users of the Weston-Elgin 
Secondary Highway Pequesting that this highway be kept free of snow and open 
for travel during the coming winter season. The Engineer pointed out the 
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J. F. Johnston, Contract #2689, for repairing the bridge over 
the Wilson River on the Wilson River Highway in Tillamook County, 
requested an extension of time of twenty-one days, from September 
30, to October 21, 1944, within which to complete this job. He 
attributed his failure to complete the project within the specified 
time limit to difficulties in securing labor and materials. The 
Engineer advised that the reasons given by the contractor for 
overrunning the time limit are correct, he being unable to obtain 
the necessary lumber because of competition with the Army and Navy 
which had higher priority for such material. He recommended that 
the extension of time requested by the contractor be granted without 
penalty. The Commission aporoved the recommendation. 


A. H. Barbour & Son, Contract #2693, for painting the briige 
~v._r C228 Bay on the Oregon Const Highwey, in Coos County 
requested an extension of time of twenty-six days, from Sentember 390 
to October 26, 1944, within which to complete this job. [hey 
attributed their failure to complete the project within the specified 
time limit to adverse weather conditions. The Engineer advised that 
the contractor had a sufficient number of men on the job all of the 
time to have completed the work within the specified time limit had 
weather conditions been suitable, which they were not. He recom- 
mended in view of the circumstantes that the extension of time re- 
quested be granted without penalty. The Commission approved the 
recommendation. 


The Engineer reported that Contracts Nos. 2663, 2673, 2689, 2693, and 
2695 for the construction of state highway orojects have been completed accord- 
ing to the requirements of the contracts or modifications thereof, and that 
said jobs are now ready for acceptance. The following resolution acceoting 
the above projects was offered and adopted by the unanimous vote of the 
Commission. 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been comoleted according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2663, with D. C. and A. L. Williams, for 
furnishing crushed rock in stockpiles on the Metolius- 
Redmond Section of The Dalles-California Highway in Deschutes 
and Jefferson Counties; completed on September 21, 1944. 


Contract No. 2673, with the Northwest Development Co., 
for furnishing crushed materials in stockpiles on the Medical 
Sorings Section of the Medical Springs Secondary Highway in 
Baker and Union Counties; completed on October ll, 1944. 


Contract No. 2689, with J. F. Johnston, for repairs to 
Wilson River Bridge on the Wilson River Highway in Tillamook 
County; completed October 20, 1944. 
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tration concurring therein. The Commission approved the recommendation 
unanimously. 


Rogers Construction Company, Contract #2669 for grade widening, 
surfacing, and oiling the Jordan Creek-Scotts Butte Creek Section of 
the I1.0.N. Highway in Malheur County, requested an extension of time 
of 69 days, from September 30 to November 30, 1944, within which to 
complete this job. They attributed their failure to complete the 
project within the specified time limit to bad road conditions which 
made it difficult to move in equipment, adverse weather, difficulties 
attributable to war-time conditions, and a change in the specifications 
necessitated by insufficiency of rock available from one of the 
quarries. The Engineer advised that the reasons given by the con- 
trector for failure t> comolete the oroject within the soecified time 
limit are substantially correct. He recommended that the extension 
of time requested be granted without penslty A letter was oresented 
from the Public Roads Administration concurring therein. The Com- 
mission approved the recommendation by unanimous vote. 


Northwest Development Company, Contract #2673 for rock pro- 
duction on the Medical Springs Section of the Medical Springs Sec- 
ondary Highway in Baker and Uniom Counties, requested an extension 
of time of forty days from August 31 to October 11, 1944, within 
which to complete this job. They gave no reason for failure to 
comolete the project within the specified time limit. The Engineer 
advised that the contractor had considerable trouble in operating 
its plant due largely to unfamiliarity with this type of work and 
voor crushing equipment. Also, that the contractor experienced 
trouble with the pit operations because of a great excess amount of 
fine material. The delay in completing the project, he said, did 
not imeonvenience the public nor the state's oiling program. More- 
over, the engineering costs for supervision were not increased be- 
cause the engineers were engaged on other work in che vicinity at the 
same time. He recommended in view of the circumstances that the 
extension of time requested be granted without penalty. The Commis- 
sion sonroved the recommendation unanimously. 


M. C. Lininger & Sons, Contract #2685 for rock production on 
the Klamath Falls-Lakevie:; and Fremont Highways in Leake County re- 
quested an extension of time from September 30, 1944, to May 1, 1945, 
within which to complete this contract. They gave no reasons for 
their failure to complete the project within the specified time limit. 
The Engineer advised that the main reason for the contractor's 
failure to complete the oroject within the specified time limit was 
the lateness in starting the job due to the necessity to complete 
another job for the state on the Central Oregon Highway. The overrun 
of time limit, he said, will not inconvenience Highway Department 
oiling operations next season; neither will it increase the costs of 
engineering supervision. He recommended that the extension of time 
requested be granted without penalty. The Commission approved the 
recommendation by unanimoys vote. 

KOVi4A 1944 


The Secretary prerented an application from The Texas Company for 
permission to drill test holes on certain state highways in sonauntivany 06's the 
company's investigations for oil. The Attorney advised that the company is 
now prospecting for oil on county roads in the vicinity of Newberg and wishes 
to extend the operations to the state highways in that vicinity. He exnlained 
that the drilling consists of test holes about sixty feet deep into which is 
olaced a small charge of powder; the powder is exploded and the results of the 
concussion recorded on a seismograph recorder for the information of the com- 
pany scientists in determining the possibilities of oil in that locality. The 
Engineer gave as his thought that it would be satisfactory to grant the company’s 
request if the work is properly handled and highway traffic properly protected. 
After considerable discussion, the Commission avproved the comvany's request 
subject to the condition that the company will furnish public liability and 
oroperty damage insurance in sufficient amounts to protect the public, and that 
the operations are limited to only one sectionof highwey atatime. The first 
operation is to be considered as an experiment to determine whether or not to 
extend the privilege to other highways. The matter was referred to the 
Attorney to prepare the permit, the Engineer to furnish the details. 


The Engineer brought up for discussion the matter of designating a 
cortion of Front Avenue, Medford, as a route of the Pacific Highway. He re- 
called that the former Highway Commission, in order to relieve the congestion 
of traffic on Riverside Avenue, the original route of the Pacific Highway 
through Medford, designated this street as 2 one-way traffic route for north 
bound travel and routed south bound highwey traffic along Central Avenue. Such 
routing, he said, was approved by the Medford City Council and spparently was 
satisfactory from all standpoints except that business interests along Central 
Avenue objected to the noise created by trucks operating on that street. In 
order to eliminate this objection, he added, the City Council adopted an 
ordinance routing trucks along Front Avenue fromFourth Street to Eleventh Street 
which seemed to satisfy the businessmen but not the interstate truckers who 
allege that the routing jeopardizes their I.C.C. permits under which they are 
required to operate over the Pacific Highway, and Front Avenue has not been so 
designated. In order to overcome this difficulty, the Engineer suggested that 
the Highway Commission might designate this section of Front Avenue as a route 
for the Pacific Highway. If that were done, he said, the state would have to 
maintain the few blocks concerned and construct diagonal connections to Central 
Avenue which would not be very costly. The matter was discussed at consider- 
able length, but action thereon was deferred by the Commission pending receipt 
of formal application from the City for such routing. The Engineer was 
instructed to secure such apolication in writing. 


The Commission had under discussion the abandonment of the old right 
of way of the Willemette Highway between Goshen and Pleasant Hill where the 
highway has been reconstructed on permanent alignment. The Engineer advised 
that the old road for the most part is of no value for state highway ourooses 
and recommended that it be turned over to Lane County for future maintenance 
as a county road if the County wants 4t. The Commission approved the recom- 
mendation and therupon by unanimous vote adopted the following resolution with 
regard thereto upon motion of Commissioner Schaupo which was seconded by Com- 
missioner Chessman. 


Contract No. 2693, with A. H. Barbour & Son, for painting 
the Coos Bay Bridge; completed on October 26, 1944. 


Contract No. 2695, with Johnston Printing ~ Company, for 
painting Milwaukie Division Headquarters Building; completed 
on October 31, 1944. 


THEREFORE, BE IT RESOLVED that the work covered by said étate 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby eccepted and final payment in con- 
nection with each is hereby authorized. 


The Commission by unanimous vote confirmed the oral euthority given 
the Engineer on November 4, 1944, to purchase from the Federal Government an 
Adams road grader for the sum of $250. 


A letter was vresented from Mr. Lewis A. McArthur, President, Oregon 
Historical Society suggesting the appsintment by the Highway Commission of 
someone to represent the Commission on the Society's Committee on memorials. 
It was Mr. McArthur's thought that this committee would serve the Highway Com- 
mission satisfactorily in passing on historical monuments etc., and would 
eliminate the necessity of the Commission spoointing a special committee for 
this purpose. After discussion Commissioner Chessman moved adoption of Mr. 
McArtaur's suggestion and thet Mr. H. G. Smith, Construction Engineer, be 
selected to serve on this committee. The motion was seconded by Commissioner 
Schaup» and carried unanimously. The Engineer was instructed to convey such 
informetion to Mr. McArthur and to ask him to furnish the Commission with the 
names of the other members of the committee. 


The Commission discussed a letter from The Dalles Chamber of Com- 
merce requesting adoption of the Trans-Columbia River Interstate Bridge report, 
and the design and ¢onstruction of the proposed bridge in The Dalles at the 
earliest vossible time. The Commission took no action on this matter due to 
the fact that the revort is still being studied and the Commission is not yet 
ready to pass on it, 


A letter was presented from W. McDaniels, Kismath Falls, requesting 
permission to move a house, thirty feet by thirty-six feet in dimension, over The 
Dalles-California Highway for a distance of about 500 feet, about three- 
quarters of a mile south of Fort Klamath Junction. Mr. McDaniels estimates 
that it will not take longer than fifteen minutes to move this building on the 
state highway, and states a willingness to comply with all of the rules and 
regulations that the Commission sees fit to specify with respect to this move- 
ment. As a result of discussion, motion was made by Commissioner Schaupp that 
the oermit be granted. The motion was seconded by Commissioner Chessman and 
carried by the unanimous vote of the Commission. 


All those certain perts of the old right of way of the 
Goshen-Pleasant Hill Section of the Willamette Highway lying 
on each side of the right of way required for the reconstructed 
Willamette Highway which lie between Highway Engineer's Sta- 
tion 75+20 and Highway Engineer's Station 86+45 on the east- 
erly side of the reconstructed center line, and also between 
Highway Engineer's Station 87+20 and the east line of Section 
30, Township 18 South, Range 2 West, W.M., on the south- 
westerly side of the reconstructed center line, and also 
between Highway Engineer's Station 202+50 and Highway 
Engineer's Station 240+10, on the northeasterly side of the 
said center line of said highway. 


2. The following described parcel of land formerly within 
the right of way of said highway, but which now is eliminated there- 
from by reason of the relocation of seid highway, is to be retained 
by the State and title to and vossession thereof shall remain in the 
State for such public puroose and use as the Highway Commission may 
deem aporopriate, necessary and proper: 


That certain part of the old right of way of the Goshen- 
Pleasant Hill Section of the Willamette Highway lying on the 
westerly side of the right of way required for the recon- 
structed Willamette Highway which lies between the east line 
of Section 30, Township 18 South, Range 2 West, W.M., and the 
intersection of the old right of way with the reconstructed 
line of the Willamette Highway at Engineer's Station 202+60 
of said highway. 


3. The following described section of the right of way of 
the Willamette Highway as heretofore located shall be retained for 
public highway purposes until the completion of the Willamette High- 
way project, and thereafter said right of way shall be permitted to 
revert to Lane County to be maintained by said County as a county 
road: 


That certein part of the old right of way of the Goshen- 
Pleasant Hill Section of the Willamette Highway lying on the 
westerly side of the right of way required for the reconstruc- 
ted Willamette Highway which lies between the intersection 
of the Pacific Highway and the south line of Section ld, 
Township 18 South, Range 3 West, .M., and the intersection 
of the old right of way with the reconstructed line of the 
Willamette Highway at Engineer's Station 72+70. 


4. That the Highway Commission's Chief Counsel be and he 
hereby is instructed to negotiate with the County Court of Lane 
County an agreement or understanding by which the County will take 
over the jurisdiction of said segments or sections of the Willamette 
Highway and will in the future maintain the same es a county road 


for sublic service. 
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WHEREAS, in order to afford a better alignment and a more 
satisfactory, safe and convenient highway for the traveling public the 
Highway Commission found it necessary to and did relocate a portion 

of the Willamette Highway in Lane County, Oregon; and 


WHEREAS, by reason of said relocation and the construction 
of a highway thereover there were eliminated and made unnecessary as 
parts of the vermanent highway right of way of said highway certain 
sections which are more particularly defined and described herein- 
after in this resolution and are shown on the map attached hereto; 
and 


WHEREAS, there were also eliminated certain sections of 
said highway which will no longer be within the highway right of way 
prover but ownership and possession of which are retained by the State 
and which are more particularly defined and described hereinafter in 
this resolution and are shown on the map attached hereto; and 


WHEREAS, it is the judgment and opinion of the Commission 
that there should be recorded in the minutes and records of the Com- 
mission its purpose and olan to abandon as parts of said highway the 
segments or se¢tions hereinafter designated; and 


WHEREAS, it appears that some segments or sections of said 
highway which are eliminated as parts of said new location must be 
maintained as a public rosd for the service of people residing thereon, 
and other parts retained by the State for public use; and 


WHEREAS, the County Court of bane County has indicated a 
willingness to take over the said sections or segments needed for 
local use and maintain the same as a county road for the service of 
peonole living thereon; 


NOK, THEREFORE, the premises being in general es stated 
above, it hereby is resolved by this Commission, all members being 
present and voting sffirmatively as follows: 


1. That the segments or parcels of land confined within 
the areas hereinafter described, which segments or parcels of high- 
way right of way were formerly parts of the Willamette Highway but 
by reason of the relocation of said highway are no longer parts there- 
of, be and said segments or parcels hereby are abandoned as parts of 
the said Willamette Highway, and said segments or parcels hereby are 
permitted to revert to the status of a county road under the juris- 
diction of the County Court of Lane County, Oregon. The segments or 
parcels of said highway right of way hereby eliminated as parts of the 
Willemette Highway and which hereafter shall be under the jurisdiction 
of the County Court of Lane County are described as follows, to wit: 
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WHEREAS, on the 24th day of October, 1944, at a meeting of the 
Oregon State Highway Commission, all members being present and par- 
ticipating, the Commission passed and adopted a resolution reducing 
the maximum load limit on the following state highway bridges: 


SILETZ SECONDARY HIGHWAY No. 181 
181-20.66 "Ojalla" Bridge over Siletz River 5 tons 
181-23.10 "Fuller" Bridge over Siletz River 5 tons 


and 


WHEREAS, subsequent to the passage of said resolution con- 
ditions have changed so that it is now no longer necessary or 
desirable, and the Commission hereby finds that it is no longer 
necessary or desirable to maintain the reduced load limits set 
out in said resolution on the said state highway bridges; 


NOW, THEREFORE, BE IT RESOLVED that the action of the State 
Highway Commission reducing the maximum permissible load limit on 
the said bridges be and the same is hereby rescinded and cancelled 
as of this date, and the maximum load limit permissible on the 
said highway bridges hereafter shall be the maximum load lipit 
provided by law; and it is further ordered that a certified copy 
of this resolution be furnished to the county clerk of the county 
in which said highway bridges are located, and that « certified 
copy of this resolution be furnished to the Superintendent of che 
Devartment of State Police for his information. 


The Engineer requested authority to purchase three tractor loaders 
for use by maintenance crews. He estimated the cost at €2,700 each or a 
total of $8,100. The Commission aoproved the request on the condition that 
the purchase is made through the state purchasing egent as a result of som- 
petitive bidding. 


County Judge Nelson B. Higgs of Harney County was present and asked 
the Commission to include in its 1945 budget an item of $10,900 to finance 
additional improvements to the Diamond Valley Secondary Highway between Folly- 
farm and Riamond, the improvement to consist of work similar to that performed 
this year north of Follyfarm. He advised that this road serves a most pro- 
ductive valley and is the only outlet available for the people of the district 
to market their produce; also, that the most important section to be improved 
is that over Smith Hill which is practically impassable several months of the 
year. The Engineer advised that this is one of the projects that will be 
considered by the Commission at its next meeting when the Maintenance and 
Minor Betterment Budget will be discussed. The Commission took no action on 


the matter. 


The Engineer reported briefly on the following matters of unfinished 
business: 
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5. That this resolution be entered in the minutes and 
records of the Commission and a certified copy thereof promptly de- 
livered to the County Court of Lane County, together with a copy of 
said map or white print, for such action as said County Court may 
desire to take with respect thereto. 


6. There is attached hereto a map or print marked Exhibit 
A and by this reference made a part hereof, which said map for identi- 
fication purposes bears the signatures of C. B. McCullough, Assistant 
State Highway Engineer, H. G. Smith, Construction Engineer, and K. D. 
Lytle, Division Engineer, on which map or print there are show 
colored in red the parcels or segments described under paragraph 1 on 
page 2 hereof, which parcels are to be eliminated from the highway 
right of way and are to revert to the County to be maintained as a 
county road; there is shown colored in blue on said map the segment 
of said highwey described under paragraph 3 on page 3 hereof, which 
parcel is to be retained by the State until said highway project is 
completed, and thereafter said segment shall be vermitted to revert 
to the County as herein provided; and there is shown on said map 
colored in yellow the parcel of land described in paragraph 2 on page 
3 hereof, which parcel of land is to be retained by the State for 
highway end other oublic purposes. Said map bears date of October 5, 
1944. * 


*(Map filed in "Right of Way Abandonment and Retention” File - No. 121 


The Secretary presented two resolutions from the County Court of 
Columbia County accepting jurisdiction over the following abandoned sections 
of state highways: 


(1) Columbia River Highway between Engineer's Stations 
35+50 and 101+25 south of Scappoose. 


(2) The Treharne Section of the Nehalem Secondary High- 
wey between Highway Engineer's Stations 99+00 and 144+50. 


The Commission aporoved the resolutions and ordered them filed. 


The Engineer reported that repairs to the "Ojalla" and "Fuller" 
Bridges over the Siletz River on the Siletz Secondary Highway in Lincoln County 
have been completed and that there no longer exists any occasion for maintaining 
the five-ton reduced load limit that the Commission ordered for these bridges 
at its last meeting. He recommended the adoption of an order by the Commission 
lifting such reduced load limit. The Commission approved the recommendation 
and thereupon by unanimous vote adopted the following resolution with regard 


thereto. 
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convenience and safety of the public. The Engimeer advised that the proposed 
improvement would serve some fifteen or twenty families in this district. He 
suggested that if Mrs. Redmond is allowed to build the stairway and elects to 
do so at her own cost and expense that the State then oil the shoulders adjacent 
to the highway pavement so as to provide a parking place for automobiles. The 
Attorney stated his concurrence in the Engineer*s suggestion. In the discussim 
that follwed Chairman Banfield gave as his understanding that the State is not 
obligated to provide this facility or any part thereof. He suggested, however, 
that Mrs. Redmond be given a permit to construct her own stairway, if she wants 
to, provided she will build it in conformity with approved design and under the 
Engineer's general supervision, will install a satisfactory light so the stairs 
can be seen at night time, and will relieve the State from maintenance of both 
stairway and light, and obligation should accidents occur. He further sug- 
gested, if Mrs. Redmond builds the stairway, that the state then provide a 
parking area for cars. Commissioners Schaupp and Chessman approved the sug- 
gestion. The Commission thereupon ordered that Mrs. Redmond be so informed. 


(10) Request of the Gilchrist Logging Company to truck-haul logs 
directly across The Dalles-California Highway in the Town of. Crescent. The 
Attorney advised that he has written the company that the Highway Commission 
is without legal authority to grant the permit that they request and is of the 
feeling that permits in the same category heretofore issued by the Commission 
should be cancelled; further, that the company hag replied to the effect that 
they are considering the advisability of building their own private road up to 
the highway so as to avoid using any public road or street. He said, if the 
company carries out this plan then it would need a permit from the Highway Com- 
mission simoly to cross the state highway. After discussion the Commission 
referred the matter to the Attorney to work out a solution of the problem that 
will be satisfactory from all standpoints. 


(11) Question of payment of delinquent taxes against property 
acquired by the State from the D. & K. Logging Company, Seaside. The Attorney 
advised that the delinquent taxes amount to $276.22. He recommended payment 
of the same by the state in view of the fact that the D. & K. Logging Company 
has been dissolved and no longer can be held responsible for payment. The 
Commission approved the recommendation unanimously, it appearing that the 
land is worth at least the amount of the unpaid taxes. 


(12) Report on studies made by the Engineer incident to the post- 
war highway plans of the City of Eugene. The Engineer advised that he is not 
yet ready to make a complete report on this subject. 


The Commission recessed at 12:00 noon and reconvened in the Stock 
Exchange room of the Imperiel Hotel at 1:30 p.m., with all Commissioners, the 
State Highway Engineer, the Attorney, and the Secretary oresent. 


The Commission conferred with the following representatives of the 
logging and lumbering industries who were present at the invitation of the 
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(1) Exchange of secondary highways with Polk County at Camp Adair. 
He advised that the agreement and resolutions to effect the exchange have been 
prepared and are now in the hands of the County Court for acceptance, and it 
is likely that they will be ready for approval by the Highway Commisc‘on at its 
next meeting. 


(2) Establishment of "Myrtle Tree Lane" along the Coos Bay-Roseburg 
Highway between Coquille and Myrtle Point. The Engineer advised that the State 
Parks Superintendent is now preparing specimen trees as instructed by the Com- 
mission. 


(3) Survey for proposed park at Wallowa Lake. The Engineer advised 
that this survey is now under way. 


(4) Proposed development project in Champoeg State Park. The 
Engineer advised that the Parks Superintendent is contacting the Oregon Histor- 
ical Society with respect to this matter, as instructed. 


(5) Proposed sale of excess property in Portland to Lillian Barzee. 
The Engineer advised that he has not yet had an coportunity to inspect this 
property so is not ready to make a recommendation. 


(6) Request of Harney County for the improvement of the Diamond 
Secondary Highway. The Engineer advised that this is one of the projects 
that he intends to submit to the Commission at its next meeting for c onsidera- 
tion in the adoption of a Maintenance and Minor Betterment Budget for 1945. 


(7) 1945 budget for highway funds. The Engineer advised that the 
budget is now being prepared and will be submitted to the Commission for 
adoption at its next meeting. 


(8) Request of Douglas County for state aid in maintaining county 
roads that are being damaged by log hauling traffic. The Engineer advised 
that his investigations are not yet complete so he is not ready to report. 


(9) Proposed stairway construction on the Pacific Highway West in 
front of Mrs. Redmond's restaurant a short distance west of Portland. The 
Attorney gave as his opinion that the responsibility for the stairs cannot be 
divided between the State and Mrs. Redmond and if the stairway is constructed by 
the State, then it is the legal obligation of the State to maintain it ina 
reasonably safe condition for use. He also stated that if the stairway is to 
serve Mrs. Redmond alone, then the Commission does not have legal authority to 
spend state money to construct it. On the other hand, if the stairway were 
constructed by Mrs. Redmond under a permit issued by the Commission, the facility 
would be the property of Mrs. Redmond and the maintenance of and responsibility 
for the stairway would then be Mrs. Redmond's obligation and under those con- 
ditions neither the Commission nor the Engineer would be liable, excent as to 
the obligation to see that the facility did not become a hazard to highway 
traffic. He gave as his further opinion that the Commission is not legally ob- 
ligated to build the stairway with highway funds unless it is essential to the 
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is being used to build and maintain highways and the Commission considers that 
it is its duty to protect the oublic's interests. The Highway Commission, he 
said, is endeavoring to administer the state highway law in a manner thet it 
considers was intended aud at the same time is doing everything it can to help 
the legging operators get the logs to the mills; however, there is @ limit to 
what the Commission can do with the funds, manpower, and equipment that are 
available. Commissioners Schaupp and Chessman endorsed the remarks of Chair- 
man Banfield, There followed a general discussion of log hauling problems. 


Mr. Miller inquired as to the Highway Department record of over- 
loads during the last two or three months. It was his thought that the per- 
centage of overloads might have dropped because tires are becoming extremely 
hard to obtain and the operators are holding down their loads in order to con- 
serve them. This is being done, he said, by carrying fewer logs, shortening 
the hauls, and by using a new tye of scales in the woods. He was informed by 
the Engineer that of all the trucks weighed only between two percent and three 
percent were observed with overloads. Chairman Banfield stated that the records 
disclose that by far the greatest percentage of log haulers are responsible and 
try to cooperate with the Highway Commission, but there are & few, common! 
known as "gippos", who do not respect the rules and regulations and they are 
the ones that the Commission feels should be sternly dealt with. These few, he 
said, are consistent violators end are the operators who are dameging the 
highways. He suggested that the industry could be of greater assistance to 
the Commission in taking care of them. He pointed out that the Commission 
covid cancel the permits of these operators, but does not wish to go to that 
extreme. On the other hand the Commission believes that the industries can 
keip to solve the problem more than it has in the past and suggested the adop- 
tion of standards by the industries which the Commission could back up. Mr. 
Miller admitted there is room for education by the industry and asserted that 
the industry would be glad to cooperate with the Highway Commission in every 
way vossible,. 


Commissioner Schaupp inquired as to the position of the log haulers, 
do they think that they should be allowed to heul more logs or is it e matter 
of the individual loads? Mr. Miller replied that each log hauler feels that 
he should be allowed to haul bigger loads. Some of them, he said, deliberately 
overload, but in general the violations ere unintentional. 


Mr. Patton recited the experience of the Hammond Lumber Company 
since August when the Company installed a new type of scales for the purvose of 
weighing esth log as it is loaded on the truck. Siace the use of the scale 
was started, he said, the Company has hed only one gross overload on all of its 
trucks, and at the same time has been delivering more logs to the mill, but 
its main difficulty is in the axle overloads. He added that the Company is 
trying its best to comply with the wishes of the Highway Commission but finds 
it extremely difficult to gauge the weight on the individual axles. He sug- 
gested that the Commission might allow e 2000 pound axle tolerance which, in 
his estimation, would eliminate entirely all overloads and in turn would relieve 
the haulers from payment of fines. In the discussion of this feature it was 
brought out that no state in the West allows more axle weight than does Oregon. 
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Commission for discussion of matters concerning the trucking of logs over state 
highways: 


Representing the West Coast Lumbermen's Association: 


Orville Miller, Ex-President, Portland 
J. R, Blunt, Manager Columbia Valley Section, Portland, representing 
Col. W. B. Greeley, Secretary-Manager, Seattle 
Representing Willamette Valley Lumbermen's Association: 
H. J. Cox, Secretary-Manager, Eugene 
Representing Weste -n Pine Association: 
Stewart Moir, Forester, Portland 
Representing Columbia River Loggers Association: 
George S. Gray, Seaside 
Representing Timber Overator's Association: 


Roy A. Gould, President, Mayfield, Washington 


Revresenting Pacific Northwest Loggers Association: 


Lloyd Crosby, Manager, Portland Section 
Chet Sorensen, Portland, representing E. T. Clark, Secretary- 
Manager, Seattle 
Representing Pacific Logging Congress: 
N. Wishnant, Secretary, Portland 
Representing Trucker's Association: 

Hon. J. S. Greenwood, State Representative, Wemme 
Representing Hammond Lumber Company: 

H. C. Patton, Portland 
Reoresenting State Forestry Department: 


N. S. Rogers, State Forester, Salem 


Chairman Banfield opened the conferente by stating that the Com- 
mission has called the meeting simply for a round-table discussion of matters 


of mitucl concern; that the Highvny Commision is not artagonistic towerd log haulers or other 
heulers but it ices have = duty to the Stete as a whole because sublic money 
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Commissioner Schaupp, whereupon Mr. Miller advised that such committee would be 
appointed by the industries. 


The conference was concluded at 3:00 p.m. with appropriate remarks 
by Chairman Banfield. 


The Engineer reported that a dangerous condition exists in the Town 
of Myrtle Creek, where log-haulers turn off the highway to deliver logs to the 
E. W. Picco Mill which is located at the west end of Fourth Street. He ad- 
vised that some of the logs are brought to the mill from the north over the 
Pacific Highway and in making the turn onto Fourth Street the loads take up 
the entire street creating a very serious traffic hazard. A similar hazard, 
he said, exists where logs are brought into the mill over the Pacific Highway 
from the south, but in this case highway traffic is subjected to an additional 
hazard where the logging trucks enter the highway from Second Street, in- 
volving a right angle turn. He suggested that the log-haulers be required to 
maintain flagmen where the loads leave the highway at Fourth Street, and 
at the Second Street intersection if they wish to continue to enter the high- 
way at such point, otherwise that the north bound loads be rerouted on a city 
’ street that will require only the crossing of the highway at Fourth Street. 
The Commission aporoved this suggestion and instructed the Secretery to notify 
all operators who are hauling logs to this mill in conformity therewith. 


The Commission had under discussion the approval of <« form of con- 
tract with the United States Deoartment of Interior covering construction of an 
irrigation canal and laterals across The Delles-California Highway (U.S. High- 
way 97) in Jefferson County. The Engineer advised that the contract as prepared 
is satisfactory from the engineering standpoint and ecommended aporoval of 
the same. The Attorney advised that he has approved the proposed contract as 
to form. In view of these reports the Commission approved the contract by 
unanitous vote and thereupon signed the same, 


The Engineer brought up for discussion a proposed exchange of a 
portion of the Crooked River-Paulina Secondary Highway for a county road in 
Crook County. He advised that the Bureau of Reclamation plans to construct a 
dam across the Crooked River which, eventuelly, will inundate several miles of 
the secondary highway, and in order to provide roadwey facilities for the 
people residing in the upper reaches of the Crooked River the Reclamation 
Service has arrenged with the Crook County Court for a roadway connection across 
Coombs Flat, southeasterly from Prineville. This roed, he says, has already 
been built and inspection of the same revesls that it has been constructed to 
crover standards except that it is in need of additional surfacing to bring 
the road to a standard comparable with the present highway. He estimated the 
cost of such surfacing at $30,000, and edvised that the expense should be paid 
by the Reclamation Service. He further advised that according to the infor- 
mation at hand, the Crook County Court has agreed to the exchange of roads 
but pointed out that the County hes an implied agreement with the Ochoco Timber 
Company for the maintenance of the roed for about three yéars, during which 
time the Company is to be allowed to truck-heul logs over the same without re- 
gerd to weight. He gave es his thought that the exchange of roads is to the 
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Also, that it is the axle overload that is causing the most damage to the high~ 
way surfaces, so an additional tolerance could not be allowed. 


The basis of imposition of fines was also mentioned, and in this 
connection, the Commission's Attorney advised that under present laws the Justice 
of Peace sets the amount of the penalty. He pointed out, however, that the 
legislature has authori<y to make new rules and to establish a sliding scale 
of fines if it so desires, and if it did so then the Justices of Peace would 
have to comply therewith. 


The question of single-log loads was brought up for discussion by 
Mr. Greenwood, who gave as his thought that a Justice of Peace should not fine 
an operator who is apprehended for overload when only one log is being carried 
on the truck. It was explained to Mr. Greenwood that the Commission now has 
a special ruling with resoect to single log movements and issues permits for 
such movements up to the extent that the highway facilities will stand; also, 
thet the permits are limited to a certain section of highway and can not be 
issued on a blanket permit basis because of the difference in the carrying 
capacity of the highway sections. 


Mr. Crosby expressed appreciation for the cooperation that the in- 
dustry has received from the State Highway Commission during the past year 
in connection with log hauling. He advised that insofar as he knows the 
industry has no cause to complain. 


Mr. Gould spoke in behalf of the independent log hauler whose troubles 
for the most pert, he said, can be attributed to the difference between the 
size of a log as determined by log scale measurement and the actual wood content 
of the log. He declared that the problem of loading cannot be solved without 
giving consideration to this feature since under the log scale measurement 
olan the hauler actually delivers a considerable quantity of wood for which he 
receives no compensation. Particularly is this true, he added, in the case of 
small logs where the difference is much greater than where large logs are hauled, 
and as a consequence the hauler is inclined to protect his interests by over- 
loading, which could be avoided if the rate of pay were properly adjusted. He 
suggested that the rate of pay for the hauling of logs be set by the Stete High- 
way Commission, which system, he slleged, is now being used in the State of 
Washington. He was informed by Chairman Banfield that the Highway Commission 
is not perticularly concerned with the rate of pay but believes that to be a 
matter entirely between the log hauler and the industry. After further dis- 
cussion, Chairman Banfield raised the question, what is to be done to the 
hauler who deliberately overloads? Commissioner Chessman added that the High- 
way Commission is not a law enforcing agency and has no jurisdiction over the 
State Police, that the Commission is sympathetic and is trying to cooperate with 
the industry in every way possible and to avoid penalizing the flagrant violators 
by canceling their permits. He suggested that it might be in order for the 
industries to appoint a committee to act as a liason between the industries and 
the Highway Commission for consideration of problems that are of mutual concern 
and to recommend penalties for imposition upon log haulers who do not respect 
the rules and regulations. Mr. Miller approved the suggestion in behalf of the 
industries. The suggestion was also approved by Chairman Banfield end 
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Wasco-Heponer Secondary Highway, in the Commission's postwar construction pro- 
gram. The Secretary was instructed to advise Mr. Palmer that the Commission 

is not in position at the present time to adopt a program for the postwar funds 
and cannot do so until Congress has acted on the pending postwar highway con- 
struction bill and until the Commission receives the rules and regulations that 
will govern the expenditure of the Federal money; however, the Commission will 
be pleased to consider this vroject with others in the formation of such pro- 
gram. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with F, J. Sullivan and wife with reference to an aooroach 
road which is to be constructed on their property adjacent to the Sunset 
Tunnel-Buxton Section of the Wolf Creek Highway in Viashington County, as 
a right of way consideration. 


Agreement with the City of Ashland covering the installation of a 
siphon across the Pacific Highway at Mile Post 326.11, Jackson County. 


Agreement with Ostrander Railway & Timber Company authorizing the 
Company to truck-haul logs across two secondary state highways near 


Molalla, Clackamas County. 


Agreement with 4, W. Kuhn covering rental by Mr. Kuhn of buildings 
gituate in Williamson State Park, Yamhill County. 


Two agreements with the City of Roseburg covering maintenance of 
the Roseburg Federal Access Koad project upon completion of construction 
by the state. 


Agreement with E. A. Hughes, et al, covering lease of a gravel pit 
for use in connection with the surfacing of a section of the Cape Blanco 
Secondary Highway in Curry County. 


Agreement with the ¥. S. Bureau of Reclamation covering construction 
of an irrigation canal, laterals, and other facilities of the Reclamation 
Service across The Dalles-California “ighway in Jefferson County. 


Bargain and Sale Deed conveying unto G. W. McLean a parcel of land 
situate adjacent to the Pacific Highway south of Grents Pass in Josephine 
County. Right of Wey Fale #R6626. 


Bargain and Sale Deed conveying unto Caroline Margaret Bowers, et al, 
certain property on the Halsey-Harrisburg Section of the Pacific Highway 
in Linn County. Right of Way File #10262. 


State's advantage and recommended approval thereof when the County's agreement 
with the Ochoco Timber Company has been satisfied, provided the Reclamation 
Service will see to it that the road is turned over to the State in a condition 
comparable with the existing road. Following discussion of this matter, the 
Commission appvoved the arrangement subject to the condition that the exchange 
shall not be made until such time as the Coombs Flat County Road can be turned 
over to the State without eneumbrance of any kind. The Commission ordered 

that the arrangement be covered by written agreement among the parties con- 
cerned. 


The Engineer presented a list of Rock Production projects, as 
follows, which he requested authority to advertise for bids to be received at 
the meeting scheduled to be held on December 19, 1944, so that material will 

be svoilable for use in connection with special maintenance jobs during 1945. 


Section County Quantity Est. Cost 
Shutler-Condon Gilliam — 10,300 $ 32,000 
Union Baker & Union 8,000 S. Piles 
1,500 Resurfg. 30,600 

Hermiston Umatilia 15,400 43,400 
Elgin Umatilla & Union 11,000 32,900 
Austin Jet.-Unity Jct. Baker & Grant 6,000 21,000 
Newport Lincoln 12,120 31,500 
Hendricks Br.-Nimrod Lane 8,500 26,900 | 
Sandy-Govt. Camo Clackamas 7,600 26,700 
Quartz Cr.-Sunset Camp Clatsop, Till. 

Col. & Wash. 12,000 33,900 


Total... s+. + ss §277,100 


He explained that these jobs are included in the $1,000,000 Special Maintenance 
and Rock Production Budget which he plans to present to the Commission for 
adoption et the next meeting. After discussion the Commission by unanimous 
vote authorized the Engineer to advertise these srojects for bids to be re- 
ceived at the December meeting. 


The Engineer revorted on the cost to widen two curves on the Oregon 
Coast Highway at Mile Post 322.0 and at Mile Post 326.71, in the vicinity of 
Brush Creek, Curry County, so as to permit movement of a combination of 
vehicles sixty feet overall in length without taking up more than one-half the 
traveled roadway. The widening work, he said, is required at this time par- 
ticulerly to facilitate the truck-hauling of gasoline into Gold Beach from 
Marshfield, which cennot se done under present conditions with equipment 
available without endangering other traffic at these two points. He estimated 
the cost of the widening work at approximately $10,000 and recommended that 
the exoenditure be authorized. The Commission epproved the project by unanimous 
vote. 


The Commission dtscussed briefly a letter from Mr. Clyde Palmer, 
Condon, Oregon, urging imorovement of the Cottonwood Grade Section of the 
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Portland, Oregon, December 18, 1944 


The State Highway Commission met in regular session at 1:30 p.m. in 
Room 615 of the Imperial Hotel. Present were: 


H, Banfield, Chairman 

W. Schaupp, Commissioner 

R. Chessman, Commissioner 

H. Baldock, State Highway Engineer 
M. Devers, Attorney 

5B. Glaisyer, Secretary 


The Commission had under discussion the approval of budgets for 
1945 expenditures. First consideration was given to the Maintenance and 
Minor Betterment Budgets covering primary and secondary highways. After care- 
ful consideration, the following budgets for suoh items were adooted by the 
Commission by unanimous vote upon motion of Commissioner Chessman which was 
seconded by Commissioner Schaupp: 


P MINOR _B T BUDGET 


Stabilize Asien aed ie  dedeke a snnekiaddsesesnesvet@eetce 8,700 
Pend? eton-John Day Highway near Albee Jct....+++++$ 1,200 
John Day Highway near Mt. Vernon.esseceeseeseesees 3,500 
Central Oregon Highway near Harper.s.+eeseeseeseee 4,000 
Widening CULVESscccaccescaer ses eeesesse ses seee sees esse reese eseseeeee 16,300 
Siuslaw Highway at Horton Roadecesssseeseeeeeeeees 7,000 
Coast Highway in Curry Countysoecsccsccceeneessees 8,800 
Ochoco Highway in Wheeler Countysccssceneversecees 500 
Widen Surfacing at Umatilla Junction. erceccscvesserscccecocccssscs 
Widen Pavement in Pilot Rocks .seccecscccscsscssrsscassseessssessese 
Shoulder OLLANgs coccreccsesvcsesersscsssssesesereeresscassssseseess 
Pacific Highway through Portland..cersceereeseeeee 4,320 
Junction City to Bugenesesesesscscnccceccccssseses 4,960 
Culverts, Catch Basins, |]HCecccereebecesesaseeeessesseeeeseseseseee 
Drainage Tunnels, Siskiyou SlideS.seccseseseeevercecreceresssssenes 
Arizona Inn Slide, Curry Countysccecesvcecsecescecceccesseesctusene 
Flume for Irrigation Ditch at John Dayseserseerecscccesevsssssecess 
Ditches through Irrigation Area, Ochoco Highway ecesescesecscesssere 
Road APPFOaCheSscesossssceesecsecsessonsssessssuacsssssserssssesess 
Guard Fenceeececessccssssesesseesesessessesesssesssessessesesssseese 
North of OSWEZOeccresscseceserserecseeseserassnssas 940 
Klamath Falls-Lakeview Highwayecsscecssccssceesece 900 
Site Posts, Gales Creeksesesccscevecresscsscssesssccssscssscsvsesses 
Concrete Curb over Retaining Walls, Columbia River Hwyseessseserees 
Wire Mesh Slope Protection, Cabin Creek and Starvation CreeKeseeeee 
BridgeS.cssvccsssscesecesesessscesecessvsssuenssssesssssssusesssses 
RLPLapesesccsecceseccssssagessgesesssussssssaseees 4,335 
Widening Timber Bridges in Connection with 
Reconstructions.ccccccseccccscccceercesscseees Jy 199 
Construct Concrete Smoke GuardSsesecceresecsessors 940 


(Continued on next page) 


There being no further business to come before the Commission at 
this time, the meeting adjourned et 4:00 p.m. 
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SECONDARY MINOR BETTERMENT BUDGET. (Cont.) 


Bridge rs + eee oe es eee er errr rey Pt ee $ 2,500 
Construct Soncrete Floor in Concrete Box 
ee eee ee a ee Pe ae | 400 
Concrete Bridge FoundationS...secccesseceeseseees 1,450 
Widen Timber Bridges in Connection with 
ReConstruction. .ccseccccccovccccscscccccsccce 450 
Ripraperesscccesperesssecesscssecesssesssscseeses 200 
Contingencles..cccccecesescsvcccseserecssessesssessessessssereseees _ 6,915 


TOTAL MINOR BETTERMENT, ....sccssccccsecccccccecececscseseses 950,000 


SECONDARY MINOR BETTERMENT BUDGET 
GENERAL SUMMARY 


Division I ee Ue se ean ee aeeaneneneees We epeeauet 
Division II See SEEKS HESHH HEHEHE HH HEHHEHHES HEHEHE HEHEHE HEHE 21,450.00 
Division III SCC HHEHE HEHEHE EEE SEE HEHEHE SET HEHE EE 2,520.00 
Division IV CORSE HEHEHE ESESHEHHHE RHEE HEHEHE SHEE EHH HEHEHE OHHH EHEE 250.00 
Division V CRS EES HHS ES EEHE EHH HEHEEEH EHH H HEHEHE EHH HEHEHE EEE 14,280.00 
BridgeSs.ccrccececsecusecesseserssevesersseussesssasssssesesesses 2,500.00 
Contingencies. .ccceceyececcecperscnecvsssessssssssssesasssseeaee 6,915.90 


TOTAL MINOR BETTERMENT .cscsevercscvccsecceneeccesscsscces 


CONSTRUCTION OF BUILDINGS AND IMPROVEMENTS 
AT MAINTENANCE STATIONS 


Maintenance Station - Betterment 


Division 1 Total Minor Betterment 
Division 2 Total Minor Betterment 
Division 3 Total Minor Betterment 
Division 4 Total Minor Betterment 
Division 5 Total Minor Betterment 
Contingencies 


Total Maintenance Station Betterment 


Maintenance ~ New C ction * 


Proposed Maintenance Building Program approved by State Highway Commission 
September, 1944. 
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PRIMARY MINOR BETTERMENT BUDGET. Bridges (Cont.) 


Replace Timber Culverts with Pipe or R. C. Box 
CulvertSccccccccceccccccssccscseccssesccsees 3,000 
Concrete FoumdationSe.ccocscccscesccscessesesesess 625 
Sand BumkerScccccccccccccesecseessesesssseessss sess sesso eseseesseee 15,000 
Traffic Sigmalsccccsssecsssevseccesssesesssssesessssssessessssesess 6,000 
Highway Tllumimationscccccccccccscscccsecesenseeeesseseresonseseees r 000 
Contingencies. .cccccccsccscescssccsecsccecvesesssscsssvccvesesecees L5s417 


TOTAL MINOR BETTERMENT sc cccccccccscccccvenessasscessscessess $125,000 
PR R_BET B 


GENERAL SUMMARY 


Qivision I SSCS OHSS HESS HEHEHE H HEHEHE SHS H HEHEHE HHEHEEEEEEEE $ 9,835.00 
Division II SSSR HH ESE EHHHHES HE SH HEHEHE HHE SEH HSETESEEE 5,020.00 
Division III SPHERES SEES HEHEHE STEHESHEHSEHE HEHE SHE HSHH HEHEHE E HESS 45,843.00 
Division Iv SCHEER THEHTHHESHESHEH ESHEETS HE HEHEHE HH EH HEEHHHSHHTEEEEY 4,480.00 
Division V SCRE SEHESSSSHEESEHSHHEHEHE ESSE HESS SHESHHEHHESHEHTHEHOH EHH OS 9,750.00 
Send Bunkers SSO eet eeeeeseeeeeeeeseseseeseeetaeseaeseeeeeeeEeeEe 15,000.00 
Bridges SSH SHEH SES HHHSHHHSHSHSHEEHHEHE HEHE HEHEHE ETHER EH EEE 12,655.00 
Traffic Signals CRESS HSHSHEHEHESEHMH SHEESH HET ES HEHH HEHEHE 6,000.00 
Highway Tllumination SOS e eet eB eeESeEeHeeeseeseseeeeeaeeieeeeee 1,000.00 
Centingencies SOSH SSTSSEHSHESHH HEE HHS SHH HEHEHE HEHEHE HEHEHE HEHE _25:417.00 


TOTAL MINOR BETTERMENT eee eeeeeeeeereseeeerereeeeeesee $125,000.00 


SECONDARY MINOR BETTERMENT BUDGET 


DA ae I ic cabandendkccnessccercerncessegecescessenss casssee et. SO 
Powers Secondary Highway.ssscccccsccseceesceesees ® 450 
Weston-Elgin Highway cecesececcevesesevccevvsseses 480 

Rock Surfacing. .ccccccscccccccccscccccceccecccccccsecesesscscsccess, 12,650 
Rome-Princeton Highwayesscseccsccsccsessessvvcese 1,750 
Diamond Valley Highway esssccccensscescccessveesus 10,000 
Hermiston Highway scsaceseessecsevessncscssecssecs 900 

Oil Surfacingersecccscceversesscsseresseesvessssesssresessseseeeses 19,100 
Monmouth Secondary Highway..cscscescceceeeeeeeees 17,500 
Albany-Lyons Highway cescecsecccsensvssssssssvsere 1,600 

lh eee Sei 0c oh SG 6050006056 0505 sd0s os conreusesrerSEeOEscteadsie! 29355 

Road ADOTOACHES .cccecesecreeseseveccssesesssessesssessssassssessess 4,150 

Widening CurveS.cscccccccsevccsssscccsssssesesesssesssesessesassene 750 
Paulina Highway. ccccceccccesesccssrsccssvsseseses 250 
Beech Creek Secondary Highwayescrcccsccccsesvssee 500 

River Channel Protection, Lexington-Echo Highway.ccescceeceecececes 500 

Oil Foot Path, Hermist@neccccccccccsccsescceseseseseseseseeseesesess 150 
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PRIMARY MAINTENANCE BUDGET, (Cont.) 


Extra Geng Meintenance 


Division I SCC eee Eee HEHEHE H EEE $182, 2F $.00 
Division II eeeeesrteoereeeeeeeee tees sr eeeeeeee 238 , 950.00 
Division III eeeeeere rete eeeeeeeseeeeeeeeeee 327,600.00 
Division Iv eeeeereeeeeeeeeeeeeeeeeeeeeeeee 333,580,000 
Division V eeeeeeeneseeeeeeeeeeeeeeeeeeeeee 208,810.00 
Bridge Maintenance wsscceeecsecescseceveees 187,690.00 
Signs SCO ees eeeoeeeeeeeeeeeeeeeeeeeeeeee 51,605.00 
Traffic Lines ..-cewsscscceciccciccecoscecss 94,950.00 
Traffic Signals eeeeeeeeew eae eeeeeeeeeeeeeee 9,235.00 
Highway Illumination csesecsseseeeteneseses 7,250.00 
Contingencies .sesssececccccsececeteteseeses 158,045.00 


Total Extra Gang Maintenance scevesesecrecenenseesececes $1,890, 900,90 


TOTAL GENERAL MAINTENANCE ..ccceccecccecceseeeees €33700,000.00 


SECONDARY MAINTENANCE BUDGET 
GENERAL SUMMARY 


Section Maintenance 


Division I eee eeeeeeeeeweeeeeeeeeeeeeereeee $ 53,200.00 
Division II eect eeeeeeeeseeeeeeeseeseeeeeee 159,100.00 
Division III eeeeesesseeeeeeseeeeseeeesreeeese 116,525.00 
Division IV eeeeeeeseeeeeseeeesaseeesereee 84,570.00 
Division VU cccccccsecsccccccccccccosecesce 166,140.00 
Contingencies wesecsseccccsecccecessseeess 30,465.09 


Total Section Maintenance sssssccccesecceveseeees SO10,000,00 


a G ce 


Division I eeeeereeeeeeseeeeereseeeereeeeee $ 96,500.00 
Division II eee reese sewer ersreseeeeeeeeee 126,940.00 
Division III cesccccccccevccccseescccevses 67,460.00 
Division IV eeeeet reese eeeeeeesereeeeeeeee 23,735.00 
Division V eereeeeeeeeeeeeseeeeseeeseeseeree 48,579.00 
Bridge Maintenance secsseeseseeeeesececers 94,699.00 
Signs eeeeeeeeeeseseeseseseeeeeseseeeeeeee 13,215.90 
Traffic Lines secvescceescccecccvesescsese 10,355.90 
Traffic Signals secececscsecsvecesseessecs 140.00 
Highway Illumination Sere eeerersesesesesere 130.00 
Contingencies sssesecsecceeceeecsesesceees 128,256.00 


Total Extra Gang Maintenance cessseeeeeresssevese €610, 000.00 


TOTAL GENERAL MAINTENANCE ....0.+++04+e$1,220,000.00 
Pec 18 1944 


Maintenance Station - New Construction * (Cont.) 


- Multnomah, Troutdale, Newberg and St, Helens 

- Necanicum, Grande Ronde, Woodburn, and Newport 
Division 3 - Marshfield, Cave Junction, Prospect and Florence 

- Hood River, Post, Lapine, Maupin and Moro 
Division 5 - Hereford, Arlington, Jordan Valley 


Proposed buildings at the following sites: 
Division 1 


4 sites at $1500.00 | eee 6,000 
20 storage sheds at $8000.00 eeereoerseeesee 160,000 


4 houses at $5000.00 crcncceescccevecvcves 20,000 
Contingencies eee eeeeesesaseseaseseseses® 4,900 
Total Maintenance Station New Construction $190,000 * 


Total Construction of Buildings and Improvements 
at Maintenance Stations ..ccccccccccececccccevcvcceccseseese $200,000 


*Note:- This item approved by Commission subject to condition that no build- 
ing is to be constructed until the Commission authorizes the work to 


proceed. 
emeee > oe = _—_ 
ON MISC US PROPERTIES 


Truck Seale Betterment Seow eseseeseeseseseseeseee $ 400 
Stockpile Sites, Quarries, Gravel Bars 

and Fencing we ce cece eseseeeesseseserbesesese 1,600 
Stockpile Sites, Quarries, Clearing 

and Grading PTT TTTTPTETTLT EEE 2,500 
Stockpile Sites, Quarries and Road Approaches.... 1,500 
Contingencies sesececcccccccccccescscessssssscnns 4,900 


TOTAL $10,000 


PRIMARY MAINTENANCE BUDGET 
GENERAL SUMMARY 


Sec e 


Cee Sco ccckecdecandneeavececesessnccncess GEIRIONED 
Division II eee ee ee eee eee eee eeeeeeeeeeeeeeeeere 277,355.00 
Division III eee eeeereeeeeeseeeeeeeeeeeeeeeeeeeeee 454,440.00 
Division IV eeeerese reese eeeseeeeeeeeeeeeeeeeeeeee 425,700.00 
Division V Seo eet eee eee Heese eeeeeeeeeeeeeeeeeeEee 492,990.00 
Contingencies ceeeececccccccsccvceesssesseesseee 91,215.90 


Total Section Maintenance Hee eee eeeeHeeeereeeeeeeeerene $1,900,000.00 
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ROCK PRODUCTION BUDGET. (Cont.) 


Primary Secondary Total 
Division V 

Union, 8,000 te a eT Pre 20,400 $ 4,600 ¢ 25,909 
Hermiston, 15,400 Cok cdewesed cccccecscces 17,900 25,100 43,000 
Elgin, 11,000 ab bh6ouetS6eebdK0880000809 11,000 22,000 33,000 
Burns, 12,000 CY eccctiesecccccccccccccess 32,000 32,000 
Vale, 12,000 CV ecccciteBccccccccrsccece 32,000 32,000 
Unity, 6,000 CV cccc cides tle deccccccccccces 20,000 20,090 
Baker, 11,000 Dek eeusedsnsseeseesanesosees 24,700 5,300 30,000 
Condon, 10,300 CcXccckdiedsWdeRecccccvecces 27,900 5.200 

Total-Division V.....$185,900 € 62,000 $247,630 

Total-All Divisions. «$558,000 $170,000 $728,000 
SUMMARY Rock Production Budget for 1945. ¢720,000 $120,000 $900,000 


COUNTY ROADS BUDGET 
SUMMARY 


.§ Maintenan 


Division II sevcccscscccseccececscessersesvessssseseeses $8 , 250.00 
Division IV cocccccccsccccescvcccesscssescscsesescsssess 250.00 


Extra Gang Maintenance 


DiViGiON II cccccccccannccccccscsccenevvssevesusssesssss $3,450.00 
Division Iy PYeYTTTITG CLP eee B2oeoner® 


Bridge Maintenance...ssecsceececeercesececseresessereses $5,165.00 
Signs Maintenance seoecsrecesrsecccessssssesesssessseess 3,500.00 
Contingencies sescerecsccccreceesrscscesersseresssesess 4,285.90 


TOTAL cccccccccccccscccccccecceecsesGe9s 000000 


1945 BUDGET FOR 
DISTRICT MAINTENANCE SUPERINTENDENTS 


Estimated 


1944 1944 1945 
District Budget Expenditures Budget 
1-A § 8,099 $ 7,70 € 8,509 
1-B 8,49 8,359 


D $1 ) $17,500 
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SPECIAL MAINTENANCE B 


Primary Secondary Total 
Paint Newport Bridge eeeeeeeseeseereeeee $35,000 $35,000 
Paint Coos Bay Bridge ssscsseseeeeeeess $35,000 $35,000 
Re-oiling on I.0.N. Highway .scossssees $30,000 $30,000 
Contingency Reserve for Emergencies ... $20,000 $5,000 $25,000 
TOTAL eeeeeeeeereeee $90,000 $35,000 $125,000 
ROCK PRODUCTION BUDGET 
Padgary Gacondery otal 
Obligeted Balance. To be paid in 1945 for jobs now contracted. 
Lexington eeeeeeeeeereeeeeeeeeeeeeeeeeee 8,100 = 5,600 $13,700 
Fe eee Cee CSc cocescccabecvccices- 40,200 40,200 
Nimrod-Alder SpringsS..«cesccesscecserecs 35,000 35,000 
Lakeview eeee eee eee eee eeer eee eee eeeeee 19,600 19,600 
Kimberly-Dayville eeeeeseeeeeeeeseeeeees 9,500 9,500 
Belknap Springs eee eees esses eeoeesesseee 26,500 26,500 
Clatskanie eeeeeteeeeeeeeseeeeseeeeeeesee 23,100 42400 
Totals.ccccccceccoes $162,000 $ 10,000 $172,000 
Unobligated Work. Jobs proposed for 1945. 
D 
Quartz Creek to Sunset Camp, 10,800 C.Y. $ 32,000 $ 32,000 
Sandy-Rhododendron, 7,600 Cul sakenaseaee 23,000 23,000 
Oregon City-Springwater, 18,000 C.Y.eue. 54,000 
Total-Division I $ 55,000 $ 54,000 $109,000 
Division IL 
Silver Creek Falls Loop, 10,000 C.Y..... $ 30,000 § 30,900 
Waldport, 10,000 C.Y.sscccececeeereeeees ¢ 30,000 30,000 
Pioneer Mountain, 10,000 C.Y.escseeeeses 30,000 39,009 
Total-Division II... $ 60,000 € 30,000 ¢ 90,000 
Division IIT 
Antelope-Prospect, 15,000 C.Yeeesssseses & 45,000 € 45,000 
Hendricks Bridge-Nimrod, 8,500 C.Y...... 25,000 25,000 
Dexter-Salt Creek, 24,000 CeLeccevceeses 72,000 72,000 
Hoffman Bridge, 10,000 Cu c cndevcoceeoes $19,909 oes 
Total-Division III.. $162,000 € 10,000 172,000 
Division IV 
Maupin-Sherman Junction, 6,700 C.Y...... $ 26,000 $ 26,000 
Biggs—De Moss Springs, 7,900 C.Y..eseeee 30,000 30,000 
Fort Klamath, 11,000 C.Y..ceccccseceeees 16,000 $ 14,000 30,000 
The Dalles-Calif., MP 205-225, 8,000 C.Y¥.__24,000 Peal 
Total-Division IV... $ 96,000 $ 14,000 110,000 


(Continued on next page) 
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MINOR PARK MAINTENANCE & PARK ROADWAYS. (Cont.) 


2 te Name of Park 


Cape Arago 
Simpson 

Cape Sebastian 
Humbug Mountain 
Buena Vista 
Azalia 

Tub Springs 
Honeyman 
Devil's Elbow 
Hendricks Bridge 
Borrow Pit Lake 


Ochoco 
Pilot Butte 
Bros. Oasis 
K.F.-Lakeview FR 
Quartz Mt. for R 
19-6701 Chandler Park 
19-6702 Booth Park 


11-6701 Dyer 
25-6701 850 Castle Rock Oasis 
25-6702 850 Boardman Oasis 


=x = oor Kk EOE mRmRoomroocoooceo 


Various #240 Fire Patrol Tax (Minor 
a 


Various #250 Rental s 
Total $5,000 (only 


# No work orders written to cover these charges. 


MAINTENANCE STATION OPERATION 


Including 
LD MAINTENANCE AND OPERATION 


641 642 643 G44 O46 O47 057 658 659 Total 


District 1-A $100 $150 $400 $1969 $1700 
1-B 1200 1690 20 4250 180 4764 _2576 
Total Division 1 $4276 


District 2-A 100 85 90 865 740 30 300 $1610 
2-B 50 275 295 700 1320 

2-C 265 210 90 675 189 60 _1360 

Total Division II $4290 


(Continued on next page) 
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1945 Budget for District Maintenance Superintendents. (Cont.) 


Estimated 
1944 1944 1945 
District Budget Expenditures Budget 
2-A € 9,000 $ 8,700 € 9,500 
2-B 10,000 8,800 10,000 
ee Se Ue 
Total Division 2. __s_—s—Ci$_ 28,000 Es $28,200 S30, 500 
3-A $ 10,300 $ 8,750 ¢ 11,000 
3-B 10,500 10,600 11,500 
3—C 10,390 : 9,690 11,990 
T 1D ¢_ 31,100 g 28,950 $ 33,500 
4-A $ 8,500 € 8,400 ¢ 8,500 
4-B 8,500 8, 300 8,500 
4c 10,000 8,800 9,000 
4-D 8,500 8,200 8,500 
T D 33,71 
5-A $ 8,500 € 8,000 $ 8,500 
5-B 8,500 8,100 8,500 
5-0 8,500 7,700 8,500 
5D 8,500 8,300 8.590 
T 1D 2,1 
Total $145,000 $139,000 $150,900 
MINOR PARK MAINTENANCE & PARK ROADWAYS 
Sec 1 4 652 T 1 Name of P 
Division I 
26-6701 $25 $25 Talbot 0 
26-6703 25 25 Ainsworth 0 
Div I 
21-6701 25 25 Boiler Bay 0 
21-6703 25 25 Rocky Creek 0 
21-6704 100 100 Devil's Punch Bowl 0 
21-6705 25 25 Yachats,MP 177.63 0 
21-6709 25 25 Yachats,MP 178.20 M 
21-6714 25 25 Keady M 
22-6701 300 300 Waverly Lake M | 
22-6702 165 100 200 Cascadia 0 | 
24-6701 100 100 Silver Falls 0 


mrig 1944 (Continued on next page) 
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Prefix Name of Bridge 642 643 644 645 659 Total 
ee —— 
26-6601 Interstate Bridge $ $ $25,000 $ $12,500 $12,500 
4-6601 Youngs Bay 25 200 9,275 9,500 
4-6602 Lewis and Clark 25 100 9,375 9,500 
4-6603 John Day River 100 100 
4-6605  Skipanon River 50 50 
29-6601 Nehalem River 50 200 250 
104-6604 Walluski River 250 250 
129-6602 Tillamook River 100 100 
29-6603 Little Nestucca 100 100 
103-6601 Wilsonville Ferry 200 18,420 18,620 
21-6601  Siletz River 100 200 1,700 2,000 
102-6601 Willamette River 50 50 100 
20-6602 North Fork of 
Siuslaw River 50 50 
6-6601 Coquille River 200 200 
6-6605 Coalbank Slough 250 250 
10-6601 Dean Creek 100 100 
10-6602 Schofield River 50 50 
10-6603 Umpqua River 4,500 4,500 
10-6604 Smith River 200 200 
20-6601 Siuslaw River 1,000 1,000 
106-6602 South Slough 4,500 4,500 
106-6603 Isthmus Slough 1,200 1,200 
106-6604 Catching Slough 100 100 
106-6606 Enegren Ferry 200. 21,990 21,200 
Totels $150 $700 58,650 $39,420 $12,500 $86,420 


In the discussion of this matter the Commission ordered that here- 
after all purchases of rock, asphalt, oil, and similar materials shall be 
charged to holding accounts for later transfer to the various sections of 
highway on which the material is used. The Engineer was instructed to put the 
order into effect immediately and to render a quarterly report to the Commis— 
sion on such holding accounts. 


The Engineer was also instructed to revise his monthly report to 
the Commission covering receipts and expenditures so as to show further de~ - 
tails with respect to the items included therein, particularly the ramifiea- 
tions of Federal Aid collections and the statement of cash on hand available 


for construction m7778 41944 


a STATION OPERATION, Including BUILDING MAINTENANCE AND OPERATION, 
Cont.) 


G4 642 643 G44 G46 O47 657 658 659 Total 


District 3-A $509 $259 $465 $910 
3-B 60 110 20 510 100 
30 1045 2120 535 1335 
Total Division III 


District 4-A 100 80 150 566 
4-B 775 1005 150 915 
4-< 370 «8425 120 1425 
42D 665 915 275 2600 
Total Division IV 


District 5-A 190 540 250 969 
5-B 310 1225 375 1200 . 
5c 259 640 420 
5-D 425 1045 980 
Total Division V 


All Division Total $34,152 
Contingencies —_—_848 


TOTAL $35,000 


RUCK LOAD INSPECTION 


Truck Scale Maintenance and Operation 
50 Permanent Truck Scale Installations 


Maintenance of Grounds,,cccrcccscscccseceese § 300 
Maintenance of Buildings.sseccsscseccceeeeee 1950 
Maintenance of Machinery.ccccccsvccccccccess 1330 
General Operating EXpeOmsS@esegecvccvevcessecs 1030 
Maintenance of ROAdWEYscscccccconssepesecces 2745 


TOTAL $ 7,345.00 


We er rat 
25 Weighmasters & Chief Weighmaster 


SUPErviSion.ccccccccccccsngecvesescesccceeee $ 6500 


Truck Seale Weighing. ccocccccccccgecgvssvess 46500 
Loadometer Weighing. ccccscccssccgesesssccees 12500 


TOTAL $65,500.00 
Contingenctes _-25155.00 


TOTAL TRUCK LOAD INSPECTION $75,000.00 


Ni STATE HIGHWA 
Exoenditures ~ © 1 


Minor betterments (secondary) 
Surveys (primary) 
Surveys (secondary) 
Surveys (county roads) 
Engineering county construction 
Property acquisition, general expense 
Purchase of real oroperty: 
For rights of way, general 
For right of way on Front Avenue (803,000) 
For quarries and gravel pits 
For stockpile sites 
For parks 
For flight strios and miscellaneous sites 
Construction of buildings and improvements: 
In parks (general) 
In parks (roadways) 
At maintenance stations 
On other vroperties 
Equioment: 
Purchase and betterment of equioment 
Sale and depreciation credits 
Contingencies, construction 


Maintenance: 


Special maintenance (primary) 
Special maintenance maar 
General maintenence (primary) 
General maintenance (secondary) 
Maintenance of county roads 
Maintenance of city streets 
District maintenance sunerintendence 
Contingencies, maintenance 


Operation: 


Administration and general supervision 
Planning and traffic surveys 

Travel and information bureau 

Radio communication system 

R-W, quarry and stockoile leases 

Park operation and maintenance (general) 


(Continued on next vage) 
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1945 
(Estimated) 


50,000 
200,000 
109,000 

50,000 


40,090 


500,090 
250,000 
10,090 
5,009 
190,000 
10,000 


10,099 
20), 90) 
19,999 


233,292 
Cr. 229,79) 


29,99) 


¢ 8,999,229 


30, 990 
35,909 
3,700,009 
1,220,009 
25,0099 


159,000 


plo e 


The Commission next discussed the General Highway Budget for 1945. The 
Engineer presented a blue print tabulation showing estimated receipts and estimated 
expenditures for 1945, as compared with actual receipts and expenditures for the 
years 1942 and 1943, and the 1944 budget. Careful consideration was given by the 
Commission to each item listed thereon. As the result of discussion the following 
budget was approved in principle by the Commission, by unanimous vote upon motion 
of Commissioner Chessman, which was seconded by Commissioner Schaupp. The main- 
tenance, operation and administration expenditures as listed heretofore were speci- 
fically approved, with the understanding that the other items such as construction 
would require specific approval before expenditures were made, 


GENERAL STATE HIGHWAY FUND 


1945 
RECEIPTS (Estimated) 
State Funds: 
Motor vehicle license fees and operators! fees $ 3,300,000 
Gasoline tax 9,600,000 
Diesel fuel tax 220,000 
Motor transportation fees 1,800,000 
Fines for traffic law violations 75,000 
Cash discounts 4,000 
County cooperation 2,000 
Miscellaneous cooperative funds --- 
Gross Receipts, state funds $15,001,000 
less contributions to State Police 336,000 
Less contributions to Counties (15.7%) 2,336,000 
Less contributions to Cities (5%) 744,000 
Net receipts, state funds $11, 585,000 
Federal Cooperative Funds: $ 4,840,000 
Net receipts for highway purposes $16, 425,000 
First of year balance 7,859,000 
Estimated total available funds $24,284,000 
EXPENDITURES 
Capital Outlays: 
Federal cooperative projects $ 5,740,000 
WPA highway projects oan 
State constrvction (primary) 250,000 
State construction (secondary) 150,000 
State construction (city streets) --- 
Cooperation in forest road work “ce 
Minor betterments (primary) 125,000 


(Continued on next page) 
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After discussion of the budget, the Parks Superintendent reported 
on the following matters: 


1. Provosed Improvements in Champoeg State Park during 1945: - 
The Parks Superintendent advised that he has not yet completed 
his contact with the Oregon Historical Society with respect to 
this matter but will render a full report to the Commission as 
soon as possible. 


2. Purchase of Parking Areas along the Oregon Coast Highway: - 
The Parks Superintendent suggested the acquisition of wayside 
ocean oarking lots of about one acre each at numerous locations 
throughout the length of the Oregon Coast Highway. He was 
authorized by the Commission to look into the matter. However, 
it was pointed out to him thet the Commission has approved a4 
budget of $100,000 for park acquisitions during 1945 and is 
depending on the Parks Superintendent to recommend acquisitions 
that are most desirable. 


3, Request of Veterans of Foreign Wars to Acquire State 
Property at Bonneville: - The Parks Superintendent reported 
receiot of a request from the Veterans of Foreign Wars, Oregon 
Devartment, that the State deed to this organization a tract 
containing 3.76 acres located on the north side of the 
Columbia River Highway directly opposite Bonneville Dam. He 
advised that the Veterans of Foreign Wars is acquiring from 
the Bonneville Power Administretion some twenty buildings 
formerly occupied by the United States Coast Guard and the 
plan is to re-establish these buildings on the above-mentioned 
state property if it can be obtained. He pointed out that at 
present there is a splendid view of Bonneville Dom from the 
highway at this location which would be obstructed if buildings 
were placed on this property and recommended that the request 
be denied and that the suggestion be made to the Veterans of 
Foreign Wars that it arrange for the use of United States 
forest land which is available near by. He added that the 
property in question adjoins a state park and is really needed 
in connection therewith. The Commission's Attorney advised 
that if the property is needed for stete purposes the Commis- 
sion does not have authority to dispose of it. After discussion 
The Commission woted unanimously to retain the property. 


4. Establishment of Prooosed Myrtle Lane along the Coos Bay- 
Roseburg Highway:- The Parks Superintendent reported orally 

on this matter and exhibited pictures showing specimen trees 
before and efter improvements had been made. He advised that 

he has contacted local sponsors of the project in regard to the 
extent of the possible development and these people are unani- 
mous in their approval of the project as disclosed by the sveci- 
men trees. He estimated the cost to prepare the sites during 
the first year at $4,233.40 and advised that the annual main- 
tenance expense would be much less. Chairman Banfield expressed 
his approval of the oroject if the local people will leave Stor 18 1944 


GENERAL § HIGHWAY FU. 
Ex — Oneratio C 


Park maintenance (roadways and minor parks) 
Maintenance station operation 

Truck load inspection 

Guarding highway structures 

Drawbridge and ferry operation 

Research and special investigation 
Increase in revolving fund 

Miscellaneous general expense 


Service and Clearing Accounts: 


Equipment, reoair shops and storerooms (charges) 
Equipment, repair shops and storerooms (credits) 
Rock production projects (charges) 

Rock production projects (credits) 

District rock service account (charges) 
District rock service account (credits) 

Other service and clearing accounts (net) 


Debt Service: 

Bond maturities 

Bond interest 

Service charge on bond payments 
Estimated total expenditures 


Unexpended balances 


1945 
(Estimated) 


€ 1,400,000 
Cr. 1,400,000 
900, 000 

Cr. 900,000 
1,125,000 

Cr. 725,900 


¢ 1,453,000 

228, 000 
——__1.909 
$16,292,000 


$ 7,992,000 


#Note:- The State Parks Superintendent was present and entered into the discus- 
sion of the sark items. He was informed by the Commission that while 
the amount of $100,000 has been aoproved for acquisition of park proper- 
ties during 1945, the Commission expects him to secure the Commission's 
aoproval for the individual purchases before closing any deal. He was 
also informed that while the Commission has aoproved an expenditure of 
€10,000 for betterments in state parks, expenditures for the individual 
items shall not be made until the Commission's approval thereto has 
been secured. However, such approval need not first be obtained for 
expenditures necessary for maintenance and operation of the parks. 

The Parks Superintendent inquired whether or not he could carry over 
for exoenditure in 1945 the unexpended balance of his 1944 budget. 


The Commission disaoproved such carry-over. 


1944 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases 2f settlement hereinafter enumerated be, and the same 
hereby are anoroved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY 


11541-Skioper, H. H., Damages by reason of grade change $300.00 
Grade Change in lieu of construction new con- 
Demages crete garage or altering existing 
concrete garage 


BERGER RANCH-BARNES ROAD SECTION, WOLF CREEX HIGHWAY 


11536-Eggiman, Carl & 6,534 sq. ft. at 2¢ sq.ft. Gollins 
Alda 
Right of Way 
Option expires 
June 13, 1945 


STEIWER HILL-MURDER CREEX SECTION, PACIFIC HIGHWAY 


11041-Payne, Estate 8.3 acres at $250.00 $2,075.00 
Callie 4.25 acres at $75.00 318.75 
Right of Way 8.0 acres at $130.00 1,040.00 
Option expires 410 rods fence at $1.50 615.90 
December 6,13945 50% damage on 4.50 ac. severed 221.90 
Easement on 1.89 ac. channel 
change 189.00 
Waiver of access and adver- 
tising etc. 75.00 
Cro loss on 5.0 acre during 
1944 109,90 
Allowance for irrigation well 199.90 Benson 
$4,733.75 Parker 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 

11022-Standard Brands 9,500 sq. ft. at 79 sq.ft. $ 7,500.00 
Inc. Building 27,500.99 
Right of Way $35,000.90 McCallister 
Option 


pec 18 1944 


—~s 


o 


with the Highway Commission to determine the extent of the develop- 
ment. Commissioners Schaupp and Chessman also approved the project 
on such besis making the decision unanimous. The Sommission ordered 
the matter covered by written agreement between tse Commission and 
parties concerned, which agreement is to state clearly that the 
Highway Commission is to select the locations to be developed and 
that the development is not to be a continuous improvement. Such 
information is to be included in the written agreement for the 
benefit of future Highway Commissions so that no misunderstanding 
will result. 


5. Exchange of Forest Lands on Tracts Adjacent to the Klamath Falls- 
Lakeview Highway on Quartz Mountein:- The Parks Superintendent 
recalled that the Commission at its meeting on October 23, 1944, 
authorized the sele or trade to the United States Forest Service of 
a weyside timber tract containing about seventy-four acres at this 
location. He advised that since that time he has discussed the mat- 
ter with the U. S, Forest Service officiels who suggest that the 
simplest way to effect the desired exchange would be through the 

Bly Timber Company, which is now negotiating an exchange of some of 
its adjacent property for forest lend, and could include the state's 
property in the exchange. He recommended approval of this sugges- 
tion as did also the Attorney who explained the transaction in 

more detail. The Commission approved the recommendation by unani-~ 
mous vote. 


The Assistant Attorney requested authority to acquire certain par- 
cels of real property that are meeded for various highway improvements through- 
out the state. He submitted a list of such properties and the offer that he 
recommended in connection with each parcel. After careful consideration of 
each item, the Commission aoproved the request and by unanimous vote adopted 
the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a resulv of negotiations carried on with the 
owners of the property required, options have been obtained, which 
ontions have been considered by the Commission, outlining the beses 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment 27f the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition 2f the properties should be completed; 


SODA MOUNTAIN-HARNEY COUNTY LINE SECTION, JOHN DAz-BURNS HIGHWAY 


89.9 acres at $6.25 
per acre 


11477-State Land Board 
Quarry 


TAFT-SILETZ RIVER SECTION, OREGON COAST HIGHWAY 


0.33 acre at $2,000 per 
17 Poplar trees at $5 ea. 
5 large ornamental shrubs 


11500-Walker, Vernon & 
Pearl, and E.M, 
Crystal 


Right of Way 
Option exoires 
April 11, 1945 


at $5.00 each 
10 large rosebushes to be 
moved at 50¢ each 


3 rows raspberries 

Move clothes line posts 

Constructing 300 feet 
ornamental iron fence 
at $1.50 yard 


Moving 2 apartment auto 
cabins (Estimated) 


DENVER AVENUE SECTION, PACIFIC HIGHWAY 


11552-Northwest Properties 0.05 acre for slope 
Inc. easement 


Easement 


0.08 acre for slope 


11551-Phipos, Ivan E. 
easement 


Easement 


CONDON SECTION, JOHN DAY HIGHWAY 


1152l-Madden & Arlington 60,000 sq. ft. 
Lumber Co. 

Stock Pile Site 

Ontion expires 


June 13, 1945 


#Note:- The Commissi 


yeer period. 
subject. 


on's approval of this item was on the condition 
thet the Standard Brands, Irc., would vacate the premises 
without extra compensation whenever asked to do so by the 
Commission and in any event within two years and orovided 
further that the company will pay rentals if it still needs 
the use of the property after the expiration of such two- 
See ahead for Attorney's report on this 
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$599.33 DeSouza 


0. 
@ 950.00 


600.99 
$1,550.00 Witt 
$1.00 Parker 
1.00 Parker 


$10.00 Cozad 


JUDKINS POINT-GOSHEN SECTION, WILLAMETTE HIGHWAY 


11546-Smith, Vernon N. 1.69 acres at $150.00 per $253.59 
& Helen S, Moving house with lean-to 
Right of Way from right of way 125.90 
Option expires €378.50 
May 25, 1945 


DEPOE BAY SECTION, OREGON COAS HW. 


7192-Bruner, E.W. & 
R.W. Hood & 625 sq.ft. at 20f $125.00 
Jessie H. Wood 
Right of Way and 
Slope easement 
Ontion expires 


May 23, 1945 
REEDSPORT-HINSDALE SLOUGH SECTION, UMPQUA HIGHWAY 
9980-Douglas County 31.93 acres ¢ 00.00 
Right of Way 
VENETA-FISHER ROAD SECTION, EUGENE . VENETA HIGHWAY 
9954-U.S. Government 1.19 acres at $30.00 ¢ 35.70 
Stock Pile 1.10 acres at $20.00 
$ 57.79 
CROOKED RIVER-SCHOOL SECTION, CROOKED RIVEP-PA' 80 HIGHWA’ 
11542-Porfily, Robert 3.98 acres at $10.00 @ 39.89 
Gravel Pit and 
Hauling road 
Option expires 
May 23, 1945 
OREGON CITY-KAYLOR SECTION, CASCADE HIGHVWs} 
*#11548-Eaton, Eugene C. 1 year lease $125.09 
& Della May 
Gravel Pit lease 
for Crusher 
plant site 
Option expires 
February 28,1945 
**11548-Eaton, Eugene C. 1 year lease $ 90.99 


Gerald K. Woods 
& Geo. DiSciullo 
& Carrie Hall 
Hauling rosd lease 
Option expires 
DEC 18 1 Febmary 28,1945 


Parker 


DeSouza 


DeSouza 


Parker 


Cozad 


McChesney 


McChesney 


The Commission had under discussion the granting of « formal 
lease to the United States of America, Wer Department, covering the use 
of Pilot Butte State Park at Bend, Deschutes County. It was recalled 
that the Commission at a special meeting held at Enterprise on 
September 14, 1944, orally authorized the Army to use this property for 
a period ending six months after termination of the war, but it now 
appvears that the Wer Department wants the arrangement covered in writing 
and has submitted to the Commission for npproval, a form of agreement 
which provides, among other things, that the Government shell surrender 
possession of the premises in as good condition as thet existing at the 
time the Army took over the property. 


The Engineer recommended soproval of the «.greement, advising 
that a joint physical survey of the oroverty has elready been made for 
comparative survoses. The Attorney advised that the form of agreement 
is acceptable and concurred in the recommendetion. After discussion 
the Commission aooroved the recommendation by unanimous vote. The 
agreement was signed b, all members of the Commission on the following 
day. 


The Assistant Attorney reported on the offer of Lillisn Barzee 
to ourchase fragmentary vortions of state aroperty in East S+. Johns, 
Portland, which matter was deferred from the last meeting. He advised 
the property is located in Block 34, East St. Johns Addition end fronts 
on the North Portland Access Road which leads to the Oregon Shio 
Building Corporation plant; further, that Mrs. Barzee has stateq the 


willingness to pay $100 for the vroperty. He recommended acceptance of 
the offer. The Engineer concurred. The Commission by unanimous vote 
approved the sale of the property et such figure. 


The Commission discussed City of Portland Ordinance #8958: 
which has to do with a leasing of certein city-stete-owned property 
along Front Ayenue, Portland, heretofore used by Poole, McGonigle & 
Jennings in connection with the servicing of ships. It apvears that 
Poole, McGonigle & Jennings have arranged to use other oremises so have 
no further use for the city-state-owned property, and in view thereof 
the city by ordinance has ap>raved re-leasing the property to the 
Northwest Marine Iron Works subject to the conditions, terms, and 
agreements of the revocable permit issued to Poole, McGonigle & 
Jennings. The Attorney advised that according to the ordinance and 
the previous agreement the state would benefit to the extent of forty 
vercent ef the income received from rent<ls which run from §3,000 to 
£6,000 per month, and in addition thereto the stcte would probably 
receive the city's sixty percent share of such revenue, in sccordance 
with the provisions of the Commission's agreements with the city 
govering the Front Ayenue oroject. After discussion the Commission 
approved the arrangement cnd by unanimous vote adooted the following 
resolution with regard thereto subject to the condition th:t the 
matter shall be covered by written agreement among the parties con- 
cerned. 


**Note:- This oroperty is not to be leased unless the state's contractor 
actually uses this gravel pit. 


The Assistant Attorney presented an offer from Mrs. Eugene Little 
to pay the sum of £10 for some old buildings situate on property acquired 
by the Commission from Edna Mildred Caraway in connection with the securing 
of right of way for the permanent location of the Wolf Creek-Grave Creek 
Section of the Pacific Highway in Josephine County. He advised that 
according to Division Engineer K. D. Lytle the buildings are of ro value 
whatsoever and that it would be of advantage for the state to get rid of 
them. He recommended acceptance of this offer. The Engineer concurred. 
The Commission approved the recommendation unanimously. 


The Commission's Attorney asked the Commission to confirm oral 
euthority given him on November 17, 1944, to pay the sum of $1,742.75 for 
moving a service station from property that is being acquired from 
Mr. Hammock in Roseburg as right of way for the North Umpqua Access Road 
improvement at that olace. He advised that it was necessary to condemn 
the Hammock prooerty inasmuch as a satisfactory settlement could not be 
reached with the owner. The Condemnation case, he said, has not as yet 
been tried but it is necessary that the service station be moved orior 
thereto because the contract has been awarded and work was under way. He 
further stated thet if the case goes to triol then the amount paid for the 
moving will be taken out of the condemnation action. The Commission con- 
firmed the oayment by unanimous vote. 


The Engineer brought up for discussion the question of acquiring 
from Clatsop County certain property in Astoria that it was planned to use 
in connection with a proposed new ferry landing at that place. He advised 
that the present ferry landing is at the foot of Fourteenth Street but 
the plan was to move it to the foot of Seventeenth Street several years 
ago when the state contemplated operation of a state-owned ferry at this 
place in conjunction with the State of Washington. The State of Washington, 
he said, could’not join in the undertaking so the matter was dropped 
temporarily. He gave as his understanding that the county is willing to 
deed the property to the state without cost and suggested that it would be 
advisable to acquire this property now so as to make certain that it will 
be available whenever the ferry landing is changed. Commissioner Chessman 
gave us his thought that the Commission should acquire the property while 
it is available, particularly in view of the fact that it is desirable 
property and there are many people who would like to own it. After dis- 
cussion the Commission referred the matter to Commissioner Chessman with 
power to act as he considers best. 


The Engineer also brought up for discussion the matter of 
acquiring right of way for a prooosed revision of the Santiem Highway 
through the Louis Hill holdings in Linn County. He recommended that the 
Attorney be authorized to negotiate this right of way because as he under- 
stands it the Hill interests are favorably inclined now to deed it to the 
state without cost. The Commission approved the recommendetion. 
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He advised that only one bid was submitted, being that of Winter Brothers, 
Newberg, at $1.00/f.m.b.m. for the lumber obtained from the fallen trees 
and snags and $2.50/f.m.b.m. for lumber produced from the green timber. 

He asked the Commission to confirm its oral acceptance of this bid on 
November 18. The Commission by unanimous vote approved the sale of timber 
to Winter Brothers on the basis of their bid. 


The Commission had under discussion a letter from Hon. C. A. 
Meeker, mayor of the City of Medford, requesting that Front Street be- 
tween Fourth Street and Eleventh Street, with connections to Central 
Avenue, be designated an alternate route for the Pacific Highwey in 
Medford. It aopears that the Medford City Council adopted an ordinance 
prohibiting the use of Central Avenue between Fourth Street and Riverside 
Avenue by trucks having a conbined weight of one and one-half tons or 
more and by such ordinance also routed truck traffic along Front Street 
from Fourth Street to Eleventh Street. However, certain truck operators 
in interstate commerce refuse to use such route alleging that it would be 
a violation of their I.C.C. permits which route them over the Pacific 
Highway, whereas Fourth Street has not been so designated to date. 
Mr. Meeker suggests that the Highway Commission designate Front Street 
between Fourth Street and Eleventh Street as an alternate route for the 
Pacific Highway for truck purposes which, he asserts, will not only solve 
the problem but will also help the city in the enforcement of its ordinance. 
Tne Engineer advised that if the Commission approved this designetion it 
would mean that the state would have to maintain the route and in addition 
thereto would have to pay for the rounding off of the turns at Fourth Street 
and Eleventh Street. The maintenance expense, he said, would be small and 
the cost to round the corners he estimated at about $2,000. He recommended 
approval of the city's request. The Attorney advised that the Commission 
has authority to do this if it so desires; moreover, if the Commission 
wanted to later on, it could rescind the designation. After discussion 
the Commission approved the recommendation. The following resolution 
covering the matter was adopted by the Commission by unanimous votes 


WHEREAS, Central Avenue in the City of Medford 
has heretofore been selected and designated by the Highway 
Commission as one of the streets of said City over which 
to route Pacific Highway traffic; and 


WHEREAS, because of the increased volume of 
traffic which flows into and through said City over the 
Pacific Highvay, it has become necessary to provide an 
additional traffic artery for a sortion of said traffic; 
and 


WHEREAS, it is the judgment of the Commission 
that Front Avenue between Fourth Street and Eleventh 
*Stréet in said City should be selected and designated as 
a street of the City of Medford over which to route 
certain Pacific Highway treffic; and 
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WHEREAS, the City of Portland by the vassage of 
Ordinance No. 79766 granted to Poole, McGonigle & Jennings a 
revocable permit to fasten and service ships at the west side 
seawall along or in front of Front Avenue; and 


WHEREAS, this Commission by resolution duly adopted 
and entered in its minutes approved the action of the City; and 


WHEREAS, it now appears that, owing to changes in 
national defense activities, the Northwest Marine Iron Works 
is in need of using the area covered by said permit for servicing 
ships, and it appearing further that Poole, McGonigle & 
Jennings are willing to release in favor of the Northwest Marine 
Iron Works its interest acquired by virtue of said permit; and 


WHEREAS, the State, by and through its State Highway 
Commission, is cooperating with the City of Portland in the con- 
stroction of Front Avenue and the acquisition of real properties 
in connection with said street improvement, and is therefore 
interested in the area involved in said permit; and 


WHEREAS, it is the judgment of the Commission that the 
interests of the State will be conserved by joining with the City 
in the vrovosed transfer of said permit from Poole, McGonigle & 
Jennings to the Northwest Marine Iron Works; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being vresent and voting affirmatively, 
as follors: 


1. That the Commission does hereby approve and con- 
sent to the termination of the rights and orivileges granted 
Poole, McGonigle & Jennings under and by virtue of Ordinance 
No. 79766 of the City of Portland, and the granting to the 
Northwest Marine Iron Works of a permit to fasten and service 
shins at the westside seawall as provided for in Ordinance 
No. 89583 of the City of Portland. 


2. This apvrovsl and consent is given in considera- 
tion of the orovisions and conditions provided for in said 
Ordinance No. 80583, and the benefits which will accrue to the 
State of Oregon by reason of said terms and provisions. 


3. This resolution shall be entered in the minutes 
and records of the Commission as of the 18th day of December, 1944. 


The Engineer reported on the results of the taking of bids in 


Selem on November 18 for the surchase of down timber, snags, and a few live 
trees situate on the state voroperty adjacent to the Wolf Creek Highway. 
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sufficient pedestrian traffic over the bridge deily t> justify widening 
of the structure for a twenty-four foot roadway, with sidewalks. He 
recommended approval of the petition and requested authority to pro- 
ceed with the improvement, which he estimated would cost about £18,500, 
peng, contract basis. The Commission aoproved the request by unanimous 
vote. 


The Commission had under discussion the matter of repairing 4 
five-mile section of the Santiam Highway between Albany cand Cottonwood 
Corners which is being damaged by log-hauling traffic. The Engineer 
advised that the highway is rapidly deteriorating on account of heavy 
traffic and will have to be repaired shortly. He estimated the cost of 
such repairs at $83,500 and requested authority to orepare the project 
for contracting in the early spring. Following discussion the Comnis- 
sion approved the project by unanimous vote. 


The Engineer brought up for discussion the furnishing of 
housing facilities for maintenance forces whose headquarters are at 
Seneca, in Grant County. He advised that Seneca is a mill town and that 
practically every residence in the town is owned by the Edward Hines 
Lumber Comoany which will not rent the houses to anyone except its own 
employees. He gave es his thought that it will be advisable for the 
Highway Commission to orovide living quarters for the men, consisting 
of two houses, one for the foreman and one for the foreman's helper, 
with a conbination maintenance shed and shoo bay, which would cost a 
total of about $3,800. Tre Commission deferred its decision in the 
matter pending a further attemot to secure accommodations from the 
lumber Gomoeny. The Engineer was instructed to contact the company 
relative thereto. 


The meeting adjourned at 5:00 p.m. to reconvene the following 
morning at 9:90 a.m. 


Portland, Oregon, December 19, 1944 


The State Highway Commission reconvened in regular session at 
9:00 a.m. in the Stock Exchange Room of the Imperial Hotel with all 
Commissioners, the State Highway Engineer, the Attorney and the Secretary 
present. Bids as follows for highway construction work and for the our- 
chase of a tract of land in northeast Portland were opened and read in 
conformity with previously published notices, following which Chairman 
Banfield announced thet the awards would be made at 3:00 o.ms 


JOHN DAY HIGHWAY 
AUSTIN JUNCTION-UNITY JUNCTION ROCK PRODUCTION PROJECT 


M. C, Lininger & Sons, dedford §17,690.09 
Oscer E, Joelson, Eugene 18,300.09 


WHEREAS, it is the opinion and judgment of the Commission 
that the traffic needs of the general public using the Pacific 
Highway into and through the City of Medford and the conveniences 
of the veonle locally will be best served if said additional traf- 
fic artery is made available; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Highway Commission, all members being vresent and voting affirma- 
tively, as follows: 


1. That Fourth Street in the City of Medford from 
its junction with Central Avenue, thence to its junction with 
Front Avenue, and Front Avenue, from Fourth Street to Eleventh 
Street, and Eleventh Street from Front Avenue to Central Avenue, 
be and said sections of said streets hereby are selected and 
designated as sections of streets in the City of Medford over 
which there shall be routed Pacific Highway traffic in said City. 


2. The streets or sections of streets hereby selected 
and designated shall constitute and be an alternate route of seid 
Pacific Highway in said City of Medford. All truck traffic 
entering, passing through and leaving the City of Medford over 
the Pacific Highway shail be routed over said alternate route. 


3. The municipal authorities of said City are hereby 
requested to supplement by ordinance, or other pvroper orocedure, 
the acts of this Commission with respect to the routing of truck 
traffic over said alternate route. 


4. That the Engineer be and he hereby is instructed 
to properly vost and sign said streets or sections of said 
streets herein designated so that traffic will be proverly 
advised and directed thereover. - 


5. The action of the Commission as disclosed in and 
recorded by this resolution is taken under the authority of 
Section 100-122, 0. C. L. A., and under the authority of 
Section 115-309, 0. C, L. A. 


6. This resolution shall be entered in the minutes 
and records of the Commission as of December 19, 1944, and 
ea duly certified cooy thereof delivered to the city authorities 
of Medford, the Superintendent of State Police, the County 
Court of Jackson County, and the Public Roads Administration. 


The Engineer reported on the request of sroperty owners and resi- 
dents of Shady Cove, Jackson County, for the construction of a sidewalk 
on the bridge which spans the Rogue River on Crater Lake Highway at Shady 
Cove. He advised thst the existing bridge is very narrow and that there is 
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KLAMATH COUNTY 
ALAMEDA-CITY LIMITS (KLAMATH FALLS) SECTION 
OF MARINE BARRACKS ACCESS ROAD 
GRADING AND MACADAM SURFACING 


Clifford A. Dunn, Klamath Falls $16,943.50 
Tru-Mix Concrete Co., Medford 19,214.00 
Babler & Conley, Portland 19,477.50 


MCKENZIE HIGHWAY IN LANE COUNTY 
HENDRICKS BRIDGE-NIMROD ROCK PRODUCTION PROJECT 


*J. S, Risley, Milwaukie €19,970.00 
Newport, Kern & Kibbe, Portland 22,750.00 
E, C, Hall Co., Portland 23,900.99 
Vernie Jarl, Gresham 25,600.99 
M, C, Lininger & Sons, Medford 26,925.90 
Rogers Construction Co., Dayton, Washington 26,415.00 


* Bidder will accept only two projects. 


THREE HIGHWAYS IN LINCOLN COUNTY 
NEWPORT ROCK PRODUCTION PROJECT 


T. W. Thomas, Portiand $26,928.90 
T. F, Skelton & H. H, Wiecks, Toledo 26,928.00 
Rogers Construction Co., Dayton, Washington 28 , 368.09 
*J, S. Risley, Milwaukie 23,352.09 
E. C, Hall Co., Portland 31,665.09 
**#P, B. Doherty, Portland 36,513.20 
C. J, Eldon, Portland 47,492.59 


* (a) Bidder will accept only two projects 
(b) Bidder will make reduction of $530.90 if also awarded 
Hendricks Bridge-Nimrod Project. 


*#* Bidder will accept only one project 


WESTON-ELGIN aND WALLOWA LakE HIGH\sAYS IN 
UMATILLA AND UNIGN COUNTIES 
ELGIN ROCK PRODUCTION PROJECT 


M, C. Lininger & Sons, Medford $31,809.00 
Rogers Construction Co., Dayton, wiashington 32,900.90 
D. F, Whittaker, Seattle, Washington 35,959.00 
Morrison-Knudsen Co., Inc., Boise, Idaho 43,759.00 
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THREE HIGHWAYS IN BAKER AND UNION COUNTIES 
UNION ROCK PRODUCTION AND RESURFACING PROJECT 
M, C, Lininger & Sons, Medford $26,350.90 | 
Rogers Construction Co., Dayton, Washington 32,977.00 | 
Morrison-Knudsen Co., Inc., Boise, Idaho 35,250.00 
*P, B, Doherty, Portland 36,170.00 


* Bidder will accept only one project. 


MT. HOOD HIGHWAY IN CLACKAMAS COUNTY 
SANDY-GOVERNMENT CAMP ROCK PRODUCTION PROJECT 


Vernie Jarl, Gresham $22,520.00 
*J. S. Risley, Milwaukie 24,400.00 
Rogers Construction Co., Dayton, Washington 24,880.90 
E. C, Hall Co., Portland 29,300.00 
Babler & Conley, Portland 41,769.90 


* Bidder will accept only two projects. 


FOUR HIGHWAYS IN CLATSOP, TILLAMOOK, COLUMBIA AND WASHINGTON COUNTIES 
ELSIE-SUNSET CAMP-VERNONIA ROCK PRODUCTION PROJECT 


F. H. McEwen & Jed Wilson, Seaside $39, 355.00 
Vernie Jarl, Gresham 40,749.00 
Rogers Construction Co., Dayton, Washington 42,285.00 
E. C. Hall Co., Portland 44,230.00 
C. J. Eldon, Portland 51,400.00 
D. F. Whittaker, Seattle, tashington 55,583.00 
Babler & Conley, Portland 58,192.50 


SOHN DAY AND WASCO-HAPPNER HIGHWAYS IN GILLIAM COUNTY 
SHUTLER-CONDON ROCK PRODUCTION PROJECT 


Oscar E, Joelson, Eugene $25,835.00 
R. 0. Dail, Portland 27,899.59 
Vernie Jarl, Gresham 29,019.00 
T. W. Thomas, Portland 30,670.00 
E. C. Hall Co., Portland 31,909.00 
Rogers Construction Co., Dayton, Washington 32,615.00 
Babler & Conley, Portland 35,620.00 
D. F. Whittaker, Seattle, Washington 35,935.00 
Morrison-Knudsen Co., Inc., Boise, Idaho 47,580.00 
C. J. Eldon, Portland 49,468.90 


The Secretary presented a resolution from Jasper Grange #532, 
Lane County, and a petition from other users 2f the Springfield- 
Creswell Secondary Highway urging the oiling of this highway between 
Jasper and its junction with the Willemette Highway. He was instructed 
to inform the vetitioners that the Commission is not now in a position 
to definitely oass on this project due to the uncertainty of the funds 
with which the project would have to be financed; however, the Commis- 
sion will give consideration in the formulation of future construction 
programs. 


The Secretary was also instructed to make a similar reoly to 
a petition from residents of Joseohine County for the oiling of the 
unoiled section of the Rogue River Loop Secondary Highway between 
"Robertson" Bridge and the junction with the Redwood Highway. 


Letters were presented from the Portland Union Stock Yards 
Company and Swift and Company requesting the widening of the Swift 
Secondary Highway for four lanes of traffic in front of the Union Stock 
Yards and the Swift Company's plant. The Engineer was instructed to 
inspect the premises and report his findings. 


The Secretary oresented resolutions from the following cities 
and towns outlining olans for the improvement of city streets with funds 
made available under Chaoter 371, Oregon Laws 1943: 


Adams Dayville Fossil 

Aumsville Dufur Monroe 

Carlton Echo Yamhill 
Clatskanie Florence 


The Engineer advised that he has examined the plans which are in con- 
formity with the regular requirements. He pointed out, however, that 
the resolution from the cities of Echo, Adams, and Monroe are substitutes 
for resolutions thet were aoproved by the Commission on May 9, 1944, 
and are required because the cities have found it impossible beceuse of 
war-time conditions to oerform this year the work contemplated in the 
original resolutions. He recommended aoproval of the changes and that 
the programs as outlined in all of the resolutions be approved and 
adopted. The recommendation was aooroved by the Commission. The fol- 
lowing resolution in regard thereto was adooted by the Commission by 
unanimous vote upon motion by Commissioner Schaup> which was seconded 
by Commissioner Chessman: 


WHEREAS, pursuant to the orovisions of Chapter 37, 
Oregon Laws 1943, there have been by this Commis-ion aovor- 
tioned to the cities and/or towns hereinafter named for dis- 
bursement during the celendar year 1944 for street ourposes 
as provided in said law the several sums or amounts set 
opnosite the names of the respective cities or towns: 
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FOUR HIGHWAYS IN UMATILLA COUNTY 
HERMISTON ROCK PRODUCTION PROJECT 


F, R. Hewett Co., Spokane, Washington $37,460.00 


J. A. Terteling & Sons, Boise, Idaho 38,360.00 
Vernie Jarl, Gresham 38,930.00 
Rogers Construction Co., Dayton, Washington 49,695.00 
D. F, Whittaker, Seattle, lashington 42,466.00 
T. W, Thomas, Portland 44,120.00 
E, C. Hall Co., Portland 4&5 350.00 
Babler & Conley, Portland 45,669.99 
*P. B. Doherty, Portland 47,946.79) 
Morrison-Knudsen Co., Inc., Boise, Idaho 52,869.99 
Materne Bros, Spokane, Washington 63,869.39 


* Bidder will accept only one project. 


SALE OF TRACT OF LAND IN NORTHEAST PORTLAND 


Alternate No, 1 Alter 


2 Ni 
E. F, Wilson, Portland $1,216.93 $1,316.99 


Harry Hoffman, Portland 911.33 1,212.3) 
Alford T. Olson, Portland 839.93 15999.93 
W. S, Miller, Portlend --- 459.99 


The Attorney brought up for discussion the acquisition of right 
of way from the Standard Brands, Inc., for the Front Avenue Project in 
Portland (Right of Way File No. 11022), action on which was deferred ftom 
the previous day. He advised thst a local representative of the company 
has agreed to recommend to his suveriors acceotance of the state's offer 

to vay $35,600 for this oroperty provided the comoany will vacate the 
premises at any time the Commission asks them to do so and, in any event, 
within two years, and provided further thet if the oremises are not 
vacated within such two-year oeriod then the company will pay a ressonable 
rental for the use of the vroverty thereafter. The Commission approved the 
ourchase of the property if an agreement can be reached with the company 

on such basis. 


The Commission had under discussion requests from the school 
board of District #90, Blachly, Oregon, and others, for the improvement of 
the Siuslaw Highway at its junction with the Horton County Road to 
alleviate a dangerous condition which, they allege, exists at this inter- 
section because of the heavy volume of traffic that passes through this 
intersection and the shortness of the sight distance along the highway. 
The Engineer advised that investigation reveals that a dangerous condi- 
tion actually exists at this point and that it will cost ebout $7,700 to 
correct the situation. He recommended approval of the project as a 
Primary Minor Betterment for 1945 construction, the money to come from 
the amount budgeted by the Commission on the orevious day for this class 
of work. The Commission aooroved the recommendction unanimously. 
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City of Fossil - Adams Street, 5th Street, 6th Street, 
Jey Street, 3rd Street, Main Street, Rutledge 
Street, Chase Street, "B", Broadway Street 


City of Monroe - Commercial Street, Main Street to 
Reilroad Street, Reilroad Street, Walnut Street, 
Chestnut Street, Wilson Street, Howard Street 


City of Yamhill - 3rd Street, lst Street, Leurel 
Street, Elm Street 


2. That the tyoe, plan and character of improvement 
oroposed in the resolutions filed with this Commission by the 
above nemed respective cities and towns hereby are approved. 


3. Thst the action taken respectively by seid cities 
and towns, as evidenced by appropriate resolutions by them 
resvectively sdopted and thereafter filed with this Commission, 
shall be and is deemed an aopropriate and oroper conformance 
with the requirements of said law by said cities and towns 
individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. That resolutions formerly adopted by the cities 
of Echo, Adems, and Monroe and sporoved by the State Highway 
Commission on May 9, 1944, shall be canceled, in accordence 
with the requests of the several cities on file in the records 
of the Oregon State Highway Department, and resolutions hereby 
aporoved be substituted therefor. 


5, That upon entry of this resolution in the min- 
utes and records of the Commission the Secretary shall there- 
after mail to the proper officer in each of said cities and 
towns a duly certified copy of the resolution or resolutions 
adopted by the city together with a copy of the resolution 
aporoving the plan submitted by the city. 


6. This resolution shall be entered in the ninutes 
and records of this Commission as of the 19th day of 
December, 1944. : 


The Commission approved and signed an agreement with Klamath 
County providing for the maintenance of the Crescent Lake County Road 
betreen the Town of Crescent Lake and its junction with the Willamette 
Highway, a distance of ebout two miles. 
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Adams - - - - - - $ 232.11 Echo ---+----- $384.56 
Aumsville - - - - 238.98 Florence - - - - - 629.03 
Carlton - - - - - 1,186.65 Fossil ------ 730.67 
Clatskanie- - - - 972.39 Monroe - - - - - - 427.14 
Dayville- - - - - 186.79 Yamhill- - - - - - 574.10 
Dufur - = - - - - 538.39 


AND, WHEREAS, each of said cities and towns has, by ap- 
propriate action evidencéd by resolution or other official instru- 
ment, certified copies of which have been filed with the Comnis- 
sion, conformed to and comolied with the requirements of said law 
so as to quelify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as 
follows: 


1. That this Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above 
specified the following streets in the following named cities: 


City of Adams - Hale Street, Mein to College 
City of Aumsville - All gravel streets of the city 


City of Carlton - East Polk Street, South Third Street, 
North 4th Street, North 3rd Street, North 2nd Street, 
North lst Street, East Monroe Street, South Park 
Street, South Kutch Street, West Grant Street, 

North Scott Street, West Monroe Street, North 
Kutch Street, West Madison Street, West Jefferson 
Street, West Johnson Street, Wiest Lincoln Street, 
North Howe Street 


City of Clatskanie - 13th Street, Conyers Street, 10th 
Street, 9th Street, Tichenor Street, Alder Street, 
and Street, Poplar Street, 4th Street Wye, &th 
Street, County Koed 

City of Dayville - Street running from U, S. Highway 
28 west to city limits toward school house and 
street running south from U. S. Highway 28 to 
city limits, which street connects with county 
roed 


City of Dufur - Second Street, Klinger Street, lst 
Street, Fourth Street, Court Street 


City of Echo - Bridge Street, Dupont Street, Bonanza 
Street 


City of Florence - Front Street, Moin Street 
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Following discussion motion was made by Commissioner Schaupp that the 
recommendation be aporoved. The motion was seconded by Commissioner 
Chessmen and carried by the unanimous vote of the Commission. An 
agreement between the Commission and Contractor Horn covering the mat- 
ter was thereuoon signed. 


A delegation representing the County Judges and Commissioners 
Association appeared before the Highway Commission with respect to 
increasing the allotment of the State Highway Funds to the counties. 

The group consisted of Mr. Tom H. West, Chairman, Board of County 
Commissioners, Multnomah County, County Judge E. L. Pope, Clackamas 
County, end County Commissioner James Elliott, Clatsop County. Mr. West 
oointed out that the oresent ellocation to the counties is 15.7 percent 
of the total highway revenue with a minimum of $2,000,000. He advised 
that such sum is not sufficient to teke care of the county road needs, 

and in view thereof the Association oroposes to ask the 1945 Legislature 
to increase the allotment to twenty percent, which would give the counties 
about $3,000,009 annually. It was his thought that in view of the fact 
that the state's bonded indebtedness for highways is now only a little 
over $6,000,000 that such increase would not disruot the Highway Commis- 
sion's program and accordingly asked the Commission to supsort the 
counties’ bill in the legislature. Judge Pope alleged that the cost to 
maintain Clackamas County highways has doubled during the past three 
years due to war-time conditions, and the county is faced with the serious 
problem of maintaining its road system because 2f the tax limitations. 

He pointed out that most of the log hauling is over county roads, which 
were not constructed for continuous traffic of that kind, and as a result 
the roads are going to pieces and the county cannot repsir them properly 
because of lack of funds to finance the work. Commissioner Elliott endorsed 
the remarks of the other sneakers advising that conditions in Clatsop 
County are very similar to those in other counties. 


Chairman Banfield advised that the State Highway Commission does 
not now have enough income to finance all of the state highway improvements 
thet are needed. He pointed out that as a result of the Commission's 
canvass of the state last year, projects estimated to cost about $309,000, 300 
were presented to the Commission for construction in the post war oeriod, 
whereas, at that time the Commission anticipated that with federal aid it 
could undertake a $60,009,000 program during the first three years immedi- 
ately following the war. The anticipated federal aid has not materialized, 
he added, and it now &opears that the orogram for that period cannot exceed 
$26,000,000. Such amount, he said, is not sufficient to take cere of the 
state's needs, so, under the circumstances it does not appeer possible for 
the Commission to approve the increasing of the counties' allotment. More- 
over, the Commission copld not go to the Legislature and say that it has 
more money than it needs for state highway purooses, beceuse that would 
not be 2 fact. Commissioner Schaupp endorsed Chairman Banfield's remarks. 
Discussion followed and was- concluded by Chairman Benfield who stated that 
the Commission would take the matter under advisement. 
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The Engineer brought up for discussion the claim of Henry L. 
Horn, contractor for the construction of the Denver Avenue-Union Avenue 
traffic interchange project in Portland, for extra compensation arising 
out of this job. He advised that the claim originally submitted by 

Mr. Horn was for $9,891.04 and included an amount of $2,391.04 for 
duplication of expense for Workmen's Compensation. This latter mentioned 

item, he said, has been disallowed because of a provision in the contract 
which requires a contractor to carry on his work under protection of the 
Workmen's Compensation Act, regardless of whether or not he has already 
ourchased orivate insurance coverage, which leaves a total of $7,500 to 
be disoosed of. He recommended that Mr. Horn be allowed an extra amount 
of $3,219.50 for the following reasons: 


1. During the vrogress of work a fire occurred at the 
Peninsula Golf Club House adjoining the improvement which made 
necessary certain changes in the reconstruction of the Club's 
sewage disposal system and in turn required the contractor to 
change his construction plans accordingly with the result that he 
wes put to extra expense totaling $465.50. 


2. According to the specifications the contractor was 
required to salvage and rebuild 1100 feet of wire guard rail. 
It wes found necessary, however, to replace 130 lineal feet of 
this fence, so he considers it equitable to allow the con- 
tractor twenty-five cents ver lineal foot for removing it inas- 
much as otherwise he would have been out to that expense with- 
out compensation. The allowance recommended for this item, he 
said, is $32.50. 


3. Following the award of the contract the U. S,. Army 
Engineers requested the raising of the grade of Swift Secondary 
Highway so it would more effectively act as a dyke for the 
protection of the Vanport Housing Project from high water in 
the Columbia River. This required the placement of 3962 cubic yards 
of additional material under adverse treffic conditions for 
which the contractor is entitled to pay at the rate of twenty- 
five cents per cubic yard or a total of $990.50 more than was 
contemolated for this item in the original contract. 


4. At the time of the award of tne contract, construction 
of one of the structures known 2s No. 4 had not been approved 
by the Wer Production Board and provision was made in the 
specifications for the elimination of this structure; however, 
when the contract was nearing completion the contractor wes 
given euthority to proceed with the work which cost about $3.00 
per cubic yard more than if the work had been done when working 
conditions were suitable. This extra expense amounted to $1,731.00. 


The Engineer gave as his thought thst the contractor is entitled 
49 extra compensation in the total amount of these four items, or $3,<19.50, 
und recommended avoroval thereof. The Attorney concurred in the recommenda- 
tion. F 


sideration by the Commission because it involves the establishment of a 
general policy. He asked Mr. Fuller to furnish full information in regard 
to the Grazing Service protective area and instructed the Engineer to 
analyze the information when received and report to the Commission the 
feasibility and cost to cooperate as has been requested. The Attorney 
was instructed to advise the Commission as to its legal authority in the 
matter. 


Mr. Fred Judges, manager of the Oregon State Motorists Association, 
came before the Commission in the interests of a school for traffic train- 
ing which is to be conducted at Oregon State College, Corvallis, for two 
weeks sometime during the month of March, 1945. Mr. Judges advised that 
the National Institute for Traffic Training, Washington, D. C., is spon- 
sering this school, the purpose of which is to develop traffic engineering, 
including such subjects as highway engineering, safety, and other traffic 
problems. He further advised that this is the first time that the shcool 
has been held in the West, and that Oregon is co-host to the eleven western 
states from which students are expected. He gave as his thought, inasmuch 
_ as the school is in the scope of the State Highway Department, that the 
Commission might approve the contribution of $200 towards the promotional 
expenses which is estimated at $1,200. The State Highway Engineer recom- 
mended such contribution if it is not illegal. The Attorney requested 
more time to look into the legality of the expenditure. The Commission 
took the matter under advisement. 


Messrs. John A. Laing, Chairman, and Dr. E, B. McDaniele, Member, 
of the Advisory Committee on Travel and Informational Matters, appeared 
before the Commission in regard to the 1945 budget for the Travel and In- 
formation Department. ir. Laing advised that at a meeting of the Committee 
held on October 27, 1944, the members present voted unanimously to recom- 
mend a budget of $37,050 for this purpose, subject to an increase in the 
amount later on if travel conditions are satisfactory. He presented a bud- 
get as follows for the Commission's consideration and explained details 
thereof: 


601 Supervision and General Exoense 

Sabah 68 ld dwcisduve Cécqisescteccdssece 9,000.00 

Travel, Supplies & Miscel........++. 1,000.90 
610 Magazine Advertising.......-eeseeeeees 10,990.99 
613 Motion Picturess...ccceeeeeseereceeees 1,800.90 
614 Specialty Advertising....++++seeeers es 1,900.00 
616 Literature Distribution........+++sees 500.99 
617 MapS.cccseeeesececceccerecseees iviadee Sy500600 


618 Booklets...sccvecserecceecseecs scecces 5,000.00 


(Continued on next page) M019 1944 


A delegation headed by Mr. Harry R. Fuller, Regional Fire 
Supervisor, U. S. Grazing Service, Burns, Oregon, and including Messrs. 
S. R, Bennett, District Grazier, Baker, and John Krebs, Stockman, Cecil, 
Oregon, came before the Commission in regard to the "fire proofing" of 
state highways in Morrow, Umatilla, and Gilliam Counties. They asked 

for state aid in the suppression of fires in this area. Mr. Fuller 
advised that a large number of fires have occurred along the highways 

in these counties during the past two years, most of which, he said, 

have originated on highway rights of way as a result of carelessly 

thrown cigarette stubs. He also said that the livestock industry, 
forests, and ranchers have suffered considerable losses because of 

these fires, and that the cost to maintain the railroads and highways 

in the district has increased due to extra expense in removing sand blown 
from the burned over areas. He predicted that the losses will increase 
unless the fires are controlled. He mentioned a meeting of interested 
parties in Heopner recently when this matter was the subject of dis- 
cussion and advised that the conclusion reached at such meeting was that 
if the highway right of way were seeded with crested wheat, or some other 
suitable grass, as has been done along the Old Oregon Trail west of 
Pendleton, the orospects of fires occurring would be greatly reduced. 


Chairman Banfield pointed out that if the Highway Commission 
were to contribute toward such a project in one part of the state, it 
would fave to extend overations to all parts of the state which the Com- 
mission is not prepared to do now. The Commission's Attorney expressed 
his opinion that while the oroject may be a worthy one the Commission 
would have to limit its cooperation to the protection of state land under 
its control. He also said that it would be illegal for the Commission 
to spend highway funds to protect privately owned property or the property 
of some other state agency. Mr. Fuller estimated the cost of furnishing 
fire vrotection at not to exceed $l per acre. He also said that accord- 
ing to the records, 32,599 acres of land have been burned over because of 
fires started along highways. He suggested that the Highway Commission 
might cooperate to a certain extent in reducing this fire hazard and 
might recommend to the Logislature a program to that end. Mr. Krebs gave 
as his thought that the project should be appealing to the State Highway 
Commission because it would result in reducing highway maintenance 
expense by eliminating "sandblow". Mr. Bennett suggested that it would 
be helpful if words cautioning the public against the throwing of lighted 
+y cigarettes on the highway right of way were painted on the highway sur- 
y faces as is now being done in the State of Idaho. 


Mr. Fuller then inquired if the Commission cannot cooperate as 
requested, whether or not the Commission would authorize its maintenance 
crews to render more service than it has in the past in the suppression 
of fires. He said that the men would only be called upon in emergencies 
2a and that the Grazing Service would furnish all facilities. The Engineer 
as advised that the maintenance men already have instructions to extinguish 
\ fires thst occur on highway rights of way but not off the right of way. 
After further discussion Chairman Banfield concluded the conference by 
stating that the entire matter will have to be given very careful con- 
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Type of Prefix 
s N Cc Ss n Ww riza 
Prospecting 1-1441 Baker Old Oregon Trail Highway $500.00 
near Baker 
Plans 6-1436 Coos & Oregon Coast end Coos Bay- $1,909.00 
Curry Roseburg Highways 
Slide 15-1449 Jackson Near Ashland on Pacific Hwy. $390.00 
Plans 218-1474 Klamath Access road to Klamath 
Falls Marine Barracks 
Plans 20-1462 Lane Near Blachley on Siuslaw Hwy. 
Plans 21-1471 Lincoln Near Newport Airoort on 
Oregon Coast Hwy. 
R/W 24-1448 Marion Woodburn Maintenance Site lst- 
Plans 24-1459 Marion 12th St. Junction to 
Pacific Hwy. south of Salem Ist- 
Plans 24-1451 Merion New State Office Bldg. lst- 
Plans 10-1431 Douglas Canyonville (Pacific 5th- $2,990.00 
Hwy. relocation.) Total to date 
#34,,000.00 
Plans & 118-1468 Klamath Diversion Canal-Midlend 2nd- $460.00 
R/W Overcrossing Section, Totsl to date 
Midland Secondary Hwy. $1,460.90 
R/W 21-1463 Lincoln Siletz Bey-Newoort Sec. 2nd- £650.90 
Oregon Coast Hwy. Total to date 
$1,950.00 
Prospecting 23-1434 Malheur Vale, Central Oregon Hwy. 2nd- $590.90 
Vale Rock Prod. Project Total to date 
$659.90 
Plans 27-1427 Polk Grande Ronde Maintenance Site 2nd £75.00 
Total to date 


SUMMARY 


Total Previously Authorized for these Surveys 
Total Additional Authorization Requested 
GRAND TOTAL....... 


The Commission recessed at 12:00 noon and reconvened at 2:00 p.m., 
with the same versons present and particioating. 


Mr. Claude M. Bristol, Portland, appeared before the Commission in 
regard to the provosed relocation of the Columbia River Highway which affects 
his property near Troutdale. Mr. Bristol advised that the proposed location 
severs his land which is extremely valuable for celery growing purposes, and 
if the highway is constructed on such alignment celery growing would have to 
be stopved to such an extent that he would not then be able to sell or even 
rent the property. Mnreover, there are some fifty families that are dependent 
on work in the celery gardens for a livelihood who would be thrown out of 
work, He suggested the rerouting of the highway along the north side of his 
oroperty where there {s a dedicated county road, which would not only pre- 
serve his property intact but would also save the state e considerable sum 
for right of way, his land being worth from $1,000 to $2,500 per acre. The 
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619 Cuts and Mats...ccccccccccsccsscseeeees © 500.00 

620 Photographs....ssscescccccccssccesececs 250.00 

621 Postage and EXoress.....seseseceseseses 1,500.00 

622 Photographic Laboratory Charges........ _3,000.00 | 
$37,050.00 


In the discussion that followed, Chairman Banfield advised that the Com- 
mission on the previous day adopted a budget for 1945 expenditures, including 
an item of $40,000 for the Travel and Information Department, which is 
slightly more than the amount the Advisory Committee has recommended. 


Mr. Laing then brought up for discussion salary increase for the 
secretary of the director of the Travel and Information Department. He recom- 
mended an increase from $155 per month to $17! per month, if that is in con- 
formity with the Commission's standard rates of pay. The Commission referred 
the matter to the Engineer. 


Dr. McDaniels brought up for discussion the payment of the expenses 
of Mr. Harold B. Say, former director of the Travel and Information Depart- 
ment, who is now connected with the U. S, Navy in Washington, D, C., to check 
the "set-up" of the Travel Department. He advised that Mr. Say expects soon 
to have a vacation and has indicated that he will come west and make such a 
check if the Highway Commission will pay his expenses to and from Washington, 
D. C., and his salary while making his investigations. Dr. McDaniels gave 
as his thought that this is an opportunity to get a thorough check-up on the 
activities of this department and recommended approval of the expenditure, 
the same to be said out of the Travel budget. The members of the Commission 
expressed themselves in favor of the expenditure but left it with the 
Advisory Committee to make the final decision. 


Messrs. H. RK. Williams, Member, Legislative Committee, and E. J, 
Barry, Executive Secretary, representing the Oregon Motor Transport Associa- 
tion, were oresent in regard to proposed legislation with respect to the 
size and weight of motor vehicles, or combinations thereof that operate 
over Oregon state highways. They presented a copy of the bill that they 
propose to submit to the 1945 Legislature which extends indefinitely the 
privileges granted under the Highway Commission's war time emergency vermits 
and asked the Commission to endorse the bill. The Commission referred the 
bill to the Engineer and the Attorney to analyze and revort back to the 
Commission. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
for the records. After discussion the Commission by unanimous vote aporoved 
the following surveys, being all of those listed with the exception of a 
oro osed survey at Wallowa Lake to determine the ownership of property which 
has been recommended for state oark ourposes. It was decided not to conduct 
the survey at WalloWa Lake. 
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C. J, Eldon, Contract No. 2530, for grading, surfacing, and con- 
struction of bituminous macadam on the Goshen-Pleasant Hill Section of 
the Willamette Highway, in Lane County, requested an extension of time 
from June 30, 1943, to October 15, 1944, within which to comolete this 
job. He gave the following reasons for failure to complete the project 
within the specified time limit: Adverse weather conditions which 
seriously affected progress of the work and required considerable drain- 
age ditch construction to get rid of excess water in the roadway; a 
change in plans for carrying on the work with the equipment that was 
available and obtainable; shortage 2f labor, it being impossible to se- 
cure sufficient personnel with which to man the operation to more than 
twenty-five percent efficiency; and priority regulations which made it 
difficult to obtain necessary supplies. The Engineer advised thet 
in the main war time restrictions were the basic causes of the delay. 
He further advised that traffic was not materially handicapoed by the 
delay because the old road was available for oublic use at all times; 
however, the cost of engineering supervision over ran the budget 
some $2,000. He recommended, in view of the circumstances, that the 
extension of time requested be granted without senalty. A letter 
was presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation unanimously. 


J. S, Risley, Contract No. 2637, for furnishing crushed rock in 
stockpiles for the Belknap Springs-Fourmile Butte Section of the 
McKenzie Highway in Lane and Deschutes Counties, requested an extension 
of time from October 31, 1943, to September 30, 1945, within which to 
complete this job. He gave adverse weather conditions and difficulties 
in securing labor ss the reasons for his failure to complete the project 
within the svecified time limit. The Engineer advised that lebor and 
equipment were very ' rd to secure for this job which greatly handicsoped 
the progress of the work. He further stated that the public has not 
been unduly inconvenienced by the delay, neither has the state been put 
to much extra expense for engineering sucervision. He recommended thet 
the extension of time requested be granted without venalty. The Commis- 
sion anproved the recommendation by unanimous vote. 


C. H. Wheeler, Contract No. 2644, for grading and construction of 
bituminous macadam on the Astoria Airoort Section of the Oregon Coast 
Highway in Clatsop County, requested an extension of time from August 31, 
1944, to October 1, 1945, within which to complete this job. He stated 
that the extra time is needed to pile and burn brush and debris that 
hes accumulated, which work cannot be done until next year because of 
the wet condition of the ground. The Engineer advised thet the reason 
given by the contractor for overrunniag the specified time limit is 
cubstantially correct. He recommended that the extension of time 
requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission sooroved 
the recomnendetion by unanimous vote. 


rcig 1944 


Commission referred the matter to the Engineer for investigation and report. 
He was instructed to inspect the premises in company with Mr. Bristol at 
the earliest opportunity. 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete highway construction projects: 


Porter W. Yett, Contract No. 2504, for grading and con- 
struction of bituminous macadam surfacing on the Banzer Bridge- 
Mist Section of the Nehalem Secondary Highway in Columbia County, 
requested an additional extension of time from June, 1943, to 
October 30, 1945, within which to complete this job. He gave 
no reason for failure to complete this project within the speci- 
fied time limit. The Engineer advised that this contract was 
awarded on August 14, 1941, and the specifications called for 
completion on or before August 31, 1942; however, work was dis- 
continued early in 1942 because of the wer, and it was only a 
short time ago that the Public Roads Administration authorized 
resumption of operations. He anticipated that it would take 
all of the summer of 1945 to complete the project. In the mean- 
time, he said, the old road is being used by the public which 
has not been unduly inconvenienced. He recommended that the 
extension of time requested be granted without penalty because 
of the circumstances under which the work was held up. A letter 
was presented from the Public Roads Administration concurring 
therein. The Commission aporoved the recommendation by unanimous 
vote, 


Morrison-Knudsen Co., Inc., Contract No. 2649, for grading, 
surfacing, oiling and construction of the bridge on the Molloy 
Ranch-Hooker Creek Section of the 1.0.N. Highway, in Malheur 
County, requested an extension of time from July 31, 1944, to 
November 10, 1944, within which to complete this job. They at- 
tributed their failure to complete this project within the speci- 
fied time limit to inclement weather during the months of May and 
June, and serious labor shortage. The Engineer advised that the 
contract was awarded on August 27, 1943, and that the contractor 
commenced operations two weeks later and completed all of the 
grading work, except for finishing, by January 8, 1944. He gave 
as his thought that labor end equipment troubles were the main 
reasons for over run of the specified time limit, although incle- 
ment weather did prevail in May and June, as stated by the con- 
tractor. The traveling public, he said, has not been incon- 
venienced by the delay because the project is on uew alignment 
and the old road was available at all time for public use. He 
recommended that the extension of time requested be granted with- 
out penalty, notwithstanding that the cost of engineering super- 
vision is in excess of that anticipated. A letter was presented 
from the Public Roads Administration concurring therein. The 
Commission azproved the recommendation by unanimous vote. 
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breakdowns, The main reason for overrunning the time limit, he 
said, was that the job was not started early enough, however, 
that is accounted for by the fact that he had to finish the job 
at Hermiston before he could start the new one and that he did 
not have enough equipment to handle both jobs at the same time. 
The oublic, he said, has not been greatly inconvenienced by 

the detay, neither has the state incurred any extra expense 

for engineering supervision. He recommended, in view thereof, 
that the extension of time requested be granted without oenalty. 
The Commission approved the recommendation unanimously. 


Weetern Rock Company, Contract No. 2674, for production of 
rock for the Kimberly-Dayville Section of the John Day Highway , 
in Grant and Wheeler Counties, requested an extension of time 
of twenty days from October 31, 1944, to November 20, 1944, 
within which to complete this job. They attributed their 
failure to complete this project within the snecified time 
limit to shortage of labor and difficulties in obtaining 
replacement parts for their equipment. The Engineer advised 
that the contract was awarded on February 17, 1944, but no 
work was done until September 1, 1944, when the contractor 
started to set up his plant. He admitted that labor and 
material shortages were operative but these did not excuse 
the contractor for his late start. Neither the public nor 
the state's maintenance program was inconvenienced by the 
delay and the state did not incur any extra expense for 
engineering supervision. He recommended that the extension 
of time requested be granted without penalty. The Commission 
approved the recommendation by unanimous vote. 


Frank Watt Construction Co., Contract Nn. 2687, for con- 
struction of four bridges on the Halsey-Harrisburg Section 
of the Pacific Highway East, in Linn County, requested an 
extension of time from December 31, 1944, to April 30, 19455 
within which to complete this job. They attributed their 
failure to complete the contract within the soecified time 
limit to difficulties in securing lumber and other materials. 
The Engineer advised that the work was held up for about 
four months due to the contractor's inability to secure 
necessary lumber and materials. He recommended in view 
thereof that the extension of time requested be granted 
without penalty. A letter was presented from the Public 
Roads Aaministration concurring therein. The Commission 
approved the recommendation by unanimous vote. 


The Engineer reported that Contracts Nos. 2590, 2642, 2649, 266d, 
2667, 2674, and 2698 for the construction of state highway projects have 
been completed according to the requirements of the contracts or modifica- 


M. C. Lininger & Sons, Contract No. 664, for the sroduction of 
rock for the Brothers-Harney County Li... Section of the Central Oregon 
Highway in Deschutes and Lake Counties, requested an extension of time 
from August 31 to October 18, 1944, within which to complete the job. 
They attributed their failure to complete the project within the 
specified time limit to labor shortages and the necessity to rescreen 

a considerable amount of the rock. The Engineer advised that the main 
reason for the contractor's failure to complete this job within the 
specified time limit was the inability to hire truck drivers. He also 
said that the public has not been greatly inconvenienced by the delay, 
and there has been no appreciable increase in the cost of engineering 
supervision. He recommended, in view of the circumstances, that the 
extension of time requested be granted without penalty. The Commission 
approved the reccamendation by unanimous vote. 


Morrison-Knudsen Go., Inc,, Contract No. 2667, for grade widening, 
surfacing, and oiling the Idaho State Line-Molloy Ranch Section of the 
I.0.N. Highway, in Malheur County, requested an extension of time from 
August 15 to November 10, 1944, within which to complete this job. 
They gave inclement weather and labor shortages as the principal 
reasons for their failure to complete this project within the speci- 
fied time limit. The Engineer advised that labor shortage was the 
main reason for the delay. He also said that the public has not been 
unduly inconvenienced by the delay because the old road has been 
available for its use, and the cost for engineering supervision has 
not exceeded that estimated. He recommended, in view of the circum- 
stances, that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The recommendation was approved by the 
Commission by unanimous vote. 


Oscar Jnelson, Contract No. 2671, for construction of the 
Lexington Rock Production Project on the Heponer and Lexington- 
Echo Highways, in Morrow County, requested an extension of time from 
July 31, 1944, to January 31, 1945, within which to comolete this job. 
He advised that his contract with the state at Hermiston took gon- 
siderable more time than he expected due to an increase in the yard- 
age of material that he had to furnish, and due to several breakdowns 
of his equipment; also, that he was required to furnish considerable 
more yardage for the road leading to the Umatilla Ordnance Depot 
which was not included in the contract but was authorized by the state. 
These circumstances, he said, caused a rather late starting of the 
Lexington Rock Production Project, and together with difficulties 
in securing labor was the reason that he failed to complete this 
project within the svecified time limit. The Engineer advised that 
the cortract was awarded on December 23, 1943, but the contractor 
did not start work until April 8, 1944, and progress was slow from 
that time on because of difficulties that he had with equipment 
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The Engineer requested authority to purchase the following equip- 
ment and tools: 


Est. Cost 
6 200-gal. Maintenance Asphalt Kettles $700 ea. $4200.90 


1 5 KVA Diesel Light Plant for Austin 1200 " 1200,00 
1 4-inch Wood Borer for Bridge Crew 200 " 200,90 
1 9/16 Multivane Pneumatic Wood Drill 
for Bridge Crew 150 150.09 
1 only Pneumatic Impact Wrench Set 
for Bridge Crew 260 260.00 
3 10-ton Hoists for Bridge Dept. Trucks 300 909.00 
1 10-ton Floor Jack for LaGrande Shops 150 150.090 
1 only Carboloy Tool Grinder for LaGrande 
Shoos 150 159.99 
only Cylinder Boring Bar for Salem 
Shops 400.00 
only Buffer & Grinder for tire repairs 
at Salem Shops 150.90 
only Metal Spray Tool for Salem Shops 750.90 
only Trench Hoe Attachment 1400.99 
only Pneumatic Auger Driil ( 199.99 
Estimated Total £10109.00 


The Commission aoproved the reque.t by unanimous vote upon motion by 
Commissioner Schaupp, which was seconded by Commissioner Chessman. 


The Commission confirmed the oral authority given the Engineer 
on December 6 to sell an obsolete road grader to the City of Wallowa for 
the sum of $150. 


The Engineer requested authority to advertise for bids for the 
ourchase of a number of tourist cabins and contents which were acquired 
in connection with a right of way transaction involving 2 revision of the 
Oregon Coast Highway at Spencer Creek, about seven miles north of Newoort, 
Lincoln County. The request was granted by the Commission by unanimous 
vote, subject to the condition that bids be taken for the buildings and 
contents separately, and with the understanding thet the Commission re- 
serves the right to retain one or more of the buildings for use by engineers 
or contractors in connection with highway construction in this vicinity. 


The Commission approved and signed an agreement with Polk County 
providing for an exchange of secondary highways and county roads at Camp 
Adeir. In this connection the secretary presented resolutions from the 
Polk County Court requesting that certain secondary state highwsys be 
eliminated from the State Secondary Highway System and that certain county 
roads be placed on such system in lieu thereof. The resolutions (four 
resolutions) were avoroved by the Commission. The following resolutions 
covering such exchange of roads were thereupon adopted by the Commission 
by unanimous vote upon motion of Commissioner Chessman, which was seconded 
by Commissioner Schaupp? 


tions thereof, and that said jobs are now ready for acceptance. The follow- 
ing resolution acceoting the above orojects was offered and adopted by the 
unsnimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready 
for acceptance: 


Contract No. 2590, with C. J, Eldon, for grading, 
surfacing and bituminous maceadam on the Goshen-Pleasant 
Hill Section of the Willamette Highway in Lane County, 

was completed on August 12, 1944. 


Contract No. 2642, with Peter Kiewit Sons' Co., for 
grading, surfacing and oiling on the Monmouth-Pedee Sec- 
tion of the Bridgeport-Monmouth County Road and Dallas- 
Kings Valley Secondiry Highway in Polk County, was com- 
pleted on October 10, 1944. 


Contract No. 2649, with Morrison-Knudsen Co., Inc., 
for grading, surfscing and oiling on the Molloy Ranch- 
Hooker Creek Section of the I.0.N. Highway in Malheur 
County, was completed on November 10, 1944. 


Contract No. 2664, with M. C, Lininger & Sons, for 
furnishing crushe] material in stockpiles on the Brothers- 
Harney County Line Section of the Central Oregon Highway 
in Deschutes and Lake Counties, was comoleted on October 
18, 1944. 


Contract No. 2667, with Morrison-Knudsen Co., Inc., 
for grade widening, surfacing and oiling on tie Idaho 
State Line-Molloy Ranch Section of the I.0.N. Highway 
in Malheur County, was comoleted on November 10, 1944. 


Contract No. 2674, with Western Rock Co., for fur- 
nishing crushed materials in stockoiles on the Kimberly- 
Dayville Section of the John Day Highway in Grant and 
Wheeler Counties, was completed on November 29, 1944. 


Contract No. 2698, with Angelo Doveri, for curb 
construction on North Ninth Street in Klamath Falls, 
Klamath County, was completed on December 1, 1944. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the constryction of said state highway projects be 
declared completed according to the terms of the respective contracts, and 
said jobs are hereby accepted and final payment in connection with each is 
hereby authorized. 


m9 19 


2. That the said above described section is here- 
by declared to be eliminated and removed from the 
secondary system of highways end from and after the 
adoption of this resolution shall become a county read, 
and the construction, repair, maintenance or improve- 
ment, and the jurisdiction thereof, shall be exclusively 
gy the County Court of Polk County, as provided by 

aw. 


3. That this resolution be entered in the minutes 
of the Commission and a duly certified copy thereof 
mailed to the County Court of Polk County. 


WHEREAS, under the provisions of Chapter 248, Laws 
of 1931; Chapter 196, Laws of 1935; and Chapter 529, Laws of 
1939; the State Highway Commission, by mutual agreement with 
the respective county courts of the several counties of the 
State, is authorized and empowered to select, locate, and 
designate « system of secondery state Lighways, 
which highways shall be selected from the market roads or 
other county roads or available locations or routes of the 
several counties; and 


WHEREAS, the State Highway Commission, by mutual 
agreement with the Polk County Court of the State of Oregon, 
has heretofore selected and regulerly adopted, as provided 
by law, the Dallas-Kings Valley Secondary State Highway 
No. 191, and 


WHEREAS, it is now the intention of the State 
Highway Commission, by mutual agreement with the Polk County 
Court of the State of Oregon, to eliminate and remove from 
the system of secondary state highways, under the provisions 
of Chapter 248, Oregon Laws of 1931; Chapter 196, Oregon 
Laws of 1935; and Chapter 529, Laws of 1939; the hereinafter 
described section of the Dallas-Kings Valley Secondary High- 
way No. 191, and 


WHEREAS, it is mutually understood end agreed by 
the State Highway Commission and the County Court of Polk 
County of the State of Oregon, that from and after the 
adoption of this resolution by the State Highway Commission 
the hereinafter described section of the Dallas-Kings Valley 
Secondary Highway No. 191 shall, under the provisions of the 
laws of Oregon, become a county road, and the construction, 
repair, maintenance or imorovement, end the jurisdiction there- 
of, shall be exclusively under the County Court of Polk County; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by 
the State Highway Commission, all members being present and 
affirmatively voting and participating as follors: 
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WHEREAS, under the orovisions of Chapter 248, Laws of 
1931; Chapter 196, Laws of 1935; and Chapter 529, Laws of 1939; 
the State Highway Commission, by mutual agreement with the 
respective county courts of the several counties of the State, 
is authorized and emoowered to select, locate and designate a 
system of secondary state highways, which highways shall be 
selected from the market roads or other county roads, or avail- 
able locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual agree- 
ment with the Polk County Court of the State of Oregon, has here- 
tofore selected and regularly adopted, as orovided by law, the 
Kings Valley Secondary Highway No. 190, and 


WHEREAS, it is now the intention of the State Highway 
Commission, by mutual agreement with the Polk County Court of 
the State of Oregon, to eliminate and remove from the system of 
secondary state highways, under the provisions of Chapter 248, 
Oregon Laws of 1931; Chapter 196, Laws of 1935; and Chanter 529, 
Laws of 1939; the hereinafter described section of the Kings 
Valley Secondery Highway No. 190, and 


WHEREAS, it is mutually understood and agreed by the 
State Highway Commission and the Polk County Court of the State 
of Oregon, that from and after the adoption of this resolution 
by the State Highway Commission the hereinafter described 
section of the Kings Valley Secondary Highway No. 190 shall, 
under the provisicns of the Laws of Oregon, become a county 
road, and the construction, repair, maintenence or improvement, 
and the jurisdiction thereof, shall be exclusively under the 
County Court of Polk County; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by 
the State dighway Commission, all members being present and 
affirmatively voting and participating as follows: 


1. That the following described section of the 
Kings Valley Secondary State Highway No. 190 is hereby eli- 
minated and removed from the Secondary State Highway System, 
to wit: 


A Section of the Kings Valley Secondary State High- 
way No, 190 


‘ 

Beginning at a point on the former route of 
the West Side Pecific Highway at a point anproxi- 
mately 3} miles south of Monmouth; thence in a 
westerly and southwesterly direction to a point 
where the Kings Valley Secondary Highway as now 
designated is intersected by the McTimmonds Valley 
Road, aporoximately 0.7 mile north of Pedee, a 
distance of 10.83 miles. 


Ba 


ee 


1. That the following described market road, 
county road, highway, route, or location of a highway in 
Polk County be and the said market road, county road, high- 
way, location, or route, hereby is selected, designated, 
established, adopted and approved as a secondary state high- 
way and shall be and hereby is designated as a part of the 
secondary state highway system, to wit: 


A Section of the Dallas-Kings Valley Secondary 
State Highway No 1 


Beginning at a point on the Dallas-Kings 
Valley Secondary State Highway No. 19] at Mile 
Point 7.54 where the said secondary state high- 
way is intersected by the Falls City Road; 
thence in a southerly direction to 4 point on 
the present designated Kings Valley Secondary 
State Highway aporoximately 0.7 mile north of 
Pedee, a distance of avoroximately 5.9 miles. 


2. That the said highway shall be and hereby is 
qualified for imorovement under the provisions of said 
Chapter 248, Oregon Laws of 1931; Chapter 136, Oregon Laws 
of 1935; and Chapter 529, Oregon Laws of 1939; and amehdments. 
thereof. 

3, That this resolution be entered in the minutes 
of the Commission and a duly certified copy thereof mailed 
to the County Court of Polk County. 


WHEREAS, under the provisions of Chepter 248, Laws 
of 1931; Chaoter 196, Laws of 19353 and C hapter 529, Laws of 
1939; the State Highway Commission, by mutual agreement with 
the respective county courts of the several counties of the 
State, is authorized and empowered to select, locate, and 
designate a system of secondary state highways, which highways 
shall be selected from the market roads or other county roads, 
or available locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual 
agreement with thePolk County Court of the State of Oregon, 
has selected the road or highway hereinafter named, and it 
is the ourpose of the Commission to officially and regularly 
designate and adoot said highway as a highway to constitute, 
together with other highways heretofore adopted and/or which 
may hereafter from time to time be added, the system of 
secondary state highways under the orovisions ofsaid acts; 
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1. That the following described section of the Dallas- 
Kings Valley State Secondary Highway No. 191 igs hereby eliminated 
and removed from the Secondary State Highway System, to wit: 

A Sect f D - V> Lley_ 5 2 

State Highway No. 191 

Beginning at a point on the Dallas-Kings Valley 

Secondary State Highway No. 191 at mile point 7.54 
where the said secondary state highway is intersected 
by the Falls City Road; thence in a southerly and 
southeasterly direction to a 20int where the present 
designated Dallas-Kings Valley Secondary State High- 
way intersects the present designated Kings Valley 
Secondary State Highway No. 190, a distance of 3.27 
miles. 


2. That the said above described section is hereby de- 
clared to be eliminated and removed from the secondary system of 
highways and from and efter the adoption of this resolution shall 
become a county road, and the construction, repair, maintenance 
or improvement, and the jurisdiction thereof, shall be exclusively 
under the County Court of Polk County, as provided by law. 


3. That this resolution be entered in the minutes of 
the Commission and a duly certified copy thereof mailed to the 
County Court of Polk County. 


WHEREAS, under the provisions of Chapter 248, Laws of 
1931; Chapter 196, Laws of 19355 and Chapter 529, Laws of 1939; 
the State Highway Commission, by mutual agreement with the 
respective county courts of the several counties of the State, 
is authorized and emoowered to select, locate, and designate a 
system of secondary state highways, which highways shall be 
selected from the market roads or other county roads, or 
available locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutuel 
agreement with the Polk County Court of the State of Oregon, 
has selected the road or highway hereinafter named, and it 
is the puroose of the Commission to officially and regularly 
designate and adopt said highway as a highway to constitute, 
together with other highways heretofore adopted and/or which 
may hereafter from time to time be added, the system of 
secondary state highways under the orovisions of said acts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by 
the State ttighwey Commission, all members being present and 
affirmatively voting and participating, as follows: 
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Similar action was taken by the Commission on the reauest of the | 
Dilley Community Club, Dilley, Oregon, for permission to maintain a shelter 
for school children on the right of way of the Tualatin Highway in Dilley. ' 
Both requests were referred to the Engineer for handling. 


Consideration was given by the Commission to the anplication of i: 
Mr. L. M, Christensen for permission to take "smeltsand" from the ocean beach es 
at Yachats for use in connection with the construction of buildings that he 2 
proposes to erect at this nlace. The Attorney advised that the Commission 
has control over the beach sand up to the high water mark, and can legally 
grant this apolication if it so desires, He explained that Mr. Christensen 
plans to construct numerous buildings on the property which is owned by a@ 
British Syndicate and fronts on the ocean for about two miles. Chairman 
Banfield exoressed himself in favor of granting such permission with certain ee: 
restrictions. He gave as his thought, however, that an opinion, as to whether mae: 
or not the taking of the sand would adversely affect the spawning of smelt, 
should be secured before action is taken on the matter. The suggestion was 
approved by Commissioners Schaupo and Chessman, whereupon the Attorney was : 
instructed to secure sych opinion from the State Fish Commission. 4 


The Commission had under discussion the setting of a date for its 
next regular meeting and decided to hold such meeting on Monday afternoon } 
and Tuesday, January 22 and 23, 1945. The Secretary was instructed to make ‘ 
the usual arrangements to hold this meeting in the Imperial Hotel, Portland. 


The Commission considered the following matters of unfinished 
business: 


1. Request of Douglas County Court for designation of the 
North Umpqua County Road as a state secondery highway. The 
Engineer eivised that it is his intention to report on this 
matter «£ soon es rsorsitle. 


2. Survey for determining ownership of oroposed state vark 
property at Wallowa Lake. The Engineer advised that the crew 
is about ready to make the survey. The Commission ordered the 
work stooped in conformity with vrevious action taken st this 
meeting. 


3. Report of Engineer on the status of his studies rela- 
tive to Eugene's oostwar highway plans. The Engineer advised 
that this reoort is not ready. 


The Attorney revorted receipt of an anolication from the Bonneville 
Power Administration in behalf of Douglas County Coonerative Association, 
to construct a power transmission pole line across severel state highways 
north of Drain, Douglas County, and slong « short section of the Pacific 
Highway between Comstock and Anlauf. -The Commission aporoved the applica- 
tion subject to the condition that the instcllations will not conflict with 
any permits heretofore issued for similar ourooses at such locations, and 
that construction is in conformity with aooroved standards. 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by 
the State HighwayCommission, all members being present and 
affirmatively voting and participating, as follows: 


1. That the following described market road, 
county road, highway, route, or location of a highway in 
Polk County be and the said market road, county road, high- 
way, location, or route, hereby is selected, designated, 
established, adopted and aoproved as a secondary state high- 
way and shall be and hereby is designated as a oart of the 
secondary state highwey system, to wit: 


M a No, 1 


Beginning at a point on the Dallas-Kings 
Valley Secondary State Highway No. 191 near 
the Lyttle Luckiamute River; thence easterly to 
the West Side Pacific.Highway in Monmouth, a 
distance of approximately 7.0 miles. 


2. Theat the said highway shall be and hereby is 
qualified for imorovement under the provisions of said Chaoter 
248, Oregon Laws of 1931; Chapter 196, Oregon Laws of 1935; and 
Chapter 529, Oregon Laws of 1939; and amendments thereof. 


3. That this resolution be entered in the minutes 
of the Commission and a duly certified copy thereof mailed to 
the County Court of Polk County. 


The Commission also approved and signed an agreement with Lane 
County covering the abandonment of a section of the old Willamette High- 
way between Goshen and Lowell when the highway has been reconstructed on 
permanent alignment, and particularly covering the section between 
Pleasant Hill and Lowell which has not yet been rebuilt. (This agreement 
orovides for the abandonment of the Pleasant Hill-Lowell Section at such 
time in the future when the new highway between these points has been 
constructed. The abandonment of the section between Goshen and Pleasant 
Hill was effected by resolution of the Commission adopted on November 14, 
1944.) In this connection the Secretary oresented a certified copy of 
the resolution from the Lane County Court, acceoting jurisdiction over 
the abandoned section of this highway between Goshen and Pleasant Hill, 
for county road purposes. It was aporoved by the Commission end ordered 
filed. ; 


A letter was presented from Hood River Post, American Legion, 
requesting permission to maintain two smell buildings on the Columbia 
River Highway right of way at the Hood River city limits for use as 
service men's shelters. The Commission approved the request subject to 
the condition thet it does not involve « deviation from the Commission's 
newly established s0licy with respect to such matters. 
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"Sandy-Government Camp Rock Production Project on the 
Mt. Hood Highway in Clackamas County. The low bid submitted 
for this project was that of Vernie Jarl, Gresham, in the 
amount of $22,520. The next low bid wes that of J. S. Risley, 
Milwaukie, in the amount of $24,400. There were three higher 
bidders. The Commission has awarded this contract to Vernie 
Jarl, the low bidder, at his bid price.” 


"Elsie-Sunset Camp-Vernonia Rock Production Project on 
four highways in Clatsop, Columbia, Tillamook, and Washington 
Counties. F. H. McEwen & Jed Wilson, Seaside, submitted the 
low bid for this project in the amount of $30,355. The next 
low bid submitted was that of Vernie Jarl, Gresham, in the 
amount of $40,740. There were five higher bidders. The 
Commission has &warded this contract to F. H. McEwen & Jed 
Wilson, Seaside, low bidder, at their bid price of $30,355." 


"Shutler-Condon Rock Production Project on the John Day 
and Wasco-Heponer Highways in Gilliam County. Oscar E. 
Joelson, Eugene, submitted the low bid for this project in 
the amount of $25,835. The next low bid submitted was that 
of R. 0, Dail, Portland, in the amount of $27,899.50. There 
were eight higher bidders. The Commission has awarded this 
contract to Oscar E. Joelson, Eugene, low bidder, at his bid 
orice of $25,835." 


"Alameda-City Limits (Klamath Falls) Section of the 
Merine Barracks Access Road in Klemath County. The low bid 
submitted for this project wa: “hat of Clifford A. Dunn, 
Klamath Fells, in the amount $16,943,50. Tru-Mix Con- 
crete Co., Medford, submitted tne next low bid in the amount 
of $19, 214. The only other bid was that submitted by Babler 
and Conley, Portland, at $19,477.50. The Commission has 
referred these bids to the Engineer with authority to award 
the contract to the low bidder, Clifford A. Dunn, when cer- 
tain conditions have been satisfied.” 


"Hendricks Bridge-Nimrod Rock Production Project on 
the McKenzie Highway in Lane County. The low bid submitted 
for this project was that of J. S. Risley, Milweukie, at 
$19,970. Tne next low bid was submitted by Nernort, Kern, 
& Kibbe, Portland, at $22,750. There were four higher bid- 
ders. Tne Commission has awarded this contract to J. S. 
Risley, Milwaukie, low bidder, at his bid price of $19,979. 


"Newoort Rock Production Project on three highways, in 
Lincoln County. T. W. Thomas, Portland, and a partnershio 
consisting of T. F. Skelton and H. H. Wiecks, Toledo, subd- 
mitted identical low bids for this project, each being in 
the amount of $26,928. The third low bidder was Rogers 
Construction Co., Dayton, Washington, at $28,968. There were 
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The Engineer brought up for discussion a controversy that exists in 
the Springfield district with respect to the weighing of log loads. He said 
that log hauling conditions in this vicinity are reaching the critical stage 
inasmuch as the operators do not show an inclination to comply with the regu- 
lations and complain when ordered by the State Police to legalize the weight 
of their loads either by dumping a log, or by sawing off the end of the log 
in case of an axle overload. The place where the greatest amount of trouble 
is being experienced, he said, is at the scales on the McKenzie Highway about 
35 miles east of Soringfielal wiere there is no adequate site available 
near tne scales on which to dump the logs. He suggested in view o1 the cir- 
cumstances, that it would be advisable to purchase a small tract near the 
seales for this ourpose which, he thought, could be acquired for about $150. 
The Commission aporoved the suggestion and authorized the Attorney to nego- 
tiate the ourchase of this property. 


The Commission discussed with the Engineer the bids received at 
the morning's session for highway construction work and for the purchase of 
a tract of land in northeast Portland. The Commission decided by unanimous 
vote to award the contract to the low bidder in each instance with the fol- 
lowing excentions: The low bid received for the construction of the Marine 
Berracks Access Road Project in Klamath County was approved by the Commis- 
sion but the award of the contract was deferred until certain conditions 
have been satisfied. The Commission referred the bids to the Engineer with 
authority to award the contract at that time. With respect to the Newoort 
Rock Production Project, inspection revealed that identical low bids were 
submitted by T. W. Thomas, Portland, and a partnershio consisting of T. fF. 
Skelton and H. H, Wyecks, Toledo. The Commission approved the amount of 
the bid and decided to award the contract on the flip of the coin if no 
objections are offered by the contractors involved. As to the sale of 
oroperty in northeast Portland the Commission decided to accept the bid of 
E. F. Wilson on Alternate No. 1 which permits access to the highway at 
only one ooint. 


At 3:00 p.m., Chairman Banfield made the following public announce- 
ment of the awards: 


"Austin Junction-Unity Junction Rock Production Project on 
the John Day Highway in Baker and Grant Counties. M. C. Lininger 
& Sons, Medford, submitted the low bid for this project in the 
amount of $17,600. Oscar E. Joelson, Eugene, submitted the only 
other bid in the amount of $18,000. The Commission has awarded | 
this contract to M. C. Lininger & Sons, the low bidder at their 
bid orice of $17,600.” 


"Union Rock Production and Resurfacing Project on three high- 
ways, in Baker and Union Counties. M. C. Lininger & Sons, Medford, 
submitted the low bid for this project in the amount of $26,350. 
The next low bid was that submitted by fhogers Construction Co., 
Deyton, Washington, in the amount of $32,977, There were two 
higher bidders. The Commission has awarded this contract to 
M. C. Lininger & Sons, Medford, the low bidder, at their bid 
orice of $26,350. . 
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Lease Agreement with U. S. A. covering use of Pilot Butte 
State Park. 


Acceptance of permit from Bonneville Power Administration 
authorizing maintenance of traffic sign guy wires on Government 
property at Astoria Substation site. 


Agreement with H. H. Skipper & wife, disposing of clain 
for damages arising out of highway construction at Astoria. 


Agreement with P. W. and J. W. Williams covering rental 
to the Williams' of state-owned oroperty situate on the south 
side of the Wilson River Highway at McNamers Camp, Tillamook 
County. 


Agreement with S. P. Mathney, covering construction of 4 
logging road aporoach to the Pacific Highway, in Douglas County. 


Bargain and Sale Deed conveying unto Signal Oil Company 
property in Lat 2 of Long and Landess Addition to Cottage Grove. 


Bargain and Sale Deed conveying unto Alme Gibson Inman, 
Lots 31 and 32, Kenton, Portland. 


Bargain and Sale Deed conveying unto D. W. Starkey and 
wife, Lot 18, Block 30, Hot Springs Addition, Klemath Falls. 


Bargein and Sele Deed conveying unto Lucy R. Mertin, 
portion of Block 32, Amended Plat of Fairmount, Eugene. 


Bargain and Sele Deed conveying unto Lucy R. Martin, 
portion of Block 34, Amended Plet of Fairmount, Eugene. 


Bargain and Sale Deed conveying unto Lillian Barzee, 
portion of Block 34, Bast St. Johns, Portland. 


There being no further business to come before the Commission 
at this time, the meeting adjourned at 3:30 om. 


— 


Chairman — 


— 


State Highway Engineer <s 

ry ae 
bytes 4; 
Secretary ; 

é 
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four higher bidders. The Commission has decided to award this 
contract on the flin of a coin if that is satisfactory to the 
low bidders. (The two contractors, who were present, were then 
called to the rostrum end agreed to accept the results of the 
coin flip. The coin was flipped by Paul Hauser, Oregonian re- 
porter, It was won by T. F. Skelton and H, H. Wiecks. Chairman 
Benfield thereupon announced that the Gommission awards the con- 
tract to Skelton and Wiecks.) 


"Elgin Rock Production Project on the Weston-Elgin and 
Wallowa Lake Highways in Umatilla and Union Counties. M. C. 
Lininger & Sons, Medford, submitted the low bid in the amount of 
$31,800. The next low bid was submitted by Rogers Construction 
Co., Dayton, Washington, in the amount of $32,900. There were 
two higher bidders. The Commission has awardeg this contract to 
M, C. Lininger & Sons, Medford, low bidder, at his bid price. 


"Hermiston Rock Production Project on four highways in 
Umatilla County. F. R. Hewett Co., Spokane, Washington, sub- 
mitted the low bid in the amount of $37,460, The next low bid 
was submitted by J. A. Terteling & Sons, Boise, Idaho, in the 
amount of $38,360. There were nine higher bidders. The Commis- 
sion has awarded this contrect to F. R. Hewett Co., Spokane, 
Washington, low bidder, at its bid price of $37,460. 


"Sale of tract of land in northeast Portland. The high 
bid submitted for the purchase of this property was submitted by 
E. F. Wilson, Portland, at $1,216 under Alternate No. 1 which 
permits access to the highway st only one point, and £1,316 under 
Alternate No. 2 which nermits access at more than one point. The 
next high bid was that submitted by Harry Hoffman, Portland, 
at $911 under Alternate No. 1 and $1,017 under Alternate No. 2. 
There were two lower bidders. The Commission has accepted the 
bid of E. F. Wilson on the basis of Alternate No. 1." 


The Commission considered and signed agreements, etc., 


as follows: 


Agreement with Lane County re abandonment of the old 
Willamette Highway between Goshen and Lovell, when the new 
highway has been constructed. 


Agreement with Polk County re exchange of highways at 
Camp Adair. 


Agreement with Klamath County re maintenance of 
Crescent Lake County Road. 

Agreement with Contractor Henry L. Horn, disposing 
of his claim for extra compensation arising out of Denver 
Avenve-Union Avenue project, 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY 


10818-Barbur, A. D. 0.11 acre 
Right of Way 
Option expires 
June 10, 1945 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 


6512-Berger, Rosa LUMP SUM SETTLEMENT 
Right of Way (6.87 acres, fencing, 
Option expires severanace damages, 
July 8, 1945 waiver of access) 


BERGER RANCH-BARNES ROAD SECTION, WOLF CREEK HIGHWAY 


5201-Siegenthaler, Louis LUMP SUM SETTLEMENT 
and Hannah (3.64 acres, fencing, trees, 
Right of Way moving buildings, damages, 
Option expires etc, loss of business,-) 
July 15, 1945 


STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY 


11051-Miller, Wick 4.74 acres at $100.00 
Right of Way 79 rods fence at $1.50 
Option expires 4, anchor posts at $1.50 
March 8, 1945 House 4-room 
Chicken house 
Old barn 
New well 
Yard fence 
Trees (fruit) 
Shrubbery, lawn, straw- 
berries 
Loss building site 
Waiver of access and ad- 
vertising agreement 


Less credit (salvage 
of buildings estimate) 


11050-Metropolitan Life Insurance Company, 
and Wick Miller 
Right of Way 11.84 acres at $100.00 
Cption expires 126 rods fence at $1.50 
March 8, 1945 8 anchor posts at $1.50 
Waiver of access and ad- 
vertising agreement 


$00.00 Witt 


$3,600.00 Collins 


$7,000.00 Collins 


$ 474.00 
105.00 
6.00 
1,750.00 
100.00 
100.00 
400.00 
100.00 
645.00 


135.00 
400.00 


100.99 
4,315.00 


250.00. Benson 
$4,065.00 Parker 


$1,184.00 
189.00 
12.00 


50.00 Benson 
$1,435.00 Parker 
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Portland, Oregon, January 22, 1945 


The State Highway Commission convened in regular session at 1:30 p.m, 
in Room 615 of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary . 


Commissioner Chessman was excused from attending this meeting as was also the 
Commission's Attorney, J. M. Devers. 


The Commission approved and signed the minutes of the meetings held 
on October 23 and 24, November 14, and December 18 and 19, 1944, subject to 
approval by Commissioner Chessman. (The above minutes were orally approved and 
signed by Commissioner Chessman later.) 


Consideration was given by the Commission to the acquisition of real 
property that is needed for various highway purposes throughout the state. 
The Assistant Attorney presented a list of such properties. together with the 
offer that he recommended in payment for each varcel. After careful considera- 
tion, the Commission approved the purchase of such properties and by unanimous 
vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sitea, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the pvroperty required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same 
hereby are aoproved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


Fe a a Ea ke We 


SPRINGFIELD~COGSWELL HILL SECTION, MCKENZIE HIGHWAY 


11569-Rossiter, Darrell and 1,000 sq.ft. at 234 $25.00 
Margaret L. Moving fence and shrubs, 
Right of Way (Estimated $25.00) 25.00 
Option expires $50.00 Parker 
July 3, 1945 

11568Jorgensen, Nels T. 6.05 acre at $1,000 per 50.00 Parker 
Right of Way acre 


Option expires 
June 1, 1945 


11567-Nicholas, Ralph F. 0.37 acre - 0.145 acre 00.00 
Right of Way 0.225 acre at 
Option expires $1,000 225.00 
May 21, 1945 State to move shrubs, brick 
gate posts and fencing 
estimated at 190,90 


$325.00 Parker 


EAGLE POINT-TRAIL SECTION, CRATER LAKE HIGHWAY 


11520-Shelton, Lillian and 11:05 acres at $50.00 plus $554.00 Witt 
Charles 
Gravel Pit site (Bar) 
Option expires 
June 22, 1945 


BURNS-BUCHANAN SECTION, CENTRAL OREGON HIGHWAY 


11549-McGowan, Archie and 1,38 acres at $10.99 $13.80 Cozad 
Juanita McGowan Plus fencing 
Stock pile site 
Option expires 
June 19, 1945 


11550-Withers, Harry A. & 1.38 acres at $10.99 13.80 Cozad 
Olivia Withers Plus fencing 
Stock pile site 
Option expires 
July 1, 1945 


BROTHERS-HARNEY COUNTY LINE SECTION, CENTRAL OREGON HIGHWAY 


11554-Deschutes County 6.50 acres (4 parcels) ¢00.00 Chandler 
Stock Pile Site 
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STEIWER ERX C i C HIGHWAY (Cont.) 
11528-Manela, Olive E. and 0.14 acre at $250.00 


Nelson T. 
Right of Way 


Waiver of access and ad~ 
vertising restrictics 


Option expires 
July 16, 1945 


EVELT B 


AW CREEK SECTION N_ COAST AY 


892-A Schreiber, Jack C. 2 year lease on 0.459 
and Lenore C. Schreiber acre at $25.00 year 
Stock Pile Site 


Lease 


Expires January 15, 1947 


SOUTH -BEACH-BEAVER CREEK SECTION, OREGON COAST HIGH®AY 


11491-DeFrance, I. A. 
Park strip 


12,524 sq. ft. at if 


NEWPORT-WALDPORT SECTION, OREGON COAST HIGHWAY 


11515-Lincoln County 29,418 sq. ft. 
Wayside strip 


11588-Mashell Coal & 0.63 acre 
Coke Company (To travel over for purpose 
Drainage Easement of Te the drainage 
atch 
NORTH BEND-MARSHFIELD SECTION, OREGON COAST HIGHWAY 
11285-Culver, W. T. (Co.) 1,500 sq. ft. at 20f 


Maintenance Patrol 


headquarters 


11286-Coos County 


1.03 acres at $728.16 


Maintenance Patrol 


headquarters 
FLORENCE SECTION, YREGON COAST HIGHWAY 
11574-Tarr, John C., and 11,880 sq. ft. at .013¢ less 


Bernardi Sines 
Stock pile site and 
Maintenance headquar- 


ters 


Option expires 


July 4, 1945 


$35.00 


ape Benson 


$50.00 DeSouza 


$125.24 Benson 


$00.00 Benson 


00,00 Benson 


$300.00 Parker 


750.00 Parker 


$150.00 Parker 
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WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and empowered to ac- 
quire by purchase, agreement, donation, or by the exercise of 
the power of eminent domain real property and/or any right or 
interest therein necessary or deemed necessary for rights of way, 
either for original location or for widening, straightening, 
or otherwise changing already established highways, whether with- 
in or without the corporate limits of cities and towns, together 
with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, 
patrolmen accommodations, snow fences, quarry sites, gravel pits, 
storage sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for appropriation, acquisition or manufacture of 
roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state 
highway so as to provide for the sefety of the traveling public, 
and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent 
to, along or in close proximity to state highways or which may be 
conveniently reached from or by a public highway, and/or for the de- 
velopment and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways 
or for any other purpose designated by the United States; and 


WHEREAS, on the third day of April, 1941, the Highway 
Commission adopted a resolution by which, among other things, the 
Commission found and declared that for the purpose of making possible 
a highway adequate for the needs of the traveling public, with 
respect to the Wolf Creek Highway, there should be acquired in 
addition to the necessary rights of way all rights of access to 
said highway except at such places as might be agreed upon by the 
Highway Commission and the property owners; and 


WHEREAS, it is the judgment of the Highway Commission 
that the tracts or parcels of land hereinafter described are each 
necessary for the specific and particular purposes hereinafter 
expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as foliows: 


1. That the Commission does hereby find and declare 
that the parcels of real property hereinafter described are each 
necessary for the accomplishment of the purposes hereinafter 
expressly and specifically set forth, which said real vroperties 
and the specific purposes for which the same are being acquired 
are described as follows, to wit: 
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11573-Taylor Grazing, ". S. 23.1 acres $00.00 Cozad 
Gravel Pit and 
Hauling Koad 
11572-Bisher, Art E. 1.92 acres at $50.00 96.00 Cozad 
Haul road | 


Option expires 
July 8, 1945 


JUNCTION #5- EY COUNTY LINE SECTION, JOHN DAY~BURNS HIGH, 
11315-Craddock, C. W. 3.62 acres at $10.00 $36.20 Cozad 
Stock Pile Site Plus fencing 


Option expires 
June 20, 1945 


PELICAN CITY-SOUTH 6th STREET SECTION, F.AMATH FALLS-MALIN HIGHWAY 


11547-Robins, Ada 6,500 sq.ft. at 13 $97.50 Witt 
Right of Way 
Option expires 
June 17, 1945 


The Assistant Attorney reauested authority to condemn certain parcels 
of real property that are needed for various highway purposes and coucerning 
which he has been unable to reach satisfactory settlements with the owners. 

He presented a list of such properties together with offers that he recommended 
in condemnation as follows: 


YAOTS-GAKDNER RadC.: SECTION, WOLF CREEK HIGHWAY 


(6544 J. E. Tapp, et ux. $5,500.00 
FLORENCE MAINTENANCE SITE 

11575 N. F. Shafer $50.00 
BAKER SECTION, BAXER-HOMESTEAD HIGHWAY, BAKER COUNTY 
11595 Lee A. Duncan $987.50 


After careful consideration the Commission approved the offers and 
authorized condemnation in each instance. The following resolution with regard 
thereto was adooted by the Commission by unanimous vote: 
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and acquisition of said real properties, and said Engineer is fur- 
ther instructed to prepare and submit to the Legal Department neces- 
sary and adequate descriptions of the said real properties, which 
said descrintions shall be available for the preparation of any 
deed or deeds or other instrument or instruments necessary to com- 
plete the acquisition of said property or properties, whether said 
properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


5. That J. M. Devers, Assistant Attorney General and 
Chief Counsel for the State Highway Commission, be and he is here- 
by requested, authorized, and directed to attempt to agree with 
the owner or owners and/or with the tenants or persons in posses- 
sion, if there be any, of said parcel or parcels of land with 
respect to the compensation to be paid for the taking of the same 
and the damage, if there be any, and is authorized and directed 
to acquire, in addition to title to the said described parcels of 
land, all rights of access to Parcel No. 1 save and except access 
for two farm crossings at points to be mutually agreed upon be- 
tween the Highway Commission and the property owners, and in the 
event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant 
Attorney General and Chief Counsel for the State Highway Commis- 
sion, be and he hereby is requested and authorized to commence 
and prosecute to a final determination such suit or action, or 
suits or actions, as may be necessary and appropriate to acquire 
title to the said parcels of real property, and all rights of 
access to Parcel No. 1 save and except access for two farm 
crossings at points to be mutually agreed upon between the 
Highway Commission and the property owners. 


6. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation 
or otherwise the said above described real properties, or any 
of them, or any interest therein the said J. M. Devers, as Chief 
Counsel for the Oregon State Highway Commission, is hereby 
authorized and empowered to make such stipulation, agreement, 
or admission in connection with any trial or court orocedure 
connected with or prosecuted for the acquisition of said proper- 
ties or interest therein as in his judgment may be for the best 
interests of the State, the State Highway Commission, and/or 
the defendant property owners. 


| 
| 


nal oar 
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7. That this resolution be entered in full in the 
minutes and records of this Commission. 


f ¥(The detailed description of the respective parcels of real 


property mentioned in this resolution are attached to the original 
resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 49, under the heading "Real Property 
Condemnation Resolutions" and said descriptions by this reference 
are made a oart of this minute entry to the same extent as if 
copied in full herein.) 


Bee joo ene 
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Real property owned by J. E. Tapp, et ux., which property 
is located in the Charles McNary D. L. C. No. 73 in Sections 
1, 2, 11 and 12, Township 1 North, Range 3 West, W. M., 
Washington County, Oregon, and is more particularly described 
on the attached sheet and designated as Parcel No. 1, and is 
further identified in the records of the Highway Commission 
as file R 6544, which property is being acquired for right of 
way purposes in connection with the Wolf Creek Highway and the 

Wilson River Highway; * 


Real property owned by Newton F. Shafer, which property 
is located in Lots 11 and 12, Block 26, Gallagher's Addition 
to the City of Florence, Lane County, Oregon, and is more 
particularly described on the attached sheet and designated 
,as Parcel No. 2, and is further identified in the records of 
the Highway Commission as file R11575, which property is being 
acquired for maintenance headquarters purposes and is located 
adjrcent to the Oregon Coast Highway; * 


Real property owned by Lee A. Duncan, which property is 
located in the north half (N}) of the northwest quarter (NW}) 
of Section 10, Township 9 South, Range 40 East, W. M., Baker 
County, Oregon, and is more particularly described on the 
attached sheet and designated as Parcel No. 3, and is further 
identified in the records of the Highway Commission as file 
R 11595, which property is being acquired for the purpose of 
securing roadbuilding materials therefrom in connection with 
the Baker-Homestead Highway. * 


2. That the Commission does hereby find and declare 
that each of the said described parcels of real property is neces- 
sary and acquisition of the same by the State is required for the 
specific purooses hereinabove set forth, and the said properties 
are being acquired for the express and specific ourposes in this 
resolution set forth. 


3. The Commission does further find and declare that 
in addition to the acquisition of the real property described on 
the attached sheet as Parcel No. 1 it is necessary, in order to 
make possible the proper construction and maintenance of the Wolf 
Creek Highway over said property, that there be acquired all 
right of access from abutting property to the said Wolf Creek 
Highway where the same is constructed over Parcel No. 1 and that 
access from the property abutting upon said Parcel No. 1 shall 
be provided only for two farm crossings at points which may be 
mutually agreed upon between the Highway Commission and the owner 
of the property abutting upon said parcel, which crossings shall 
be across the Wilson River Highway, which likewise is to be con- 
structed over a portion of Parcel No. l. 


4. That the State Highway Engineer be and he hereby 
is instructed and directed to make or cause to be made all sur- 
you unecessary in connection with the determination, description, 


The Engineer reported on his studies of the postwar plans of the 
City of Eugene, varticularly of the proposed new connection between the 
Coburg County Road and the Pacific Highway, involving construction of a 
new bridge over the Willamette River just north of the Eugene City Limits. 
According to the report there are two routes available, one known as the 
Mill Race Route and the other High Street Route, both of which involve 
traffic interchanges at the east end of Sixth Avenue. The Engineer ad- 
vised that there is very little difference in the estimated cost to construct 
the two routes, each being slightly in excess of $900,000. He also said that 
either route will give satisfactory service, but in his estimation the so- 
called Mill Race Route offers the greatest advantages. He exhibited macs 
showing both routes. The matter was discussed at some length but the 
Commission took no action thereon. (See Engineer's report directed to the 
City Council and City Planning Commission of Eugene dated January 8, 1945, 
in General Files for details.) 


The Engineer reported that the bridge over Duval Creek on the 
Willamette Highway in Lane County is in a bad state of repair and should 
be revlaced with a new structure at the earliest possible time in order to 
safeguard traffic. He estimated the cost of a new bridge at $8,000 and 
advised that an increase in the budget is not required to meet this expense 
because the amount set up in the Maintenance Budget for 1945 is ample. He 
requested authority to do the work by contract and to advertise the oroject 
for bids at the next meeting. The Commission aoproved the request unani- 
mously. 


Advisability of authorizing the Engineer to receive bids in Salem 
between regular meetings of the Commission for emergency repeirs to Highway 
surfaces and bridge structures which are estimated to cost not in excess of 
$2,000, was considered by the Commission. The Engineer explained that fre- 
quently it is necessary to do emergency repsir work in order to avoid the 
occurrence of accidents which work in normal times is done by regular main- 
tenance crews; however, on account of wartime conditions and shortage of 
labor it is not possible to handle the work in such a manner without neg- 
lecting other work so it would be to the state's advantage if the Commis- 
sion would authorize the contracting of the work and the taking of bids in 
Salem between regular meetings of the Commission. The following resolution 
with regard thereto was adopted by the Commission by unanimous vote upon 
motion by Commissioner Schauop, it being understood that when it is neces- 
sary to take bids in the manner orovided therein, the Engineer will secure 
the Commission's approval in advance and will also consult with the Commis- 
sion with regard to the award of the contract: 


WHEREAS, it has been and is the established policy and 
procedure of the Commission with respect to repair of highways, 
bridge structures, buildings end other highway facilities to per- 
form such reoair work with the Commission's own forces and to 
some extent the Commission's own equipment; and 


WHEREAS, because of war emergencies it has become diffi- 
cult, and in some instance almost impossible, to accomplish with 
the Commission's forces and equipment all of the necessary resair 
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The Engineer and the Assistant Attorney reported the results of 
the taking of bids in Salem on December 27, 1944, for the purchase of several 
cottages that were acquired in connection with the acquisition of right of way 
for a proposed revision of the Oregon Coast Highway at Spencer Creek, about 
seven miles north of Newport, in Lincoln County. The Engineer advised that 
two bids were received, the high one being that submitted by Charles Collins, 
Portland, in the amount of $326 for the buildings and contents, and the other 
being that of Kenneth Dodd, Toledo, in the amount of $200 for buildings and 
contents. He asked the Assistant Attorney to explain further details. The 
Assistant Attorney advised that pursuant to the suggestion of the Commission 
at the previous meeting that the buildings might be of use to highway con- 
tractors when working in that vicinity, he made inquiry of the two bidders and 
of a number of other parties whether or not they would be interested in the 
purchase of fixtures alone and as a result thereof received an offer from 
Mr. Ray Congdon, Horton, Oregon, to pay $119 for the contents of the buildings, 
and an offer from Mr. Dwight Wadsworth, Portland, to vey #450 for both the 
buildings and the contents, which is slightly less than the appraised value. 
Instructions were requested from the Commission as to disposal of the bids. 
Action in the matter was deferred by the Commission pending personal inspec- 
tion of the buildings by Chairman Banfield during the following week end. 


The Secretary presented a reimbursentent voucher received from the 
United States Indian Service, execution of which by the Commission is required 
in order to secure a refund of $50 heretofore paid to the Indian Service for 
a hauling road easement to a quarry site situate in Klamath County. He 
explained that advance payment of the fee is required in cases of this kind 
but in this particular instance the hauling road was not used so the Indian 
Service has stated a willingness to reimburse the state far the amount ad- 
vanced but reauires the signing of the voucher in order to effect the payment. 
The Commission approved the voucher which was signed on the following day. 


The Commission discussed an opinion from the Attorney to the effect 
that the Commission does not have legal authority to contribute state highway 
funds toward the cost of conducting a traffic training school at Corvallis 
and decided in view thereof not to contribute tovard such expense. 


The Engineer brought up for discussion the taking of membership 
in the National Association of Travel Officials. He advised that this mat- 
ter was before the Commission some time ago when action on the matter was 
deferred pending a recommendation from the Advisory Committee on travel and 
informational matters. He presented letters from the individual members of 
the Committee indicating their approval of such membership, the annual dues 
of which are $50. It was the opinion of the Commission that if benefits are 
to be gained by belonging to this organization, membership therein should 
be obtained by Botsford, Constantine & Gardner with whom the Commission has 
a contract to handle publicity matters, it being the thought of the Commis- 
sion that it is the duty of this company to do whatever may be necessary to 
enable the comoany to properly handle the business of the Highway Department. 
The Engineer was thereupon instructed to discuss the matter with the Travel 
Agency. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
for the records. After discussion the Commission by unanimous vote approved 
the following surveys anc authorized the Engineer to make such surveys on 
various sections of the highways in this state, which said sections of high- 
ways together with their identifying survey numbers and the amounts authorized 
and allocated for such survey expenditures are as follows: 


Type of Prefix 
Surv N Cou ction and hi Authorization 


Plans 20-1463 Lane Vicinity Map of Florence 1st- $190.00 
Maintenance Quarters Site 


Plans 26-1477 Multnomah Intersection at Schmeer Rd.lst- $200.90 
and Denver Ave., Portland 


Plans 14-1423 Hood Vicinity map of Hood River lst- $100.00 
River Maintenance site 


R/W Markers 10-1445 Douglas Town of Gardiner, right of lst- $300.00 
way stakes ; 
Oregon Coast Highway 


Washing- Intersection of Tualatin Ist- $200.00 
ton Valley -Hwy. and Canyon Lane 


Klamath So. 6th Street Section 6th-$1, 500.00 
of Klamath Falls-Lakeview Total to date 
Hwy. $10,000.00 


Commissioner Schaupp broughtup for discussion the matter of securing 
Federal funds to finance the improvement of the highway which extends south- 
easterly from Klamath Falls to Hatfield, California, via Merrill. The Engineer 
advised that this road is not a Federal Aid highway and would have to be desig- 
nated as such in order to secure Federal Aid money to improve it. He was in- 
structed in view thereof to do what is necessary to secure such designetion 
end to solicit help from Mr. C. H. Purcell, Director of Public Works, California, 
to that end. 


The Engineer requested authority to advertise for bids for the in- 
provement of the Schmeer County Road Intersection with Denver Avenue 
(Pacific Highway West) in North Portland, on a revised plan. He explained 
that the original plan which the Commission approved some time ago and which 
was estimated to cost about $8,000 consisted simply of widening the present 
highway between the Schmeer Road and Vanport Underpass in order to eliminate 
the hazardous condition that existed in front of the store near by owned 
by Mr. Anderson, when traffic turned off the highway to go to the store. 
However, further study reveals thet such an improvement would not entirely 
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of highways and highway facilities; and 


WHEREAS, it is deemed necessary in order to meet the 
obligations imposed by law on the Commission with respect to 
maintenance of highways to modify for the emergency the Commis- 
sion's said established policy; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and affirmatively voting, as 
follows: 


1. That, until rescinded as herein provided, the State 
Highway Engineer hereby is authorized with respect to the repair of 
state highways, highway structures, bridges, culverts, buildings and 
other highway facilities to call for competitive bids for the repair 
of any highway or section of highway or any bridge culvert or other 
structure thereon, or any buildings or other property owned by or 
under the jurisdiction of the Highway Commission; provided, however, 
that before any such repair work may be done, except repairs of an 
emergency nature, which subject has heretofore been covered by @ 
resolution and order of this Commission, and before any call may be 
issued for bids, formal or informal, the Engineer shall submit to 
the Commission a statement in sufficient detail to acquaint the Com- 
mission with the nature of the proposed reoair work, together with 
an estimate of the probable cost. 


2. The call for bids for any such work may direct that 
bids shall be received at the office of the Highway Commission in 
Salem, Oregon, on a date and at an hour fixed in said call. 


3. On the day and at the hour fixed in the call said 
bids may be opened and read by the Secretary in the presence of the 
State Highway Engineer and/or the Assistant State Highway Engineer, 
and the Chief Counsel. 


4. All bids so received, opened and read shall be tabu- 
lated, and thereafter the State Highway Engineer, or in his absence 
the Assistant State Highway Engineer, shall advise the Commission 
by telephone, or otherwise, with respect to the bids received, and 
the Commission shall then instruct the Engineer concerning the 
acceptance or rejection of the lowest and best bid received; pro- 
vided, however, thst the entire transaction shall be formally con- 
sidered for ratification by the Commission et its first meeting 
following the opening and receipt of such bids. 


5, The policy and procedure hereby provided for shall 
apoly only to repair work, the estimated cost of which does not 
exceed the sum of €2,000. 


6. This resolution shall be entered in the minutes and 
records of the Commission as of the twenty-second day of January, 
1945, and shall be in full force and effect until modified or res- 
JAY 22 cinded by action of the Commission. 


wartime emergency. He recommended that the additional extension 
of time requested be granted without penalty. A letter was pre- 
sented from the Public Roads Administration concurring therein. 

The Commission approved the recommendation unanimously. 


Rogers Construction Company, Contract. No. 2669, for grading, 
widening, surfacing and oiling the Jordan Creek-Scotts Butte 
Creek Section of the I. 0. N. Highway in Malheur County, re- 
quested an additional extension of time of five days, from 
November 30 to December 5, 1944, within which to complete this 
job. Scarcity of labor and adverse weather conditions were given 
by the contractor as reasons for failure to complete the project 
within the oreviously extended time limit. The Engineer advised 
that the overrun of time limit is directly attributable to war- 
time conditions over which contractor had no control. He recom- 
mended that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Adminis- 
tration concurring therein. The Commission approved the recom- 
mendation unanimously. 


Chester T. Lackey, Contract No. 2670, for the furnishing of 
crushed rock for the Juntura-Hope Rock Production Project on 

the Central Oregon Highway in Malheur County, requested an ex- 
tension of time from September 30, 1944, to June 1, 1945, within 
which to complete this job. Mr. Lackey alleged that he lost two 
months' operations by reason of adverse weather conditions and 
his work was further handicapped by shortage of manpower and 
hauling equipment, the owners of dump trucks being reluctant to 
use their trucks on this kind of work because of difficulties 

in securing tire replacements. The Engineer advised that the 
delay in completion of this project has not interfered with 
oiling operations by state forces in this vicinity, and recom- 
mended that the extension of time requested be granted without 
penalty, notwithstanding that there has been a slight increase 
in the cost of engineering supervision. The Commission approved 
the recommendation unanimously. 


J. A. Terteling & Sons, Inc., Contract No. 2692, for grading 
and paving the Astoria-Naval Hospital Section of the Nehalem 
Secondary Highway in Clatsop County, requested an extension of 
time from November 30, 1944, to January 6, 1945, within which to 
complete this job. They gave no reason for their failure to 
complete the project within the specified time limit. The 
Engineer advised that the contractor carried on this job during 
the fall months under rather difficult conditions and recommended 
in view thereof that the extension of time requested be granted 
without penalty. A letter was presented from the Public Roads 
Administration concurring therein. The Commission approved the 
recommendation unanimously. 


Harry I. Hamilton Company, Contract No. 2699, for con- 
struction of a bridge over Deer Creek on the Roseburg Access Road 
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satisfy the condition, particulerly from the standpoint of traffic that enters 
Schmeer Road from the north. To provide for such traffic, he said, would re- 
quire the construction of a deceleration lane for a short distance on the west 
side of the highway with an underpass connection with the Schmeer Road. He ex- 
hibited a map showing the proposed plan, construction of which he estimated 
wouid cost about $30,500, and recommended approval of the project from the 
safety standpoint in view of the heavy volume of traffic that enters the inter- 
section from both roads. After careful consideration and in view of the ap- 
parent emergency that exists, the Commission approved the revised project by 
unanimous vote and authorized the taking of bids for construction as soon 4s 
plans and specifications can be prepared. 


The Engineer reported the results of his inspection of the proposed 
revision of the Columbia River at Troutdale in company with Mr. Claude Bristol, 
Portland, who appeared before the Commission at the previous meeting. He ad- 
vised that as a result of this inspection he hes changed the proposed alignment 
somewhat so as not to impair the value of the celery lands which was the basis 
of Mr. Bristol's complaint. He exhibited a map showing the alternate routes 
considered and recommended adoption of the "Ll" line which, he said, extends 
along the approximate edge of the best celery lend, and in his estimation will 
cause the least possible damage to the property that is used for celery grow- 
ing. He estimated the cost to construct a four-lane paved highway on the revised 
locétion, two and a helf miles in length, at about $1,106,000 as compared with 
$1,105,000, the estimeted cost to construct the "L4" location as originally 
proposed, and $987,000, the estimated cost of construction if the present 
route through the Town of Troutdele were utilized. He pointed out that the 
"Ll" line maxes a good connection with the present highwey lesding into Port- 
land and provides for & cheaper connection with the proposed highway into Port- 
land following Sullivan's Gulch, if and when that highway is built. He 
asked the Commission to teke action on the matter at this meeting which would 
make it possible to complete the design of the project and have it resdy for 
construction on short notice when he is authorized to proceed. The matter was | 
discussed by the Commission at considerable length, during which Chairman | 
Banfield stated his preference for the "Ll" location as recommended by the 
Engineer. Commissioner Schaupp expressed himself similarly. The Attorney 
was instructed to prepare an appropriate form of resolution covering the mat- 
ter for adoption by the Commission at its next meeting. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway contracts: 


Rogers Construction Company, Contract No. 2668, for regreding, 
surfacing and oiling the Hooker Creek-Jordan Creek Section of the 
Jordan Velley Secondary Highway in Malheur County, requested an 
edditional extension of time of five deys, from November 30 to 
December 5, 1944, within which to complete this job. They «ttri- 
buted their failure to complete the project within the previously 
extended time limit to scarcity of labor ana adverse weather con- 
ditions. The Engineer edvised that contractor's failure to com- 
plete the project within the specified time limit is directly at- 
tributable to unsetisfectory working conditions resulting from the 


12326 


The Engineer requested authority for Mr. E. H. Clymer, cost analyst, 
to go to Boise, Idaho, at state expense to inspect the books of the Morrison- 
Knudsen Company, highway contractors, as is necessary in order to dispose 
of the company's claim for extra compensation arising out of its contract 
with the Highway Commission for the construction of the Molloy Ranch-Hooker 
Creek Section of the I. 0. N. Highway, Contract #2649. He gave as his thought 
that it would require two or three days' time to make the check and that the 
expense involved would not exceed $50. The Commission approved the request 
subject to concurrence by Governor Snell covering the out of state travel. =< 
expense. 


The Engineer reported that on January 3, 1945, he awarded to 
Mr. Clifford A. Dunn, the low bidder, the contract for construction of the 
Alameda-City Limits Section of the Marine Barracks Access Road Project in 
Klamath County, bids for which were received by the Commission on December 19, 
1944, the conditions of the award having been satisfied. The Commission con- 
firmed the award of this contract as reported. 


The Engineer recalled that the Commission in June of 1943, authorized 
the purchase of four motor truck scales at an estimated total cost of $5,500. 
He said that the order for the scales was placed with Fairbanks, Morse & 
Company at $1,350 each, this company being the low bidder meeting with specifi- 
cations, but delivery could not be made because of inability to secure the 
necessary priority preference rating. It now appears, he said, that the War 
Production Board has lifted certain restrictions and the company is ready and 
willing to deliver the scales at the original bid price if the Highway Commis- 
sion still wants them. He advised that said scales are needed and recommended 
acceptance of the offer because very likely the scales will cost more later on. 
The Commission voted unanimously to purchase the scales. 


The Commission discussed a letter from the City of Ontario request- 
ing the Commission's approval of the routing of livestock and gasoline truck 
traffic along certain city streets so as to avoid the business district of 
the tow. The Engineer explained that the Old Oregon Trail is now routed 
along Oregon Avenue, the town's main business street, and that the city wants 
truck traffic taken off that street and routed along West First Street, par- 
ticularly between Idaho Avenue, where a spur highway leads to Idaho points, 
and South Fourth Avenue, where the highway turns west toward Nyssa. Such 
routing, he said, involves five city blocks which are all surfaced with an 
oil mat surfacing in good condition, and the city will maintain the route if 
the Commission will aporove it. He estimated the annual cost to maintain the 
five blocks at $150 and suggested if the Commission sees fit to approve the 
truck route that the state assume this expense, notwithstanding the city's 
willingness to do so. After discussion the Commission approved the suggested 
truck routing subject to the condition that the City Council will adopt an 
appropriate ordinance relative thereto. The Commission also decided to re- 
lieve the city from maintaining the five blocks involved. 


The Commission authorized payment of the 1945 membership dues in the 
American Association of State Highway Officials, amounting to $450. 


P)-* et in Douglas County, requested an extension of time of seventy~- 
five days, from December 31, 1944, to March 16, 1945, within which 

to complete this job. They attributed their failure to complete the 
project within the specified time limit to the delay in the award of 
the contract by the State Highway Commission, and adverse weather con- 
ditions which prevailed after receiving notification of the award. 

The Engineer advised that bids for this project were taken by the 
Commission on September 11, 1944, but due to the fact that the Commis- 
sion did not receive an acceptable bid for the grading and surfacing 
work which was involved under another contract, decided to hold the 
award of the bridge project pending the readvertising of tue grading 
work. He further stated that forty-five days' time was lost on this 
account and as a result the bridge work carried into the time of 

year when weather conditions were not favorable. He recommended, 

in view of the circumstances, that the extension of time requested 

be granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission epproved the 
recommendation unanimously. : 


The Engineer reported that Contracts Nos. 2668, 2669 and 2692 for the 


construction of state highway projects have been completed according to the re- 


quirements of the contracts or modifications thereof, and that said jobs are 
now ready for acceptance. The following resolution accepting the above pro- 
jects was offered and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2668, with Rogers Construction Company, 
for regrading, surfacing and oiling the Hooker Creek—Jordan 
Creek Section of the Jordan Valley Secondary Highway in 
Malheur County; completed on December 5, 1944. 


Contract No. 2669, with Rogers Construction Company, 
for grade widening, surfacing and oiling on the Jordan 
Creek-Scotts Butte Creek Section of the I. 0. N. Highway 
in Malheur County; completed on December 3, 1944. 


Contract No. 2692, with J. A. Terteling & Sons, Inc., 
fcr grading and paving the Astoria-Naval Hospital Section 
of the Nehalem Highway in Clatsop County; completed on 
January 6, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 
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deferred until the rules and regulations which are to govern the 
expenditure of federal funds have been received because it may 
be that under the regulations the counties will be able to 
finance their own roads. Chairman Banfield approved the sugges- 
tion and it was so ordered. 


2. Report of State Parks Superintendent concerning pro- 
posed improvements in Champoeg State Park during 1945: - The 
Engineer advised that the Parks Superintendent has nothing fur- 
ther to report at this time except that he is still endeavoring 
to contact the members of the Historical Committee of the Oregon 
Historical Society relative thereto. 


3, Report on housing facilities for maintenance forces at 
Seneca in Grant County: - The Engineer advised that inquiry of 
the Hines Lumber Company who owns most of the buildings in this 
town reveals that the company is now furnishing housing facili- 
ties for the maintenance men as a temporary proposition, but 
may not be able to do so continuously. The Commission decided, 
in view of the fact that the emergency has been relieved, to 
defer the construction of houses for maintenance forces until 
later when the need is more apparent. 


4. Request of Portland Union Stock Yards Company and 
Swift & Company for the widening of Swift Secondary Highway 
to accommodate four lanes of traffic: - The Engineer advised 
that inspection of the premises reveals that if the highway 
were to be widened additional right of way must be obtained. 
The companies concerned, he said, originally agreed to donate 
land for this ourpose, but changed their attitude later, so if 
widening work is to be done, right of way will have to be pur- 
chased. The Commission desired additional information so de- 
ferred action pending further report from the Engineer. 


5. Request of the Association of Oregon Counties for the 
Highway Commission's endorsement of their proposed bill to 
inerease the counties' share of state highway funds from 15.7% 
to 20%: - The Commission decided that it could not endorse this 
bill for reasons stated at the previous meeting. 


6. Request of Oregon Motor Transport Association for the 
Highway Commission's endorsement of a proposed bill to increase 
the weight and length of truck and trailer conbinations operating 
over state highways: - The Commission took the attitude that 
this is a matter for the Legislature to decide. However, in- 
dicated that it would not oppose the bill if the privileges 
granted thereunder do not extend for a period longer than two 
years, and that it would so state to the Legislative Committee, 
if asked for a recommendation. (The matter was discussed fur- 
ther with a committee representing the Oregon Motor Transport 
Association on the following day.) 


Consideration was given by the Commission to a joint request from 
the Ostrander Railway & Timber Company and the Weyerhaeuser Timber Company for 
permission to operate logging trucks across two state secondary highways at 
grade in the vicinity of Molalla. The Engineer explained that both companies 
are using the same private road that intersects the two secondary highways; 
also that a permit was issued to the Ostrander Railway Company some time ago 
covering its trucks, but the permit did not include the trucks of the Weyer- 
haeuser Timber Company which is now requesting the same privilege. He gave 
as his thought, inasmuch as both companies are using the same road, that a new 
permit should be issued making both companies jointly responsible and he so 
recommended, The Commission approved the recommendation unanimously. (Permit 
was signed on the following day.) 


The Commission discussed a proposed settlement offered by the U. S. 
War Devartment for the use of a vortion of Cape Arago State Park, Coos County. 
The Engineer explained that the Army has been using this park since March, ~ 
1943, under lease from the Commission, but has recently vacated (or is about 
to vacate) the premises and wants to be relieved of further obligation. He 
advised that according to the original lease the War Department agreed to 
return the property to the state in as good condition as it was when the Army 
took it over and to that end a physical examination has been made of the 
property by representatives of the War Department and the State Highway Depart- 
ment:and settlement mutually agreed upon. According to tentative arrangement, 
he said, the War Depsrtment relinquishes to the state certain property and im- 
provements valued at $3,660, and the state pays to the War Department cash in 
the sum of $676 and in addition thereto assumes responsibility for repairs 
and the clean-up of premises which is estimated by the War Department to cost 
about $2,984. He gave as his opinior that such settlement is of advantage to 
the state inasmuch as in his estimation the property being turned over to the 
state is worth considerably more than the value placed thereon by the War 
Department, and because the cost to repair and clean up the premises, if done 
by state forces, will be less than that estimated by the Army Engineers. He 
recommended settlement on the basis of the report and execution of a supple- 
mental agreement with the War Department covering the matter. The Commission 
approved the recommendation unanimously end signed the agreement on the fol- 
lowing day. 


The Commission discussed the date for its next regular meeting and 
decided to hold such meeting on Monday afternoon and Tuesdey, March 12 and 13, 
1945. The secretary was instructed to make the usual arrangements to hold 
the meeting in the Imperial Hotel. 


The following matters of unfinished business accumulating from 
previous meetings were discussed by the Commission: 


1. Request of Douglas County Court for designation of the North 
Umpque County Road as a state secondary highway: - The Engineer ad- 
vised that it is his intention to inspect this road personally with 
the members of the County Court in the not distant future and to 
render a report at the next meeting of the Commission, when the 
County Court will be present for a discussion of the matter. Com- 
missioner Shcaunp suggested that action on this matter should be 
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Island City -------------- $ 243.10 
Scio- - = - - ---------+----- 482.08 
Waldnert-.- ~.4.<—-- «-<-=-+-- 865.26 
Willemina --------------- 929.82 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


City of Amity - Maddux Street, Woodson Street, Sherman 
Street, Oak Street 


City of Antelope - Maupin Street, Baird Street, McGreer 
Street 


Gascade Locks - Moody Avenue, 3rd Street, Prospect Ave- 
nue, 4th Street, Levens Street, Olin Avenue, 6th 
Street, Hazel Street, Lakeview Addition, part of 
Edgewood Drive, Watts Street, Cates Avenue 


City of Coburg - Van Duyn Street, Harrison Street, Lo- 
cust Street, Diamond Street, Mill Street, McKenzie 
Street, Delaney Street, Dixon Street, Coleman 
Street, Miller Street 


City of Coquille - Willard Street, First Street, also 
bridges on Beach Street, Henry Street, Fourth 
Street 

City of Cornelius - Park Street 

City of Imbler - Third Street, Main Street, Fifth 
Street, Sixth Street, Seventh Street, Esther 
Street, Lone Pine Avenue, Second Street 

City of Island City - "C" Street 

City of Scio - Smith Street, Oak Street, Main Street, 

City of Waldport ~ The Hospital Road 

City of Willamina - "B" Street, "C" Street, "D" Street, 


lst Street, 2nd Street, 3rd Street, Ath Street, 


Fir Street, Willow Street, End Street. 
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7. Illegal signs being maintained on the Pacific Highway at 
Goshen and at Grants Pass: - The Engineer advised that the sign at 
Goshen contains the wording, "Keep to right, Golden Gate Bridge" 
which would indicate to the public that the Pacific Highway is the 
only route available to the Golden Gate Bridge, whereas the Wil- 
lamette Highway is also available from this point. The sign at 
Grants Pass, he said, does not contain exactly the same wording but 
leaves the same impression in the minds of the put ‘ic and to that 
extent is illegal because the law places in the Highway Commission 
the authority to "erect and maintain suitable directional road 
signs on the state highways within the State of Oregon at such 
places and of such material and design as it may elect." He gave 
as his thought that the signs would meet the requirements if the 
wording that points out a specific direction were deleted and 
recommended that the Golden Gate Bridge and Highway District, which 
owns these signs, be so informed and requested to make changes 
accordingly. The Commission approved the recommendation, 


The Engineer reported receipt of resolutions from the following cities 
and towns outlining plans for city street improvements that they propose to 
finance with moneys made available under the State Tax Street Fund Law, Chapter 
371, Oregon Laws, 1943: 


Amity --------- ¢ 748.52 Cornelius- - - - - -$874.88 
Antelope - - - - - - -~- 123.61 Imbler - - ----- 249.97 
Cascade Locks- - - - - - 965.52 Island City- - - - - 243.10 
Coburg - - - ------ 626.29 Seio----+--+-- 482.08 
Coquille -+------- 4,569.42 Waldport - - - - = - 865.26 

Willamina- - - - - - 929.82 


He advised that he has examined the individual plans and has found them to be in 
conformity with the legal requirements; moreover, the individual projects have 
been inspected on the ground. He recommended approval of the projects as sub- 
mitted. After due consideratio. the Commission aoproved the recommendation and 
thereupon adopted the following resolution with regard thereto upon motion of 
Commissioner Schaupp which was seconded by Chairman Banfield: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calendar year 1944 for street purposes as provided in said law the 
several sums or amounts set opposite the names of the respective 
cities or towns: 


Antelope- - - - ---------+-+-- 123.61 
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Bids as follows for highway construction work and for the purchase 
of "down" timber in Joaquin Miller State Park were opened and read in con- 
formity with previously published notices, following which Chairman Banfield 
announced that the awards would be made at 3:00 p.m. in the same room: 


FOUR STATE HIGHWAYS IN BAKER COUNTY 
BAKER ROCK PRODUCTION PROJECT 


Rogers Construction Company, Dayton, Washington $27,107.50 
*P, B, Doherty, Portland 30,881.20 
R. 0. Dail, Portland 33,023.80 
M. C, Lininger & Sons, Medford 33,049.00 
Quinn Bros. & Robbins, Boise, Idaho 38,984.00 
Babler & Conley, Portland 40,764.50 
Morrison Knudsen Co., Boise, Idaho 45,512.50 


* Bidder will accept only one project, 


CASCADE AND WOODBURN-SANDY SECONDARY HIGHWAYS IN CLACKAMAS COUNTY 
OREGON CITY-MOLALLA-EAGLE CREEK ROCK PRODUCTION PROJECT 


Rogers Construction Company, Dayton, Washington $40,889.09 
R. 0, Dail, Portland 41,856.00 
Babler & Conley, Portland : 42,895.00 
Warren Northwest, Inc., Portland 49,283.00 
J. S. Risley, Milwaukie 49,536.00 
Homer G, Johnson, Portland 49,697.50 
*P. B, Doherty, Portland 50, 304.00 
Fisher Bros., Oregon City 51,840.00 
E. C. Hall Co., Portland 54,528.00 
C. J. Eldon, Portland 54,582.50 
Walling Sand & Gravel Co., Salem 54,799.59 
D. F. Whittaker, Seattle, Washington 59,520.09 
Chas. Shannon & Son, Roseburg ; 65,957.50 


* Bidder will accept only one oroject, 


SILVER CREEK FALLS SECONDARY HIGHWAY IN MARION COUNTY 
SILVERTON-SILVER CREEK ROCK PRODUCTION PROJECT 


Rogers Construction Gompany, Dayton, Washington $22,327.50 
Fisher Bros., Oregon City 24,565.00 
E, C. Hall Co., Portland 24,590.00 
*P, B, Doherty, Portland 25,124.00 
D. F. Whittaker, Seattle 26,633.00 
Babler & Conley, Portland 26,987.50 
Vernie Jarl, Gresham 30,050.00 
C. J. Eldon, Portland 32,395.00 


* Bidder will accept only one project. 
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2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named res- 
pective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an aporopriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 22nd day of January, 1945. 


The Engineer requested authority to receive bids in Salem on 
February 9, 1945, for the purchase of certain state-owned property in the Town 
of Sheridan, described as Lots 7 and 8 of Block 2, Fosters Addition to the 
City of Sheridan. He advised that this property was purchased a long time ago 
for use as a stockpile site but is no longer of value for such purpose or any 
other highway activity, so in his estimation, should be sold if a satisfactory 
price can be obtained. The Commission approved the request unanimously. 


The Commission discussed at some length the so-called "free-way" bill 
which is now vending in the Oregon Legislature and decided to recommend and ap- 
prove this bill to the Legislative Committee if requested for a statement. The 
Commission also discussed matters pertaining to log hauling over state highways 
but took no action thereon at this time. (See minutes of the following day when 
this matter was discussed with the Logging Industry Advisory Committee 


The meeting adjourned at 5:00 p.m. to reconvene on the following 
morning at 9:00 a.m. 


Portland, Oregon, January 23, 1945 


The State Highway Commission met in regular session at 9:00 a.m. in 
the Stock Exchange Room of the Imperial Hotel. Present were: 


H, Banfield, Chairman 

W. Schaupp, Commissioner 

H. Baldock, State Highway Engineer 
M. Devers, Attorney 

B. Glaisyer, Secretary 


Commissioner M. R. Chessman wis excused from attending this meeting. 
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and proper if the operator is a consistent violator, but not otherwise. With 
reference to the suggestion that the length of overhang, beyond the rear bunk 
of the trailer, be increased, Mr. Gray stated that this is of particular bene- 
fit when logs forty-eight feet long are being hauled. He explained that many 
times the large end of a log is placed at the front of a load and in those 
cases the extra length overhang would be of great help in equalizing the weight 
on the several axles. He urged approval of their request for an increase in 
the overall heighth to twelve and one-half feet, stating that many loads are 
now being hauled that are more than eleven feet high, the oresent limit. He 
gave as his understanding that the Highway Commission has legal authority under 
present laws to grant such a request. He also gave as his understanding that 
under present laws the individual members of the State Highway Commission can 
be held personally responsible and liable in some cases of traffic violations 
and advised that it is the opinion of the committee that the law should be 
amended so as to relieve the Commission members entirely in all cases. 


In the discussion that followed, Chairman Banfield questioned the 
justification of an increase in the axle weight in view of the tire weight 
limitations established by the 0. P. A. The Engineer stated that he could not 
recommend an increase in the individual axle weights. However, he would 
recommend an increase in the allowable weight on t-ndem cxles from 32,900 
pounds to 34,000 pounds. 


———— 
rs ar oR 


Chairman Banfield advised that the Highway Commission does not want 
to create a hardship on log haulers but simply wants them to respect and com- 
ply with the legal requirements. He pointed out that there are certain haulers 
who will not confine their loads to the prescribed limits and that vast 
experience reveals that this class of violators cannot be controlled by taking 
up the P. U. C. plates. However, the situation has been helped by requiring 
the removal of a portion of the load, which requirement the Commission will be 
pleased to change if the industry can suggest some other way to handle the 
situation, 


Mr. Gray declared that State Police Officers are too arbitrary in 
their attitude toward log haulers and suggested that Highway Department weigh- 
masters would be more reasonable. He was informed thet the weighmasters do 
not have vnolice sowers. 


Commenting on the suggestion that a sliding scale of fines be im- 
posed on violators, Chairman Banfield gave as his thought that such an arrange- 
ment would not prove satisfactory because it would not properly reach the 
operator who consistently and deliberately overloads. The object of the 
Commission, he said, is to protect the highways and not to secure the addi- 
tional revenue that would accrue by reason of the fines. 


With reference to increasing the length of overhang, the Cheirman 
advised that this is an engineering matter which the Commission will refer to 
the Engineer for study. The Commission indicated that it would not object 
to such increase if the matter can be worked out satisfactorily from the 
Engineering standooint. The Commission also referred to the Engineer the mat- 
ter of increasing the height of loads, the thought being that such increase in 
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SALE OF TRACT OF TIMBER IN JOAQUIN MILLER STATE PARK 


Hanson Bros. & Worthyleke, Florence $800.00 


A delegation reoresenting the Advisory Committee of the Logging 
Industry consisting of Messrs. George Gray, Chairman, Chet Sorenson, Secretary, 
Faye Abrams, A. F, Baker, L. A. Christensen, and Harry Patton were present for 
discussion of log hauling matters. Mr. Gray wes principal spokesman. He 
presented for the Commission's consideration several suggestions, as follows, 
which he said the committee believes are reasonable and necessary in order to 
secure maximum log production and at the same time to protect and safeguard 
state highway traffic through proper methods of controls 


1, Increase the axle load on both single and dual axle trucks 
2,000 lbs. with no increase in the gross load. 


2. Amend the weight law to prevent the unloading of over- 
loaded trucks hauling logs, voles and piling. 


3. Adopt a uniform method of fines for overloading, such 
as follows: 
lst 2,000 lbs. 1/46 ver 1b. 
next 2,000 lbs, 1/2¢ per lb. 
over 4,000 lbs. lf per lb. 


4. We would approve the lifting of license plates of operators 
refusing to cooperate. 


5. Increase trelength of "overhang" on the reer bunk. 
6. Increase the load height to 12} feet, 


7. Relieve the responsibility of the Highway Commission's 
liability for traffic violations in all cases. 


Mr. Gray presented oral arguments in behalf of the suggestions as follows: 

He said that aoproval of the first suggestion would particularly benefit 
operators who have their own scales at the point of loading anc whose violetions 
consist for the most part of axle overloads which are difficult to adjust. A 
reasonable increase in the axle load, he said, would solve this difficulty. 

He offered objections to the removal of a portion of the load in order to meet 
the weight reouirements because of the dangers involved and the delay entailed, 
and declared that such ruling is unfair to the operator who has only an occa- 
sional overload. 


As to the imoosition of fines, he said that there is not enough profit 
in log hauling to justify a penalty of one cent per pound for the excess weight 
and recommended the adootion of the sliding scale fine as suggested by the 
committee. Concerning the taking up of the license pnlates of offending haulers, 
ir. Gray stated that the members of his committee consider that that is right 
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designation of Fourth Street as a one-way street for south bound traffic and 
for the designation of Third Street as a one-way street for north bound traffic, 
which will necessitate the construction of a short piece of road from the south 
end of Fourth Street to a connection with the present highway at Mary's River, 
including a new bridge across Mary's River. He pointed out the vossibilities 
of connectingthe Albany-Corvallis Highway to the oroposed diagonal road by 
construction of a new road parallel with the Southern Pacific Railroad for a 
short distance north of Corvallis, and the possibilities of extending the 
diagonal to a connection with North First Street at some future date. He 

urged favorable consideration of the project as a means of relieving traffic 
congestion which now obtains in the town's business district until such time 

as the highway is routed on First Street. The State Highway Engineer estimated 
the cost to construct the north end of the proposed improvement, including a 
separation structure at the crossing of the Southern Pacific Railroad at about 
$205,000, and the cost to construct the connection at the south end of Fourth 
Street, including the bridge over the Mary's River, at about $87,000 additional. 
This matter was discussed at considerable length but action thereon was de- 
ferred by the Commission pending receipt of additional information which the 
Engineer was instructed to furnish. 


The delegation also requested the further imorovement of the Alses 
Highway as a postwar project, particularly the straightening and widening of 
the present highway from Alsea Mountain to Tidewater. It was exolained to 
the delegation that this is a forest highwey section, the improvement of which 
is under the jurisdiction of the Public Roads Administration, but the Commis- 
sion will keep it in mind when the programing of forest highway funds comes 
uo for discussion. Mr. Goodnight also brought to the Commission's attention 
a plan for the relieving of the traffic congestion that follows football games 
at Oregon State College. His plan contemplates the construction of a new 
road westerly from the Pacific Highway West at a point about one-fourth mile 
north of the Corvallis city limits, to a connection with the North 30th Street, 
extended northerly; thence, south along North 30th Street to a connection with 
the Corvallis-Newoort Highway. He vointed out that such a route would not 
only relieve traffic congestion because of football games but would also pro- 
vide a way for coast bound traffic to get through Corvallis without traveling 
through the business district. The Commission took no action on this matter, 
it appearing to the Commission that the relieving of the football game traffic 
congestion is a problem for local authorities to solve. 


The following persons representing the U. S. Indian Service were 
oresent in the interests of the Sprague River County Road in Klamath County: 
H. J. Doolittle, District Highway Engineer, Spokane; Boyd Jackson, Secretary, 
Klamath Tribal Council, Klamath Agency; and Frank Parker, Road Engineer, 
Klamath Agency. Mr. Doolittle was sookesman. He reviewed brivfly the his- 
tory of the proposed imorovement of this road, pointing out that Congress in 
1941 aporopriated $159,000 as a special fund for reconstruction on the con- 
dition that the State of Oregon would contribute an equal amount of state 
money. The former State Highway Commission, he said, budgeted £150,000 for 
this purvose in December of that year and an agreement was executed which con- 
tained provisions whereby the state would spend its money for the imorovement 
of the section starting at the Klamath Falls-Lekeview Highway Junction and 
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height could be granted by special vermit under existing laws if the weight 
requirements are not exceeded and ample clearances are available. 


Following further discussion Chairman Banfield offered the suggestion 
that perhaps operators could be controlled by classifying them according to the 
record of their violations. He gave statistics assembled from weighmaster 
records covering the entire state to show how operators could be placed in five 
classifications ranging from those who have committed no violations whatsoever 
to those who are consistent violators. The record discloses, he said, that by 
far the largest number of violations are committed by only a few of the opera- 
tors, and that of 75% of all the loads that crossed the state scales during 
1944, overload violations amounted to only 0.% of 1% of the total loads that 
were weighed, which indicates that operators can keep their loads within the 
weight requirements. It is the consistent and deliberate violator whom the 
Commission is trying to control and it wants to do that and still protect and 
help the operator who is trying to cooperate. He advised that the Commission 
has in mind to establish an experience rating for each operator, and that under 
such a system an operator with a good rating probably would not be required to 
remove a cortion of his load in order to reduce the weight until his violations 
necessitated a change in his clasvification. At Chairman Banfield's request, 
the Attorney advised that it might be possible to work out some such arrange- 
ment legally, but under present laws he did not know how the members of the 
Highway Commission could escape personal liability if they had knowledge of 
& violation and corrective measures were not taken. He pointed out that weigh- 
masters do not have authority to order the removal of the excess load, but the 
Commission could instruct the weighmasters not to request the unloading if the 
overweight were not excessive. The Commission could not sive such instrictions 
directly to tie State Police Officers,2e added, because it has no jurisdiction over 
them. Commissioner Schaupp expressed his aporoval of the arrengement explained 
by Chairman Banfield provided it can be worked out satisfactorily. The members 
of the delegation also approved the arrangement whereupon Chairman Banfield 
stated that he would ascertain the attitude of the superintendent of the State 
Police with regard thereto, following which arrangements would be made to con- 
tinue the discussion of the matter with the members of the committee. This con- 
cluded the conference. 


Representatives of the Corvallis Chamber of Commerce and City Planning 
Commission were present and urged the re-routing of the Pacific Highway West 
into and through Corvallis. Included in the group were Messrs. V. L. Goodnight, 
City Engineer and Member of the Planning Commis ion; Charles Whiteside, Presi- 
dent of the Chamber of Commerce and Chairman of the Planning Committee; T. J. 
Starker, Member of the Planning Commission; and Vance Taylor, Secretary of the 
Chamber of Commerce. Mr. Goodnight was principal spokesman. The delegation 
offered for the Commission's consideration a relocation of the highway along 
a diagonal route beginning at a point on the present highway a short distance 
north of the North City Limits and extending southeasterly therefrom to connec- 
tions with North Fourth Street and North Third Street extended northerly, and 
the improvement of these two streets as state highway routes pending the time 
the diagonal route can be extended to North First Street which street the city 
hopes will eventually be desiznated as the permanent route of this highway 
through Corvallis. Mr. Goodnight explained that their plan orovides for the 
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he still believes that the highway should be located along the back end of his 
land. He gave as his understanding that the present vlan contemplates only 
two openings under the highway, about one-fourth mile apart, for industries 
and farmers, one of which is in the Town of Troutdale and the other at the 
Sundial Road, and that the farm vroverty on the north side of the highway will 
be served by a service road. Such plan, he said, will require farmers to 
travel a considerable distance out of their way to reach their property on the 
north side of the highway, in view of which he urged the construction of an 
additional underpass about midway between the other two. The matter was dis- 
cussed at some length and was referred by the Commission to the Engineer for 
further study in the design of this imorovement. 


Mr. Bristol also brought up for discussion the possibilities that the 
construction of a highway embankment across his property will interfere with 
sub-irrigation and cause serious damage to his celery land. It was his thought 
that something should be done to obviate this condition. He was informed by 
Chairman Banfield thet the state could be held liable if his land were damaged 
on this account. The Attorney confirmed such statement. During further dis- 
cussion Mr. Bristol was assured that construction of this project will not be 


by him will be given careful study in the design of the oroject. 


The Commission recessed st 12:00 noon for luncheon and reconvened 
at 1:30 p.m., with the same persons oresent and oarticioating. 


The Engineer brought uo for discussion a oroposed imorovement of the 
Oregon Coast Highway through the Town of Taft, particularly the construction 
of curbs and sidewalks heretofore conditionally approved by the Commission. 
He reported receiot of an agreement with the property owners concerned and 
advised that all of them, except Mr. Fred C. Robison, have pledged themselves 
to construct sidewalks in front of their respective properties fronting on 
the highway within ninety days after the curbs have been built by the State 
Highway Commission. He gave as his thought that the project should not be 
held up by refusal of Mr. Robison to sign the agrecment and requested authority 
to advertise for bids for the construction of the curbs, which he estimated 
would cost about $7,500, and authority for the Attorney to condemn the right 
of way needed from Mr. Robison if necessary, Following discussion the Commis- 
sion authorized the taking of bids for the curb construction on the condition 
that the property owners, including Mr. Robison, construct sidewalks in con- 
formity with the provisions of the agreement bearing their respective names. 
The Attorney was authorized to condemn Mr. Robison's property if necessary. 
In this connection the Engineer reported the need to replace the existing 
bridge over Drift Creek on the Oregon Coast Highway a short distance south of 
Cutler City. He advised that the present bridge is in a very weakened condi- 
tion and should be replaced as soon as nossible; also, that it is not on 
nermanent alignment, so when a new one is built it should be erected in the 
oroper location which will require the purchase of extra right of way. He 
estimated the cost of the structure at $95,000, all of which, he said, will be 
paid with forest highway funds, the state's obligation being limited to the 
furnishing of right of way. The Engineer also pointed out that the bridge re- 
olacement is only part of a major forest highway improvement extending south 
from Taft, which was avproved by the Commission on November 14, 1944, but it 
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extending westerly therefrom as far as the funds will permit, including one 
bridge over the Sprague River, and the Indian Service would spend its money 

on the adjxining. section which includes two bridges. Expenditures to date 

by the State Highwey Deoartment, he stated, amount to only $6,000 for surveys, 
it not having been oossible to spend more because of the wartime freezing of 
funds; however, the Indian Service did spend the sum of $55,000 for grading 

and surfacing a seven-mile section west of the Town of Sprague River before 

the stop order was made by the War Production Board, so there remains an un- 
exoended balence of $239,000. He asked the Commission to confirm the obliga- 
tion created by the former Highway Commission and to approve a modification 

of the previous agreement so as to provide for construction of all three of 

the bridges by the state at an estimated cost of $81,000, and for the expendi- 
ture of the remaining state funds for grading, surfacing and oiling. If the Commis- 
sion will do thet, he added, the Indian Service will spend its money for grading 
and surfacing only. The State Highway Engineer recommended avoroval of the 
request in order to secure uniformity and harmony in the bridge design and con- 
struction. The Commission anproved the recommendation with the understanding 
that the State of Oregon would not be requested to increase the amount of its 
obligation. A supplemental agreement oroviding for such modification was 
thereuoon signed by the Commission. 


Mr. Doolittle then advised that the Indian Service is anxious to com- 
plete construction of the Sprague River Road throughout its entire length if 
funds can be obtained. He estimated the additional amount needed to complete 
the oroject at $617,500 and suggested that this be assumed by the state and 
the Indian Service on the basis of the terms of the previous agreement, 50% by 
the State and 50% by the Indian Service. He explained that a delegation 
representing the Klamath Tribes is leaving shortly for Washington, D. C., for 
the purpose of securing a Federal appropriation if possible, and that it would 
be helpful if the delegation could take with it assurance from the Highway Com- 
mission that state funds will be contributed to vay one half of the expense. 
Without such assurance, he said, it is doubtful that the Federal money can be 
obtained. 


Chairman Banfield advised that the Commission will complete its 
obligation under the original agreement as modified today but cannot go fa~ther 
than that at the present time because of the many other obligations that ‘he 
Commission has to meet, and because of the uncertainties that still exist with 
respect to the expenditure of the Federal appropriations recently authorized by 
Congress. Moreover, the Commission cannot pass on the further improvement of 
the Sprague River Road until it has a report from the Engineer covering among 
other things the need for the road. Mr. Jackson stated that it would be help- 
ful to the delegation if the Highway Commission would indicate in some way a 
willingness to cooperate in this project. In reply, Chairman Banfield stated 
that the best the Commission can do now is to state that it is not unfavorable 
to the oroject. This concluded the conference. 


Mr. Claude Bristol, Portland, was present and discussed with the 
Commission the proposed relocation of the Columbia River Highway across his 
celery farm at Troutdale. He advised that he inspected the proposed location 
in comoany with the State Highway Engineer and while he has aporoved the loce- 
tion es revised since he appeared before the Commission at the previous meeting, 
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The Attorney advised that the Commission has legal authority to 
spend state highway funds for "fireproofing" as may be necessary to protect 
state-owned property under its control, but it does not have authority to spend 
highway funds for the seeding of the right of way with special grass seed in 
order to protect private or public property against the careless acts of high- 
way users. He also said that the Commission is obligated by law to prevent 
the spread of noxious weeds. In the discussion that followed, Chairman Ban- 
field suggested that the State Highway Department might cooperate with the 
Grazing Service by the plowing of furrows where necessary as mentioned by the 
Engineer, but not to the extent of plenting special grass seed. The suggestion 
was aporoved by Commissioner Schaupp whereupon the Engineer was authorized and 
instructed to proceed on such basis. 


The Attorney requested instructions whether or not to take action 
against the U. S, Navy Department to collect the cost of repairing State High- 
way equipment that was damaged in a collision with Navy equipment while en- 
gaged in sanding the Lower Columbia River Highway near St. Helens. It appears 
that the collision occurred at a curve and was the direct result of the Navy 
vehicle being driven around the curve at an excessive rete of speed; also, that 
it cost $100 to repair the state equipment. The Attorney questioned whether or 
not the Commission could collect from the Navy Department and suggested in view 
thereof that the matter be drooped. The Commission approved the recommendation. 


The Attorney also requested instructions regerding settlement of the 
state's claim against Mr. Giles Wyner who appropriated a Highwey Department 
road grader stored at Detroit for his own personal use without permission. The 
Attorney recalled the circumstances and advised that Mr. Wyner's-attormey was tol 
that the case would be drooped if Mr. Wyner would osy the state $50 as rental 
for the equipment. Mr. Wyner, he said, is unwilling to accept settlement on 
such basis but has offered to vay $33. The Attorney recommended refusal of 
this counter offer and thet Mr. Wyner be required to pay the original sum of 
$50. The Engineer concurred in the recommendation. The Commission aooroved 
the recommendation by unanimous vote. 


The Attorney brought uo for discussion a right of way settlement with 
Mr. A. F. Elkins, Monmouth, concerning a revision of the Pacific Highway West 
in the vicinity of Camp Adair. It appeers that a standard width right of way 
was acquired but Mr. Elkins is fearful that the highway embankment is going 
to slide and damage his lend so believes the state should purchase another 
ten-foot strip along his frontage, The Attorney advised thet Mr. Elkins is 
willing to deed the strip to the state; in fact, has already presented a deed 
which contains certain conditions and demands for things which were denied 
him under the original right of way settlement, such as the construction of a 
floor in the underpass thet was built for his use. Mr. Elkins alleges, he said, 
that he was promised such a floor by the former chairman, but the facts do not 
bear him out; in fact, his demand was denied. The Engineer confirmed the 
Attorney's statement in this regard. The Attorney requested instructions 
whether or not to acceot the deed with the conditions. He suggested thet it 
might be advisable for the Engineer to again check the condition of the embank- 
ment before definite action is taken on the matter, so as to determine whether 
or not there is danger of a slide 2ccurring that would encroach upon Mr. Elkin's 
property, it being his thought that measures could be taken to correct the 
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is not intended to do all of the work at this time. He recommended aporoval of 
the vroject, including both bridge and approaches thereto, and that the Attorney 
be authorized to obtain the necessary right of way. Chairman Banfield stated 
his aoproval of the bridge project as an emergency proposition. Commissioner 
Schaupp concurred. The Engineer was thereupon instructed to notify the Public 
Roads Administration of the action taken so the work can be gotten under way as 
soon as possible. The Attorney was authorized to secure options for the right 
of way that is needed for the entire improvement south from Taft and to condemn 
the same if it cannot be obtained at reasonable prices. Chairman Banfield ad- 
vised that he would inspect the properties the coming week end, whereuvon Com- 
missioner Schaupp stated his willingness to leave the entire matter with Chairman 
Benfield to decide. 


The Attorney reported on the request of Mr. L. M, Christensen for per- 
mission to remove "smeltsand" from the Ocean Beach at Yachats for use in connec- 
tion with building construction at that place. He advised that as instructed by 
the Commission he inquired of the State Fish Commission whether-or not the re- 
moval of the sand would adversely affect the spawning of smelt and received a 
reply from Mr. M. T. Hoy, Secretary and Master Fish Warden, to the effect that it 
would not affect the smelt unless the sand were taken during the spawning season. 
In view of this report, the Commission voted unanimously to grant Mr. Christensen 
a revocable permit to remove sand from this beach on the condition that the sand 
is not taken during the time that the smelt are spawning. The Attorney was in- 
structed to ascertain from the Fish Commission the time when the smelt spawn and 
to incorporate such information in the permit. 


The Commission discussed a request from Mr. Ward C. Russell, Aurora, 
for oermission to use for agricultural purposes certain state-owned land situate 
within the limits of the right of way of the West Portland-Hubbard Highway op- 
nosite the Aurora Flight Strio. The Attorney advised that such use of the state's 
oroverty will not interfere with public use of the highway nor hurt the highway 
in any wey; on the other hand he believed the Highway Department would benefit 
in that such use of the oroperty would destroy weed growth, reduce maintenance 
exoense to a certain extent, and would imorove the roadside appearance. He 
recommended that a revocable permit be issued to Mr. Russell. The Commission 
anproved the recommendation. 


The Engineer and the Attorney reported on the request of the United 
States Grazing Service for state assistance in the "fireproofing" of state high- 
ways in the Echo Grazing District comprising Gilliam, Morrow, & Umatilla Coun- 
ties. The Engineer advised thet the district contains about 110 miles of state 
highway and that it would cost about $16,000 to do the work as requested, in- 
cluding the vlanting of special grasses; however, if the work were limited to 
the >lowing of furrows on the highway to prevent the spread of fires to adjacent 
proserty the cost could be reduced to about $2,000. He pointed out that when j 
weeds, grass, and brush are cut and allowed to dry out on the highway, a condi- 
tion is created which might aid in the spread of fires and suggested as a means 
of oreventing such a condition the plowing of furrows where necessary. The 
cutting of grass and weed growth on highway rights of way, nerticularly noxious 
weeds, he said, is one of the regular maintenance functions during normel times, 
but the work has been greatly curteiled during the present wartime period be- 
cause of a shortage of man power. 
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AND, WHEREAS, the five oer cent of this $14,909,225.97 
which is available for apportionment to the cities and towns amounts 


to $745,461.30; 


AND, WHEREAS, an additional sum of $1,852.78, which was 
apportioned to cities and towns for the year 1943, but which was 
not paid by reason of the cities and towns to whom this amount was 


apoortioned having been found to be no longer overating as incorporeted 


areas, is also available for inclusion in the amount to be apvortioned 


for the year 1944, said amount comprising 1943 apportionments as fol- 
lows:. 


A DERE SB 


Amount of Amount of 
1943 Apportionment 1943 Apportionment 
City or Town Not Paid City or Town Not Paid 
Austin $134.60 Harney $ 4.12 
Bourne 26.09 Juntura 229.36 
Cornucopia 487.57 Metolius 549k 
Crane 199.15 Monument 162.07 
Drewsey 79.66 Westfall 20.60 
Goble 123.61 Whi tney 26.10 
Greenhorn 6.87 Lakeside 184.04 
Hardman 114.00 
Totel $1,852.78 


certify to the 


AND, WHEREAS, the total amount to be apportioned to the 
cities and towns for the year 1944 is $745,461.30 plus $1,852.78 or 
$747,314.08; 


AND, WHEREAS, by applying the factors of allocation pro- 
vided for in said Chapter 371, Oregon Laws, 1943, the State Highway 
Commission has arrived at and made its apportionment of the said 

$747,314.08 to the several cities and towns of the State; 


NOW, THEREFORE, the State Highway Commission does hereby 


Honorable Robert S. Farrell, Jr., Secretary of State 
of the State of Oregon, the following apportionment or appropriations 


out of said state highway fund for the calendar year 1944, to wit: 


City 1940 Census Amount 
Albany 5,654 $ 7,902.86 
Ashland 4,744 6,620.91 
Astoria 10, 389 14,521.20 
Baker 9,342 13,057.76 
Bandon 1,004 1,403.34 
Beaverton 1,052 1,470.43 
Bend 10,021 14,006.83 
Burns 2,566 3,586.62 
Coos Bay 5,259 7,350.75 
Coquille 3,327 4,650.21 


(Continued on next page) gi 23 


{2342 


= 


ve 


ince act tbe eae PSS 


FST 


ah 


Piya 
my 


ima 


le 6 8 TS SS TS ee ene tee r 


" Re mi 


oT ASR, i TE RS 


12341 


situation without buying additional land from Mr. Elkins. The Commission ap- 
proved the suggestion and instructed the Engineer to make such investigation 
and report his findings at the next meeting. 


The Commission had under consideration the apportionment to the cities 
and towns of the State of Oregon of moneys credited to the state highway fund 
during the calendar year 1944, as provided by Chapter 371, Oregon Laws, 1943. 
(State Tax Street Fund Law). The Engineer advised that the amount available for 
apportionment under this law is $745,461.30; however, there should be added there- 
to the sum of 1,852.78 from the 1943 apportionment which was not paid out be- 
cause the cities and towns to whom such amount was apportioned are no longer 
operating as incorporated areas, thus making a total of $747,314.08 to be ap- 
portioned to the cities and towns at this time. He presented a list of those 
eligible for such funds and the proposed amount to be apportioned to each. 

After due consideration the Commission approved the apportionment as presented 
and thereupon by unanimous vote adopted the following resolution with regard 
thereto: f 


WHEREAS, it is provided by Chapter 371, Oregon Laws, 1943, 
that: 


"Beginning with the year 1943 and annually thereafter there 
shall be and hereby is appropriated out of the state highway fund such 
sums of money as will equal 5 per cent of all moneys credited to the 
state highway fund by the state treasurer between January 1 and 
December 31 of each year, and which have accrued from funds trans- 
ferred to the state highway fund by the state treasurer under the 
provisions of section 115-135, 0. C. L, A., and under the provisions 
of section 115-528, 0. C. L. A., and under the provisions of section 
110-1705, 0. C. L. A., and from fines and penalties assessed and col- 
lected for violations of the motor vehicle and transportation laws, 
and which have been paid to the state treasurer, which appropriation 
shall be distributed among the several cities as provided in this 
act; but in no event shall payment under this act be made to cities 
for any year unless more than $11,000,000 is credited to such fund, 
and allocations hereunder shall be made to cities only from any excess 
over $11,000,000 credited to such fund in any year." 


AND, WHEREAS, the moneys which have been credited to the 
state highway fund by the state treasurer between January 1 and 
December 31 of the year 1944, and which have accrued from the sources 
designated in seid Chapter 371, Oregon Laws, 1943, amount to 
$14,909,225.97, being as follows: 


Under provisions of Section 115-135, 0. C, L. A.- - - -$ 3,300,038.92 
" . " Section 115-528, 0. C. L. A.- - - - 1,891,880.27 
" " " Section 110-1705, 0, C. L. A. - - - 9,637,960.11 
From fines end penalties assessed and collected for 
violations of the motor vehicle and transporta- 
tion laws, and which have been paid to the state 
treasurer 
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City QO Census ‘ Amount 
Union 1,398 $ 1,954.05 
Vale 1,083 1,513.76 
Vernonia 1,412 1,973.62 
Warrenton 1,365 1,997.93 
West Linn 2,165 3,026.12 
West Salem 1,490 2,082.64 
Woodburn 1,982 2,770.34 

480,869 $672,133.44 


* 2/3 of 1940 census, as provided in the act. 


That in addition to the above enumerated cities, the follow- — 
ing cities are incorporated cities of the State of Oregon having a 
population less than 1,900: 


City 1940 Census Amount 
Adams 169 $ 236.22 
Amity 545 761.77 
Antelope 90 125.80 
Arlington 609 851.23 
Athena 513 717.04 
Aumsville 174 243.21 
Aurora 228 318.69 
Banks 247 345-24 
Barlow 52 72.68 
Bay City 379 529.75 
Boardman 110 153.75 
Bonanza 2323 325.68 
Brownsville 784 1,095.83 
Butte Falls 339 473.84 
Canby 988 1,380.97 
Canyon City 312 436.10 
Canyonville 255 356.43 
Carlton 864 1,207.65 
Cascade Locks 703 982.62 
Central Point 306 1,266.36 
Chiloquin 741 1,035.72 
Clatskanie 708 989.61 
Coburg 456 637.37 
Columbia City 327 457.06 
Condon 856 1,196.47 
Cornelius 637 890.37 
Cove 321 448.68 
Creswell 497 694.68 
Dayton 506 797.26 
Dayville 136 130.99 
Donald 164 223.23 
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City 


Corvallis 
Cottage Grove 


Forest Grove 
Gladstone 
Grants Pass 
Gresham 
Heponer 
Hillsboro 
Hood River 
Independence 
Junction City 
Klamath Falls 
La Grande 
Lakeview 
Lebanon 
McMinnville 
Medford 
Milton 
Milwaukie 
Mount Angel 
Myrtle Point 
Newberg 
Newport 
North Bend 
Nyssa 
Ontario 
Oregon City 
Oswego 
Pendleton 
Portland 
Prineville 
Rainier 
Redmond 
Reedsport 
Roseburg 

St. Helens 
Salem 
Seaside 
Sheridan 
Silverton 
Soringfield 
Stay ton 
Sweet Home 
The Dalles 
Tillamook 
Toledo 
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1940 Census Amount 
8,392 $11,729.90 
2,626 3,670.48 
3,579 5,002.54 
1,709 2,388.75 

20,838 29,126.26 
2,449 3,423.08 
1,629 2,275.93 
6,028 8,425.62 
1,951 2,727.01 
1,140 1,593.43 
3,747 5,237.36 
3,280 4,584.61 
1,372 1,917.71 
1,187 1,659.13 

16,497 23,058.64 
7,747 10,828.35 
2,466 3,446.85 
2,729 3,814.45 
3,706 5,180.05 

11,281 15,767.99 
1,744 2,437.67 
1,871 2,615.19 
1,032 1,442.48 
1,296 1,811.48 
2,960 4,137.33 
2,019 2,822.05 
4,262 5,957.20 
1,855 2,592.82 
3,551 4,963.40 
6,124 8,559.81 
1,726 2,412.51 
8,847 12,365.87 

203, 596 284,575.80 
2,358 3,295.89 
1,183 1,653.54 
1,876 2,622.17 
1,421 1,986.20 
45924 6,882.51 
hy 304 6,015.90 

39,908 43,201.58 
2,302 4,056.26 
1,294 1,808.69 
2,925 4,088.41 
3,805 5,318.43 
1,085 1,516.56 
1,090 1,523.54 
6,266 8,758.29 
2,751 3,845.20 
2,288 3,198.05 
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City 1940 Census Amount | 

Molalla 907 $1,267.76 ‘ 

Monmouth 965 1,348.83 Berd 

Monroe 311 434.70 7 

Moro 309 431.90 : 

Mosier 216 301.91 
Myrtle Creek 441 616.41 
Nehalem 247 345-24 
North Powder 376 525.55 
Oakland 367 512.97 
Oakridge 520 726.83 
Paisley 237 331.27 
Philomath 856 1,196.47 
Phoenix 432 603.83 
Pilot Rock 358 500.39 
Port Orford 755 1,055.30 
Prairie Cyty 647 904.34 
Richland 254 355.03 
Riddle 214 299.12 
Rockaway 616 861.01 
Rogue River 382 535.34 
St. Paul 183 255.79 
Sandy 473 661.13 
Scappoose 336 469.64 
Scio 351 490.61 
Scotts Mills 227 317.29 
Shaniko 55 76,88 
Sherwood 447 624.79 
Silver Lake 97 135.58 
Sodaville 99 138.28 
Stanfield 241 336.86 
Sublinity 280 391.37 
Summerville 80 111.82 
Sumpter 420 587.05 
Sutherlin 525 733.82 
Talent 381 532.54 
Troutdale 211 294.292 
Tualatin 180 251.59 
Turner 414 578.67 
Umatilla 370 §17.17 
Waldoort 630 880.58 
Wallowa 838 1,872.32 
Wasco 303 423.52 
Weston - 498 636.08 
Wheeler 259 362.01 
Willamina 677 946,28 
Yamhill 418 584.26 
Yoncalla 277 387.17 
53,787 $75,180.64 
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City Amount 


Drain $ 834.46 
Dufur 547.92 
Dundee 292.13 
Eagle Point ; 339.65 
Eastside 891.76 
Echo 391.37 
Elgin 1,393.55 
Empire 929.50 
Estacada 735.22 
Fairview 426.31 
Falls City 999.39 
Florence 640.17 
Fossil 743.60 
Freewater 1,153.14 
Gaston 465.45 
Gearhart 445-88 
Gervais ; 464.05 
Glendale 778.55 
Gold Hill 749.19 
Granite . 120.21 
Grass Velley 285.14 
Haines 526.95 
Halfway 581.46 
Halsey 426.31 
Hammond 589.85 
Harrisburg 869.40 
Helix 169.13 
Hermiston 1,122.39 
Hines 946.28 
Hubbard 540.93 
Huntington 1,035.73 
Imbler 254239 
Ione 366.21 
Island City 247240 
Jackscnville 1,063.69 
Jefferson 669.52 
John Day 989.61 
Jordan Va lley 382.98 
Joseph 828.86 
Lafayette 571.68 
Lexington 311.70 
Lonerock 64.30 
Long Creek 2 332.66 
Lostine 285.14 
Madras 575.87 
Malin 747.79 
Mauoin 373.20 
Merrill 905.74 
Mitchell . 306.11 
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(4) New highway connections with main county roads. 


Mr. Tugman edvised that the areas adjacent to the above-described locations 

are developing ravidly and gave as his thought thet the state could save 
considerable money and could evoid conflicts if the right of way were obtained 
now. He alec said that they are not asking for imnediate construction of these 
projects but are simply calling to the Commission's attention the conditions 
that exist so the Commission can take such action as may be necesssry to simpli- 
fy and expedite projects when they are ready to go forward. In suoport of his 
oral remarks, Mr. Tugman presented letters from Clinton Hurd, County Judge of 
Lane County, Frank Kinney of the Oregon Settlement Associction, and Earle L. 
McNutt, Mayor of Eugene. He also presented 2 map showing the location of the 
several projects. 


Chairmen Panfield advised that the Highway Commission has spent 4 
considerable sum of money in the Eugene vicinity during the past two years and 
in his estimation it does not appear to be in order to authorize edditional 
expenditures at this time, ourticularly in view of the fact that there is con- 
siderably less money in sight now for construction purposes than the Commission 
anticipated would be available a couple of years ago. He expressed the belief 
that it would not be tresting the people of Eugene fair if the Commission should 
lead them on by acquiring right of way now when the prospects for construction 
are not very bright. He also pointed out that the Commission has many other 
obligations for the moneys thst are available in view of which it would not seem 
proper to tie up a large sum of money in right of wey at this time when it is 
needed badly for other purposes elsewhere. It was his thought that Lane County 
as a whole would not approve the expenditure in Eugene of the large sum of 
money that is represented by the projects mentioned. Mr. Tugman reiterated 
that they are not asking for construction at this time but are simply asking 
for investigation of the right of way situation, and following that the acquisi- 
tion of right of way if the Commission considers that proper and advisable. 

He urged favorable consideration of the request beceuse of the increase in 
population of Eugene which is causing the development of the areas under dis- 
cussion, including homes and domestic facilities such as sewers, lights, water, 
etc. He als> ssid that some of the right of way can be acquired now at e 

small cost, whereas in his estimation the cost will be considerably more later 
on. The discussion that followed centered on the acquisition of right of way 
for the proposed relocation of U.S. 99 west of Eugene. Concerning this pro- 
ject, Mr. T. M. Davis, Senior Highway Engineer, Public Roads Administration, who 
was oresent, advised that the Federal Government, which has funds to spend for 
right of way acquisition, will not contribute toward this project until the 
present project between Eugene and Goshen has been completed. The Stste High- 
way Engineer estimated that it would cost about $300 to appraise the right of 
way required along this route. The Commission approved the expenditure of 
such amount for appraisals with the definite understanding thet it is not in- 
curring any obligation whatsoever as to construction. 


Messrs. ©. J. Barry and James Morrill representing the Oregon Motor 
Transport Association were present and urged the Commission to recommend 
enactment into law of the "Big Truck Bill" (Senate Bill #5) that is now sending 
in the Oregon Legislature. Mr. Barry made a strong nlea in behalf of this 


f2723 1945 


That before said last named cities may expend funds appor- 
tioned to them out of said state highway fund they must first qualify 
by submitting to the State Highway Commission for coproval plans for 
the expenditure of such funds. 


That a certified copy of this resolution and certificete be 
delivered to the said Secretary of State for his use and guidance in 
the administration of said law. 


That this resolution be entered in the minutes and records 
of the Commission as of January 23, 1945. 


The Commission also discussed the selection of an agency to handle 
publicity matters for the Travel and Information Department during 1945 and 
decided to continue the services of Botsford, Constantine & Gardner who have 
hendled such matters for the Commission in’ the past. The Commission there- 
upon signed a supolemental agreement extending the previous contract with 
this company. 


The Assistant Attorney requested instructions relative to renewing 
contracts with the National Hospital Association and the Oregon Physicians 
Service for providing medical service to the Highway Department employees. 
He advised thst the present contracts are continuous in form and will remain 
in force and effect indefinitely unless cancelled by the Commission, so no 
formal agreement is needed if the Commission wishes to continue them. He 
recommended that the records show that the matter has had the attention 2f 
the Commission and that the Commission aporoves continuation of the present 
contracts with these companies. The Commission approved the recommendation 
unanimously. 


Messrs. Wm. Tugman, Chairman, Eugene City Planning Commission and 
Allen P. Wheeler, County Commissioner, Lane County, were present and urged 
early action by the Commission in the matter of acquiring right of way for 
a number of postwar projects in and adjacent to the City of Eugene, par- 
ticularly the following: 


(1) U.S. 99 and Oregon 58 from Judkins Point to Goshen including 
such land as will be needed for the future overhead crossing of the 
Southern Pacific's branch line to Medford. 


(2) 0.S. 99 on Broadway within the City of Eugene from the inter- 
section of Broadway and Franklin Blvd, to and including the proposed 
connection with Sixth Avenue end Seventh Avenue, the present routes 
of U ante 99. 


(3) Proposed relocation of U.S. 99 along the west side of Eugene 
from the present right of way terminus near Eleventh Avenue to the 
Old City Airport near Thirteenth Avenue, and from the point where the 
orojected location leaves the Old City Airport to the point where the 
projected line enters relatively undeveloped country nesr Spencers Butte. 
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The Commission discussed informally a number of the bills thet affect 
the State Highway Department and are now pending in the Oregon Legislature. 


The Commission considered and signed the following agreements, etc: 


Agreement with the U. S. Department of the Interior, Bureau of 
Indian Affairs, modifying previous agreement, dated December 18, 1941, 
covering improvement of the Sprague River Road, Klamath County, &s 
a cooperative project. 
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Modification of Project Agreement with the P.R.A., increasing 
from $3,009 to $5,000 Federal contribution to finance snow removal 
operations on the Mt. Hood Highway, between Cooper Spur and Robin 
Hood Ranger Station. 


Supplemental agreement with the U. S. War Department, termina- 
‘ting use by the Army Engineers of Cape Arago State Park, Coos County. 


Permit authorizing the Ostrander Reilway & Timber Company, ond 
the Weyerhaeuser Timber Company to operate logging trucks across 
two secondary highways near Molalla. 


- Public voucher to secure reimbursement of $50.00 advanced for 
the securing of an easement for a hauling road in Kleameth County, 
across land owned by the Klamath Indisn Agency. 


Agreement with Botsford, Constantine & Gardner, extending 
former agreement, dated February 16, 1940, with respect to pub- 
licizing the scenic values of the State of Oregon. 


Agrecment with Eqward K. Piasecki, covering an easement for 
a logging rosd across Camas Mountain State Park, Dougles County. 


Bargain and Sele Deed conveying unto Henry Dieckmen and 
wife, L,ts 7 and 8 of Block 29, Hot Springs Addn. to the City 
of Klamath Fells. (R/W matter, consideration - $1,100.90) 


Bargain and Ssle Deed conveying unto Lucy Rk. Martin voroperty 
situate in Lats 25, 26 and 27X of Block 34, Amended Plat of 
Fairmount, Eugene. 


Bargain and Sale Deed conveying unto Ernest Franklin Wilson 
and wife, property situate in Lots 1, 2, 3, 4 and 5 of Block 2, 
Zwalhen Home Sites, Northeast Portland. 


Agreement with United States of America, Depertment of 
Interior, Bureau of Reclemation, covering construction of Klzamath 
Straits drain outlet across The Dalles-California Highway. 


Agreement with Clyde C. Montag for lease of « residence 
building situste in The Cove State Pork, for a period of 6 months, 
beginning December 20, 1944 ~ consideration $20.00 per monthear og 


legislation which would extend the privileges now granted in the Highway Commis~ 
sion's emergency transportation permits for Group 1 and Group 2 highways for 
an indefinite period. Chairman Banfield remarked that this is 4 matter for the 
Legislature to decide. He gave as his personal opinion, however, thet the time 
limit for the issuance of such permits should not extend for a longer period 
than two years. He added thet the Commission has not yet discussed the matter 
so is not in a position to make a definite statement at this time. Following 
departure of the delegation, discussion of this subject was resumed and it was 
decided, if the Legislative Committee asks the Highway Commission for a recom- 
mendation, to tell the Committee that the Commission has no objections to the 
bill as written except that it believes that the authority granted by the bill 
should expire within two years. 


The Commission discussed with the Engineer the bids received at the 
morning session for several highway projects and for the purchase of "down" 
timber located in Joaquin Miller State Park. The Commission decided to award 
the contracts to the low bidder in each instance and to sell the timber to 
Hanson Bros. & Worthylake Company who submitted the high bid therefor. 


At 3:00 p.m. Chairman Banfield publicly announced the awards of con- 
tracts and sale of timber as follows: 


"Baker Rock Production Project on four state highways in Baker 
County. The low bid for this project was submitted by Rogers Con- 
struction Company of Dayton, Washington, in the amount of $27,107.50. 
The next low bid was that submitted by P. B. Doherty, Portland, in the 
amount of $30,881.20. There were five higher bidders. The Commission 
awards the contract to the low bidder, Rogers Construction Company 
at its bid price of $27,107.50. 


"Oregon City-Molalla-Eagle Creek Rock Production Project on the 
Cascade and Woodburn-Sandy Secondary Highways in Clackamas County. 
Rogers Construction Company, Dayton, Washington, submitted the low 
bid for this project in the amount of $40,889.00. The next low bid 
was submitted by R. O. Dail, Portland, at $41,856. There were eleven 
higher bidders. The Commission awards the contract to the low bidder, 
Rogers Construction Company at its bid orice of $490,889. 


"Silverton-Silver Creek Rock Production Project on the Silver 
Creek Falls Secondary Highway in Marion County. The low bid for this 
project was submitted by Rogers Construction Company, Dayton, Washing- 
ton, at $22,327.50, Fisher Brothers, Oregon City, submitted the 
next low bid at $24,565. There were six higher bidders. The Commis- 
sion awards the contract to the low bidder, Rogers Construction 
Company, at its bid orice of $22,327.50." 


"“Sgle of 'dowm' timber in Joaquin Miller State Park adjacent to 
the Oregon Coast Highway at Glenada in Lane County. The only bid 
received for this timber was thst submitted by Hanson Brothers & 
Worthylake, Florence, in the amount of $800. The Commission has accepted 
this bid and has sold the timber to Hanson Brothers & Worthylake at 
their bid orice." 
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WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commissior, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the oroperties involved, and that the ac- 
quisition of the properties should be completed; 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement he.einafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said proverties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY 


10818-Barbur, A. D. Permit to dump waste materials $00.00 Witt 
Right of Way on lands lying in Section 7, Town- 
ship 4 North, Range 10 West, Clat- 
sop County 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 


6509-Imbrie, James H. LUMP SUM SETTLEMENT $8,509.90 
& Lillian Imbrie 
Right of Way and 
Easement 
Option expires 
Sept. 7, 1945 


STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY 


10646-A. Fisher, Marie E. 0.40 acre at $200.00 € 80.00 
Right of Way Waiver of Access and adver- 79.99 
Ootion expires tising restriction $150.00 Benson 


Sept. 1, 1945 


11529-Beeson, Harvey H. 9.27 acre at $200.90 ¢ 54.00 
& Lois A. Beeson Waiver of access end adver- 76,00 
Right of- Way tising restriction $130.00 Benson 


Option exvires 
Sept. 4, 1945 


STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY 


11406-Southern Pacific 4.15 acres (3 parcels) at #415.00 Benson 
Railroad Co. $100.00 


Right of Way wADITO } 945 


Agreement with Forest W. Casey, foreman, Jomes A. Houck, truck driver, 
end Charles A. Pence, wetchman, former employees of the Stete Highway 
Depertment, disposing 2f stete's claim for damages thet arose out of acci- 
dents which occurred when state-owned equipment was being used for personal 
purposes. 


The meeting adjourned st 4:00 p.m. 


State Highway Engineer 


_ Av chelacecs Ar— 
Secretrry fa 


JA 


Commissioner 


Portland, Oregon, March 12, 1945 


The State Highwey Commission met in regular session at 1:30 p.m, in 
Room 615 of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schauop, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner M. R. Chessman was excused from attending this meeting. 


The Engineer discussed briefly with the Commission matters concerning 
which delegations are to appear on the following day, but no action was taken 
thereon at t*'s time. \ 


The Assistant Attorney requested authority to aequire certain aarcels 
of réal property that are needed for various highway improvements throughout 
the state. He submitted a list of such properties together with the offer that 
he recommended in connection with each parcel. After eareful consideration of 
each item, the Commission aporoved the request and by unanimous’ vote adopted 
the following resolution with regard thereto 


WHEXEAS, in connection with the further improvement 9f the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other material 
sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 
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SCHMEER ROAD SECTION, PACIFIC HIGHWAZ WEST 


11684-M&M Woodworking Co. 
Right of Way 
Option exoires 
August 22, 1945 0.785 acres at $709.20 $549.59 
0.192 acres at $262.09 50.50 
Fencing by State Ete es 
$600.99 Parker 


11552-A Northwest Proverties, 


Inc. 
Easement 0.042 acre for slope 
easement pursoses 1.90 Parker 
11553-Fazio, Tony 
Easement 0.40 acre for slope 
easement oursoses 1.00 Parker 
HALSEY-HARRISBURG SECTION, 2ACIFIC QIGHBAY EAST 


11565-Brock, Henry and Florence 
Easement (slope) 
Ootion exoires 


August 22, 1945 5 foot wide easement 
across 2 lots 00.99 
Plus one-half cost for 
moving building, estima~ 
ted at $700.00 $350.00 Landon 
11564-Robins, Elias H. & 
Muriel Robins 
Easement (slone) 
Option exrires 
August 19, 1945 5 foot wide easement 
across 2 lots ¢ 00.90 


Cash allowance for damages 
by reason of grade change 
and in lieu of raising 


building 300.90 Landon 
11563-Myrtle, Sidney F. & 
Myrtle L. Foster 
Ecsemeht (slope) 
Ootion exoires 
August 20, 1945 5 foot wide easement 
across 1 lot € 00.00 
Cesh allowance for dam- 
ages in lieu of filling 
remainder of lot 150.99 
Cost of raising bldg.,inc- 
living quarters,est. 1,190.90 


$1,250.90 Landon 
Plus constructisn concrete apron 
t wad V9 1945 


———- a 
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11046—J .C. & Inez I. 
Siegmund & 
J.L. & Alice I. 
Harry 
Right of Vay 
Ootion exoires 
July 31, 1945 


11948-"rightman, Barbara J. 
11947-Wrightman, F.T 
Right of Vay 
Jotion exoires 
fhugust 15, 1945 


11156-Sudtell, Bernard T. 
Right of Way 
Ovtion exoires 
fugust 18, 1945 


26.59 acres at $100.00 
21.48 acres at 760.90 
to balance $4,399.09 


$2,659.00 
1,288.8) 


Plus lessor's 1/2 crog loss 
estimated at $490.99 


File #11947 - 4.75 acres 
File #11948 - hsdhpcres 
- 9.69 


Exchenge 43.67 acres from 
Siegmond pro erty-file 
#11046 - slus cash payment 
of $559.9) for 377 rods of 


fence Benson 


$552.39 


9.46 acres at $150.99 
1.13 acres at $59.20 
30 rods fence at $1.59 
gate 
Weiver of access and 
advertising restrictiana.. 
Benson 


SILETZ BAY-NEKPORT SECTION, OREGON COAST HIGH AY 


11687-Atlantic Western Co. 
Stock pile site 
Ootion expires 
Aoril 6, 1945 


11686-Deal, %.%. & Ruth 
Stock Pile Site 


1.4 acres at $178.55 Benson 


9.319 acres Benson 


11296-Consolidated Suosly Company 


Right of Way 


$6,500.90 
3,593.30 
#10, 999.00 


10,000 sq.ft. at 65¢ 
build’ ngs 


Seen ae ee Peay ee 
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QAKRIDGE SECTION, WILLAMETTE HIGH.AY (Cont.) 
10994-A (Cont.) Hauling road-easement- 
(across 0.18 acre) $ 50.90 
100 cords wood at $1.25 cord 
(cord wood stumpage) 1125.90 
To balznce settlement 9.00 


$1,497.00 Landon 


BLACHLY SECTION, SIUSLAW HIGH).AY 


11677-Duckett, Fred A & 
Mamie M. 
Right of Way 
Ootion exoires 


July 19, 1945 1.72 acres at $25.00 ¢ 43.00 
40 rods fence at $1.50 
per rod 69.90 


$103.90 McChesney 


TAFT-SILETZ SECTION, OREGON COAST HIGHWAY 


11583-Thomas, Ariel A. 
Right of Way 
Ontion exsrires 
July 16, 1945 3,170 sq.ft. at 53¢ $185.50 Witt 


11§85-Sharo, K. C. 
Right of Way 
Option exoires 


July 17, 1945 1,270 sq.ft. at 10¢ $127.00 Witt 
11584-Johnson, H. Pearl 
Right of Way 
Ootion exoires 
July 16, 1945 1,000 sq.ft. at 10¢ $190.00 
Moving house and, 
garage, estimated 700.99 
$800.90 Witt 
11576-Cutler, A. G. 
Right of Way 
Ootion exvires (4 parcels) 
August 15, 1945 0.24 acre at £109.90 €§ 24.00 
2.11 acre at $150.90 316.59 
500 sco.ft. at 10¢ sq.ft. 50.00 
6,142 sj-ft. at .Ol¢ plus 
per ps). ft. 66.19 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY EAST (Cont.) 


11562-Pears, D. A. & 


Crystal B.Pears 
Easement (slove) 
Ootion exoires 


August 19,1945 5 foot wide easement across 


2 lots 


Allowance for damages in 


lieu of filling remainder of 


lots and raising woodshed,etc.- 


2 cabins 


Estimated cost of raising build- 


ing,with shed attached 


11566-Gansle,R.E. & F.G. 


yard 
11708-Grey, Frances E. & 
Pearl farrall et al 
Easement (slove) 
Ootion exoires 5 foot wide easement across 
1 lot 


end Sadie A. 

Easement 

Ontion exsires 

August 21, 1945 5 foot wide easement across 
3 lots 


Allowance for cement aprons 


Allowance for drein tile 


Allowance for filling portion 


State is to construct some 


form of aoron,as non-skid as 


.00 Landon 


¢ 24.00 Landon 


€ 00.00 


gossible, between sidewalk and 
door of grocery store, in liew 
of step down from sidewalk into 


store 


#QARKIDGE SECTION, WILLAMETTE HIGHWAY 


10994-A. Hyland, Ernest E & 


Crystal J. Hyland 

Gravel bar, crusher 

site and hauling road 

easement Parcel #1 - 1.35 acres 
#2 - 3.11 acres 
#3 -17.89 acres 
#Z - °.29 ecres 


00,09 Landon 


at $50.90 ¢ 67.50 
at $50.90 155.59 
at $50.90 890.00 
at £190.99 799.90 


ee 
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JORDAN CREEK-SCOTTS BUTTE SECTION, I.0.N. HIGHWAY 
10962-Anderson, Jeff & 1.24 acres for hauling ¢ 00.00 Cozad 
Gertrude road easement 
Haul road easement 
11597-Anderson, Jeff 0.57 acre at $10.00 5.70 Cozad 
Stock pile site Plus fencing, if needed 
Optian expires 
Aug. 14, 1945 
IDAHO STATE LINE-MOLLOY RANCH SECTION, I.0.N. HIGHWAY 
11596-Molloy, Richard 0.35 acre at $10.00 €¢ 3.50 Cozad 
Stock Pile Site 
Option expires 
July 29, 1945 
JORDAN VALLEY SECTION, I.0.N. HIGHWAY 
‘11600—Malheur County 1.77 acres $ 00.00 Cozad 
Stock Pile Site 
11598-—Malheur County , 
Stock Pile Site 1.03 acres 00.00 Cozad 
BURNS-BUCHANAN SECTION, CENTRAL OREGON HIGHWAY 
3648-A Oregon & Western 3-year lease on 7.34 Cozad 
Colonization Co. acres at 4f cubic yd. 
Gravel pit and for material used 
haul road 
THE DALLES-MAUPIN SECTION, THE DALLES-CALIFORNIA HIGHWAY 
11702-Gust, A. W. 4 lots at $67.50 each $270.00 Chandler 
Maintenance head- 
quarters site 
BAKER SECTION, JOHN DAY-BAKER HIGHWAY 
11557-Baker County 4.7 acres at approx. $125.00 Cozad 
Stock Pile Site $26.60 per acre 
SODA MOUNTAIN-HARNEY COUNTY LINE SECTION, JOHN D4Y-BURNS HIGHWAY 
11316-Pacific Livestock 3.50 acres $ 35.00 Cozad 
Co. & Schetky & 3 parcels of land at 
Fisher $10.00 per acre 
Right of Way & Stock 
Pile 
Option expires 
July 29, 1945 mB 12 1945 


TAFT-SILETZ SECTION, QREGON COAST HIGHWAY (Cont.) 


11586-Jackson, Arthur C. & 

Jack M. Elliott 

Right of Way 

Jotion exsires 

July 16, 1945 1,360 s3.ft. at 10¢ 
Sis ft. 
3,900 sq.ft. at 53¢ sq.ft. 
Estimated cost of moving 
buildings 


TAFT-SILETZ RIVER SECTION, OREGON CQ4ST HIGH!.AY 


11§8l-fracey, Gertrude Sweek 
and “ayne L.Guild 

Right of Way 

Ootion exoires 

August 19, 1945 500 sq.ft. at 1o¢ 
Loss of business during 3 
days closed, et $20.00 ver 
day 
Cost of moving main building 

Estimated- )Cost of moving warehouse 

)Cost of building esnopy 


OREGON COAST HIGHWAY 


4251-Sweet, Theresa H. & 
Stock pile Site 0.16 acre - 10 year lease 
(renewal lease) 


ASTORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGHWAY 


11682-Smith, E. L. & Helen E. 
Damages by reason of grade 
change 


SISKIYOU SECTION, SISKIYOU HIGHNAY 


11604-Wilson, Robert H. & 
Ada 0. Wilson 
Meintenance site 
Jotion exrires 
July 22, 1945 1.98 avres at £92.60 
3-room house, with oorch 
and wood--shed 


900.90 
$1,250.50 


$ 50.00 


$190.90 


390.90 
$400.90 McChesney 
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* Item 11701. Gravel oit omed by Donald M. Brown. This prooerty is 
not to be acquired unless it is used as a source of materials by the 
éontractor to whom is awarded the contract for the Trent-Selt Creek 
Falls Rock Production Project. ] 
) 


“* Items 11592 and 11593. Essie G. Douty and International Pacific Pulo i: 
and Paver Company. Condemnation of these two oronerties is authorized ‘- 
by the Commission but proceedings in condemnation are not to be comnen- 
ced until the balance for the right of way for the Taft Siletz River 
Section has been acquired. 


After careful consideration the Commission approved the request i 
and the offers as recommended. The following resolution with regard ; 
thereto was adooted by the Commission by unanimous votes 


WHEREAS, b;* virtue of the laws of the State of Oregon, 

the State Highway Commission is authorized and empowered to Hy 
acouire by purchase, agreement, donation, or by the exercise 

of the gower of eminent donein real property and/or any right or 
interest therein necessary or deemed necessary for rights of way, 
either for original location or for widening, straightening, or 
otherwise changing already established highways, whether within 
or without the cornorate limits of cities and towns, together 
with rights of access from abutting prooerty thereto, and/or for 
shons, ecuioment sheds, office buildings, maintenance sites, Da- 
trolmen accommodations, snow fences, quarry sites, gravel pits, 
storage sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for epprooriation, acquisition or manufacture of 
roadbuilding materials, aporoach or hauling roads, highway drain- 
age, drainage tunnels, maintenance of unobstructed view of any i 
state highway so as to provide for the safety of the traveling ‘f 
public, and/or for the culture of trees and the preservation of + 
scenic vlaces and other objects of attraction or scenic value ad- 
jacent to, along or in close proximity to state highways or which 
may be conveniently reached from or by « public highway, and/or 
for the develooment and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or 
resorts, forest or timbered areas, or other places of attraction 
and-scenic value, and/or for any other use or purpose necessary or 
deemed necessary for carrying out the purooses of the Oregon High- 
way Code, and/or for flight strios, air fields, access roads, oub- 
lic highways, or for any other purvose designated by the United vt 
States; and 
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WHEREAS, it is the judgment of the Highway Commission 
that the tracts or varcels of land hereinafter described are each 
necessary for the soecific and particuler ocurposes hereinafter ex- 
oressly set forth; 


2359 


BROGAN-VALE SECTION, JOHN DaY § 


11685-Whitlock, E.T. 


Stock Pile Site 
Ootion exrires 6.7 acres at £30.00 $201.00 Cozad 


August 13, 1945 


VALE SECTION, JOHN DAY HIGHWAY 


11571-I-0-0-F Vale Lodge #190 


Easement haul road 1.27 acres -- LUMP SUM ¢ 10.00 Cozad 


—————— 
* Item 10994-A. Acquisition of gravel bar, crusher site, and hauling road ease- 
ment from Ernest E. Hyland. This property is not to te acquired unless it is to 
be used by the contractor as 4 source of materials in connection with the Trent~ 
Salt Creek Falls Rock Production Project for which bids are to be received on 


Merch 13, 1945. 


The Assistant Attorney also requested authority to condemn certain par- 
cels of real property that are needed for various highway purposes. He sub- 
mitted a list of such properties together with offers that he recommended in 


condemnation, as follows: 


BLACK CANYON-OAKRIDGE SECTION, WILLAMETTE HIGHWAY 


#11701 Donald M. Brown $700.00 


PELICAN CITY-SOUTH SIXTH STREET SECTION, KLAMATH 
FALLS-MALIN HIGHWAY 


11399 Rowland S. Kemp $650.00 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY 


10345 Daisy I. Whiton $225.00 
10827 Est. of George Johnston 50.00 
10804 Wm. J. Wineberg 450.00 


TAFT-SILETZ RIVER SECTION, OREGON COAST HIGHWAY 
**11592 Essie G, Douty $ 80.00 


##11593 International Pac. 
Pulp & Paper Co. 80,00 


SCSMEER ROAD SECTION, PACIFIC HIGHWAY WEST 
11683 Warren Packing Co. $300.00 


\ 
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cribed on the attached sheets and designated as Parcels 
Nos. 5 and 6, and is further iientified in the records of 
the Highray Commission as file R 10804, which proverty is 
being acquired for right of way purooses in connection with 
the Oregon Coast Highway; * 


Real proverty owned by Essie G. Douty, which oraverty 
is located in Government Lot 7 (Sif NWy) of Section 2, Town - 
ship 8 South, Range 11 West, W. M., Lincoln County, Jregon, 
and is more rerticularly described on the attached sheets 
and designated as Parcel No. 7, and is further identified in 
the records of the Highway Commission as file R 11592, which 
oroverty is being accuired for right of way purooses in con- 
nection with the Oregon Coast Highway; * 


Real property owned by International Pscific Pulp and 
Paper Co., which oroverty is located in Government Lot 8 
(NY; of S¥$) of Section 2, Township 8 South, Renge 11 West, 
W. M., Lincoln County, Oregon, and is more oarticularly 
described on the atteched sheets and designated as Parcel 
No. 8, and is further identified in the records of the 
Highway Commission as file R 11593, which prooerty is being 
acquired for right of way ourposes in connection with the 
Oregon Coast Highway; * 


Real orocerty owned by Warren Packing Comoany, which 
property is located in the northeast quarter (NE;) of Sec- 
tion 9, Townshi> 1 North, Range 1 East, W. M., Multnomah Coun- 
ty, Oregon, and is more particulerly described on the attached 
sheets and designated as Parcel No. ?, und is further identi- 
fied in the records of the Highway Commission as file R11683, 
which >roperty is being acquired for right of way ourooses 
in connection with the Pecific Highway West. * 


2. That the Commission does hereby find and declare that 
each of the said described varcels of real oroperty is necessery and 
acquisition of the same by the State is reyuired for the ssecific our 
poses hereinabove set forth, and the said properties are being «c- 
quired for the exoress and specific purposes in this resolution set 
forth. 


2, That the State Highway Engineer be and he hereby is 
instructed and directed to make or eause to be made all surveys nec- 
essary in connection with the determination, descrixtion, and aca- 
visition of ssid real oroverties, and said Engineer is further in- 
structed to orevare and submit to the Legal Deoartment necessary and 
adequate descriptions of the said real vroperties, which said des- 
criotions shall be available for the orepsration of amy deed or deeds 
or other instrument or instruments necessary to complete the acqui- 
sition of said croperty or oroperties, whether said oroverties be 
acquired by ourchsse, donation, agreement, or by the exercise of the 
oower of eminent domain. 
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NOK, THSREFORE, BE IT AND IT HERBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find end declare that 
the oarcels of real oraperty hereinafter described are each necessary 
for the accomolishment of the ourposes hereinafter exoressly and soec- 
ifically set forth, which said real properties and the specific pur- 
noses for which the same ere being acquired are described as follows, 
to wit: 


Real vroverty owned by Donald M. Brown, et ux., which 
oroverty is located in Government Lot 4 (wnt SWe) of Section 
17, Township 21 South, Renge 3 East, W. M., Lane County, Ore- 
gon, and is more particularly described on the attached sheets 
and designated ss Parcel No. 1, and is further identified in 
the records of the Highwey Commission as file R 11701, which 
property is being acquired for the ourzose of securing - 
poedbuilding meterials therefrom in connection with the Mill- 
amette Highway; * 


Real proverty owned by Rowland S. Kemp, et al., which 
orocerty is located in Lot 9, Block 24, Hot Springs Addition 
to Klamath Falls, Klamath County, Oregon, and is more particu- 
larly described on the attached sheets and designated es Percel 
No. 2, and is further identified in the records of the Highway 
Commission as file R 11399, which oroverty is being acquired for 
right of way ourcoses in connection with the Klameth Falls~ 
Malin Highway; * 


Real oroxerty owned by Daisy I. Whiton, which proverty is 
located in Lots 5 and 6, Block 5, Sylvan Park, situated in Sec- 
tion 6, Township 4 North, Range 10 West, W. M., Clatsop County, 
Oregon, and is more varticularly described on the ettached sheets 
and designated as Parcel No. 3, and is further identified in the 
records of the Highway Commission as file R 10345, which property 
is being acquired for right of way ourposes in connection with 
the Oregon Coast Highway; * 


Real croverty owned by the Estate of George Johnston, which 
oroverty is located in Lots 3 and 4, Block 9, Norriston Park, sit- 
uated in Section 18, Township 4 North, Range 10 West, W. M., Clat- 
soo County, Oregon, and is more perticulerly described on the 
attached sheets end designated ss Parcel No, 4, and is further i- 
dentified in the records of the Highway Commission as File R 10827, 
which oroverty is being acouired for right of way ourposes in con- 
nection with the Oregon Coast Highway; * 


Real oroverty owned by Wim. J. Wineberg, which orocerty is 
located in Lots 2 and 3, Block 6, Silver Point Terraces, situated 
in Section 6, Townshio 4 North, Range 10 West, W. M., and in Lot 8, 
Block 2, Arcadia, situated in Section 7, Township 4 North, Range 19 
West, W. M., Clatson County, Oregon, and is more particulerly des- 
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lock was approved by the Commission on the condition that investigation re- 
veals there are no objections. The matter was referred to the Attorney to 
investigate. 


The Assistant Attorney requested instructions relative to the sale 
or lease of what is known as the "Duck Pond" property, containing 264.59 
acres, situate adjacent to the Stanfield-Boardman Highway in Umatilla County. 
He advised that the preperty is not needed for highway ourposes and recommended 
sale of the same at $3,000 if he can secure a purchaser at such figure. The 
Commission avoroved the recommendation by unanimous vote. 


The Commission had under discussion advisability of selling a small 
triangular tract of land situate at the southwest corner of the intersection 
of "L" Street and 16th Street in the Town of Reedsport which was purchased in 
connection with the acquisition of right of way for a proposed realignment of 
the Umpqua Highway at this place. The Engineer advised that the property is not 
needed for highway purooses, being outside of the right of way limits, and 
recommended sale of the property to the highest bidder therefor. The Commis- 
sion approved the recommendation and authorized the taking of bids in Salem 
in accordance with recently established policy. If the vroperty is sold, the 
deed of conveyance is to contain a clause denying the purchaser right of 
access to the highway from the oroperty. 


The Commission also discussed the advisability of selling two small 
tracts of land containing 2.42 acres and 0.76 acre, respectively, at Troutdale, 
particulerly situate on the south side of the 0. W. R. & N. Company railroad 
and west of the Sandy River. The Engineer advised that the property is not 
needed for highway ourposes and recommended that it be sold to the highest 
bidder therefor. He pointed out, however, that the Commission has not as yet 
formally adooted the relocated highway alignment at this ooint, and cannot 
do so until all members of the Commission are present. After discussion the 
Commission approved the taking of bids for the sale of this proverty at the 
next regular meeting of the Commission, at which time the matter of adopting 
the revised alignment will be considered. In the event the Commission formally 
approves the revised alignment of the highway, then the property will be sold 
to the highest bidder therefor, if a satisfactory offer is received. 


The Commission thereupon decided to hold its next regular meeting 
on Monday and Tuesday, April 16 and 17, 1945. The Secretary was instructed 
to arrange for a room in the Imperial Hotel, Portland. It was also decided 
not to hear delegations on either day. 


The advisability of leasing a portion of Cape Arago State Park for 
the growing of bulbs had the attention of the Commission. The Commission de- 
cided in view of the fact that the property was acquired for park purposes 
not to lease it for any other use. If investigation reveals that the tract 
is not needed for the purpose for which it was originally acquired, then it is 
to be sold. 


The Attorney requested instructions relative to the sale of excess 
land along the Wolf Creek Highway west of Portland where the highway has not 
as yet been constructed. He advised thet he has received numerous inquiries 
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4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners 
and/or with the tenants or oersons in possession, if there be any, of 
ssid varcel or »arcels of land with respect to the compensation to be 
oaid for the taking of the same and the damage, if there be any, and in 
the event thet no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General end Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be necess- 
ary and avpropriate to ac quire title to the said parcels of real oroperty. 


5, That in the trial or orosecution of any action or actions 
instituted for the ouroose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein the said J. M. Devers, as Chief Counsel for the Oregon State High- 
way Commission, is hereby authorized and empowered to make such stivoule- 
tion, agreement, or admission in connection with any trisl or court oro- 
ceedure connected with or prosecuted for the ac quisition of said proper- 
ties or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defendant oroverty 
owner's. i 


6. That this resolution be entered in full in the minutes and 
records of this Commission. 


#(The detailed description of the resvective parcels of real oroverty 
mentioned in this resolution are attached to the original resolution on 
file in the office of the State Highway Commission, Salem, being Resolu- 
tion No. 50, under the heading "Real Prooerty Condemnation Resolutions" 
and said descristios by this reference sre made e art of tris 

minute entry to the same extent as if cooied in full herein.) 


The Attorney reoorted a request from Mr. Ralph Cake, Portland, to 
acquire a state-owned quarry site, consisting of about twenty acres, near Bend 
in Deschutes County. It appears that the oroperty is entirely surrounded by 
land owned by Mr. Cake and circumstances are such that Mr. Cake cannot make 
proper use of his land. The Attorney explained that Mr. Cake wants to fence 
his oroperty, but cannot do so without blocking the state's access to the 
quarry, hence his desire to acquire the state's tract, if possible. If the 
Commission is unwilling to deed the property to him, then Mr. Cake suggests 
that the solution would be to install a gate where the fence crosses the road 
that leads from the highway to the quarry. The gate would be padlocked but 
the Highway Department would be given a key so that maintenance forces could 
have access to the quarry at all times. The Engineer advised that the quarry 
is needed for highway surooses whereupon the €ommission decided not to disoose 
of it. Mr. Cake's suggestion as to fencing and the installation of a gate with 
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ownership of the abutting property is correct and gave as his thought in 
view thereof, that the imorovement should be accomplished by state forces 
sometime in the future when the necessary materials can be obtained and a 
state crew is available. The Commission approved the suggestion and in- 
structed the Secretary to so inform the city. 


The Engineer reported receipt of a request from Mayor McKenzie of 
Hermiston for the widening of the oiled surface on the Hermiston Secondary 
Highwey for full width between curbs from East 4th Street to East 7th Street 
in Hermiston. He estimated that the improvement would cost about $836 and 
advised that it would be necessary for the Commission to make 4 special ap- 
propriation for the surpose because no provision was made for it in the 
1945 budget, although the budget does contain an item of $900 for similar 
work on this highway in the eastern part of Hermiston. He suggested that 
the work be deferred until next year, particularly because of the imorove- 
ment contemplated this year at this place and because necessary materials 
are difficult to obtain. The Commission approved the recommendation and 
instructed the Secretary to so inform Mayor McKenzie. 


A letter was presented from the Carlton Chamber of Commerce re- 
questing the designation and construction of a new secondary state highway 
extending from the Tualatin Valley Highway at Carlton easterly and northerly 
about five miles to a connection with the Yamhill-Newberg Secondary Highway, 
in order to provide a shorter and more convenient route for traffic between 
Carlton and Newberg and the Portland area beyond. The Engineer advised thet 
the proposed road will reduce the state highway travel distance between 
Carlton and Newberg by about five miles and that in his estimation has con- 
siderable merit. He estimated the cost to construct the new route at about 
$100,000, exclusive of right of way, and said that the city is asking that 
the oroject be given consideration by the Commission for vostwar construc- 
tion, notwithstanding it was not included in the list of projects that was 
recommended by the county court some time ago. A letter from the Yamhill 
County Court endorsing the project was also presented. The matter was dis- 
cussed at some length but action thereon was deferred by the Commission for 
future consideration. 


The Secretary presented a resolution from Franklin Grange No. 751, 
Lane County, requesting the improvement of the Territorial Secondary Highway 
between Elmira and the junction with the Siuslaw Highway, a distance of 
about eight miles. The Commission ordered that the Grange be informed that 
the project will be given due consideration in the formulation of the oost- 
war construction program but the Commission is not in oosition at the oresent 
time to make any definite promises or commitments with respect thereto. 


The Commission discussed a letter from the City of Klamath Falls 
requesting the construction of a sidewalk on the Freemont Bridge over Link 
River on the Klemath Lake Secondary Highway. The Engineer estimated the cost 
to construct the walk at $2,050 and recommended approval of the request as 4 
safety measure in order to protect the many pedestriens who cross the bridge. 
He pointed out, however, that the 1945 budget does not include this item so 
if the Commission aoproves the project it will be necessary to increase the 
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relative to the purchase of land that is not needed by the state and gave as his 
thought that the Commission will have no trouble in selling the property if it so 
desires. He recommended, however, that no sales be made until the highway is 
constructed in view of the likelihood that better prices can be realized at that 
time. The Engineer concurred in the Attorney's recommendation. The Commission 
approved the recommendation by unanimous vote and so ordered. 


The Commission discussed and approved field agreements with the U. S. 
Grazing Service renewing orevious agreements providing for the protection of 
Juniper Wayside Strips along the Central Oregon Highway between Bend and Horse 
Ridge, along the Ochoco Highway between Redmond and Prineville, and along the 
McKenzie Highway between Sisters and Redmond. (The agreements were signed on 
the following dey.) 


equest from Mr. H. W. Kuhn for a one-year 
extension of his lease of a residence building in Williamson State Park adjacent 
to the Salem-Dayton Highway neer Hopewell, in Yamhill County. The Secretary pre- 
sented a letter from the State Parks Superintendent advising that it would not 
be possible to do any development work in this park during the next year and 
recommending that Mr. Kuhn be allowed the use of the building for another year 
at a charge of $10 per month. The Commission aoproved the recommendation. 


The Commission discussed a r 


The Assistant Attorney brought up for discussion the question of sale 
of houses in Klamath Falls that were acquired in connection with right of way 
purchases. Commissioner Schaupo gave as his thought that the buildings should 
be sold now in order to take advantage of high prices, and he so recommended. 
Chairman Benfield concurred whereupon the Commission authorized the taking of 
bids for the purchase of the houses. The Attorney was instructed to formally 


notify the occupants to vacate the buildings. 


The Attorney requested instructions relative to the Commission's 
claim against 0. P. Beecher and J. A. Turner for damaging a traffic light pole 
on the Pacific Highway East in the Town of Milwaukie. He advised that each of 
the varties was driving a car and as 4 result of confusion both were involved 
in the accident that caused damage to the signal pole amounting to $172.94. 

One of the parties, he said, carries no insurance and investigation reveals 

that he is irresponsible, but the other one does carry insurance with the 
General Casualty Company of America which has agreed to pay its--one-half share 
of the expense, or $86.47. He gave as his thought, in view of the circumstances, 
that it would be advisable to accept this payment as settlement in full for 

the damage as it does not appeer possible to collect from the other party. The 
Engineer concurred. The Commission by unanimous vote avoroved settlement on 


such basis. 


The Commission discussed a letter from the City of Pendleton re- 
questing state cooperation in the improvement of Southeast 12th Street for a 
distance of one block between Southeast Court Place and Southeast Byers Avenue. 
The request was on the understanding that the State Highway Department owns 
the property on one side of this street which would justify the Commission pay- 
ing one-half of the expense of the improvement which is estimated to cost 4 
total of $2,800. The Engineer advised that the statement as to the state's 
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Grass Valley- --------+---- $ 280.18 
Haines- --------+--+--+--+--+- 517.79 
Hammond - - ----+--+--+--+-+-+-=-- 579.59 
Helix -------+-+----+---- 166.19 
Huntington- - ----------- 1,017.72 
Ione- - - --------+--+--+-- 359.84 
John Day- - ------------ 972.39 
Long Creek- - ----------- 326.88 
Madras- - -------+--+------ 565.86 
Merrill ----+---+-----+---- 889.99 
Moro- --------+-+------- 424.39 
Mosier- - ------------- 296. 66 
Mount Angel - ----------- 1,417.39 
Myrtle Creek- + ---------- 605.69 
North Powder- - - --------- 516.41 
Oakland -------+----+-+--- 504.05 
Ontario -----------+--- 4,877.07 
Pendleton - ------------ 12,150.78 
Pilot Rock- ------------ 491.69 
Prairie City- -------+--+---- 888.61 
Reedsport - - ----------- 1,951.65 
St. Paul- ----+--+----+--+---- 251.34 
Shaniko - -----+--+-+-+-+-+--- 715654 
Sherwood- - - ----------- 613.93 
Stayton - ------ ‘'\e---- =e 1,490.18 
Sutherlin - ------+------ 721.05 
Tualatin- - --------+-+--- 247.22 
Wasco - ------+----+---- 416.15 
Weston- -------------- 683.97 


AND, WHEREAS, each of said cities and towns has, by 
appropriate action evidenced by resolution or other official 
instrument, certified copies of which have been filed with the 
Commission, conformed to and complied with the requirements of 
said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as 
follows: 


1. That this Commission does hereby avorove for con- 
struction, improvement, or maintenance with the funds above sveci- 
fied the following streets in the following named cities: 


Athena - 2nd Street, Washington Street, Adams Street, 
Current Street 


Bay City - Warren Street, McCoy Avenue, Tillamook Avenue, 
Ninth Street, Portland Avenue, Sixth Street, "A" 
Street, "B" Street, "D" Street, Trade Street, Main 
Street, Fourth Street, Pacific Street, Second Street, 
Ocean Street 
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amount of the budget by such sum. The Commission approved the project by 
unanimous vote. 


A petition was presented from residents of Crook and Grant Counties 
requesting construction as a postwar vroject of an extension to the Crooked 
River Secondary Highway from its present terminus et Paulina, easterly to a 
connection with the John Day-Burns Highway. The Commission denied the request 
because there are so many other projects throughout the state that have a higher 
priority rating and for the further reason that the Commission considers that 
postwar funds will not be sufficient to justify the assumption of additional 
obligations. 


The Commission discussed a oetition from residents and proverty owners 
of Bayocean, Tillamook County, requesting personal inspection and investigation 
of the conditions at Bayocean with the view in mind of entering into a coopera- 
tive project for the protection of property against destruction by forces of 
nature. The Secretary was instructed to inform the petitioners that the under- 
taking of projects such as they have in mind is physically and financially be- 
yond the means of the state to perform. 


The Commission had under constderation approval of the plans submitted 
by a number of cities and towns for street improvements to be financed with 
state tax street funds apoortioned to such cities and towns for disbursement 
during the calendar year 1944. The Engineer advised that the plans meet with 
his approval and that appropriate resolutions have been submitted in each instance 
in conformity with legal requirements. He recommended approval of the plans by 
the Commission at this time and that an aporopriate record be entered in the 
minutes.. The Commission aooroved the recommendation and thereupon adopted the 
following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 
1344 for street purposes as provided in said law the several sums or 
amounts set opposite the names of the respective cities or towns: 


Athena -------- 5-5 eee en $ 704.57 
Bay City--------------->- 520.53 
Bonanza -----------+7 7477 320.01 
Brownsville- - ------------- 1,076.77 
Butte Falls- - ----+---------- 465.59 
Canby- ----------7-77- 5-7 1, 356.95 
Central Point- ------------- 1,244.33 
Columbia City- ------------- 449-11 
Cottage Grove- - ------------ 3,606.64 
Creswell - -------+-+------>7 682.60 
Empire --------+-*--7°-°7"-°7 913.33 
Gaston = ------ e055 5-7 - 457.35 
Grents Pass- - --------> a2 + = 16,2707 


(Continued on next page) 
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Long Creek - 2nd Street 
Madras ~ "C" Street 


Merrill - McKinley Street, Roosevelt Street at 
Front Street, Clay Street 


Moro ~ lst Street, Scott Street, Bidwell Street 

Mosier - Washington Street, Third Avenue 

Mt. Angel - Marquam Street, Taylor Street, College 
Street, Charles Street, Church Street, Garfield 
Street, Cleveland Street, Sheridan Street, Alder 
Street 


Myrtle Creek - 3rd Street, Oak Street, lst Street, 
2nd Street, Division Street 


North Powder - "G" Street 


Oakland - Locust Street, Stearns Avenue, Second Street, 
Cypress Street 


Ontario - Improving or oiling unoiled city streets in 
city 


Pendleton - S. W. lOth Street (re-deck bridge and re- 
surface approaches), improve Main Street Bridge 


Pilot Rock - Willow Street, Bluff Street 

Prairie City - Bridge Street, Main Street 

Reedsport - "L" Street, 15th Street, Rainbow Plaza, 
16th Street, 14th Street, East Railroad Avenue, 
"H" Street, 8th Street, "L" Street, West Railroad 
Avenue, Second Street 

St. Paul - All city streets 

Shaniko - "E" Street, 4th Street 

Sherwood - Railroad Street 


Stayton - Locust Street, 4th Street, 5th Street, Ida 
Street 


Sutherlin - Ash Street, Pine Street, Willamette Street, 
3rd Ayenue, 2nd Ayenue, lst Avenue, South Side Road 
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Bonanza - Seattle Avenue, College Street, 4th Avenue, 
Mission Street, 6th Avenue, Central Street, 3rd 
Avenue, Market Street 


Brownsville - General maintenance of all city streets 


Butte Falls - Bluff Street, Fee Street, Broad Street, 
Main Street and South Street 


Canby - Maple Street, Second Street, Third Street, 
Fourth Street, Fifth Street, "A" Street, "C" Street 


Central Point - Third Street, Ash Street, Oak Street, 
First Street, Second Street, Maple Street 


Columbia City - "L" Street, 2nd Street, "E" Street, "I" 
Street, lst Street, Mattie Street 


Cottage Grove - South Tenth Street, South Eighth Street, 
"G" Street, West Main Street 


Creswell - Oregon Street, lst Street, "C" Street 

Empire ~ Broadway Street 

Gaston - First Street, Oak Street, Cottonwood Street 

Grants Pass - West "A" Street, East "A" Street, East "C" 
Street, East "D" Street, East "E" Street, East "F" 
Street, North 5th Street, East Mill Street, 2nd 
Street, North 3rd Street, Booth Street, Foundry 
Street, South 7th Street, "N" Street 

Grass Valley - Market Street, 2nd Street 


Haines - Cole Street, Birch Street, First Street, Second 
Street, Fifth Street, School Street 


Hammond - Myler Avenue, Boone Avenue, Pacific Avenue, 
Willow Street, Jackson Street, Harrietta Street, 
Park Street, Ford Street, East lst Street 


Helix - Main Street, Solar Street, Cleveland Street, Con- 
cord Street, Aurora Street, Vesper Street 
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Huntington - Lincoln Street, Ist Street East, lst Street 
West, 2nd Street West 


Ione - 2nd Street, "H" Street 


John Day - Mandarin, Breaught and South First Streets, 
Church, Canyon and Bridge Street; also new deck and 


rap12 1945 repairs to bridge on Bridge Street 
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Type of Prefix 

S n 

Bench mark 127-1428 Polk Betw. Monmouth & Pedee lst- $200.00 

monuments & 

3rd order levels 

Plans 15-1452 Jackson Crater Lake Hwy. at Shady lst- $300.00 
Cove bridge 

Plans 4-1473 Clatsop Wolf Creek Hwy. lst-— $100.90 

R/W 4-1474 Clatsop Hug Pt.-Cannon Beach, Ore. Ast- $590.90 
Coast Hwy. 

R/W 12-1437 Grant John Day Fossil Park Ast- $399.90 

Plans 4-1475 Clatsop Hug Pt.-Manzanita Sec. lst- $699.30 
Ore. Coast Hwy. 

Plans 24-1453 Marion Bldg. for St. Deaf School lst- $239.95 

Plans 24-1454 Marion Bldg. for St. Blind School lst- $290.30 

Plans & R/W 124-1449 Marion Gates-Niagara Sec. North 
Santiam Hwy. 

Amount Previously Authorized $2,500.99 
Additional Authorization Requested 1,593.93 

Total $4,999.90 

Reconnai- 28-1413 Sherman- 

sance Wasco- 


Jefferson Route for The Dalles Calif. 
from Madras to Columbia Rvr. 


Amount Previously Authorized $8,250.00 
Additional Authorization Requested 500.90 
Total $8,750.00 
Plans & R/W 26-1477 Multno- Schmeer Road Connection 
h 
Amount Previously Authorized $ 200.00 
Additional Authorization Requested 510.99 
Total $ 710.00 
SUMMARY 
Total Original Authorization Requested $ 2,400.00 
Total Additional Authorization Requested 2,519.00 
Total Amount Previously Authorized 10,959.99 
Total Amount of Surveys $15,860.00 


————_—_ 


The Engineer requested authority to complete surveys, plans, soeci- 
fications, and estimates for the following proposed postwar highway imorove- 
ments: 
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Tualatin - Park Street, Grove Street, Depot Street 
Wasco — Fulton Street 


Weston - Reconstruction of Lower Franklin Street Bridge, 
reconstruction of Upper Broad Street Bridge, recon- 
struction of Upper Franklin Street Bridge 


2. That the tyoe, plan and character of improvement proposed in 
the resolutions filed with this Commission by the above named respective 
cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an aopro- 
priate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use the 
funds to them apportioned. ; 


4. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the orooer of- 
ficer in each of said cities snd towns a duly certified copy of the same. 


5. This resolution shall be entered in the minutes and records 
of this Commission as of the 12th day of March, 1945. 


In this connection the Engineer requested instructions with regard to 
the expenditure of the sum of $584 for street improvements in the Town of Colum- 
bia City, being an accumulation of funds heretofore approved by the Commission 
for expenditure in this town during the years 1942 and 1943 before the present 
State Tax Street Fund Law was enacted. He explained that the money was not 
spent as proz0sed because a satisfactory orogram could not be arranged and that 
Mayor Heglund is now asking that this money be made available for the city's 
use along with the 1944 and 1945 allocation of state tax street funds, He fur- 
ther advised that Columbia City is the only town in the state that did not 
benefit by reason of the special appropriation made by the Highway Commission 
and in view thereof recommended approval of Mayor Heglund's request. The Com- 
mission epproved the recommendation unanimously subject to the condition that 
the State Highway Department shall retain control over the expenditure of the 


money. 


The Engineer oresented a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
for the records. After discussion the Commission by unanimous vote apvroved 
the following surveys end authorized the Engineer to make such surveys on 
various sections of the highways in this state, which said sections of highways 
together with their identifying survey numbers and the amounts authorized and 
allocated for such survey expenditures are as follows: 


=" 


He explained that with the exception of the first listed survey all of the 
projects are contemolated for construction after the expiration of the 
three-year period immediately following the war, but the making of the 
surveys at this time is essential in order to keep the engineering crews 
busy; otherwise, it would be necessary to dispense wits their services which 
is not advisable because they will be needed badly later on. Chairman Ban- 
field expressed himself as opposed to the making of surveys for projects that 
are not proposed for construction within the three-year postwar period unless 
that is absolutely essential in order to provide employment for the engineer- 
ing crews. Commissioner Schaupp expressed himself similarly and it was so 
ordered. Following further discussion the Commission authorized the Engineer 
to submit the above listed surveys to the Public Roads Administration for 
approval on the basis of the above action. 


The Commission considered the following requests for extensions of 
time within which to complete highway construction contracts: 


Contract No. 2591 with Tom Lillebo for construction of bridges 
on the Goshen-Pleasant Hill Section of the Willamette Highway in 
_Lane County, requested an extension of time from December 31, 1942, 
to December 7, 1944, within which to complete this project. He 
alleged that his failure to complete the oroject within the soeci- 
fied time limit was due to the fact that he had to wait until the 
contract for the construction of the adjacent sections was com- 
pleted, it being impossible for him to remove the old bridge and 
complete his contract until the new road was made available for 
traffic. The Engineer advised that the reason given by the con- 
tractor for overrunning the time limit is substantially correct. 

He recommended in view of the circumstances that the extension of 
time requested be granted without penalty. A letter was presented 
from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously. 


Contract No. 2671 with Oscar Joelson for the production of 
reck for the Heppner and Lexington-Echo Secondsry Highways in 
Morrow County, requested an additional extension of time of one 
day from January 31, to February 1, 1945, within which to complete 
this job. He advised that the one-day extension is required simoly 
to give him time to shape up one of his stockpile sites, all other 
work having been completed before the previously extended time 
limit expired. The Engineer recommended that the extension of 
time as requested be granted without penalty. The Commission ap- 
proved the recommendation. 


The Engineer reported that Contracts Nos. 2591, 2671, and 
2685 for the construction of state highway projects have been comoleted accord- 
ing to the requirements of the contracts or modifications thereof, and that 
said jobs are now ready for acceptance. The following resolution accepting 
the above projects was offered and adopted by the unanimous vote of the Com- 
mission: f 
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. able to handling the matter in such manner. The State Highway Engineer con- 


of the highway along the oresent route through Gold Beach, it did not formally 
adopt the route as a state highway. In view of this information the Commis- 
sion instructed the Attorney to orepare an appropriate form of resolution for 
adoption at the next meeting. 


In this connection the Attorney advised that when the imorovement 
of the Oregon Coast Highway through the Town of Gold Beach was under discussion 
by the former Highway Commission, there was considerable talk about the width 
of the right of way and the Commission finally decided to rebuild the highway 
on right of way eighty feet wide which involved, among other things, the 
moving of some of the buildings in the town, including the bank building. Due 
to the fact that the imorovement was not undertaken because of the war, he 
said, none of the buildings were moved, but it now appears that the bank must 
enlarge its quarters, wherefore the stete has been asked to take action im- 
mediately so far as this particular building is concerned. He estimated the 
cost to move the bank building at $5,000, being a quotation given him by a 
competent house mover. He gave as his thought that $5,000 is « fair amount 
to pay and suggested thst it would be advisable from the state's standooint 
to pay such sum to the bank which woulda then assume full responsibility for 
the moving of the building. He also said that the bank officials are agree- 


curred with the recommendation. After discussion, the Commission suthorized 
settlement with the bank in conformity therewith. 


The Attorney requested instructions relative to the collection of 
rental from a Mr. Henris, Klamath Falls, from whom the Commission purchased 
certain property, including the building situate thereon, in a right of way 
transaction. It aopears that an option to purchase the oroperty was ob- 
tained from Mr. Henris in May of 1944, and it was thought at the time that 
the transaction would be closed and Mr. Henris paid for the property by 
August 1, in view of which Mr. Henris agreed to pay rental for the use of 
the property from that date. However, the transaction was not consumated 
until January 10, 1945, in view of which Mr. Henris refuses to pay rental for 
the use of the property between August 1 and January 10, amounting to some 
$180. The Attorney gave as his thought that there is justification in 
Mr. Henris' complaint. Following discussion the Commission referred the mat- 
ter back to the Attorney with authority to settle with Mr. Henris in the best 
possible manner. 


The Engineer brought up for discussion the following Federal aid 
matters: 


(1) Adoption of interstate system of highways. 


(2) Determination of urban areas for use in connection with 
the allocation of Federal moneys. 


(2) Adoption of a Federal aid secondary highway system. 


Each of these subjects was discussed briefly but action on each wes deferred 
by the Commission until Commissioner Chessman is present. 
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WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2591, with Tom Lillebo, for construction 
of bridges on the Goshen-Pleasant Hill Section of ‘the 
Willamette Highway in Lane County; completed on December 7, 


1944. 


Contract No. 2671, with Oscar E. Joelson, for fur- 
nishing crushed material in stockpiles on the Lexington 
Section of the Heppner and Lexington-Echo Highways in 
Morrow County; completed on February 1, 1945. 


Contract No. 2685, with M. C, Lininger & Sons, for 
furnishing crushed rock in stockpiles on the Lakeview Sec- i 
tion of the Klamath Falls-Lakeview and Freemont Highways 
in Lake County; comoleted on March 7, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state h’ zhway 
projects be declared completed according to the terms of the ves- 
pective contracts, and said jobs are hereby accepted and final pay- 
ment in connection with each is hereby authorized. 


The Secretary presented a letter from Mr. S. L. Burton, Publisher 
of the "Curry County Reporter", Gold Beach, advising that a movement is under 
way to incorvorate this town and requesting "a direct statement from the 
Highway Commission" as to the probable status of the Oregon Coast Highway in 
the event such incorvoration is effected; also, inquiring whether or not such 
incorooration would make it incumbent upon the citizens to pay the cost of 
reconstructing the highway through this place. The Attorney advised that so 
long as the Highway Commission retains the present route of the highway through 
Gold Beach, it would be the obligation of the state to reconstruct and to 
maintain it at state expense regardless of whether or not the city incorporates. 
The Engineer advised that it was the decision of the former Highway Commission 
to reconstruct the highway along its oresent route on Main Street; further, 
that this Commission authorized the improvement but the work was not undertaken 
due to the United Stetes becoming involved in the wer with Japan. The Commis- 
sion's decision with respect to the routing of the highway, he said, was the 
result of numerous conferences with the local citizens. In view of the reports 
of the Engineer and the Attorney, the Commission decided to retain the oresent 
route of the highway on Main Street through this town and instructed the 
Secretary to inform Mr. Burton that so long as the highway is routed along this 
street it will be the responsibility and obligstion of the State Highway Commis- 
sion to reconstruct it in conformity with modern standards when the time is 
propitious, and to maintain it thereafter at state exvense. The Secretary 
pointed out that while the former Highway Commission authorized the improvement 
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bridges hereafter shall be the maximum load limit provided by 
law; and it is further ordered that 4 certified cooy of this 
resolution be furnished to the county clerk of the county in 
which said highway bridges are located, and that a certified 
copy of this resolution be furnished to the Superintendent of 
the Department of State Police for his information. 


Dated this 12th dey of March, 1945. 


The Engineer requested authority to purchase 15,000 gallons of 
lacquer to be used for painting traffic lines during the 1945 season. He 
estimated the cost at $2.20 oer gallon, or a total of £33,900. The Commission 
approved the request by unanimous vote. 


The Engineer also requested authority to ourchase the following 
equipment that is needed in connection with maintenance operations: 


2 Hystevators Estimated cost $1,400.00 
3 Tractor-Loaders " n 6,609.00 
1 Athey Loader " " 6,300.90 

Estimated total cost $14,309.90 


The Commission aporoved the request by unanimous vote. 


The Commission also authorized the purchase of the following equip- 
ment for use by the State Parks Department: 2 Farm Tractors, 2 Plows, 2 Discs, 
2 Herrows, 2 Mowers, 2 Rakes et an estimated total cost of $4,990. 


The Engineer reported on the sale of the tourist cabins that were 
acquired in connection with right of way settlement at Spencer Creek on the 
Oregon Coast Highway, about seven miles north of Newport, Lincoln County. He 
advised that in conformity with oral authority given him by the Commission he 
sold the buildings, which consisted of thirteen cabins and one laundry build- 
ing, to Mr. D. Wadsworth, Portland, for the sum of $675 and that he sold to 
Mr. Ray L. Congdon, Horton, Oregon, five toilets and eight gas plates for the 
sum of $115. The balance of the contents of the buildings, he said, was sold 
to Mr. Wadsworth for the sum of $49, He pointed out that the high bid re- 
ceived on December 27, 1944, for all of the buildings and contents was $326, 
so it appears thet the Commission is fully justified in rejecting this bid 
and negotiating the private sale of the oroverty. The Commission by unanimous 
vote confirmed the sale as reported. 


The Engineer also reported the results of receotion of bids in 
Salem on February 9, 1945, for the sale of a small tract of state-owned land 
situate in Block 2, Foster's Addition to the City of Sheridan. He advised 
that two bids were received, one being that of Martin & Brown Wood Yerd, 
Sheridan, in the sum of $155, and the other thet of Otto W. Heider, Sheridan, 
in the amount of $100. He recalled that the Commission orally authorized 
the rejection of these bids because they were far below the value of the 
oroverty as aporaised by the Right of Way Deoartment. He asked the Commission 


mri2 1945 


The Engineer reported receint of a letter from the Public Roads 
Administration concerning the $100,000,000 Federal fund that has been authorized 
by the Federal Aid Act of 1944 for immediate use. The Public Roads Administra- 
tion, he said, wents to know how much of Oregon's share of this fund can be 

used before July 1, 1946, such share being estimated at $1,416,872. The Engineer 
explained that this money can be spent for surveys, rights of way, and for con- a 
struction of projects that have been approved by the War Production Board and 

gave as his thought that full advantage should be taken of this offer. He re- 
quested authority to apply for the full amount of Oregon's share of this fund 

and to submit along with the application a list of the projects on which: there 

is reasonable prospect thet considerable progress is being made in the purchase 

of rights of way or, in the case of construction projects, some prospects of 
completion, or at least of beginning construction before the desd line of July 1, 
1946. It was the thought of the Commission that an attempt should be made to . 
secure the maximum amount of funds that are to be apportioned to the State of 

Oregon. Accordingly, the Engineer was authorized to file an application for all 

of the Federal moneys that there is likelihood of obtaining under this Federal 

Aid Act. : 


The Engineer reported that the Crooked River and Deschutes River 
Bridges on the Culver-Grandview Market Road, Jefferson County, have been re- 
oaired in conformity with the agreement between the Commission and Jefferson 
County Court dated June 7, 1944, and there no longer exists any reason to con- 
tinue the reduced load limit that has been in effect on these bridges since 
last September, He recommended adootion of an order restoring legal weight 
loads on these structures. The Commission apvroved the recommendation and 
thereupon by unanimous vote adooted the following resolution with regard thereto: 


WHEREAS, on the 12th day of September, 1944, at a meeting 
of the Oregon State Highway Commission, all members being present 
and participating, the Commission passed and adopted a resolution 
reducing the maximum load limit on the following state highway 


bridges: 
CULVER-GRANDVIEW COUNTY ROAD, JEFFERSON COUNTY 
M.P. 6.0 Crooked River Bridge 8 tons 
M.P. 7.5 Deschutes River Bridge 8 tons 
and 


WHEREAS, subsequent to the vassage of said resolution con- 
ditions have changed so that it is now no longer necessary or de- 
sirable, and the Commission hereby finds that it is no longer necessary 
or desirable to maintain the reduced load limits set out in said reso- 
lution on the said state highway bridges; 


NOW, THEREFOKE, BE IT RESOLVED that the action of the State 
Highwey Commission reducing the maximum overmissible load limit on the 
said bridges be and the same is hereby rescinded and cancelled as of 
this date, and the meximum load limit permissible on the said highway 
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The meeting adjourned at 5:00 p.m., to reconvene on the following 
morning. 


Portland, Oregon, March 13, 1945 


The State Highway Commission reconvened at 9:00 a.m., in the Stock 
Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupo, Commissioner 

R. H, Beldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


Commissioner M. R. Chessman was excused from attending this meeting. 


; Bids as follows for highway construction work were opened and read 

4 iu conformity with previously published notice, -following which Chairman 
Benfield announced that the awards of contracts would be made at 3:00 p.m. 
in the same room: 


CRATER LAKE HIGHWAY IN JACKSON COUNTY 
PROSPECT-ANTELOPE CREEK ROCK PRODUCTION PROJECT 


: #E. C. Hall Company, Portland . $31,050.00 
i *Guerin Brothers, San Francisco, Calif. 31,200.00 
37,540.00 


#T. W, Thomas, Portland 


* Bidder will not acceot this project unless also awarded the Union Creek 


Rock Production Project. 


CRATER LAKE AND WEST DIAMOND LAKE HIGHWAYS IN JACKSON COUNTY 
UNION CREEK ROCK PRODUCTION PROJECT 


#*T, W. Thomas, Portland $27,990.00 
#6. C, Hall Comoany, Eugene 29,940.00 
*+##Guerin Brothers, San Francisco, Calif. 30,326.00 
38,700.00 


J. Ne. & M. J. Conley, Portland 


* Bidder will not acceot this project alone 
4% Bidder will make lumo sum reduction of $2,500.00 if also awarded 
Prospect-Antelooe Creek Project. Will not accept this oroject alone. 
i Bidder will make lump sum reduction of $750.00 if also awarded 
Prospect-Antelove Creek Project. Will not accept. this oroject elone. 
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to confirm the rejection. 
jection of the bids as reported. 


The advisability of permitting log hauling on the Santiam Highway 
between Cascadia and the junction with the North Santiam Highway and on the 


Crater Lake Highway be 


tween Crater National Park boundary and the junction 


with The Delles-California Highway was discussed by the Commission. The 


Engineer advised that requests have b 
log heuling over these two highweys, 

because neither of the highways is in suitable condition to 
heavy traffic. 
and the junction with the North Santiam Highway has not been oiled, 


een received for permits authorizing 
which in his estimation should be denied 


withstand such 


He pointed out that the Santiam Highway between Sheeo Creek 


surfacing consisting of a thin coating of cinders capable of carrying light 


traffic only. 


season, he said, the road would soon become imoassable for a 


If log hauling 


and besides »ne-way traffic is required at several places where slides have 


occurred. As to the Crater Lake Highway, he advised that the surfacing consists 


The Commission by unanimous vote approved the re- 


the oresent 


were permitted over this section during the wet 
ny kind of traffic, 


of an oil treatment suitable for light traffic only; moreover, 4 considerable 


portion is across low marshy land with high 
hauling would severely damage it. 
mitted over either of these highways until the sub 
ficiently or until standard type surfacing has been constructed. The Commission 
recommendation unanimously and authorized the erection of avpro- 
he oublic that log hauling is not ocermitted on 
The Engineer was 
The — 


aporoved the 


prietely worded signs notifying t 
eitherrof these highways between the points under discussion. 
also suthorized to post other highways where similar conditions obtain, 
Secretary was instructed to ask the Public Utilities Commissioner to include in 

the special carrier permits hereafter issued from his office a clause prohibiting 
n of state highway which has been so vosted by the 
During the discussion of this matter the Engineer 


log hauling over any sectio 
State Highway Commission. 


pointed out the possibilities of securing Federal timber access road moneys 
with which to finance the improvement of the Santiam and Crater Lake Highweys 


sufficiently to withstand log hauling treffic. 
sion to secure such funds if possible. 


mater table and a few days of log 
He recommended that log hauling be not per- 
-grade has dried out suf- 


He was authorized by the Commis- 


The Secretary presented « request from the Gold Beach Utilities for 


permission to construct 4 short section of a oower transmission pole line along 


the west side of the Oregon Coast Highway from Eucher Creek to Ophir School 


in Curry County, a distance of about 1,700 feet. 
unobstructed view of the ocean scenery from the highway at this ooint so under 
Commission policy of many years' standing it would be necessary to deny the 

use of the west side of the highway for this ourpose. 


He advised that there is an 


However, the easterly 


side of the highway is now occupied by a telephone pole line so could not be 


specified for the power line in view of another policy of the Commission which 


prohibits the construction of tro pole lines on the same side of the highway. 


The Secretary requested instructions, pointing out that the company has already 


built its line on the west side of the highway, notwithstanding orders fren 
the District Maintenance Superintendent, Mr. D. J. Sage, to the contrary. 


a result of discussion the Commission referred the matter to the Attorney with 


instructions to notify the comoany that it must remove its facilities from 


the highway right 2f way or olace them underground. 
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WILLAMETTE HIGHWAY IN LANE COUNTY 


TRENT-SALT CREEK FALLS ROCK PRODUCTION PROJECT 


Fisher Brochers, Oregon City 

E. C, Hall Company, Portland 

Skelton & Weicks, Toledo 

Rogers Construction Co., Dayton, Wash. 
Homer G. Johnson, Portland 

E. R, Hitchman, Mill City 

R. O. Dail, Portland 

Guerin Brothers, San Francisco, Calif. 
McNutt Brothers, Eugene 

C. J, Eldon, Portland 


WILLAMETTE HIGHWAY Tui LANE COUNTY 
RECONSTRUCT DUVAL CREEK BRIDGE 


Tom Lillebo, Reedsport 
*Norris & Philpott, Portland 
J. F. Johnston, Newberg 


’ Cletus M. Kemp, Fugene 


McNutt Brothers, Eugene 


% Bidder will accept only one oroject. 


$50,400.00 
52,800.00 
56,640.90 
57,576.00 
58,060.00 
58,800.00 
62,400.00 
62,889.09 
81,609.90 
88,080.90 


¢ 7,205.99 
7,520.99 
8, 265.92 
9,899.95 

12,969.93 


TAFT SECTION, OREGON COAST HIGHWAY IN LINCOLN COUNTY 


CONSTRUCTION OF CONCRETE CURB AND RETAINING WALL 


Edlefsen Weygandt Company, Portland 

Ocesn Lake Sand & Gravel Company, Ocean Lake 
Dolan Construction Company, Tillamook 

C. J, Eldon, Portland 


ALBANY-CRABTREE CORNER SECTION, SaNTIAM HIGHWAY IN LINN COUNTY 
CONSTRUCTION OF ALBaNY-CRABTREE CORNER SECTION. 


Warren Northwest, Inc., Portland 

J. C. Compton & E. C. Hall Comoany, McMinnville 
Porter W. Yett, Portland 

Parker Schram Comoany, Portland 

United Contracting Comvany, Portland 

MeNytt Brothers, Bugene 


PACIFIC HIGHWAY WEST IN MULTNOMAH couNTY 
SCHMEER ROAD JUNCTION SECTION PROJECT 


Parker Schram Comoany, Portland 
Porter W. Yett, Portland 

Edlefsen Weygandt Comoany, Portland 
Logan & Taylor, Portland 

Marine Contractors Inc., Portland 
United Contracting Company, Portland 
Vernie Jarl, Gresham 

Leonard & Slate, Oregon Ltd., Portland 


€72, 796.25 
73,266.90 
$3, 12.50 
9125.25 

191,228.75 

122,199.99 


£21,493.39 
21,738.59 
22,485.59 
22,192.59 
22,279.39 
27,526.59 
28,95).59 
31,517.29 
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COMBINATION BIDS FOR: 
(1) PROSPECT-ANTELOPE CREEX ROCK PRODUCTION PROJECT 
(2) UNION CREEX ROCK PRODUCTION PROJECT 


ne) oad oa 


Guerin Brothers é $ £60, 786.00 

San Francisco, Calif. 
E. C. Hall Company, Eugene 60,990.00 
T. W. Thomas, Portland 63,049.00 


CRATER LAKE HIGHWAY IN JACKSON COUNTY 
WIDEN TRAIL BRIDGE OVER ROGUE RIVER 


ee 


*Norris & Philpott, Portland $18,532.00 ] 
Lindstrom Brothers, Portland 19,909.00 

Harry I. Hamilton, Eugene 22,320.09 : 
Tru Mix Concrete Co., Medford 24,736.00 
C. J. Montag & Son, Portland 27,726.00 


* Bidder will accent only one oroject. 


THREE STATE HIGHWAYS IN HARNEY COUNTY 
BURNS ROCK PRODUCTION PROJECT 


E. C. Hall Company, Portland $30,204.00 
J. N, &M. J. Conley, Portland 30,557.00 
Oscar E. Joelson, Eugene 320,696.90 
Homer G. Johnson, Portland 31,204.90 
Rogers Construction Comoany, Dayton, Wash. 32,886.00 
M, C. Lininger & Sons, Medford 33,876.00 
C. J. Eldon, Portland 42,920.00 


THF DALLES-CALIFORNIA AND EAST DIAMOND LAKE HIGHWAYS IN KLAMATH COUNTY 
CHEMULT-BEAVER MARSH ROCK PRODUCTION PROJECT 


*Rogers Construction Company, Dayton, Wash. $18,727.00 
*E. C. Hall Company, Portland 29,832.03 
J. N, &M, J. Conley, Portland 25,434.75 
Fisher Brothers, Oregon City 39,969.99 


* Bidder will not accept this oroject unless also awarded the Fort Klamath- 
Lobert Rock Production Project. 


FIVE STaTE HIGHWEYS IN KLAMATH COUNTY 
FORT KLAMATH-LOBERT ROCK PRODUCTION PROJECT 


*Rogers Construction Comoany, Dayton, Wash. $24,893.99 
#J. N, & M, J, Conley, Portland 26,275.99 
*E, C. Hall Company, Portland 27,339.99 


* Bidder will not accent this oroject unless also awarded the Chemult-Beaver 


yre 13 Mapshaigek Production Project. 
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contemplates the rerouting of the Pacific Highway West southeasterly from 4 
point near the north city limits of Corvallis to connections with Fourth 
and Third Streets extended northerly; the designation of Fourth Street as 

a one-way street for southbound traffic and the designation of Third Street 
as a one-way street for northbound traffic,with a new connection with the 
present highway at the south end of Fourth Street including a new bridge 
over Mary's River. He recommended approval of the plan and the designation 
of the two one-way streets, but suggested on account of scarcity of funds 
that construction for the time being be limited to the improvement at the 
southern end of the city which he estimated would cost about $87,000 including 
the new bridge over Mary's River. The major improvement at the north end 
of the city, he said, should be postponed until further funds are available 
to finance the work. The Commission took no action on the report excent to 
authorize the Engineer to discuss the matter with the city officials end to 
ascertain whether or not the city would be willing to adopt en ordinance 
designating the one-way streets immediately following the war. 


The Commission discussed briefly formal adootion of the oroposed 
relocstiion of the Columbia River Highway at Troutdale, but deferred action 
until all members of the Commission are present. 


The Engineer reported that the City of Onterio has complied with 
the Comntssion's requirements with respect to the routing of truck traffic 
along West First Street between Idaho Avenue and Fourth Avenue South, so 
the Commission is st liberty to formelly designate such truck route if it 
so desires. In view of this report, the Commission epproved the city's re- 
guest for such routing and thereuoon by unanimous vote adooted the following 
resolution with regard thereto? 


WHEREAS, the Highway Commission has heretofore by formal 
resolution duly sdopted and recorded in the minutes and records of 
the Commission designated the streets of Ontario over which to 
route state highway treffic, by which said resolution Oregon Street 
from its intersection with Fourth Avenue Southwest to the northerly 
boundary of the seid City of Ontario has been designated as one of 
the streets of said City over which state highway treffic is routed; 
end 


WHEREAS, the City 2f Ontario by resolution adooted February 5; 
1945, has requested the Commission to designate as &n additional 
route over which to route truck traffic using the stete highwey in 
the City of Ontario a portion of First Street Southwest and a por- 
tion of Idaho Avenue West; and 


WHEREAS, it is the judgment of the Commission, after due 
consideration, that public interests will be served by the designe- 
tion of the sections of streets hereinefter named as an additional 
route over which state highway traffic may be routed in the City 
of Onterir; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, « majority 
of the Commissioners being present and voting affirmatively, as 
follows: 


mP 4S 1945; 


yen 13.1945 


THE DALLES-CALIFORNIA HIGHWAY IN WASCO COUNTY 
MAUPIN-CRITERION ROCK PRODUCTION PROJECT 


Fisher Brothers, Oregon City $15,175.00 

E. C. Hall Company, Portland 15,825.00 

M. C. Lininger & Sons, Medford 16,160.00 
*Homer G. Johnson, Portland 17,150.00 2 
D. C. & A. L. Willisms, Oregon City 17,185.00 q 
J. N. &M. J. Conley, Portland 17,772.50 j 
Oscar E. Joelson, Eugene 18,525.00 q 
R. 0. Dail, Portland 18,525.90 ; 
Vernie Jarl, Gresham 22,909.00 


* Bidder will not accept this oroject if awarded the two other projects on 
which he submitted bids at this letting. 


The Commission had under discussion a request from the Consolidated 
Timber Comoany for vermission to obtain approximately 300 cubic yards of rock 
from a state-owned quarry situate at M.P. 36 on the Wilson River Highway. 
The Comoany advises that the rock is needed to repszir the approach to 4 bridge 
on n logging road that was washed out by high water during the recent storm. 
It appeared to the Commission that an emergency exists that would justify de- 
vietion from the Commission's established policy that prohibits the taking 
of material from state-owned quarries for orivate purposes. For this reason 
and for the further reason that the Cons>lideted Timber Company donated the 
right of way for the highway at this point, the Commission approved the request. 


A delegation representing the Rainier Commercial Club, consisting of 
Ed Britts, President, T. L. McBride, Secretary, William Reid, Fred McKinley, 
and Earl Baltazar, came before the Commission in regard to the improvement of 
the Lower Columbia River Highway between Rainier and St. Helens. Mr. Reid 
was orincizal spokesman. He urged the reconstruction of this section of the 
highway at the earliest possible time advising that it is the project of most 
jmoortance to the veople of this district. Chairman Banfield advised that 
the Commission is not in a oosition at the present time to make any definite 
commitment or »vromise with respect to the provosed improvement, but will 
keep it in mind for consideration in the formulation of the postwar program. 
He oointed out that while Congress has authorized certain Federal funds to 
fin-nce highway construction wher the war is over, the rules and regulations 
thet are to govern the expenditure of the money have not yet been received, 
in view of which the Commission cannot make a selection of the projects. The 
orogram will be decided, he says, when the regulations are available after 
further consultation with the respective counties. This concluded the con- 


ference. 


The Engineer reported on his further study of the proposal made by 
the Corvallis delegation at the previous meeting with respect to the estab- 
lishment of two one-wey streets for highway treffic passing through Corvallis. 
He exhibited « mao showing the lsy-out as progosed by the delegation, which 
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of taking membership in this organization, it will do so if the Advisory 
Committee still feels that such membership will result in benefits to the 
State of Oregon. 


The Commission discussed briefly plans for proposed improvements 
in Champoeg State Park during 1945. The Engineer advised that the Parks 
Suverintendent was instructed some time ago to contact the members of the 
Parks Advisory Committee relative to such imorovements and the proposed 
major development of this park, but he has been unable as yet to get any 
of the members to accompany him to the park so has nothing to report. The 
Commission ordered that the members of the committee be informed that the 
Commission is ready to commence the development work but cannot oroceed until 
the committee has passed on the olans and has viewed the oremises. 


The question of classifying log havlers according to their exoer- 
ience rating as was suggested at the previous meeting was discussed briefly 
by the Commission. The Engineer advised thet data are being collected and 
forms are beins prepared to effect the classifications. He was instructed 
by the Commission to include in the record, among >ther things, & showing of 
the time that log haulers lose waiting at the scales to be weighed, inasmuch 
as there has been considerable complaint in that regerd. To facilitate the 
securing of such information, the Commission authorized the purchase of time 
clocks for use at the scale houses. 


The County Court of Douglas County, including County Judge D. N. 
Busenbark and County Commissioners H. B. Roadman and J. Ross Hutchinson, 
came before the Commission in regard to the North Umpqua County Road, which 
extends easterly from Roseburg to Diamond Lake. Also present and entering 
into discussion were the following Federal officials:: Representing the Public 
Roads Administration were: W. ‘i. Lynch, ‘District Engineer, T. 4. Davis, H. D. 
Farmer, and F, E. Andrews. Mr. James trankland, Acting Regional Forester 
reoresented the United States Forest Service. 


Judge Busenbark urged the Commission to take over this road as a 
state secoadary highway, particulerly that portion which extends from Roseburg 
to a place known ss Steamboat, in order to relieve the county of maintenance 
expence which he declared is extremely high as the result of damage caused by 
log hauling treffic. He said that the county is not financially able to main- 
tain the road under conditions now obtaining and they feel that the obligation 
to maintain rightfully belongs to some other agency, in view of the fact thet 
the county receives no financial benefits from the road, it being primarily a 
logging roed and will continue to be such for many years. He advised that 
according to present estimates 143,000,000 board feet of timber is to be taken 
annually from the timber stands adjacent to this road on a sustained yield 
basis, all of which will be truck hauled over the rosd. 


The State Highway Engineer reported results of an economic analysis 
of the road, including estimates of cost to reconstruct it to standards that 
would accommodate log hauling traffic, and to maintain the road thereafter, 
together with information as to the probable revenues that the state would 
receive from operations over the road. (See typewritten report dated March, 
19/5, in General Files for details.) He pointed out that the lower section of 
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1. That First Street Southwest from its intersection with 
Fourth Avenue Southwest to an intersection with Idaho Avenue West; 
thence Idaho Avenue West to Oregon Street be and said sections of 
said streets hereby are selected and designated as sections of 
streets in the City of Ontario over which there shall be routed state 


highway traffic. 


2. That the traffic which shell be varticularly and soeci- 
fically routed over said additional streets shell de sll truck traffic 
entering and/or leaving the City of Ontario over the Old Oregon Trail. 


3. That the Engineer be and he ‘s further authorized, in- 
structed and directed to maintain the said edditional parts or portions 
of streets with state highway funds. 


4. Thet this resolution be entered in the minutes and records 
of the Commission as of the 13th day of March, 1945, and a certified 
copy thereof mailed to the Mayor of the City of Ontario and a like 
certified cogy to the County Judge of Malheur County, end a like 
certified cosy to 4% H, Lynch, District Engineer, Public Roads Adminis- 
tration, Portland, Oregon. 


The Engineer reported thet oursuant to the Commission's instructions, 
he has made a personal investigation of the slide conditions complained of by 
Mr. A. F. Elkins, Monmouth, along the Pacific Highway West near Camp Adair 
and has been unable to find any plece where the embankment slopes extend 
beyond the present right of way limits; moreover, the investigetion discloses 
that the danger of future sloughing of the fills is quite remote although there 
are vossibilities that encroachments may occur. In order to avoid such en- 
croachments he recommended acquisition of an additional ten-foot strip of land 
along Mr. Elkins’ frontage, which he estimated could be ourchased for about 
$500, provided Mr. Elkins will deed the oroverty t> the state unconditionally 
and without any obligation on the part of the state to do certain things for 
him, such as the paving of the underpass that was constructed for his use. 
After discussion, during which the Attorney recited the history of this case, 
the Commission voted unanimously to acquire the extrs ten-foot strio subject 
t> the conditions mentioned by the Engineer. 


Pursuant to previous instructions from the Commission, the Engineer 
resorted results of his discussion with Botsford, Constentine & Gardner, the 
Commission's Travel Agency, regarding the teking .f membershis in the National 
Association of Travel Officials. The Assistant St=te Highrey Engineer advised 
thet he contacted Mr. Ray Andrews of the Advertising Agency and was informed 
that from their standpoint such membership is not worthwhile and that they 
would not receive sufficient benefit to justity the expense involved. Before 
definitely passing on the matter, the Commission decided that it would be ad- 
visable to consult the members of the advisory Committee on Travel Matters. 
The Engineer was thereupon instructed to ascertzin the attitude of the committee 
members advising them that while the Commission is not particularly in favor 
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operations of the Oregon Lumber Company can be retained if the vroposed 
highway were constructed, and they wish to offer that as @ solution of 

their problem. He 20inted out that the Oregon Lumber Company is now cutting 
about 40,000,000 board feet of timber in the Bates area under contract with 
the U. S. Forest Service which will keep the comoany operating for about four 
years, and that the Forest Service has a sustained-yield timber unit within 
reach of the provosed road that will suoply about 35,000,000 board feet an- 
nually. The people of Baker, he said, wish to secure the benefits of this 
timber and in order to realize these benefits the proposed road between Bates 
and Baker must be built. 


Mr. Hallock endorsed the remarks of Mr. Grant. He vointed out that 
the highway would not only serve the timber interests but will encourage 
mining in the district, the biggest undeveloped mineral area in the world, 
which, he said, cannot be worked because of the lack of transoortation facili- 
ties. In addition thereto, he added, the road would accqnmodate the general 
traveling public. He declared thet they sre not asking for this road just in 
order to "have something" but because they must have it in order to "survive", 
and they feel that they are entitled to it in view of the manner in which 
Baker County has cooperated with the state in the past financielly as other- 
wise in the matter of highway building. He also mentioned that the oroposed 
road would eliminate sixteen miles of dangerous mountain grade on the Dooley 
Mountain section of the Baker-Unity Highway over which logs are now being 
hauled. ; 


Judge Beird gave statistics relative to the mileeges of state high- 
ways in Baker County and he recited the history of the county's finencing of 
road building, including primary highway construction, asserting thet the 
county hes soent sbout $2,000,000 for such purpose, whereas it has received 
back from the state only about $360,000. He urged the construction of the 
proposed road in the Commission's postwar program. Mayor McKinney spoke for 
the road from the standooint of accommodations t> the public end the shortening 
of tonnage haul. 


The Engineer exhibited a map showing vresent routes from Betes to 
Baker and to Brogan, also showing the proposed route. He declared thet the 
records reveal that the total rise and foll on the present route to Baker is 
less than that on the John Day Highwey to Brogan, which would indicate that 
the Oregon Lumber Company would not realize the saving of transportation costs 
thet it contemplates were its plant moved to Brogen. He also pointed out the 
cost to truck hsul timber over highways to Brogan is practically the same 4s 
the cost to ship it by rail to Baker. He estimated the cost to construct the 
proposed highway at between $2,500,000 and $3,900,000, based on such inform: tion 
as was available in the office as no field survey has been made. Chairman 
Banficld stated thet the Commission aporeciates thet the City of Baker has @ 
serious oroblem on its hands, but, he said, the State Highway Commission also 
has serious problems and the question arises how would the other counties 2f 
the state feel if the Commission should spend such a lerge sum of money for 
the construction of = new road in Baker County while there remains such & 
large mileage of unconstructed road on the present highway system. Commissioner 
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the road between Roseburg and Rock Creek, about twenty-four miles in length, was 
{moroved several years ago as 4 Federal Aid secondary highway project for light 
ferm traffic, but since then has been used by log haulers with the result that 
the roed has suffered severe damage. The Public Roads Administration, he said, 
recognizes the situation and last fall spent about $1,000 per mile for repairs 
but there is a question if the appropriation will be continued. He gave as his 
understanding that the county wants the state to maintain the twenty-four mile 
section as a state secondary highway and the Federal Government to assume the 
responsibility for the adjoining twenty miles up to Steamboat, as a forest ser- 
vice rosd. He estimated that it would cost between $50,000 and $75,000 annually 
to maintain the twenty-four mile section under present conditions. 


Mr. Andrews suggested that the road be placed on the Forest Highway 
System which would make it eligible for forest highway funds. Following 4 
lengthy discussion of the matter, Chairman Banfield concluded the conference by 
stating that the Commission is not unsympathetic to the county's needs but is 
not in & sosition at this time to give the county 4 definite snswer. Moreover, 
an answer cannot be given until the matter has been thoroughly discussed and 
studied by all members of the Commission, Commissioner Chessman being absent 
at this meeting, and until, the Federal authorities have been consulted as to 
just what cooperation can be exvected from governmental sources. The Engineer 
was thereupon instructed to discuss the matter with the representatives of the 
Pyblic Roads Administration and U. S. Forest Service before the next meeting 
is scheduled for orogreming forest highway funds. 


A delegation from Baker was oresent snd urged the Commission to con- 
struct 2 new road extending westerly from Baker to 2 connection with the Austin 
Sour Section of the John Day Highway at Bates, Grant County, via Sumoter and 
Whitney. The delegation was headed by County Judge Charles E. Baird and in- 
cluded the following: A. S. Grant, Attorney and President of the Baker Chamber 
of Commerce; Blaine Hallock, Attorney; County Commissioners, R, M. Phioos and 
G. B. Saunders; Henry McKinney, Mayor of Baker; Armond W. Perkins, Stc°kmen and 
former County Commissioner; and Earle Hoge, Manager of the Baker Chamber of 
Commerce. 


Following brief open remarks by Judge Baird, Mr. Grant made an urgent 
ples for a road from the standpoint of "preserving the very existence" of the 
City of Baker. He advised that at the present time three lumber mills operate 
in the City of Baker with an aggregate payroll of $1,867,000 annually, and that 
the city is dependent upon this industry to maintain its present status. Two 
of these mills, he seid, Stoddard Lumber Company and Collins Pine Company, are 
going to close down operations in the not distant future because of the exheus- 
tion of their timber supplies and the third company, Oregon Lumber Company, has 
announced its intention to move its plant to Brogan when the war is over in order 
ta reduce trensnortation expense, it being contended that the haul from the 
company holdings at Bates to Brogan is more feasible than the present haul to 
Baker. This comoany's payroll in 1944, he said, amounted to $844,241.00, the 
loss of which to the City of Baker will seriously affect the economic life of 
the community. He further stated that the people of Baker realize that it will 
be necessary for the Stoddard Lumber Company and the Collins Pine Comoany to 
close down their operztions within a short time, but are of the belief that the 
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racidly, and in their estimation now is the time for the Commission to secure 
the right of way while land can be acquired at comparatively small cost. 

C. W. Parker, right of way buyer, estimated that it would cost about $300,009 
to acquire standard width right of way along the proposed route between Sixth 
Street and the junction with Willamette Street extended southerly. He pointed 
out that the proposed line passes through 6 district where homes have already 
been constructed end if the line were changed to miss these houses, the right 
of way expense orobably could be reduced to sbout $250,000. The Engineer 
stated thet the Pacific Highway will have to be rerouted coast Eugene some time 
in the future and that the proposed route has been considered the most feasible 
from the engineering standpoint, He suggested in view thereof that it might 
be cdvisable to acquire right of way now across the vacant properties along 
the route, which is estimated to cost about $40,000, so as to avoid oossible 
extra expense when the road is constructed. Mr. Kenney confirmed Mr. Tugman's 
statement as to the growth of the City of Eugene and pointed out thet the dis- 
trict south and east of the city is the only location that is availeble for 
future development. He advised that he controls about 500 acres of lend 
through which the highway is projected and offered to sell . right of way 
through this property ot the rate of $50 per acre which, he said, is much less 
than he can get for it from private oarties now, end is only sbout one-tenth 
»f the orice that it will bring in ten years. He predicted that the City of 
Eugene will continue to grow racidly after the war is over end advised that 
they are not asking the Commission to construct the highway ot this time but 
simply to acquire the right of way while it can be obtained as farm land. 
Chairman Banfield oointed out that the State Highway Commission has soent 
considerable money in and adjacent to Eugene during the past few years on the 
present highway route and anticioates further expenditures in the future to 
complete the work already started. He gave as his opinion that the Commission's 
finances will not permit the construction of two highways through Eugene or 
through any other place, and questioned the advisability of doing so while 
there are some cities in the state that are not accommodated by even one high- 
way. It was his thought that it would not be treating the other localities 
fairly if the Commission constructed the second highway at Eugene. He also 
pointed out the nossibilities that some future Highway Commission will decide 
to change the location of the highway, in view of which it would not be ad- 
visable to acquire right of way at this time. Commissioner Schaup> expressed 
himself similarly. Further discussion followed. The Commission deferred 2a 
final decision in the matter oending consultation with Commissioner Chessman. 


tne Commission discussed with the Engineer the bids received at the 
morning session for several highway construction nrojects, end decided unani- 
mously to award the contracts to the low bidder in each instance. The con- 
tracts for the Prospect-Antelope Creek Rock Production Project and Union Creek 
Rock Production Project, in Jackson County, were awarded to Guerin Brothers, 
San Francisco, this comoany having submitted the low combination bid for both 
orojects. ; 


At 3:09 p.m. Chairman Banfield publicly announced the awards of con- 
tracts as follows: 
"2pzsrect-Antelope Creek Rock Production Project on the 
Crater Lake Highwey in Jackson County. E. C. Hall Company, 
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sinilurly, pointing sut thot construction of this road 


Schrugy cyoressed alaself 
would mtaén thst other derts of the state would suffer. 


After further discussion Chairman Banfield concluded the conference 
by stating that the Commission cannot settle this matter today but will take 
it under advisement and will have a complete analysis made of the oroject. The 
Engineer was thereupon authorized and instructed to make 4 reconnaissance 
survey of the ovroposed roed and to render to the Commission an economic 
analysis of the project. It was mede clear to the delegation that the Commis- 
sion by authorizing the reconnaissance survey is making no commitment whatsoever 
at this time with rescect to construction; also, that whatever may be the Com- 
mission's decision, there is no possibility that funds will be available to 
finence the work until the present emergency is 4 thing of the vast. 


The Commission recessed for luncheon at 12:30 p.m. and reconvened at 
2:00 p.m. in the same room with the same persons present and oarticivating. 


Messrs. O. L. Hoffman and Mark L. Nelson, U. S. Army Engineers, came 
before the Commission regarding the development of recreational areas adjacent 
to reservoirs created by dams constructed under the suoervision of the U. S. 

War Department. Mr. Hoffman advised thet under the Flood Control Act recently 
passed by Congress the War Depertnent has considereble more authority with 
respect to the development of such areas, which can be handled either by the 

War Department itself or cooperatively with the states in which the reservoirs 
are located, or with private parties. He read aloud a sortion of Section 4 of 
the Act (Public 534-78th Congress, Chapter 665-2nd Session-H. R. 4485) relating 
thereto and mentioned three such projects now ready for development, viz: Fern 
Ridge Project near Eugene, Cottage Grove Project, and the Bonneville Project, 
ani advised that a number of other projects are contemplated for the future. 

He inquired as to the attitude of the State Highway Commission with respect to 
joining in the development, and asked the Commiesion to assist in the prepara- 
tion of a master plan of development which, he said, is the first thimg to be 
considered. Chsirman Banfield advised thet this is something with which the 
Commission is unfamiliar so will have to be given thorough study before a 
decision can be reached. He pointed out that the Commission will have to ascer- 
tain how much exvense is involved end whether or not such undertaking would 
interfere with the Commission's olans for development of other state parks. 

The Commission, he says, does not wish to incur additional obligations until it 
knows whether or mot they can be met. He added that the Commission might be 
favorable to the oroject as proposed but is not in a position to make a definite 
statement at this time. The Engineer and the Attorney were thereuoon instructed 
to analyze the oroject and resort back to the Commission as to its feasibility 


and probable cost to the state. 


A delegation from Eugene consisting of William Tugman, Chairman, City 
Planning Commission, ‘.»1.% rig deNutt, dayor of Eugene, illen Wheeler, Lane Cgunty 
Commissioner, and Frank Kenney, Realtor, came before the Commission and urged 
the acquisition of right of way for the orososed relocation of the Pacific 
Highway west of the City of Eugene. Mr. Tugmen headed the group. He advised 
that the district through which the new highwey is orojected is being built uo 


med 1945. 


239% 


that of Rogers Construction Company to be low,’ in view of which the 
contract for the Chemult-Beaver Marsh Rock Production Project has 
been awarded to Rogers Construction Company at their bid price of 
$18,727. 


"Fort Klamath-Lobert Rock Production Project on five state 
highweys in Klamath County. Rogers Construction Company, Dayton, 
Washington, submitted the low bid for this work in the amount of 
$24,800. J. N. & M. J, Conley, Portland, submitted the next low 
bid in the amount of $26,275. E. C. Hell Company, Portlend, sub- 
mitted the only other bid in the amount of $27,300. Each of these 
contractors stated that they would not accept the award of this 
contract unless also awarded the contract for the Chemult-Beaver 
Marsh Rock Production Project. The combination bid submitted by 
Rogers Construction Company wes low for both projects in view of 
which the Commission has awarded to the Rogers Construction 
Company the contract for the Fort Klamath-Lobert Rock Production 
Project at its bid price of $24,800. 


"frent-Salt Creek Falls Rock Production Project on the 
Willemette Highway in Lane County. Fisher Brothers, Oregon City, 
submitted the low bid for this work in the amount of $50,400. 

E, C, Hall Company, Portland, submitted the next low bid in the 
amount of $52,800. There were eight higher bidders. The Commis- 
sion has awarded the contract to Fisher Brothers, the low bidder, 
at their bid price of $50,400. 


"Reconstruct Duval Creek Bridge on the Willamette Highway in 
Lane County. Tom Lillebo, Reedsport, submitted the low bid in 
the amount of $7,005. Norris & Philpott, Portland, submitted the 
next low bid in the amount of $7,500. There were three higher 
bidders. The Commission has awarded the contract to the low bid- 
der, Tom Lillebo, at his bid price of $7,005. 


"Construction of concrete curbs and retaining wall on the 
Taft Section of the Oregon Coast Highway in Lincoln County. The 
low bid for this work was submitted by Edlefsen-Weygandt Company, 
Portland, in the emount of $5,437.50. Ocean Lake Sand & Gravel 
Company, Ocean Lake, submitted the next low bid in the amount of 
$6,008. There were two higher bidders. The Commission hes awarded 
this contract to the low bidder, Edlefsen-Weygandt Comoany «t 
their bid price of $5,427.59. : 


"Albany-Crabtree Corner Section of the Santiem Highway in 
Linn County. Warren Northwest, Inc., Portland, submitted the lo 
bid for this oroject in the amount of $72,796.25. The joint bid 
of J. C. Compton & E. C. Hall Comoany, McMinnville, in the amount 
of $73,266 was the second low bid received. There were four higher 
bidders. The Commission has awarded the contract to the low bidder, 
Warren Northwest, Inc., at their bid orice of $72,796.25. 
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Portland, submitted the low bid in the amount of $31,050. Guerin 
Brothers, San Francisco, submitted the next low bid in the amount 
of $31,200. T. W. Thomas, Portland, submitted the only other bid 
in the amount of $37,540. Each of these bidders qualified their 
bids by stating that they would not accept the award of this con- 
tract unless also awarded the contract for the Union Creek Rock 
Production Project. Guerin Brothers submitted the low combination 
bid for both orojects which the Commission has accepted. The con- 
tract for the Prosvect-Antelove Creek Rock Production Project there- 
fore has been awarded to Guerin Brothers on the basis of their com- 
bination bid. 


"Union Creek Rock Production Project on the Crater Leke and 
West Diamond Lake Highways in Jackson County. T. W. Thomas, Portland, 
submitted the low bid for this project in the amount of $27,990. He 
offered to make s lump sum reduction of $2,500 if awarded also the 
Prospect-Antelooe Creek Rock Production Project, but he stated that 
he would not accept either oroject elone. E. C. Hall Company, Port- 
land, submitted the second low bid in. the amount of $29,940. This 
contractor will not accept this oroject alone. Guerin Brothers, 
San Francisco, submitted the third low bid in the amount of $39, 336 
and offered to reduce the amount by ea lump sum of $750 if also 
awarded the Prospect-Antelove Creek Rock Production Project. They 
will not acceot either oroject alone. J. N. &M, J. Conley, Portland, 
submitted the only other bid in the amount of $38,700. The Commis- 
sion has awarded this contract to Guerin Brothers who submitted the 
low combination bid for both projects. 


“Widen Trail Bridge over Rogue River on the Crater Lake Highway 
in Jackson County. Norris & Philpott, Portland, submitted the low 
bid for this project in the amount of €18,532. Lindstrom Brothers, 
Portland, submitted the next low bid in the amount of $19,900. There 
were-three higher bidders. The Commission has awarded the contract 
to the low bidder, Norris & Philpott, at their bid price of $18,532. 


"Burns Rock Production Project on three state highways in 
Harney County. E. C. Hall Company, Portland, submitted the low bid 
for this oroject in the amount of $30,204. J. N. &M. J. Conley, 
Portland, submitted the next low bid in the amount of $30,557. There 
were five higher bidders. The Commission has awarded the contract 
to the low bidder, E. C. Hall Company et their bid price of $30,204. 


"Chemult-Beaver Marsh Rock Production Project on The Dalles- 
California and East Diamond Leke Highways in Klamath County. The low 
bid was submitted by Rogers Construction Comoany, Dayton, Washington, 
in the amount 2f $18,727. E. C. Hall Comoany, Portland, submitted 
the next low bid in the amount of $20,832. Both of these contractors 
stated thet they would not accept the award of this contract unless 
als> awarded the contract for the Fort Klamath-Lobert Rock Production 
Project. There were two higher bidders. Inspection of the bids 
received for the Fort <lomath-Lobert Rock Production Project reveals 
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County Road. He explained that certain vehicles are required by law to stop 
before crossing the railroad tracks, and a hazard is created when such 4 
vehicle is followed by one that is not required to stop, because there is no 
passing lane available. In order to avoid accidents occurring, he suggested 
the construction of an additional lane on the west side of the highway for 
southbound traffic, the cost of which he estimated would not exceed $5,000. 

He recommended the vroject from the traffic safety standpoint. The Commission 
approved the project by unanimous vote. 


The Attorney requested instructions concerning the Commission's 
claim against the Belyea Trucking Company, Los Angeles, for services rendered 
by the State Highway Department on December 29, 1944, in pulling some of the 
company's equipment 2ut 5f the ditch on Sun Mountain on The Dalles-Celifornia 
Highway in Klamath County, and towing the comoany's equipment over this moun- 
tain. He advised that the bill amounted to $127.69 but the company refuses to 
pay the full amount thereof without further explanation alleging that the 
charge is excessive. He pointed out that the high cost of verforming the 
service was due to the fact that the men were required to work considerably 
more than eight hours in clearing the highway for which it was necessary to 
pay them double time in confornity with legal requirements. It was his 
thought that the company should cay the full smount of the claim and so recom- 
mended, The Engircer concurred therein. The Attorney was instructed to give 
the company full facts with respect to this clain. 


The Engineer brought up for discussion the proposed imorovement of 
the Oregon Coast Highway south from Port Orford, Curry County. He recalled 
that the Commission at a previous meeting aporoved an exoenditure of $100,000 
in 1945 for the widening of certain points on this highway to permit move- 
ment of vehicle combinations sixty feet overall in length without encroachment 
in the opposing traffic lane. Included in the plan, he said, is certain 
widening work just south of Port Orford which is estimated to cost about 
$20,000. He questioned the advisability >f spending such sum because the road 
is not on permanent alignment end there are possibilities thet approval can be 
obtained from the War Production Board to construct a major project on perma- 
nent alignment from Port Orford to Rocky Creek, 2 distance of about three and 
one-half miles. He advised that prior to the time that the United States be- 
came involved in war with Japan, the Port Orford-Rocky Creek project had been 
approved by the Federal authorities for construction as « forest highway >ro- 
ject but the contract was not awarded because of the freezing of the Federal 
funds. However, © contract wes awarded for construction of a bridge over 
Hubbard Creek and this bridge was constructed by the contrector although it 
has not been used because of the lack of approaches thereto. Federal forest 
highway funds are available to finance the construction of this unit, he said, 
if the Wer Production Board will release them for immediate undertaking, end 
he suggested that an attempt should be made to obdtein such aporoval so as to 
secure a much needed improvement now rather than after the war is over and to 
avoid the expense of widening the present highway which will be of no value 
when the highway has been realigned, He edded that the work would be done as 
a forest highway project under the direction of the Public Rosds Administretion 
and pointed out that it is one of the orojects that were anproved by the Com- 
mission at a conference with representatives of the Public Roads Administretion 
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"Schmeer Road Junction Section of the Pacific Highway West in 
Multnomah County. Parker Schram Company, Portland, submitted the 
low bid for this work in the amount of $21,493. The next low bid 
was submitted by Porter W. Yett, Portland, in the amount of $21,738.50. 
There were six higher bidders. The Commission has awarded the con- 
tract to the low bidder, Parker Schram Company at their bid price of 
$21,493. 


"Maupin-Criterion Rock Production Project on The Dalles-California 
Highway in Wasco County. The low bid for this work was submitted by 
Fisher Brothers, Oregon City, in the amopnt of $15,175. The next low 
bid was submitted by E. C. Hall Company, Portland, in the amount of 
$15,825. There were seven higher bidders. The Commission has awarded 
the contract to the low bidder, Fisher Brothers, at their bid price 
of $15,175." 


Messrs. R. E. Steele, Secretary, Hood River Chamber of Commerce, and 
Luke Nichols, Member of the Hood River Port Commission, came before the Commis- 
sion at this time in regard to the rerouting of the Columbia River Highway through 
the Town of Hood River. Mr. Steele was spokesman. He advised that the people of 
Hood River are practically unanimous in favor of the proposed line which lies 
between the Union Pacific Railroad and the Columbia River, by-passing the city's 
business district. He presented a map prepared in the office of the State Highway 
Engineer showing the approximate location of such route, being alternate route 
"A", and asked the Commission to adopt such route as a permanent location for 
this highway. He pointed out that construction of the highway along such route 
will require considerable embankment with rock slope protection and suggested, 
rather than spend the money for such purpose that the Commission might be willing 
to join with the city and the Port Commission in constructing a retaining wall 
in the Columbia River in connection with the reclamation of about 119 acres of 
land, which the city plans to use as an airplane lending field and for industrial 
purposes. He explained that the Port Commission proposes to use dredged materials 
from the Columbia River to fill in back of the retaining wall which would elimi- 
nate the necessity to riprap the highway embankment slope and would save the state 
a considerable sum of money for slope protection. The Port Commission, he said, 
will pay all costs in excess of the estimated cost of the slope protection and 
will assume maintenance of the wall. Chairman Banfield stated that the Highway 
Commission might cooperate with the city in this matter to the extent of the 
savings thet would accrue by reason >f the elimination of the riprapoing and is 
willing to give the matter consideration, but is not in a position to take action 
until the city formally advises the Commission as to its preference with respect 
to the oroposed highwey alignment. The attitude of the Highway Commission, he 
said, is favorable for working this matter out if it is found feasible, but the 
Commission must know first which of the alternate highway routes is preferred by 
the oeople of Hood River. This concluded the conference. 


The Commission by unanimous vote sporoved the minutes of the Commission 
meeting held on January 22 and 23, 1945. 


The Engineer requested authority to widen the Pacific Highway for a 
short distance in the City of Roseburg where the highway crosses the Southern 
Pacific Comoany sour track at grade near the intersection with the North Umpqua 
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pertaining to the expenditure of Federal funds under the Postwar Highway con- 
struction Act of 1944. The Commission aposroved the request and euthorized vay- 
ment of his expenses out of the State Highway Fund subject to the concurrence 
by Governor Earl Snell, provided the expense is not paid by the Federal Govern- 
mente 

The Commission considered and signed agreements, etc., 4S follows: 


Field agreements with the U. S. Grazing Service covering protec- 
tion of Juniper Wayside Strips on state highways in the vicinity of 
Redmond and Bend. 


Modificetion of Project Agreement with the Public Roads Adminis- 
tration covering the Roseburg Access Road Project (DA-RM 85). 


Bargain and Sale Deed conveying unto the Bly Land Company 4 
timber strip lying adjacent to the Klamath Falls-Lakeview Highway in 
Lake County. This conveyance ig made in order to effect an exchange of 
state-owned land for nationel forest lands and the arrangement provides 
that the Bly Land Company will deed the forest lands to the state when 
the exchange has been consumated. 


Agreement with Ww. J. and Theresa H. Sweet providing for a ten- 
year lease of a stockpile site situate in Curry County. 


Extension of Lease with Harry C. Shelton covering prooerty 
formerly owned by the Fletcher 0il Company in Nyssa, Oregan. 


Agreement with G. E. McConnell covering rental of 2 house at 
Bonneville. 


Permit authorizing the Bonneville Power Administration to con- 
struct a power line over and across the Lower Columbia River Highway at 
Westport, Clatsoo County. 


Agreement with Arch Cape Lend Company disposing of the comnany's 
claim for damages resulting from a slide on the Oregon Cosst Highway 
near Arch Cape Tunnel. 


Agreement with U. S. Department of Interior, Bureau of Reclama- 
tion, granting to the State of Oregon the right to occupy portions of 
the Reclamation's Main Canal Right of Way near Klemeth Falls. 


Quitclaim deed conveying unto the U. S. of America 
of land situate adjacent to The Delles-Celifornie Highwey, Je 
County, formerly used as @ stockpile site. 


re 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:30 p.m. 


F 73. ra Less 


State Highway Engineer Cheirman / . 
Secretary Commissioner 


_ 


and the U, S. Forest Service on November 14, 1944, when a tentative orogram 

for forest highway funds was adopted. It appeared to the Commission that it 
would be advisable to secure this improvement as proposed whereupon the Engineer 
was authorized by the unanimous vote of the Commission to take such action as 
may be necessary to obtain the aporoval of the War Production Board. He was in- 
structed to request such eoproval through the people of Port Orford who are par- 
ticularly concerned. 


The Engineer requested authority to acquire additional land along the 
Pacific Highway West (U.S. 99%) through Cemp Adair in order to provide a right 
of way 100 feet wide through this section. He advised that the property is 
still owned by the Federal Government and in his estimation now would be the 
proper time to negotiate for the full width right of way before the property gets 
into private ownershin. He suggested that the Attorney be authorized to negotiate 
for the extra right of way. The Commission approved the suggestion by unanimous 
vote. 


The Commission discussed « letter from the Baker Historical Society re- 
questing permission to olent a tree on the Medical Springs Secondery Highwey at 
its junction with the Baker-Halfway Highway, to commemorate the "Lone Pine Tree" 
which was one of the original markers of the Old Oregon Trail, but which was 
destroyed in the year 1843. The Engineer advised that this matter was referred 
to the Memorials Committee of the Oregon Historical Society which points out 
that the location selected is a considerable distance from the voint where the 
original tree stood, and which considers that it would be logical and preferable 
to place the tree as near as possible to the original tree site with a marker 
erected on the highway pointing to the spot. Otherwise the public would be given 
en erroneous conception of the tree and the Old Oregon Trail. The Commission 
concurred in the viewpoint of the Memorials Committee and ordered that the Baker 
Historical Society be so informed, and thet the Society be also informed thet the 
Highway Commission will offer no objection to the placing of a marker on the 
highway pointing out the location of the tree. 


The Commission had under discussion the matter of permitting logging 
trucks that operate exclusively over privately owned roadways to cross state 
highways at grade without licensing their equipment or obtaining special carrier 
permits from the Public Utilities Commission. The Attorney advised that follow- 
ing previous discussion of this matter certain operators who are interested indi- 
cated a desire to clarify the law with respect to such operations and intended 
to have the 1945 Legislature pass on the matter. However, the bill was not pre- 
sented so no change in the law was effected. Under the circumstances, he said, 
the overations must be continued under existing laws which require the equipment 
to be licensed and the owner to obtain special carrier permits from the Public 
Utilities Commissioner under certain conditions. In view of the Attorney's 
report, the Commission authorized the granting of permits for direct crossings 
on thé highways provided the equirnent used in connection therewith is properly 
licensed in the State of Oregon and operates under proper P. U. C. permit. 
Otherwise, the requests for such orivileges are to be denied. 


The Engineer requested authority to attend an executive meeting of 
the Directors of the American Agsociation State Highway Officials in Washington, 
D. C., sometime during the month of +5 for dicceseion of indortant matters 
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OF 
VOLUME XxX 
MINUTES OF OREGON STATE HIGHWAY COMMISSION 
COVERING PERIOD 
FROM 
APRIL 1, 19h5 
TO 


SEPTEMBER 2), 1945 


OREGON STATE HIGHWAY COMMISSION 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner 
H. R..Chessman, Commissioner 


R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 


HEADQUARTERS AND GENERAL OFFICE OF DEPARTMENT 
LOCATED AT SALEM, OREGON 


Subject 


Real property. Resolution authorizing acquisition adopted. 

Quarries. Attorney advises Commissjon authorized to use its 
own discretion in permitting private use of state-owned 
quarries. - 

Real property. Conyeyance of tract of land situate at Davies 
overcrossing, Wolf Creek Hwy., to Mr. Lester Sell approved 
conditionally: 

Real property. Offer from Ernest Lyman to purchase state- 
owned land situete adjacent to Sams Valley Sec. Hwy. for 
sum of $50 approved. 

Washington County. Proposed connection between Tualatin 
Valley Hwy. and West Portland-Hubbard Hwy. Request of 
John C. Webb for location survey denied. 

Sale of borrow pit. Situate between Willamette & Calapooya 
Rivers near Albany. Sale authorized. Bids to be received. 

Sale of "down" timber. Salmon River Hwy., "VanDuzer Forest 
Corridor". Offer from Peter Murphy Co. accepted. 

Jackson County. Right of way. Tiller-Trail Hwy. One-half 

’ gere reservation by Assembly of God Church omitted in deed. 
Church now wants state deed. Decision deferred pending fur- 
ther investigation. 

Permit. Report of Attorney on application of Gold Beach 
Cooperative Utilities to maintain power pole line on Oregon 
Coast Hwy. between Eucher Creek and Ophir School. Overbuild- 
ing telephone ljne on east side of highway approved. 

Bids. Sale of MePherson service stetion buildings to 
Harry J. Lutz for $102.50 approved. 

Surveys. Surveys ordered by Engineer sine last meeting 
approved. 

Extension of time. Winter Brothers granted extension to 
May 15, 1945, to complete milling of timber along Wolf 
Creek Hwy. in Tillamook County. 

Extension of time. Harry I. Hamilton Co. granted extension to 
April 15, 1945, for construction of bridge over Deer Creek on 
Roseburg Access Road Project, Douglas County. (Contract 
#2699) 

Acceptance of contract completed. Contract #2699 with 
Harry I. Hamilton Co., for construction of bridge over Deer 
Creek on Roseburg Access Road Project, Douglas County. 
Resolution adopted. 

Equipment. Purchase of following equipment authorized: 

12 Dump Trucks, 5 Pick-up Trucks, 2 Asphalt Ccr Heaters, 
and 3 Large Type Patrol Graders with trade-in of five old 
pick-up trucks and three old solid tired patrol graders. 

Medford. Designation of Fourth Street as through highway for 
truck route authorized. Resolution adopted. 
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Date 
1945 
Apr.16 


Apr.17 


Subject 


Hood River County. Parks. Request from Mr. William H. Lichty, 
Hood River, to purchase 80 acres of state park property. Pro- 
posed use to be ascertained. 

Log Hauling. Violation committed by Mr. Walter DeBoer, Eugene. 
Permit to be cancelled. 

Employment Chinese Engineers. Engineer authorized to hire two 
engineers under certain conditions. 

Snow removal. Mt. Hood Highway south of Parkdale. $1,000 
authorized if funds cannot be obtained from Federal Government. 

Speed limit. South Yamhill River Bridge. Salmon River Highway 
near Valley Junction. Speed limit of fifteen miles per hour 
approved. 

Curry County. Oregon Coast Highway. Town of Gold Beach. Resolu- 
tion designating permanent route adopted. 

Medford. Riverside Street (US 99). Construction of concrete 
curb between 12th St. and Earhart St. authorized. 

Multnomah County. Portland. Request for widening pavement on 
Portland Boulevard between Union Avenue and Greeley Avenue 
denied. 

Marion County. North Santiam Highway between Gates and Detroit. 
Additional $300,000 state money for construction authorized. 

Minutes approved as follows: March 12 and 13, 1945. 

Meeting recessed at 12:00 m. for luncheon and reconvened at 2:00 
pm. 

Federal Aid Act of 1944. Following matters discussed: 

1. Adoption of a secondary federal aid highway system. Engin- 
eer presents plan. Plan adopted as basis of discussions 
with counties. Plan to be discussed with officials of As- 
sociation of Oregon Counties. 

2. Determination of Urban Areas. Plan adopted. 

3. Adoption of Interstate System of Highways. Old Oregon Trail 
designated as connection with Idaho. Decision re north 
and south connection deferred until following day. 

Bids received as follows for sale of real propertys 
Sale of land at Troutdale. 

Sale of land at Reedsport. 

Adoption of Interstate System of Highways. Klamath Falls Route 
and Pacific Highway route. Commissioner Schaupp presents ar- 
guments for selection of Klamath Falls Route. Decision defer- 
red until a later meeting. 

Klamath Falls. Sale of residence buildings postponed for two 
months. 

Curry County. Eviction of Mrs. Anna Barclay from Harris State 
Park. Attorney's suggestion to purchase building for $400 and 
sell it for $200 approved. State hereafter not to buy property 
encumbered in any way. 

Log hauling. Gilchrist Timber Co. truck hauling across US 97 
near town of Gilchrist. Attorney to join with company to se- 
cure decizic ory judgment re licensing equipment. 


12410 


12412 


12414 
12415 


Subject 


Farmers—Ylorkers Associstion, Clatskanie. Application for per- 
mission to fill in highway ditch along Lower Columbia River 
Hwy. denied. Use of "Buck rails" to be suggested to control 
traffic. 

Linn County. Pacific Hwy. South of "L" Street, Town of Halsey. 
Request of A. B. Caley for improvement of roadway approach 
to his service station denied. 

Benton County. Market Road .esignations by County Court ap- 
proved. ‘ 

Traffic light. City of Silverton. Request of city for instal- 
lation of flood light at R.R. crossing on Hillsboro-Silver- 
ton Sec. State Highway approved. 

Mailing list. Request of Bear Creek Orchards, Medford, to se- 
cure benefit of mailing list of Travel & Information Dept. 
denied. 

Unfinished business: 

Corvallis. Designation of one-way streets following war pend- 
ing. 

National Association of Travel Officials. No replies received. 

Baker. Construction of new highway between Bates and Baker. 
Survey to be made. 

War Department resevoirs. Matter still pending. 

Eugene. Pacific Hwy. Acquisition of r/w. No report. 

Hood River C. of C. & Hood River Port Commission. Construc- 
tion of retaining wall in Columbia River under investigation. 

Champoeg State Park. Under investigation. 

Swift Secondary Hwy. Request of Portland Union Stock Yards 
Co. and Swift & Co. for widening. Matter to be deleted 
from future agendas. 

Klamath Falls. Designation of one-way streets to be deleted 
in future agendas. 

Wheeler Cotinty. Town of Spray. Agreement re lease of property 
to R. E. Baxter, Spray, Ore. approved. 

Survey. Columbia River Hwy. at Troutdale. Survey approved. 
Resolution adopted. 

Douglas County. North Umpqua County Road. Discussion re desig- 
nation as Forest Highway and Federal Aid Secondary Highway. 
No action taken. 

State Tax Street Funds. Street improvement plans for Arling- 
ton, Barlow, Boardman, Chiloquin, Donald, Freewater, Glen- 
dale, Halsey, Nehalem, Paisley, Sublimity and Sumpter approved. 
Resolution adopted. 

Lan County. Eugene. Request of city to install sewer pipe 
line approved conditionally. 

Wasco County. Lease of land at west end of The Dalles—Celilo 
Canal to U. S. War Department approved conditionally. Agree- 
ment to be revised. 
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ee ee 


Subject 


Sidewalk construction at Halsey. Easement agreement with Wm. 
Patapoff signed. 

U. S. War Dept. Agreement terminating lease of Pilot Butte State 
Park signed. 

Douglas County. Reedsport. Vacation of certain streets for 
school purposes approved. 

Josephine County. Leasing of state property to U. S. Weather 
Bureau approved. Agreement signed. 

Claims of Van Hausen and Larsen for injuries received as result 
of opening of movable draw on interstate bridge between Port~ 
land and Vancouver. Suggested settlement approved. 

Right of way. Columbia River Hwy. Case of U. S. Government 
vs. State of Oregon. Stipulation waiving state'sclaim to 
compensation approved. 

Clatsop County. Claim of Mrs. Gertrude Maki arising out of con- 
struction of Astoria Naval Hospital Section of Nehaliwm Sec. 
Hwy. Proposed settlement approved. 

Josephine County. Sale of buildings near Wolk Creek on Pacific 
Hwy. Approved. 

Troutdale. Sale of land adjacent to Col. Riv. Hwy. Offer of 
Troutdale Vegetable Growers Cooperative Association to pur~ 
chase approved. 

Corvallis. Report on proposed establishment of one-way traffic 
streets. Decision deferred. 

Clackamas County. Secondary Highway designations requested by 
County Court. Request denied. 

County Court also requests painting of center stripe on Boones 
Ferry County road. Approved if county will pay costs. 

Salem Airport Committee inquires if state will maintain runways. 
Engineer authorized to do minimum amount of work at city 
expense. 

Sidewalk construction. Corvallis. Request from Corvallis Par- 
ent Teachers Association for sidewalk along R/W of Corvallis- 
Newport Hwy. Request denied. 

Surveys. List of surveys ordered since last meeting. Approved. 

Log-hauling. Engineer instructed to send each commissioner 
copies of letters sent to log haulers concerning improvements 
of loghaul routes. 

Extensions of time granted as follows: 

Charles Shannon & Son, Roseburg Timber Access Road Proj:2ct 
Skelton & Wiecks, Newport Rock Production Project. 
Chester T. Lackey, Juntura-Hope Section 

Contracts completed and accepted, as follows: 

Judkins Point Section Project, McNutt Bros. Contract #2582, 
Hermiston Rock Production Project, F. R. Hewett Co. #2712. 

Jackson County. Cgsey State Park. Attorney's report on con~ 
troversey with E. H. Lamport re refusal to vacate cottage. 

Equipment. Engineer requests authority to purchase four heavy 
duty power winches. Approved. 


Page Date 
1945 
12429 Apr.17 


12448 
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12450 May 14 
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12456 
12459 


Subject 


Claim. Mrs. Maki, Astoria. Arising out of construction of As- 
toria Naval Hospital Job. Investigation ordered. 

Multnomah County. Maintenance quarters at Multnomah. Lease from 
Mrs. Grant M. Miles signed. 

Postwar funds. Utilization. Plan presented and approved. 

Postwar construction. Program tentatively approved. (See resol- 
ution adopted May 29, 1945.) 

Meeting recessed at 12:00 noon for luncheon and reconvened at 
1:30 p.m. 

Postwar program. Publicizing program discussed. Engineer to 
prepare "Press Rele:se" containing list of selected projects 
in each county. 

Meeting date. May 14 and 15 set for next regular meeting. 

Surveys. Request of Engineer to submit list of surveys to 
P.R.A. for approval deferred. 

Bids received at morning session discussed. Reedsport property 
Sold to Svend Knudsen for $336.50. Offers for Troutdale prop- 
erty rejected. 

Salaries. No raises to be granted for the present. 

Josephine County. Gravel deposit. Settlement with C. J. Moser 
to lease property approved. 

Agreements, etc., signed as follows: 

City of Silverton. Maintenance of flood light over Hillsboro- 
Silverton Sec. Hwy. 

Spray. R. E. Baxter. Lease of property for highway construc- 
tion and maintenance purposes, 

Ore. Coast Hwy. Alsea Hwy. Agreement with City of Waldport 
re installation and mainte: ire of a flashing beacon. 

Multnomah County. Agreemen’ »ith Mrs. Grant M. Miles re lease 
of maintenance headquarter. site at Multnomah. 

Josephine County. Agreement .th C. J. Moser and wife re lease 
of gravel deposit. 

Columbia River Hwy. Troutdale-Dodson Sec. Agreement with 
Western Union Telegraph Co. disposing of company's claim 
for damages re construction. 

Eugene. Easement granting permission to install a sewer Pipe 
line across state-owned property. 

Jackson County. Ernest Lyman. Bargain and sale deed convey- 
ing 0.18 acre of land situate adjacent to Sams Valley Sec. 
Highway. 

Meeting adjourned at 3:45 p.m. 

Real property. Resolution authorizing acquisition adopted. 

Condemnation. Recommended offers for ten parcels on Wolf Creek 
Hwy. and for two parcels on Steiwer Hill-Albany Section of 
Pacific Hwy. East approved. Resolution authorizing condem- 
nation adopted. 

Survey Projects. Engineer requests authority to submit list to 

P.R.A. involving post-war construction. Action deferred. Re- 

solution to be prepared covering entire post-war matters. 
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12479 
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Subject 


Bids received on following projects: 

Hoffman Bridge Rock Production Project 

Paint Coos Bay Bridge at North Bend 

Widening Myrtle Point-Elbow Point and Cape Sebastien Sections 

Coyote Creek-Grave Creek Section 

Paint Yaquine Bay Bridge 

pero gga South Sentiam River near Sweet Home (County Pro- 
ject 

Inter-regional Highway. LDelegation. Oregon Pacific Hwy. Asso- 
ciation presents arguments for designation of Pacific Highway 
for connection between Oreg. and Calif. brief filed. Leci- 
sion deferred. 

Jackson County. Pacific Hwy. R/W, Plaza Sec. Ashland. C. L. 
Claycomb requests immediate settlement for remodeling garege 
necessitatea by proposed improvement. Refers to previous 
agreement. Attorney instructed to report at next meeting. 

Clackamas County. Delegetion. County Court et al. Request 
for designation as Seconaary Hwys. of certsin county roads 
account log hauling. Group told to file application with 
P. R. A. for Timber Access Road Funds. 

Clackamas County. Delegation. County Court. Request for 
painting of center stripe on Boones Ferry County Road grentec. 
County to pay costs. 

Ferry across Columbia River at The Dalles. Discussion with 
Mayor Geo. Stedelman. No action taken. 

Inter-regional Highway. Delegation from Klamath Falls ana 
vicinity urge routing of north and south inter-regional hwy. 
through Klamath Falls. Matter taken under advisement. 

Linn, Polk, Lincoln Counties. Corvallis-Newport Hwy. (US 20). 
Delegation requests early completion from Summit to Newport. 
Consideration to be given in Forest Highway program. 

Log Hauling. Walter DeBoer, loghauler, Eugene, requests rein- 
statement of loghaul permit, Granted conditionally. 

Awards. Chairman announces award of contracts. 

Gilliam & Sherman Counties. Wasco-Condon Sec. Hey. Delegation 
requests improvement of "Cottonwood Grade" Section. Advised 
project in Post Wer program. 

Agreements, etc., signed as follows: 

Easement Agreement with Williem Patapoff for construction of 
sidewalk at Halsey. 

Agreement with U. S. War Dept. terminating lease of Pilot 
Butte State Perk. 

Lease agreement with U. S. Weather Bureau covering property 
heretofore leased to Civil Aeronautics Aaministration in 
Josephine County. 

Petition to secure vecation of certain city streets in Keeas- 
port. 

Revised Agreement with U. S. Bureau of Indian affeirs cover- 
ing improvement of Sprague River Road in Klamath County. 


_ — 
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Subject 


Traffic Signals. Request of Mrs. Grace Clay for installation 
of traffic signals at intersection of N. E. 82nd Ave. and 
Prescott Street. Request denied. Matter to be handled as 
selective enforcement measure. 

Klamath County. Sprague River Co. Road in Klamath Indian Reser- 
vation. Revision of agreement approved and signed. 

Klamath County. Klamath Falls-Malin Highway. Changing of one 
word in Easement Agreement with Bureau of Reclamation approved. 

Health & Accident Insurance. Extension of priveleges of payroll 
reduction plan to cover monthly paid employes approved. 

Log Hauling. Policy re transportation of long logs and piling 
over state highways adopted. 

Emergency Transportation Permits. Time limit extended to July 1, 
1945. Attorney instructed to prepare resolution. 

Gift of engineering books by Mrs. Otto Schrader. Accepted with 
thanks. : 

Traffic Study. F. B. Crandall and J. Al Head authorized to go 
to Seattle to discuss problems with Wash. highway officials, 
Ferry approach in Astoria. Construction of ramp to parking area 

approved as a measure to relieve traffic congestion. 

State Tax Street Funds. Resolution adopted approving plans for 
Ashland, Corvallis, Gold Hill, Troutdale, Wheeler. 

State Tax Street Funds. Resolution adopted approving plans for 
Barlow, Monroe, Ontario, Sandy, Sodaville, Troutdale, Wasco. 

State Tax Street Funds. Expenditures by cities to be checked 

Meeting date. Date of next meeting set for May 29, 1945. 

Minutes of meeting held on April 16 and 17, 1945 approved. 

Douglas County. Tiller-Trail Hwy. Right of way. Request of 
Assembly of God Church for return of 4 acre of land deeded 
to state by mistake approved. 

National Association of Travel Officials. Question of taking 
membership referred to Advisory Committee on Travel Matters 
for decision. : 

Wasco County. Columbia River Hwy. at Celilo Canal. Agreement 
with U. S. War Dept. providing lease to U.S. A. of portion 
of R/W approved and signed. 

International Highway connection between Oregon and Idaho. Letter 
from Idaho Director of Highways re selection of route discussed. 
Engineer's recommendation approved, 

Lake County. Warner Secondary Hwy. Request of Archie Ede, Plush, 
to construct cattle guards across Warner Secondary Hwy. between 
Adel and Plush granted. Policy adopted. 

Secondary Federal Aid Hwy. system. Selection discussed. Outline 
presented by Engineer tentatively approved. County Courts 
to be consulted. 

Federal Aid Secondary Highway System. Delegation. Association 
of Oregon Counties re designation thereof. Committee to can- 
vas County Courts to explain details of selections. 
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Sale of real property. Offer of Cecil J. Burkhart to purchase 
property near Albany ecquired from Mr. Quattlebaum approved. 

Lease of reel property. Extension of lease time to Paul Mum- 
power covering use of State property adjacent to Columbie 
River Hwy. east of Troutdele approved. 

Rentel of real property. Resolution adopted allowing Northwest 
Marine Iron horks to use additional state-city owned land 
along Front Avenue, Portlend. 

Sale of real property situate adjacent to Pacific Hwy. north of 
Medford. Decision deferred pending study and recommendetion 
by Engineer. Policy adopted. 

Sale of abendoned gravel pit edjecent to Columbia River Hwy. in 
Umatilla County. Approved, deed signed. 

Real Property. Agreement with H.A. Dryer extending leese of 
state-owned property sdjecent to Upper Columbia River Hwy. 
between Tunnel Point and Bridel Veil approved and signed. 

Inter-regional hwy. connection between Oregon and Calif. discusse 
Statements by Commissioner Schaupp end Chairman Benfield. 

Motion adopted designeting U.S. 99 (Pacific Hwy.) as inter- 
regional highway between Oregon and Californie. 

Post War Program. Resolution edopted outlining Three Year Post 
War Program. : 

Cleim of Homer G. Johnson for extre compensetion arising out of 
Contract No. 2390 for Siletz-Toledo Section Project in Lincoln 
County. Denied. 

"Releese of Claim" against Mr. J.S. Maden for damage to bridge 
near Albany epproved and signed. 

Linn County. Sentiam Highway. Engineer reports cost to improve 
at Crebtree Corner as traffic safeguard. Expenditure approved. 

Test runs of truck tractor—semi trailer combinstions over cer- 
tain highweys. Engineer recommends denial. Recommendation 
approved. 

Klamath Falls. Request from City Plenning Commission that En- 
gineer be euthorized to make certain investigations of future 
highvey enc street projects in Kiamath Falls approved. 

Enterprise. Bridge repair. Expenditure of $300.00 to rebuild 
footbridge over Prairie Creek in Enterprise approved. 

Bids received st morning session discussed. Awerds ennounced 
publicly at 3:00 p.m. 

Log hauling. Reguletions recommended by Engineer for long logs 
and piling epproved and edopted. — 

Polk County. City of Monmouth. Request for widening of U.S. 
Highwey No. 99 W for distence of three blocks referred to En- 
gineer for report et next meeting. 

Clackamas County. Oswego Highwey. Request from City of lest 
Linn for oiling of shoulders denied. 

Multnomeh County. S.h. Berbur Blvd. Request of Roy A. Gage for 
improvement of Slaven Roed intersection discussed. Action de- 
ferred. Written report ordered. ; 


12480 


Revised Easement Agreement with U. S. Bureau of Reclamation 
for construction of Klamath Falls-Malin Hwy. in Klamath County. 

Lease granting U. S. War Dept. authority to use state-owned 
land at The Dalles—Celilo Canal. 

Agreements with Geo. B. Terhune, Howard J. Miller and Leona 
Miller recinding agreements dated 5/11/44, re sign restric- 
tions in Marion County. 

Contract with Lebeck and Son covering moving buildings in 


Agreement with H. T. Burns covering landscaping on Salmon River 


Modification of Agreement with Public Roads Administration 
covering snow removal on Mt. Hood Hwy. near Parkdale. 

Quitclaim Deed conveying 3.5 acres of land in Marion County 
to Arthur C. White. 

Permit authorizing A. F. Elkins to install tile drain across 
Pacific Hwy. West near Camp Adair. 

Agreement with Buzard-Burkhart Pine Co. 
of logs across R/¥ 
M. P. 142.60. 

Meeting adjourned at 4:00 p.m. 


covering truck hauling 
of Fremont Highway at approximately 
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12485 


12486 
12490 


Bids received on the following projects: 
Youngs Ranch-Brothers Rock Production Project 
Crater Lake-Fort Klamath Timber Access Road Project 
Root Creek-Siletz Section Project 
Jefferson Junction Overcrossing 
Bridges on Steiwer Hill-Albeny Section 
South Unit, Steiwer Hill-albany Section 
North Unit, Steiwer Hill-Albeny Section 
Columbia County. Delegation requests further improvement of Lower 
Request taken under advisement. 
Log Hauling. Cherles McCormick, O.M. Bagley, E.G. Whipple, pre- 
sent regarding Commission's new regulations covering transpor- 
Final action later. (See page 12504) 
Minutes of April 16 end 17, 1945, approved as corrected. 
Stete Perks Superintendent discussed following Perk Matters: 
Champoeg State Park - proposed development. 
Reconveyence to Hood River County portion of property deeded 
To be deeded back to County. 
Request of Arthur Schneider, Madras, to obtain cinders from 
Round Butte in the Cove Stste Park. 
Proposed Park edjacent to Pacific Hwy. 
. Proposed exchen 
Lane County. 
Gift of land at Bonneville. 


Progress report on Myrtle Tree Lane Development, 


Columbia River Hwy. 


tation of piling. 


to state for Park purposes. 


East north of Oregon City. 
ge of portion of Ben & Kay Doris State Park in 


Coos County. 


Real Property. Resolution authorizing acquisition adopted. 
Condemnetion. 


Resolution euthorizing condemnation adopted. 
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Subject 


Bids received on the following projects: 

North Powder-Davis Ranch County Road Section 
Carlton Timber Access Road Project No. DA-RM 95 (1) 

Real Property Resolution authorizing acquisition. Adopted. 

Deschutes County. Redmond. Delegation re routing of truck 
traffic on 7th St. Report ordered. 

Multnomah County. Portland. Delegation. Reauest for change 
in zone classification of tract of land at McLaughlin Blvd. 
and S.E. 8th St. Denied. 

Deschutes County. Delegation. Request of Brooks-Scanlon Lum- 
ber Co. to construct logging railroad across McKenzie Highway 
near Sisters. Report ordered. 

Lincoln County. Oregon Coast Highway. Ocean Lake. Delegation. 
Offer of A. C. Kirtsis to give right of way for proposed high- 
way improvement. Referred to Engr. and Chief Counsel to pre- 
pare agreement. ‘ 

Lincoln County. Oregon Coast Hwy., Nelscott. Delegation. Re- 
quest for curb and sidewalk construction. Curb construction 
approved conditionally. 

Minutes of meetings held on May 14 and 15 and on May 29, 1945, 
approved. 

Sale of land. Newberg. Offer of Fernwood Grange No. 770 to 
purchase small parcel of land accepted. 

Jackson County. Pacific Hwy., Ashland. Right of way settlement 
with H. L. Claycomb discussed. 

Washington County. Wolf Creek Hwy. Dist. Atty. authorized to 
move building from right of way. 

Polk County. Salem-Dayton Hwy. Acquisition of extre right of 
way through West Salem suggested. Action deferrec. 

Klamath County. Klameth Falls. Oral authority given Klamath 
Post No. 8, American Legion, to use state property as baseball 
practice field confirmed. 

Claim against Maurice R. Wootan, Portlend, for damaging retein- 
ing wall on Lower Columbia River Hwy. reduced to £100.00. 

Restoration fund. Chief Counsel instructed to consult State 
Board of Control. 

Parks. Casey Perk. Chief Counsel instructed to secure removal 
of privately-owned cabin of E. H. Lamport. 

Log hauling. Chief Counsel reports on conference with Supt. 
State Police re lew permitting leniency to log haulers. No 


action. 
Malheur County. I.0:N. Hey. U. S. Lene Office stipuletion re 


State's application for appropriation of Govt. lend approved, 

Lake « Deschutes Counties. Central Oregon Hwy. U. S. Land Of- 
fice stipulation re appropriation of Govt. lend approved. 

No Parking. Tillamook County. Oregon Coast Hny. Bey City. 
"No Parking" zone established. Kesolution edopted. 

No Parking. Tillemook County. Oregon Coast Hwy. Geribaldi. 
"No Parking" zone established. Resolution adopted. 


ee 
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12506 May 29 Curry County. Oregon Coast Hwy. Request of S.C. Burton for ex- 


12507 


12508 


12511 


tension of proposed improvement through Gold Beach deferred 
until next meeting. 

Yemhill County. Pacific Highwey West. Request of City of New- 
berg for widening of certain city streets discussed. Written 
report from Engineer ordered. 

Surveys. List of surveys ordered since last meeting presented. 
Approvec. esetting center line stekes and R/W stakes upon 
completion of construction project to be charged to engineer- 
ing or construction. 

Lincoln County. Oregon Coast Hwy. Siletz Bay-Newport Section. 
Securing of right of way options authorized. 

Extension of time. Request from Frank Watt Construction Co. for 
additional extension of time to complete bridges on Halsey- 
Harrisburg Section of Pacific Highway granted without penalty. 


- Acceptance of Contract. Resolution adopted eccenting Edlefsen- 


Weygandt Co. contrect for construction of curbs along Taft Sec- 

tion of Oregon Coast Hwy. ini incoin County. 

Logging road approach. Request from D.C. Littlepage, Cottage 
Grove, to construct logging road approach to Pacific Hwy. in 
Pass Creek Canyon approved. 

Treffic Signel. Request from Seaside Chamber of Commerce for 
installation of fleshing beacon over Oregon Coast Hwy. at 
Newanna Creek Bridge to be considered in 1946 budget. 

Portland Trection Co, Permit authorizing operation of electric 
trolley busses on certain streets in Portland terminated as 
unnecessery. Bond cancelled. 

Emergency Trensportetion Permits. fesolution adopted extending 
life of permits to July 1, 1947. 

Union Ave. Viaduct, Portlend. Requests from East Side Plating 
Works and The Peters Co., Portland, to remove sections of hand- 
rail on north approech to vieduct approved. 

Weighmesters. Engineer requests instructions reletive to ac- 
tivities under 1945 lew. Action deferred pending report from 
Chief Counsel. 

Chief Counsel reports lack of support from attorneys in Coos Co. 
in handling of overweight violations. Detailed report ordered. 

Agreements, etc. approved end signed, es follows: 

Bargein end Sele Deed conveying unto F.T. trightmen property 
situate adjecent to Steiwer Hill-Albeny Section of Pacific 
Hwy. East. 

Bargein en’ Sele Deed conveying unto Stephen A. Moore abandoned 
gravel pit situate edjacent to Columbia River Hwy. in Umatille 
County. 

Agreement with H.A. Dryer extending for one yeer leese of stete- 
owned property adjecent to Upper Columbie River Hwy. 

Releese of claim ageinst J.B. Meden for dameging wae on 
Pecific Hwy. East north of Albeny. 

Meeting Dete. Set for Mondey, July 9, 1945. 


Page 


12534 


12536 
12538 
12540 


12542 


12543 


12544 
12546 


Date 
1945 
July 9 


Subject 


Malheur County. I. 0. N. Hwy. Resolution from County Court 
agreeing to abandonment of portion.of old R/W approved. 
Resolution adopted. 

Linn County. Pacific Hwy. East (old route, Steiwer Hill- 
Albany Sec.). North section through Jefferson designated 
state secondary highway. Balance abandoned. Resolutions 
adopted. 

Permits. Additional field employes authorized to sign. Resol- 
ution adopted. 

Log hauling. Request of George French, Mapleton, to transport 
over Siuslaw Hwy., loads of logs weighing from 70,000 to 
80,000 lbs., denied. : 

Log hauling. Telephonic authority to reinstate log hauling per- 
mit of George H. Brown, Eugene, confirmed. 

Highway Research Correlation Service. Advisability of contri- 
buting funds to establish service discussed. Action deferred. 
Report ordered. 

Lincoln County. Siletz Secondary Hwy., Root Creek-Siletz Sec. 
Engineer's award of contract to E. C. Hall Co. on June 4, 1945, 

* confirmed. 

Curry County. Oregon Coast Hwy., Gold Beach Sec. Request for 
extension of proposed improvement to pass school denied. Tak- 
ing of options for R/W authorized. 

Benton County. Corvallis. Cost to improve streets in connec- 
tion with establishment of one-way traffic plan. Report ordere 

Yamhill County. Hillsboro-Silverton Secondary Hwy. Newberg. 
Widening of streets along route requested. Report ordered. 

Baker County. Designation of state highway between Bates and 
Baker to accomodate log haulers requested. Report ordered. 

Multnomah County. U. S. 99W (S.W. Barbur Blvd.). Improvement 
of Slaven Road intersection requested. Report ordered. 

Columbia County. Columbia River Hwy. Reconstruction between 
completed section and Astoria requested. F. vcort ordered. 

Surveys. Engineer reported completed surveys &#s follows: 

The Dalles—California Hwy., Chemult-Chiloquin Section 
Oregon Coast Hwy., Tillamook-Pleasant Valley Section 
Dallas-Coast Secondary Hwy., Salt Creek-Dolph Corner Section 
Fulton Canyon Secondary Hwy., Fulton Canyon Section 
Tiller-Trail Secondary Huy., Milo-Tiller Section 
Surveys for Chemult-Chiloquin, Fulton Canyon and Milo-Tiller 
Sections approved, balance deferred. Resolution adopted. 

Extensions of time granted, as follows: 

McEwen and Wilson; Elsie-Sunset Camp-Vernonia Rock Production 
Project 

Rogers Construction Co.; Oregon City-Molalla-Eagle Creek Rock 
Production Project 

J. S. Risley; Kernville-Euchre Mountain Section of the Siletz 
Secondary Hwy. 


é 
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Subject 


12526 July 9 Contributions from Counties for state highway construction 
1917-1944. Engineer's report. 

Claim for damage caused by leaking oil in Bend. Estimated cost 
to clean up debris $250. To be paid 50-50,city and state. 

John Day-Burns Hwy. Oregon and Northwestern R. R. Oo. Request 
for permission to construct and operate overhead conveyor over 
Hwy. approved. 

12527 Bids received in Salem for following projects reviewed: 
Sale of Wild Hay in Shore Acres Park ~ June 20, 1945 
Sale of Tract of Land in Cottage Grove - June 27, 1945 
Offer of high bidder for hay and land accepted. 
Sale of Buildings North of Harrisburg - June 27, 1945. 
Private sale of building at Harrisburg authorized. 

Yamhill County. U.S. 99W. Monmouth. Request for widening for 
three blocks. To be considered in formulation of 1946 better- 
ment budget. 

Park. Champoeg Park. Engineer's report on high water record of 
Willamette River. Engineer and Park Superintendent to consult 
with Oregon Historical Society re development. 

12528 Hood River. Request for state aid in construction of aircraft 
landing field and industrial area. No definite action taken. 

Linn County. lbany-Lyons Secondary Hwy. U.S. War Department. 
Request for state assistance in construction of revetment in 
South Santiam River. $30,000 expenditure authorized. 

12529 Linn County. Albany-Lyons Secondary Hwy. Oiling of unoiled 
section requested. Approved as post war project. 

Assignment of Contract. McEwen and Wilson request for authority to 
assign their interest in Contract No. .°707, Elsie-Sunset Camp- 
Vernonia Rock Production Project, to Skelton and Wiecks ap- 
proved and resolution adopted. 


12530 Borden Milk Co., Eugene. Request to use water from State Hwy. 
Dept-'s artificiel leke near Eugene. Matter held in abeyance. 
12531 Bids received at morning session discussed. 


Engineer authorized to construct North Powder-Davis Ranch Tim- 
ber Access Road with state forces if P.R.A. approves. Actual 


cost to be reported. 
Budget. Travel and Information Dept. Advisory Committee appeared 


re budget for 1945. Revised budget approved. 


12532 Wasco County. The Dalles. Delegation. Proposed bridge across 
Columbia River discussed. 

12533 Log hauling. Buzard-Burkhart Pine Co., Lakeview, request to op- 
erate logging trucks across Fremont Hwy. near Lakeview approved 
conditionally. 

12534 Linn County. Pacific Hwy. East. Letter from S.P. Co. re construc- 


tion of ramp and steps. Cooperation offered by former Highway 
Commission confirmed. 
Parks. Camas Gorge State Park. Closure to hunting requested by 
Pendleton Fish and Game Club. Referred to State Game Commission. 
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Page Date 
1945 
12550 July 9 


12551 Aug.30 


12552 


12559 


12560 


12561 


12562 


12580 
12586 


12587 


Subject 


Agreement with U. S. Wer Department re construction of a re- 
vetment in the South Santiam River at Sanderson Bridge, 
Linn County. 

Next meeting date set for August 13, 1945. (Later chenged to 
August 30.) 

Bids received as follows for highway construction: 

Hall Lake Drainage Change Project 

Bear Canyon-State Line Section 

West Side Klamath Lake Timber Access Road Project 

Nelscott Section 

Toll Creek-Snow Creek Section 

Forest Highways. Projects for first postwar yéar discussed 
with W. H. Lynch. Letter to Chief, Forest Service, 
Commissioner of Public Roads, Washington, D. C., recom- 
mending program, signed. 

Right of way. Pacific Hwy., Ashland. Settlement with 
H. L. Claycomb approved on basis of original agreement. 

Postwar projects. Partial schedule of contract lettings 
approved. 

Curry County. Oregon Coast Hwy., Port Orford. Delegation. 
State to construct curbs if city will construct side- 
walks; survey authorized. 

Lincoln County, Oregon Coast Hwy., Oceanlake. Delegation. 
Extension of proposed improvement requested. Approved 
conditionally. Survey authorized. 

Multnomah County. Oswego Hwy., Oswego. Delegation. Im- 
provement te remedy drainage problem discussed. Engi- 
neer to investigate and report. 

Real property. Resolution adopted authorizing acquisition. 

Condemnation. Oregon Coast Hwy. Delake-Waldport. Offers 
approved; resolution adopted. 

Real property. Purchase of land from Jaunita Starr for 
$13,125 confirmed. 

Real property. Umatilla County. Deeding of land to Geo. 
A. Kendler et ux confirmed. 

Klamath County. Klamath Falls-Lakeview Hwy. Request for 
fencing of property acquired by J. O'Neil denied. 

Sale of land. Linn Sounty. Albany. Bids to be received 
in Salem Sept. 17. 

Lease of land. Troutdale. Lessee, Paul Mumpower to be 
ordered to vacate state premises. 

Sale of builaings. Klamath Falls. Bids to be received in 
Portland. 

Bridle paths and trails. State hwys. near Garden Home. 
Delegation. Construction requested by Portland Hunt Club. 
Engineer to investigate. 

Memorial to Veterans World War II. Delegation. National 
Exchange Club of Portland. Request approval of site along 
Harbor Drive. Referred to Portland City Parks Dept. 

Real property. Maintenmce site. Tiller-Trail Sec. Hwy. 
Purchase of 6 acres for $1,200 authorized if essential. 


Page Date Subject 
1945 
12546 July 9 Newport, Kern & Kibbe; Nimrod-Alder Springs Rock Production 
Project 

Porter W. Yett; Halsey-Harrisburg Section of Pacific Hwy. Eat 

Vernie Jarl; Rock Production Project on Sandy-Government Camp 
Section of Mt. Hood Hwy. 

Rogers Construction.; Rock Production Project on Silverton- 
Silver Creek Falls Section of Silver Creek Falls Secondary Hw, 

12548 Contracts completed and accepted as follows: 

J. S. Risley; contract #2666, regrading, ‘surfacing and rock 
production on Kernville-Euchre Mountain Section of Siletz 
Secondary Hwy. 

Chas. Shannon & Son; contract #2700, Roseburg Access Road Pro- 
ject 

Rogers Construction Co., contract #2702, surfacing and oiling 
Clatskanie Army Works Access Road 

M. C. Lininger & Sons; contract #2705, rock production and 
resurfacing on Union Section of Old Oregon Trail, Medical 
Springs and Cove Hwys. 

Clifford A, Dunn; contract #2713, grading and bituminous mac- 
adam surfacing on Alameda-City Limits (Klamath Falls) Section 
of Marine Barracks Access Road 

Fisher Bros; contract #2728, furnishing crushed rock in stock- 
piles on Meupin-Criterion Section of The Dalles-California 


Hyy. 
42549 Traffic control lights. Miles Grossing. Request for installa- 
tion of lights. Report ordered. 

Sign. Grents Pass. A. E. Voorhies* request to maintain illuminat 
sign over highwey at Grants Pass City Park. Report ordered. 
Bridge over Willamette River at Independence. Delegation. Sen. 

Dean H. Walker and R, M. Walker, Independence, urge constructio 

and offer County cooperation. Decision deferred pending Engi- 

neer's investigation and report. 

Agreements, etc,, signed, as follows: 

Project agreement with Public Roads Administration re Fourth 
Partial Program, Post War Survey Projects. 

Stipulation with U.S. Department of Interior re lease of public 
lands. 

Agreement with Vernon Turner, Gold Beach, re grazing of sheep 
in Cape Sebastian Stete Perk, Curry County. 

Agreement with Buzard-Burkhart Pine Co., re truck hauling of 
logs across Fremont Hwy., north of Lakeview. 

12550 Agreement with Paul Mumpower for rental of state-owned property 

at Troutdsle. 

Agreement with Yamhill County re the financing of the Carlton 
Timber gccess Road. 

Agreement with Yamhill County re the maintenance of the Carlton 
Timber Access Road. 

Rental agreement with H. V. Solbeck for the lease of certain 
state-owned property north of the Eugene overcrossing. 


Page Date Subject 
1945 


12595 Aug 30 Deschutes County. McKenzie Hwy. Proposed logging railroad grade 
crossing. Chief Counsel and Engineer authorized to interpose 
objections at hearing before P. U. C. 

12596 Polk County. Pacifit Hwy West. Proposed extension from Mon- 
mouth to Rickreall discussed. To de considered in Second 
Postwar Program. 

Pacific Hwy W. Portland. Slavin Road. Intersection. Cost re- 
a to eliminate hazard. Improvement to be undertaken in 
1946. 

Coos County. Enegren Ferry. Contract with Brunnell Bros. to 
be extended 6 months. Bids for new ferry service authorized. 

Klamath County. Chelsea. Repair of S. P. R. R. Spur to state 

12597 asphalt storage tank discussed. Approved subject to agreement 
with Baker Bros., co-users. 

Jackson County. Medford. 10th St. Designated truck route; 

12598 resolution adopted. 

12600 Baker County. North Powder-Davis Ranch Accoss Road Proj. Re- 
port on cost to construct, approved. 

Clackamas County. Canby. Repair of strects damaged by log - 
hauling traffic discussed. Action deferred pending report on 
other cities in same category. 

Klamath County. Klamath Falls. Intersection of S. 6th St. and 
Washburn Way. Engineer recommends change of plans as suggest- 
ed by Alfred D. Collier. Counsel to acertain if change is 
objectionable to Auto Wrecking Co. 

Tillamook County. Wilson River Hwy. Randall's Corner. Tempor- 
ary improvement to eliminate dangerous condition to be con- 
sidered in 1946 minor betterment budget. 

12601 Washington County. Forest Grove. Improvement of two street 
intersections discussed. ingineer to ascertain attitude of 
city and report. 

Highway Research Correlation Service, function of Highway Re- 
search Boerd. Expenditures of $1275 authorized as trial prop- 
osition,. 

Josephine County. Grants Pass. A. E. Voorhies. Neon sign and 
waintenance of sign over hwy. authorized if Voorhies assumes 
all liability. 

12602 State FishGom. and State Game Com. Agreement re removal of 
dobris in Wilson River and tributaries approved. 

Advertising signs. Drain. Chief Counsel instructed to secure 
removal of signs extending over state hwys. 

Bids. Results of bids recoived in Salem August 20 for sale of 
land and scrap material reported. Sales confirmed. 


12603 Rock Production Projects for 1946 performance. Contracting 
authorized. 
12604 Yemhill County. Carlton Timber Access Road. Rejection of all 


bids recoived confirmed. 
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12587 Aug 30 Access, right of. Chief Counsel authorized to purchase along 
certain highways. 

12588 Meeting recessed at 12:00 noon for luncheon and reconvened at 
2:00 p.m. 

City Street improvements. Delegation. League of Oregon Cities 
requests state aid in maintaining streets damaged by heavy 

12569 traffic. Engineer to investigate and report. 

Bids received at morning session discussed. 
Awards of contracts. Chairman Banfield announces awards. 

12590 Salem Long Range Planning Commission. Delegation. Information 
re plans for future highway developments requested. Engineer 
to investigate and report. 

12592 Wages. F. V. Stewart, Ore. State Employes Assoc. Increase for 
Highway Dept. employes discussed. Engineer to furnish inforn- 
ation for study. 

Wages. Increae for contract labor authorized. 

Salaries. Blanket increase for Legal Dept. Employes discussed. 
Action deferred. 

Salaries. Increase for Hwy Dept. Employes receiving less than 
$300 per month discussed. Action deferrex. 

Parks.Delegation. Inspection trip. Invitation ‘o accompany Re- 

12593 creational Res. Com. of Portland C. of C. Parks Supt. to re- 
present Commission. 

Parks. Reports by Parks Supt. as follows: 

Juniper wayside strips. Deschutes Co. The Dalles-Dalifornia 
Hwy. Acquisition authorized. 

Klamath County. The Dalles-Calif. Hwy., Williamson River- 
Spring Creek Junction. Acquisition of site for proposed 
park discussed. Parks Supt. to contact A. D, Collier, K. F. 

Wayside strips. Bly Mt. Sec. of Klamath Falls-Lakeview Hwy. 
Negotiations authorized. 

Ecola State Park. Sale of down timber. Taking of bids author- 
ized. 

12594 Silver Creek Falls State Park. Sale of concession privileges. 
Taking of bids authorized. 
Right of way. Salem-Silverton Sec. Hwy. Property owned by Mrs. 

B. L. Beal. Acquisition authorized. 

Interstate Bridge. Pacific Highway. Portland-Vancouver. Taking 
of bids for repair authorized. 
Ocean beaches. Commission's authority in re thereto discussed. 

Chief Counsel to report in detail. 

Permit. Salem-Dayton Sec. Hwy and Pacific Hwy. Salem Electric 

Co. Controversy re pole line construction on state hwy. rights 

12595 of way discussed. Conference with interested groups ordered. 
Clatsop County. Oregon Coast Hwy. Seaside. Delegation. Tide 
box condition discussed. Engineer to investigate. 
Astoria-Columbia River Bridge Com. Request for use of services 
of Commission's Chief Counsel granted. 


Page Date 
TLS 
12619 Aug.31 


12621 


12622 


12623 


1262h 


Subject 


Traffic line lacquer. Purchase of 13,000 gallons approved. 
Equipment. Black & Decker Loadometers. Purchase of one set 
approved. 
Tillamook County. Oregon Coast Hwy. Rockaway. “Bus stop" 
area designated. Resolution adooted. 
marion County. Silver Creek Falls Sec. State Hwy. Silverton. 
"No parking" area designated. Resolution to be adopted at 
next meeting. 
Portland. N.E. Lombard & N.E. 10th Ave. Zone change. Request 
for approval of zone change denied. 
Portland. S.E. 8th Ave. & McLoughlin Blvd. Zone change. Re- 
quest for approval of zone change denied. Lert with city to 
decide. 
Future policy re zone changes established. 
Lane County. Oregon Coast Hwy. Cape (Berry Creek) Suarry. 
Martin Petersen. Request to purchase overburden material 
granted. 
Malheur County. I.0.N. Hwy. County resolution accepting juris- 
diction over old route approved. 
Log hauling. Reinstatement of Art Johnston permit confirmed. 
Log hauling. Von Baldridge. Cancellation of permit confirmed. 
Log hauling. E. K. ood Lumber Co. Cancellation of permit 
ordered. 
Permit. Oversize movements. Pre-war rules and regulations re- 
stored. 
Richard Rosecrans granted perttission to attend research meeting 
in Seattle at state expense August 26-28. 
Nat. Com. on Revision of Manual of Uniform Traffic Control De- 
vices. Bruce Crandall authorized to attend meeting in 
Chicago August 2-l at state expense. 
Unfinished business discussed as follows: 
Deschutes County. Redmond. Improvement of 7th St. as a 
truck route. Engineer to report. 
Killsboro-Silverton Sec. State Hwy. Newberg. Improvement of 
certain city streets requested. Request denied. 
S3enton County. US99W, Corvallis. Improvement of certain 
city streets. Action deferred. 
Columbia County. Lower Columbia River Hwy. Little Jack Falls. 
Improvement of this section discussed. Action deferred. 
Champoeg State Park. Improvement as requested by Parks Supt. 
approved. Balance of 1945 funds approved for 196 expendi- 
ture. 
Jackson County. Casey State Yark. Removal of privately-owned 
cabin. Action deferred. 
Baker and Grant Counties. New state sec. hwy. between Bates 
and Baker requested. Action deferred pending Engineer's 
report. 
Marion and Polk Counties. Independence. Bridge across 
Willamette River approved if counties will pay 50% of cost. 


Page Date 
19h5 


Sub ject 


12604 Aug 30 Clackemas County. Molalla. Hart Avenue. Request for improvement 


discussed. Action deferred pending statewide investigation by 

Engineer. 

Warning signal. Jofferson Junction Overcrossing. Installation 
of warning signal to protect contractors employes authorized. 

Hood River County. Hood River Sec. Hwy. Hood River. Requost for 
sidewalk construction between 12th and 13th Sts. denied. 

Lane County. Territori1l Sec. Hwy. Request of Crow Grange for 
improvement between . snroe and Anlauf. No action. 

Sherar's Bridge Sec. Hwy. Sherman, Wasco and Gilliam Counties. 
Improvement of Shorar's Bridge Sec. Hwy, requested. Included in 
second postwar year progran. ~ 

Surveys. Roport on surveys completed approved. Resolution 
adopted. 

Extensions of time granted as follows: 

Rogers Constr. Co., Oregon City-Molalla-Eagle Creek Rock Prod. 
Proj. on Cascade and Woodburn-Sandy Sec. Hwy.(Contract No. 
2715) 

Guorin Bros., Prospect-Antelope Crook Rock Prod. Proj. on 
Crater Lake Hwy. (Contract No. 2717) 


T. W. Thomas, Youngs Ranch-Brothers Sec. of Central.Ore. Hwy. 
(Contract No. 2734) 
Norris & Philpot., Trail Creek Bridge over Rogue River on 
Crater Lake Hwy. (Contract No. 2719) 
Warren Northwest, Inc., Albany-Crabtree Corner Sec. of Santian 
Hwy. (Contract No. 2726) 
Contracts completed and accepted as follows: 
Halsey-Harrisburg Sec., Porter W. Yett(No. 2686) 
Foster-Canyon Creek Sec., E. C. Hall Co. (No. 2694) 
Clatskanie Sec., Rogers Constr. Co. (Nq 2701) 
Rockaway Culvert, Dolan Constr. Co. (No. 2703) 
Sandy-Government Camp Sec., Vernie Jarl, (No. 2706) 
Shutler-Condon Sec., Oscar Joelson (Wo. 2708) 
Silverton-Silver Creek Sec., Rogers Constr. Co. (No. 2716) 
Schmeer Road Junction Sec., Parker-Schram Co. (No. 2727) 
Meeting adjourned at 5:00 p.m. to reconvene at 9:00 a.m. Aug. 31. 


Aur 31 Inter-American Hwy. Training Program. Continuance of program in 


1946 approved. 

Jackson County. Little Butte Sec. State Hwy. Werning sign. 
Posting of signs ordered; resolution adopted. 

State Tax Strcet Funds. Plans for certain cities and towns 
approved. Resolutions adopted. 

Klamath County. U. S. 97. Designation as U. S. 99 Alternate re- 
quested. Am. Asgoc.of State Hwy. Officials had jurisdiction 
over such designation. Action deferred. 

Klamath County. Oregon State Route No. 39. Change in dosigna- 
tion from Primary Fod. Aid Hwy. to Secondary Fed. Aid Hwy. 
Approved. 


Date 
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12629 Sept.2h Park mattersy (Cont-) 


12630 


12631 


12633 


12634 


12638 


12639 


1260 


Darby Park. Acceptance of gift by Multnomah County deferred 
pending results of negotiations to acquire three privately- 
owned lots in same subdivision 

Champoeg State Park. Lease of farm land to H. Zorn for one 
year authorized. 

American Pioneer Trails Assoc, Rey Perry. Request for state 
aid in construction of monument at St.Helens granted. 

Lane County. McKenzie Hwy. Springfield. Request of city for 
filling in of drainage ditches to be considered in 1946 
budget. . 

Columbia County. Maintenance building at St. Helens. Construc- 
tion authorized. Bids to be received at next meeting. 

Timberline Lodge Road. Snow removal. Inquiry from Regional 
Forester if state will perform work on reimbursable basis. 
Action deferred. ‘ 

Wasco County, The Dalles. Delegation urges construction of 
interstate bridge across Columbia River. Engine-r to ascer- 
tain attitude of Washington highway officials. 

Clatsop County. Astoria. Delegafion requests establishment of 
publicly-owned ferry service across Columbia River. Engineer 
and Chief Counsel to make investigation and report. 

Clatsop County. Astoria. Request of Irvan Rambeau to purchase 
property between 8th and 9th Sts, and on lyth St. Investiga- 
tion ordered and property to be deeded back to city for dis- 
posal if not needed for highway. 

Parks. Ecola State Park. Delegation representing Angora Club 
urges acquisition of Tillamook Head as addition to this park. 
Negotiations authorized. 

Real property. Resolution authorizing acquisition adopted. 

Deschutes County. O'Neil State Sec. Hwy, Delegation represent- 
ing Terrebonne Grange requests improvement. To be considered 
in 1946 minor betterment budget. 

Umatilla County. Boardman-Stanfield Hwy. Offer of L. A. 
McClintock to purchase "Duck Lake" tract for $3,100 accepted. 

Malheur County. Nyssa. Leasing of former Fletcher Oil Ca pro- 
perty discussed. Decision deferred. Chief Counsel to renort 
on rental rate. 

Multnomah County. Front avenue. Portland, Sale of buildings 
authorized. Tenants to be notified to vacate. 

Curry County. Port Urford. Sale of Knapp Hotel building. 

Chief Counsel to report. 

Klamath County. Klamath Falls. Sale of houses authorized. 

Mecting. recessea at 12300 noon to reconvene at 2:00 p.m 

Lane County. Siusalw Hwy. Delegation requests improvement over 
summit of Coast Range. To be considered when funds are 
available. Engineer to work up project. 


Page 
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1262, Aug.31 Unfinished business discussed as follows: (Cont.) 


Oregon Coast Hwy. Miles Crossing. Traffic signals denied. 
Warning signs to be erected. | 
Umatilla County. Old Oregon Trail. Pendleton. West Court Street. 
Request for widening discussed. Engineer to report. 
Meeting date. September 2h set for next regular meeting. 
Agreements, etc. signed as follows: 
Robert Fromm. Agreement covering pasturing of sheep in 
Humbug Mountain State Park. 
Melissa Purkerson. Agreement covering rental of state-owned 
property, Junction City. 
Sam Roberts. Agreement covering rental of stat2-owned vro- 
perty, olf Creek Hwy., North Plains. 
P.R.A. Project agreement covering Steiwer Hill-Albany project. 
P.R.A. Progcct agreement covering North Powder-Davis Ranch 
access road. 
Bargain and sale deed to Fortner-Walter Realty Co. Parcel 
of land in vortland (Kenton). 
Bargain and sale deed to Clarence Dutcher et ux. Land in 
Yamhill County. 
Bargain and sale deed to Edith Eschle et vir. Property in 
Klamafh Falls. 
Application for right of way across Government property for 
Cape Arago Sec. Hwy., Coos County. 
H. L. Kuhl. Rental agreement covering rental of store and 
residence, Lincoln County. 
Joseph Bucher, et ux. Agreement re cattle pass at railroad 
crossing on property acquired from Jaunita Starr. 
Meeting adjourned at 10:45 a.m. 


12626 Septs2h Bids received on following projects and ferry service: 


12627 


12628 


12629 


Construct maintenance building at Suntex Junction 

Greenleaf Creek-Long Tom River Rock Prod. Proj. 

Vale Rock Production Project 

La Grande Rock Production Project 

Fossil-Service Creek Rock Production Project 

Ferry service across Coos River at Enegren Crossing 

Park matters: Parks Supt. reports on following: 

Ecola State Paak. Purchase of Tillamook Head to complete this 
park considered. Chief Counsel authorized to negotiate 
options. 

Short Sand Beach State ‘ark. Acquisition of additional 42.22 
acres belonging to Collins Estate discussed. Negotiations 
authorized. 

Wallowa Lake. Investigation to ascertain probable cost to 
acquire proposed park at south end of lake authorized. 

The Cove State Park. Reoort on fire loss. Chief Counsel to 
report attitude of Board of Control re restoration of 


building. 


Page Date Subject 
ToS 


: 12650 Sept.2h Polk and Benton Counties. Pacific Hwy. W. Naval Hospital. 
12652 ‘Speed limit of 35 miles per hour established. Resolution 
adopted. 
Marion County. Silver Creek Falls Hwy. Silverton, "No park- 
ing" zone established on Water Street. Resolution adopted. 
12653 Lane County. Richardson-Eugene Sec. Hwy. Designation as 
through highway discussed. Action deferred. Engineer to 
contact county court. 
Clackamas County. Woodubrn-Sandy Sec. Hwy. Designated as 
through highway. Resolution adopted. 
12654 Log hauling. Permit of E. K. Wood Lumber Co. reinstated, 
Permits. Granting of emergency warbime permits authorized 
continued until July 1, 1947. 
Permits. J. R. Frumm. Request for modification of Commission's 
12655 order of May 29, 1945, re granting of overlength log-hauling 
permits discussed. Action deferred. 
State Tax Street Funds. Plans for certain cities and towns 
approved. Resolution adopted. 
12657 Port of Alsea. Request to construct wharf and dock across state- 
owned property at Waldport granted. 
Oregon Coast Assoc. Invitation to attend convention in Gear- 
hart Oct. 23. Commissioner Chessman bo represent Commission. 
American Assoc. of State Highway Officials. Engineer authorized 
to attend Executive Committee meetings at state expense. 
Harney and Malheur Counties. Princeton-Rome Sec. State Hwy. 
12658 Gunnery range. Army Air Corps to be requested to discontinue 
such use. 
Advertising signs on or over state highways within cities. 
Chief Counsel advises Commissior has authority to regulate. 
Policy to be adopted at next meeting. 
Meeting dates. Associated General Contractors request for 
12659 change in meeting dates denied but bids to be opened at 
2:00 p.m. on Mondays. F 
Deschutes County. Redmond. Engineer's report on request for 
improvement of 7th Street as truck route tabled. 
Benton County. Corvallis. Request for improvement of certain 
city streets. Action deferred. 
Columbia County. Columbia River Hwy. Engineer's rewrt on re- 
quest for improvement. Action deferred until monies available. 
Parks. Jackson County. Casey State Park. Inspection of pri- 
vately-owned cabin arranged. 
12660 Baker and Grant Counties. Request for designation of new 
state sec. hwy. between Bates and Baker. Engineer to rcport. 
Marion and Polk Counties. Bridge over Willamette River at 
Independence. Engineer reports counties considering Com- 
mission's proposal. 
Multnomah County. Oswego Hwy. Improvement of hwy. through 
Oswego. Engineer's report. Request for advancement of 
construction denied. 


Page Date 
j 19L5 


Subject 


12640 Septe2h Timberline Lodge Road. Snow removal. Delegation. Request for 


12641 


12642 
12643 
12644 


12645 


12644 


12647 


12648 


12649 


state cooperation approved. Arrangement to be covered by 
written agreement. 

League of Oregon Cities. Delegation requests state aid in re- 
pair and maintenance of streets damaged by heavy traffic. 
Approved, $75,000 yearly authorized. Agreements with cities 
to be in writing. ‘ 

Bids received at morning session discussed. 

Awards. Chairman announces awards of contracts. 

Right of way. Harbor Drive-Arthur Street traffic separation 
Structure. Setvlement with John LaGrand discussed. setion 
deferred. 

Josephine County. Pacific mwy. Request of Walter B. Brown for 
filling in of ditches south of Grants Pass denied. 

Extensions of time granted as follows: 

Frank Watt Constr. Co., bridges on Halsey-Harrisburg Sec., 
Pacific Hwy. (Contract No. 2687) 

Newport, Kern & Kibbe, Ninmrod-Alder Springs Sec., McKenzie 
Hwy. (Contract No. 2696) 

McEwan & Wilson, Elsie-Synset Camp-Vernonia Rock Prod. Proj., 
four state highways. {Contract No. 2707) 

J. S. Rishey, Hendricks Bridge-Nimrod Rock Prod. Proj. on 
McKenzie Hwy. (Contract No. 2709) 

Skelton & Wiecks, Newport Rock Prod. Proj. on Corvallis- 
Newoort and Siletz Hwys. (Contract No. 2710) 

Norris & Philpott, widening Trail Bridge over Rogue River 
on Crater Lake Hwy. (Contract No. 2719) 

John A. Logan, Myrtle Point-Elbow Point and Cape Sebastian 
Secs., Coos Bay-Roseburg and Oregon Coast Hwys. (Contract 

- No. 2731) 

Contracts accepted as follows; 

Nimrod-Alder Springs Sec. of McKenzie Hwy,, Newyort, Kern 
and |'ibbe (Contract No. 2696). 

Myrtle Point-Elbow Point and Cape Sebastian Secs., Coos Bay- 
Roseburg and Oregon Coast Hwys., John A, Logan (Bontract 
No, 2731). : 

Bids. Report on sale of land in Albany and Reedsport and "down" 
timber in Ecola Siate Park, Offers for land accepted, "down" 
timber rejected. > 

Klamath County. Klamath Falis-Malin Hwy. Transfer of traffic 
Signal from Keno-State Line County Road to Hager Crossing 
ordered, 

Douglas County. Patific Hwy, Roseburg. Establishment of beer 
parlor adjacent to highway protested. 

Engineer's transits and levels. Purchase authorized. 

Union County. Relinquishment of water right acquired with Union 
Fish Hatchery property discussed. Engineer to report. 

Polk County. Salmon River “wy. Fort Hill Bridge. Speed limit of 
25 miles per hour established. Resolution adopted. 
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12660 Sept.2h Sale of timber. Josephine County. Stage Road Pass. Sale of 


12661 


12662 


12663 


timber on highway right of way authorized. 
Salaries. Increase for Highway Dept. employees approved. 
Ocean beaches. Commission's authority over removal of sand and 
over equestrian and vehicular traffic defined by Chief Counsel. 
Canky, Molalla. Sytherlin. Request for improvement of streets 
damaged by log hauling discussed. Referred to Engincer. 
Klamath County. Klamath Falls. Revision of 6th Street and 
Washburn Way discussed. Engineer to report. 
Washington County. Forest Grove. Revision of two street 
intersections discussed. Engineer to report. 
Umatilla County. Pendleton. Widening of West Court Street 
requested. Engineer to make personal inspection. 
Klamath and Lane Counties. Designation of route from Goshen 
to Weed via Klamath Falls as US99 ilternate discussed. 
Action deferred, Delegation to appear. 
Log hauling. Permit of Harold Harry McGee. Cancellation 
authorized, 
Log hauling. Mt, Hood Hwy. Log havling over this highway pro- 
hibited dyring winter season, 
Permits. Flagging requirements, Violations to be reported to 
State Police. 
Agreements, etc., signed as follows: 
Standard Oil Co. Agreement covering boring of test holes. 
U. S. Coast Guard and Waldport Telephone Co. covering pole 
line construction on Oregon Coast Hwy. 
Permit authorizing Federal Government to construct overpasses 
across Pacific Highway at Camp Adair. 
Acceptance of permit from U.S.A. authorizing use of public 
land at Naval Hospital site, Astoria, 
T. Te Crozer and S, M. Crozer. Basement grahting right to 
use road across quarry site property. 
Bargain ad sale deed to E. J. Wolfe. Property in Portland. 
Quitclaim deed to land in Umatilla County deeded to state by 
J. E. Berry et ux by mistake. 
Meeting adjourned at 5;00 p.m. 
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Portland, Oregon, April 16, 1945 


The State Highway Commission convened in regular session at 9:00 a.m., /) 
in Room 615 of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner A. W. Schaupp arrived at 10:30 a.m. 


The Assistant Attorney requested authority to acquire certain varcels 
of real property that are needed for various highway improvements throughout 
the state. He submitted a list of such properties, together with the offer 
that he recommended in connection with each varcel. After careful considera- 
tion of each item, the Commission approved the request and the offers. The 
following resolution with regard thereto was adopted by the Commission by 
unanimous vote: 


WHEREAS, in connection with the further imorovement of 
the highways hereinsfter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as here- 
inafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


AIT IO 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed; 


rain. 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


SILETZ RIVER-NEWPORT SECTION, OREGON COAST HIGHWAY 


11735-Coast Properties 3.5 acres at $172.00 $600.00 Parker 
Corporation less per acre 
Right of Way 


STEIWER HILL-ALBANY SECTION, PACIFIC HIGHWAY 


11401-Malone, Mack 1.64 acres LUMP SUM $133.20 
Easement for 
channel change 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 


1171 7-Ackley, Maud 5 foot slope easement - sidewalk € 00.00 
Slope easement 


11716-Waggener, 5 foot slope easement - sidewalk 00.00 
James B. & 
Minnie M. 
Slope easement 


11714-Hil1,A.J. & 5 foot slope easement - sidewalk 00.90 
Effie B. 
Slope easement 
11709-Miller,E.C. & 5 foot slope easement - sidewalk 09.90 
Deliah 
Slope easement 


11707-Robins,Elias H. 8 foot slope easement - sidewalk 00.00 


& Muriel 
11712-Wildey Lodge #65 Waiver in lieu of easement for 00.00 
IO0F damages for sidewalk embank- 


ment 


SPRINGFIELD-WALTERVILLE SECTION, MCKENZIE HIGHWAY 


11594-Culver,Zora M. 0.49 acre at $799.93 $343.90 
Scale Site Moving and rebuilding approxi- 
mately 32 rods fence at $1.00 
per rod 32.99 
$375.00 


EUGENE-MAPLETON SECTION, EUGENE-VENETA HIGHWAY 


8155-Fisher,E.W. & 5.05 acres at $75.00 $378.75 
Caroline Fisher Damages-severance, incon- 
Quarry site and venience, etc. 71.25 
hauling road Plus fencing $450.00 
CORRECTION 


BROCKAWAY SECTION, COOS BAi-ROSEBURG HIGHWAY 


4607-Nichols,Ada D. Renewal of stock pile lease- 
Stock Pile Site 3 years at $19 per year $ 30.00 
Plus fencing site 


ca +g SARE a eed ope 4 EE PLES ae 


Benson 


Landon 


Parker 


Devers 
DeArmond 


McChesney 


vp 


QoQ 
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1945 


ANIC 


1169l-Lemke, Emil 0.59 acre € 00.00 J.H. Scott 
Right of Way 


6511-Stucki, Walter F. 10.26 acres at $250.00 $2,565.00 
Right of Way Allowance-115 rods fencing 
Option expires at $2.00 per rod 230.00 
Oct. 5, 1945 Moving and rebuilding house 
and barn fences 400.00 
Loss fruit and shade trees 900.00 
Allowance-moving shrubs and 
flowers 200.00 
Allowance-elimination certain 
concrete work when barn moved 1,076.00 
Damages-to farm and inconvenience 
caused by moving all buildings 1,500.00 
Moving buildings (estimated 8,000.00 
2 wells 500.00 
Allowance for putting in new 
lawn 50.00 
$15,421.00 Collins 


BARNES ROAD-MULT. COUNTY LINE SECTION LF _C HIG 


10503-Barney, Denver & 2,788 sq.ft. at 5f 

Jessie Barney, & Cash allowance - moving or 
H.R. Barney & replanting laural hedge, 
Elsie H. Barney 100 ft. 

Right of Way Loss maple and fir tree 

Option expires General damages and loss of 
Oct. 9, 1945 front yard and lawn 

Collins 


TORIA-NAVAL HOSPITAL SECTION, NEHALEM HIGH. Y 
11468-A-Bartoldus, Lola 0.12 acre - 40 foot slope 
Belle easement 


Slope easemént 


FRONT STREE T. LAND FIC HIGHW 


11693-Multnomah County 10,000 sq.ft. at 16¢ sq.ft. $ 1,600.00 McCallister 
Right of Way 


INDEPENDENCE SEC TION, INDEPENDENCE-MONMOQUTH HIGHWAY 


11740-Collins, Coral M. 0.34 acre Benson 
Right of Way 


1945 


papers ss on SEAR: 
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MAUPIN-COW CANYON SECTION DALLES-CALIFORN IGHWAY (Cont 


11726~iHunt, Rojinia C., 1,368 acres at $10.00 $ 13.70 McChesney 
Clarence Hunt & 
Helen I., & Genevieve 
L. Schreiber 
Option expires 
Seot. 28, 1945 
Stock pile site 


CITY OF LAGRANDE SECTION, OLD OREGON TRAIL 


11674-Union County 6 lots at $62.59 each $375.00 Benson 
Storage Site 


Chairman Banfield brought uo for discussion the question whether or 
not the State Highway Commission has authority to permit the use of state- 
owned quarries and the taking of materials therefrom. He was informed by the 
Attorney that the Commission has such authority and can use its own judgment 
in passing on requests for such privileges. 


The Assistant Attorney brought up for discussion the matter of con- 
veying unto Mr. Lester Sell a small tract of land containing 3.59 acres 
situate at the Davies overcrossing on the Wolf Creek Highway in Washington 
County, as consideration for elimination of the state's obligation to construct 
a cattle pass under this highway, It appears that right of way for the high- 
way at this point was acquired from Mr. Carl Peterson who owned the land on 
both sides of the highway location, and as partial consideration, the Commis- 
sion agreed to construct 4 cattle pass under the highway for Mr. Peterson's 
use. However, he subsequently sold to Mr. Sell the property on one side of 
the highway so the cattle pass no longer is required, although the obligation 
to construct it still remains. It further appears that Mr. Sell is agreeable 
to the elimination of the cattle pass if the Highway Commission will deed to 
him the 3.59 acres of state-owned land. The Assistant Attorney advised that 
the oroperty cost the state $538.50 and thet it is not needed for highway pur- 
poses. He recommended that it be deeded to Mr. Sell on the condition that he 
will agree in writing to the elimination of the cattle pass, which is estimated 
to cost considerably more than the value of the lend. The Engineer concurred 
in the recommendation. The Commission approved the recommendation unanimously. 


The Assistant Attorney presented an offer from Mr. Ernest Lyman, 
Gold Hill, Oregon, to ourchase for the sum of $50 a small parcel of state- 
owned land situate adjacent to the Sams Valley Secondary Highway in Section 1l, 
Townshio 36 South, Range 3 West, W. 4., J. ckson County. He advised that this 
is a small triangular tract containing 0.18 acres and is not needed for high- 
way pursoses. He recomnended that the property be sold to Mr. Lyman for the 
amount of his offer. The Engineer concurred in the recomnendetion. The Com- 
mission agproved the recommendation by unanimous vote. (A bargain and sale 
deed conveying the property to Mr. Lyman was signed on the following day.) 


AvP 16 19 


> 
on 


MEDFORD-TRAIL SECTION, CRATER LAKE HIGHWAY 


11737-Segessennan, Ernest W. 0.16 acre at $150.00 
& Eva Segessenman 
Option expires 
Oct. 2, 1945 
Right of Way 


11736-Millard, Vivian & 0.11 acre at $150.00 
Dell E, & Louella 
M. & Harry G. Welch, 
& Clayton T. Bartlett 
Option exvires 
Oct. 2, 1945 
Right of Way 


CRESCENT SECTION, THE DALLES-CALIFORNIA HIGHWAY 


71,90-¥lemath County 481 sq.ft. LUMP SUM 
Right of Way 


MILLICAN-BEND SECTION, CENTRAL OREGON HIGHWAY 


11697-Deschutes County 45.20 acres 
Gravel pit 


HARPER SECTION, CENTRAL OREGON HIGHWAY 


11733-Gacey, Steve R. 34.68 acres at $10.00 
Grevel Pit 


11734-Copeland, Robert B. 4.18 acres at $10.00 
Gravel pit and 64 rods fence at $1.25 
stockoile site 


CONDON SECTION, JOHN DAY RIVER GHWA. 
11421-Gilliam County 10 lots in Block 70, 


Material maintenance Condon 
site 


11722-Palmer, Lavena S. 10,000 sq.ft. at $0.005 
Stock pile site sq.ft. 
Option expires 
Sept. 8, 1945 


MAUPIN-COR CANYON SECTION, THE DALLES-CALIFORNIA HIGHWAY 


11725-Connolly, Anthony J. 2.0 acres at $10.00 
Stock Pile site 30 rods fence at $1.50 rod 
Option expires 25 rods old fence to move 
Sept. 27, 1945 and rebuild at $1.20 rod 


McChesney 


McChesney 


Benson 


McChesney 
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right of way, then it would have to place them on private property on the 
ocean side of the highway where the obstruction of the scenic view would be 

as great as if they were located on the highway. The Attorney vointed out 
that the company is authorized by law to place its poles on highway right of 
way and that the Commission's control is limited to the designation of the lo- 
cation. The Commission, he said, could designate the easterly side of the 
highway for the poles if it wanted to, notwithstanding that side of the high- 
way is already occupied by a telephone circuit, but there might be objections 
on the part of the telephone company because of the interference that the cower 
line might create. He further advised that he is now preparing a revort on 
this subject, which will be of general nature for the use of the Commission 
in determining a policy to be followed hereafter in connection with pole line 
construction on the public roads under its control. In view of the report, 
the Commission instructed the Attorney to ask the Gold Beach Cooperative 
Utilities to place its poles on the easterly side of the highway above the 
teleohone line. 


The Engineer reported the results of the taking of bids in Salem for 
the sale of the McPherson service station buildings on the Pacific Highway 
East, a short distance north of Harrisburg. He advised that only two bids 
were received, the high one being that of Harry J. Lutz, Harrisburg, at $102.50, 
and the other being that of Edgar G. Cook, Harrisburg, at £50. He recomnended 
the acceptance of the offer of the high bidder, Mr. Lutz. The Attorney con- 
curred in the recommendation. The Commission thereupon voted unanimously to 
sell the buildings to Mr. Lutz at his bid price. 


The Engineer submitted a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to approve the 
expenditures. After discussion the Commission by unanimous vote aoproved the 
following surveys and authorized the Engineer to meke such surveys on various 
sections of the highways in this state, which said sections of highways, to- 
gether with their identifying survey numbers and the amounts authorized and 
allocated for such survey expenditures, are as follows: 


Type of Prefix 

Surv N Coun Section and Highwa Authorizat 

R/® 2-1437 Polk Camp Adair lst- $350.00 

Prospecting 6-1439 Coos Coquille-Coos Jct. Sec. Coos lst- $800.00 
Douglas Bay-Roseburg Hwy. 

Prospecting 6-1440 Coos Douglas County Line-Curry 


County Line, Oregon Coast Hwy. lst- $700.00 


Prospecting 10-1446 Douglas Lane County Line-Roseburg 
j Sec., Pacific Hwy. lst- $500.90 


Plans 218-1475 Klamath Forest Boundary-Fort Klamath 1st-$2,000.00 
Timber Access Road 


(Continued on next page) 
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The Attorney reported receiot of an inquiry from Mr. John C. Webb, 
Portland, concerning the exuct location of a proposed highway connection between 
the West Portland-Hubbard Highway and the Tualatin Valley Highway, a short dis- 
tance east of Beaverton. It eppears that Mr. Webb controls considerable property 
through which the proposed highway is 2rojected and has it in mind to subdivide 
this property into small tracts, but is vreciuded from laying out streets properly 
until he knows where the highway is to be located. The Attorney pointed out that 
a definite location for the road has not yet been decided and if the Commission 
were to tell Mr. Webb where the road is to be built, it would then be obligated 
to retain the location. The Engineer advised that the proposed highway has merit 
as a valuable connection between two existing highways and as a unit of a future 
Connection with the Lower Columbia River Highway by-passing the City of Portland. 
Chairman Banfield expressed a reluctance to designate the highway now and to order 
&@ survey, in view of the fact that construction is not contemplated for a long 
time in the future. Commissioner Chessman exoressed himself similarly, whereupon 
the Commission decided definitely not to designate the highway or to authorize 
the survey at this time and ordered that Mr. Webb be advised accordingly. 


The Assistant Attorney reported-an offer to purchase an old state-owned 
borrow pit containing about eleven acres of land situate between the Willamette 
and Calapooya Rivers a short distance west of the Albany city limits. He advised 
that this pit was originally acquired as 4 source of tonping materials, but is no 
longer required. He recommended that it be advertised for sale. The Engineer 
concurred in the recommendstion. The Commission approved the recommendation by 
unanimous vote. 


The Commission confirmed the oral authority previously given the Engineer 
to sell to the Peter Murphy Comoany 77,200 board feet of "down" timber along the 
"VanDuzer Forest Corridor" section of the Salmon River Highway, at the rate of 
¢3.00 per m.f.b.m. 


The Engineer brought up for discussion the question of deeding to the 
Assembly of God Church, Trail, Oregon, a one-half acre of land adjacent to Tiller- 
Trail Highway in Jackson County. He advised that when the right of way for the 
Tiller-Trail Highway was acquired through the church property, the church reserved 
a one-half acre of land for church purposes, but the reservation was overlooked 
when the deed was prepared and the church now wants the matter corrected. During 
the discussion, the question arose as to the location of the one-half acre tract. 
The Commission deferred its decision pending an investigation to ascertain just 
what property the church wants. A survey of the tract was authorized so the 
property can be described properly in a deed of conveyance. 


The Attorney reported on the application of the Gold Beach Cooperative 
Utilities for permission to maintain a power pole line along the ocean side of 
the Oregon Coast Highway between Eucher Creek and Ophir Schoot in Curry County. 
He advised that only four or five poles are involved in this construction and 
that the comoany has already extended its line on the highway for this short dis- 
tance as an emergency project in order to serve the school which otherwise would 
have had to close down. de further stated that the comoany has stated its willing- 
ness to relocate the poles in any position on the hignway that the Commission 
desires when advised, but if it is required to place its poles off the highway 


in view thereof that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation unanimously. 


The Engineer reported that Contract No. 2699 with Harry I. Hamilton 
Company for the construction of a bridge over Deer Creek on the Roseburg Access 
Road Project, Douglas County, was completed on April 7, 1945, according to the 
requirements of the contract or modifications thereof and that said job is now 
ready for acceptance. The following resolution accepting this project was 
offered and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that Contract No. 2699 
with Harry I. Hamilton Company for the construction of the Deer 
Creek Bridge on the Roseburg Access Road Project in Douglas County 
has been completed according to the terms and provisions of the 
contract and that said job is now ready for acceptance. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contract for the construction of ssid state highway 
project be declared completed according to the terms of the con- 
tract, and said job is hereby accepted and final payment in con- 
nection therewith is hereby authorized. 


The Engineer requested authority to purchase the following equipment 
for use by the Maintenance Department: 


12 Dump Trucks (Fords or Chevrolets) 


at $1,800 each $21,600 

5 Pick-up Trucks at $1,050 each 5,250 

2 Asphalt Car Heaters at $2,300 each 4,600 
3 Large Type Patrol Graders at 

$7,000 each 21,900 

Total Cost $52,450 


The Commission aporoved the request by unanimous vote and also authorized the 
Engineer to trade in as part purchase price five old pick-up trucks and three old 
solid tired patrol graders, all of which equipment have outlived their use- 
fulness for state highway purposes. 


The Engineer asked the Commission to designate the newly established 
truck route in Medford a through highway so as to require traffic to stop 
_before entering the same, and to authorize the erection and maintenance of 
appropriate signs along this route. The Commission approved the request and 
thereupon by unanimous vote adopted the following resolution with regard there- 
tos 


WHEREAS, by resolution duly approved and adopted and 
entered in the minutes and records of the Commission as of the 
twenty-seventh day of April, 1943, there were enumerated state 
highways which were then designated as through highways and said 


app 16 1945 
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SURVEYS (cont.) 


Type of . Prefix 


Plans 15-1453 Jackson Miller's Gulch Bridge, lst- $300.00 
Pacific Hwy. 


Plans 121-1473 Lincoln Federal Timber Access Rd. I1st- $500.00 
betw. Root Creek & Town 
of Siletz 


Reconnai- 101-1443 Baker & Betw. Baker & Bates lst-$3 ,000.00 
ssance 


Plans 24-1453 Marion Oregon State School 
for The Deaf 


Amount Previously Authorized  $ 200.00 

Additional Authorization 
Requested 800.900 
Total $1,000.00 


SUMMARY 


Total Original Authorization Requested $8,150.00 
Total Additional Authorization Requested 800,00 


Total Amount Previously Authorized 200,90 
Total Amount of Surveys 9,150.00 


The Commission had under discussion a letter from Winter Brothers re- 
questing an extension of time from April l, 1945, until the fire season is declared, 
to complete its agreement with the Commission for the purchase and the milling of 
timber along the Wolf Creek Highway in Tillamook County. They advised that due 

to conditions beyond their control they were unable to start their operations as 
soon as expected, and as a result were unable to complete the work within the 
specified time limit. The Engineer recommended tne granting of an extension of 
time until May 15, 1945, with the understanding that all work shall cease as soon 
as the fire season is declared, if such declaration takes effect before May 15. 

The Commission approved the recommendation unanimously. 


The Commission also considered a request from Harry I. Hamilton Company 
for an additional extension of time from March 16 to April 15, 1945, within which 
to complete its Contract No. 2699 for the construction of a bridge over Deer Creek 
on the Roseburg Access Road Project, Douglas County. The company alleged that 
inclement weather interfered with logging operations in the vicinity, and as a 
result they were unable to secure special logs that were required early enough 
to complete construction of the bridge within the specified time limit. The 
Engineer confirmed the statements as to the reason for the delay. He recommended 
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4. That the said Engineer is further instructed to place 
such signs or markers as nearly as practicable et the place or 
places where said cross or intersecting roads or streets meet a 
prolongation of the nearest property line of such through highway, 
and such signs or markers so placed or installed shall indicate or 
designate to all drivers of motor vehicles entering seid highway 
or street from said cross or intersecting roads or streets the 
place where the stop shall be made. 


5. The said signs or markers shall conform in shape, 
design, size and other physical characteristics to the specifica- 
tions and standards heretofore azproved for such signs and markers 
and now hereby adopted. 


6, That this resolution shall be entered in the minutes 
and records of the Commission as of the 16th day of April, 1945. 


Se 

* The map referred to in the above resolution is attached to the original 
resolution in File No. 8 of "Resolutions adopting ‘through’ highways" 
and by this reference is made a part of this minute entry to the same 
extent as if contained herein. 


The Commission had under consideration the application of the Farmers- 
Workers Association, Clatskanie, for permission to fill in the highway ditch 
for about 200 feet where it extends along the Lower Columbia River Highway in 
front of the Association's Community Hall near Clatskanie, so as to orovide 
& more convenient means of entrance to the premises. The Engineer recommended 
denial of this request because traffic to and from the Community Hall could 
not be controlled, and accidents very likely would occur. He advised thet 
there are now three entrances to this property and suggested, as a safety 
measure, the construction of "buck rails" along the entire highway frontage 
between each entrance, which would not only prevent traffic entering or leaving 
the highway at other points, but would also serve as a buttress for the parking 
of automobiles. The Commission aporoved the suggestion subject to the condi- 
tion that the "buck rails" are constructed entirely off the highway right of 
way at Association expense. 


The Commission discussed a letter from Mr. A. B. Caley, Portlend, 
requesting improvement of a roadway approach to his service station, which is 
located on the east side of the Pacific Highway (old route) just south of ad Fi 
Street in the Town of Halsey, at which point the old and the new highways join. 
Mr. Caley advises that when the new highway was built, he understood that he 
would be provided with a convenient approach to his property from the highway, 
but such aporoach was not constructed, and as a result north bound highway tref- 
fic passes by his station and he is deprived of anticipated revenues; in fact, 
the present tenant has requested release from his lease obligation. The 
Engineer advised that the construction of an approach road such es Mr. Caley 
suggests would result in an extremely wide intersection at the junction of the 
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resolution provided for the erection, and thereafter the maintenance, 
of standard stop signs at all roads and/or streets which connect with 
or intersect said through highways; and 


WHEREAS, from time to time it is found necessary to designate 
other and additional highways or sections thereof as through highways 
and provide for the erection, and thereafter the maintenance, of approved 
stop signs at places where said highways are intersected or intercepted 
by other highways, roads or streets; and 


WHEREAS, the Highway Commission has by resolution duly adopted 
and entered in the minutes and records of the Commission as of the nine- 
teenth day of December, 1944, designated Fourth Street in the City of 
Medford from its connection with Central Avenue to a junction with Front 
Street, and Front Street from said junction point to a junction with 
Eleventh Street, and Eleventh Street from said junction point to a junc- 
tion with Central Avenue as streets of the City of Medford over which to 
route state highway traffic; and 


WHEREAS, it is the judgment and opinion of the Commission that 
said streets should be declared to be a through highway and traffic 
entering or passing over seid streets from intersecting or intercepting 
streets should be required to come to a stop before entering said through 
highway with certain exception as set down hereinafter; 


NOW, THEREFORE, BE If AND IT HEREBY IS RESOLVED by this Commis- 
sion, all members being present and voting affirmatively, as follows: 


1. That Fourth Street in the City of Medford from its connec- 
tion with Central Avenue to a junction with Front Street, and Front 
Street from said junction point to a junction with Eleventh Street, and 
Eleventh Street from said junction point to a junction with Central 
Avenue in the City of Medford be and said streets hereby are declared to 
be « through highway and all traffic intersecting or intercepting said 
streets from other streets or highways shall be required to come to 4 
stop before entering said streets except at the intersection of Front 
Street and Main Street at which intersection Main Street shall be de- 
clared the preference street and traffic entering from Front Street shall 
be required to stop before entering said intersection. 


2. That there is attached hereto and by this reference made a 
part hereof a map, marked Exhibit A, on which is shown colored in red the 
said streets and there are also shown the points at which streets or high- 
ways intercept or intersect seid streets. * 


2, That the State Highway Engineer be and he hereby is in- 
structed to place, or cause to be placed, and thereafter maintain along 
the said above designated route within the corporate limits of the City 
of Medford appropriate highway signs or markers notifying drivers of 
vehicles to stoo before entering or crossing said highway or street. 


(1) Results of contact with the Corvallis City Council with respect 
to the designation of one-way streets in Corvallis following the 
war: - The Engineer advised that he has not yet had an opoortunity 
to discuss this matter with the City Council. 


(2) Advisability of taking membership in the National Association of 
Travel Officials: - The Engineer advised that he was instructed at 
the previous meeting to ascertain the present attitude of the members 
of the Travel Advisory Committee with respect to such matter, but he 
has not yet received replies to his inquiries. 


(3) Request of citizens of Baker for construction of a new highway 
between Baker and Bates to facilitate the truck hauling of logs: - 
The Engineer advised that he has assigned a locating engineer to 

make the reconnaissance survey as ordered by the Commission at the 
previous meeting, but no report will be available until the survey 

is completed. In this connection Chairman Banfield explained briefly, 
for the benefit of Commissioner Chessman, the reasons that orompted 
the Commission to authorize the reconnaissance survey, Commissioner 
Chessman being absent when the matter was first discussed. 


(4) Proposal by Army Officials for the development of recreational 
areas adjacent to War Department, reservoirs: - The Engineer gave as 
his thought that consideration of the development of such areas is 

a matter thet probably should weit until the dams creating the reser- 
voirs have been built, and he so recommended. The Commission approved 
the recommendation. 


(5) Suggestion of a delegation from Eugene thet the state acquire 
right of way now for the proposed relocation of the Pacific Highway 
that will by-pass the City of Eugene on the west. The Engineer 
advised that he has nothing to report on this matter at the present 
time. 


(6) Request of Hood River Chamber of Commerce and Hood River Port 
Commission for state assistance in the construction of a retaining 
wall in the Columbia River for the reclaiming of land that the city 
contemplates developing as an airport and as industrial sites: - 
The Engineer advised that the Hood River City Council has not yet 
formally expressed a preference in the matter of permanently routing 
the Columbia River Highway through Hood River, the relocation of 
which is involved in the retaining wall construction. He was advised 
that he is investigating the proposal made by the city but is not 
yet ready to report his findings. 

¢ 
(7) Proposed improvements in Champoeg State Park: - The Engineer 
advised that the State Parks Superintendent has not been able as yet 
to get any of the members of the Oregon Historical Society to visit 
the park and pass on the plans, although he anticipates that he will 
be able to in the not distant future. In the discussion of this 
matter, the question arose as to the practicability of making exten- 
sive improvements of the park, such as construction of a memorial 
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two highways, which is very undesirable from a traffic safety standpoint. More- 
over, the expense involved would be considerable because it would require the 
extension of a double twenty-four-inch pipe culvert as well as grading and sur- 
facing. He recommended that Mr. Caley's request be denied, but that he be ver- 
mitted to round off the point at the intersection of the two highways, which he 
thought would serve the ourpose. The Commission approved the recommendation 
unanimously. 


The Commission had under consideration the record of the County Court 
of Benton County in which the County Court has designated and has programmed for 
improvement under the Market Road System Law of the state certain county roads 
or sections thereof. In this connection, the Engineer reported that the County 
Court has presented for the Highway Commission's consideration certified copies 
of the County Court's order dated March 7, 1945, designating additional market 
roads in Benton County and that the County Court also has presented for the 
Commission's consideration three copies of a map on which is shown and plainly 
marked the county roads so designated and defined in said order of designation, 
which said maps for identification purposes bear the signatures of Oscar Cutler, 
Engineer, County and City Relations, and of R. H. Baldock, State Highway Engineer, 
and the date, March 29, 1945, and have been furnished by the county to the Highway 
Commission pursuant to the provisions of Section 100-907, 0. C. L. A. 


After due consideration of said matters by the Commission, motion was 
made by Commissioner Schaupp that the said maps and the said certified copies of 
the County Court's order be received by the Commission and filed in the permanent 
records of the Commission at Salem, Oregon. The motion was duly seconded by 
Commissioner Chessman and was by Chairman T, H. Banfield submitted to vote and was 
declared carried by the unanimous vote of the Commission. The Chairman of the 
Commission then directed the Secretary to send to the County Court of Benton 
County, Oregon, a certified copy of the record of the Commission with respect to 
the above matter. 


The Commission discussed a request from the City of Silverton for the 
installation of a flood light over the Hillsboro-Silverton Secondary State High- 
way at the point where said highway crosses at grade the tracks of the Southern 
Pacific Railroad Company in the Town of Silverton. After consideration, the 
Commission by unanimous vote approved such installation at state exovnse, sub- 
ject to the understanding that the city shall provide the electrical power or 
energy to operate the light and shall maintain it in a workmanlike manner. (An 
agreement covering the matter was signed by the Commission on the following day.) 


A letter was presented from Bear Creek Orchards, Medford, Oregon, in- 
quiring as to the possibilities of securing the benefit of the mailing list of 
the Highway Commission's Travel and Information Department to secure new custo- 
mers for its qpoducts. The Commission denied the request as a matter of policy 
and to avoid the eg eblishment of an undesirable precedent. 


The Engineer reported briefly on the following matters listed on the 
agenda as unfinished business from the prior meeting: 


WHEREAS, the Commission has now determined the specific 
location of the relocated line of the Columbia River Highway, the 
westerly terminus of which relocated segment is near the point 
where the Arata County Road is intersected by the present highway 
and relocated line, which point is otherwise defined as Highway 
Engineer's Station 433 and is further identified as a point anproxi- 
mately one and one-half miles west. of Troutdale; thence north- 
easterly to the crossing of the Union Pacific Railroad Company's 
freight line; thence easterly approximately parallel to the said 
railroad line to the easterly terminus which is at aporoximately 
Highway Engineer's Station 573+02 in Section 30, Township 1 North, 
Range 4 East, W.M., Multnomah County, Oregon; and 


: WHEREAS, the adopted location of said line between said 
termini passed through the town of Troutdale, but becanse of stan- 
dards and requirements of the Federal Government the H hway Commis- 
sion found it necessary to again relocate said segment or section 
of the said highway between said termini so as to by-pass said town; 
and 


WHEREAS, it is now the purpose of this Commission to 
modify or amend the location and record with respect to said highway 
between said termini to the extent and in the manner hereinafter 
set out; : 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, 
as follows: 


1. That the route and location of the Columbia River 
Highway between the termini specified in paragraph 3 above shall 
be and the same hereby is amended so as to read as follows, to 
wit: 


Beginning near the Arata County Rosd, which point is 
at Highway Engineer's Station 433 and is further identi- 
fied as a point approximately one and one-half miles west 
of Troutdale; thence northeasterly to the crossing of the 
Union Pacific Railroad Company's freight line; thence 
easterly approximately parsllel to the said railroad line 
to the easterly terminus which is at approximately Highway 
Engineer's Station 573+02 in Section 30, Township 1 North, 
Range 4 East, Multnomah County, Oregon. 


2, The route and location of said section of highway as 
above defined shall be and the same hereby is designated, aoproved 
and declared to be the relocated and permanent line and location 
of the Columbia River Highway between said termini. 


3, There is attached hereto and made a part hereof a 
print on which is shown colored in blue the location of said route 
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building and library or a museum, in view of the possibilities that the 
area will be inundated during oeriods of high water in the Willamette 
River. The Commission instructed the Engineer to check the records with 
respect to previous flood periods and to report back to the Commission 
ee in feet to which high water rose during each of those 
periods. 


(8) Request of Portland Union Stock Yards Company and Swift & Company 
for the widening of Swift Secondary Highway for four lanes of traffic: - 
The Engineer advised there is nothing whatsoever to reoort in this mat- 
ter and it appears to be a dead issue, whereupon the Commission ordered 
that it be deleted from future agendas. 


(9) Designation of one-way streets in Klamath Falls: - Commissioner 
Schaupp advised that this matter also is not pressing and suggested thet 
it be deleted from future agendas until revived. The Commission so 
ordered. 


The Commission approved an agreement with R. E. Baxter, Spray, Oregon, 
covering the leasing of property described as Lot 8, Block 6, Original Town of 
Sprey, Wheeler County, which is needed in connection with highway construction 
and maintenance, the consideration being $20 per month, (The agreement was 
signed on the following day.) In this connection, Chairman Benfield expressed 
a desire to eliminate such rental charges, if possible, whereupon the Engineer 
was instructed to check the provosed building program and to rearrange the order 
of construction of the seversl projects so as to eliminate the payment of rental 
charges. 


The Commission had under discussion the formal adoption of a permanent 
route for the Columbia River Highway at Troutdale. Details of the plan were 
explained to Commissioner Chessman who was not present when this matter was dis- 
cussed at the previous meeting, at which time the proposed location was tenta- 
tively aporoved by members then oresent. Commissioner Chessman indicated his 
approval of the proposed location, whereupon the Commission by unanimous vote 
adopted the following resolution designating the permanent location for this 
highway: 


WHEREAS, this Commission has heretofore found and determined 
that a relocation of a portion of the Columbia River Highway on a water 
grade is required in order to provide a thoroughfare adequate in all 
respects to meet the needs and demands of the motoring public, including 
the needs and demands of transportetion for hire of versons and property 
by motor vehicle, which said finding and decision has been made a matter 
of officisl record in the minutes and records of the Highway Commission; 
and 


WHEREAS, record of the relocation of said highway as determined 
by the Commission is a record which fixes and determines the general 
route or location and the extreme termini of the proposed relocation of 
said Columbia River Highway, leaving for future consideration the speci- 
fic locations of particular segments of said route; and 
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Arlington Donald Nehalem 
Barlow Freewater Paisley 
Boardman Glendale Sublimity 
Chiloquin Halsey Sumpter 


The Engineer advised that the resolutions are in order and that the 
plans for the several improvements have been inspected by Highway Department 
Engineers and approved by himself. He recommended aporoval of the plans by 
the Commission. After discussion, the following resolution with regard thereto 
was adopted by the Commission by unanimous vote upon motion of Commissioner 
Schaupp, which was seconded by Commissioner Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, 
Oregon Laws 1943, there have been by this Commission apoortioned 
to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1944 for street ourposes as provided 
in said law the several sums or amounts set opposite the names 
of the respective cities or towns: 


Sublimity 
Sumpter 


AND, WHEREAS, each of said cities and towns has, by 
appropriate action evidenced by resolution or other official 
instrument, certified copies of which have been filed with the 
Commission, conformed to and complied with the requirements 
of seid law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as 
follows: 


1. That this Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above 
specified the following streets in the following named cities: 


“Arlington - Columbia Street, "C" Street, "D" Street, 
"E" Street 


Barlow - Main Street 


Boardman - Main Street 
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above described.* 


4. That the maps and other field data with respect to 
said location hereby are approved and adopted as the maps and field 
data of said line and it is hereby ordered that they be filed and 
preserved in the vermanent records of the Highway Commission at 
Salem, Oregon. 


5. That the Engineer be and he hereby is instructed to 
properly mark upon the ground by permanent monument or other markers 
the said location. 


6. That when said Columbia River Highway is permanently 
constructed the portion thereof between the termini herein fixed 
shall be constructed along the route hereby aporoved and adooted. 


7. That this resolution be entered in the minutes and 
records of the Commission as of the 16th day of April, 1945, and a 
duly certified copy thereof delivered to W. H. Lynch, District Engineer, 
Public Roads Administration, Portland, Oregon. 


* The map referred to in the above resolution is attached to the original 
resolution in File No. 58 of "Resolutions Adopting State Highway Routes" 
and by this reference is made a part of this minute entry to the same 
extent as if contained herein. 


The Engineer reported that in conformity with instructions given him 
by the Commission at the previous meeting, he discussed with reoresentatives 
of the Public Roads Administration and U. S. Forest Service the prooosed im- 
provement of the North Umoqua County Road, and gathered that the U. S. Forest 
Service is particularly anxious to improve the upper section of this road as a 
postwar forest highway oroject, and wants to spend about $1,000,000 of postwer 
forest highway moneys for such purpose annually until completed. Moreover, 
the Public Roads Administration would like to have the road designated as ea 
secondary federal aid highway so as to make it eligible for additional federal 
funds. He pointed out that Douglas County has previously requested that the 
Commission designate the lower twenty-four-mile section of this road, between 
Roseburg and Rock Creek, a state secondary highway in order to relieve the 
county of maintenance expense. The Commission discussed the matter briefly 
but took no action thereon, deferring the same until later when the orogram 
for oostwar construction is arranged. 


The Secretary presented resolutions from the following cities and 
towns outlining plans for the improvement of city streets that the cities 
propose to finance with funds allocated under the State Tax Street Fund Law, 
Chapter 371, Oregon Laws 1943, being moneys they received in 1944 from the 
1943 revenues of the State Highway Department: 


pe asain 
ee 
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He further advised that the city authorities have stated their willingness to 
accept a form of easement subject to such conditions. He recommended approval 
of the city's request. The Commission approved the recommendation unanimously. 
(An agreement covering the matter was signed on the following day.) 


There was presented to the Commission a prooosed land lease agreement 
prepared by the U. S, War Department covering the lease by the United States 
of America of a small parcel of real property at the west end of The Dalles- 
Celilo Canal, Wasco County, said parcel being situate within the right of way 
of the Upper Columbia River Highway at such point. It aopears that the vroperty 
has been used by the Government for a number of years without lease or snvecial 
permission, which fact has just been ascertained, and thet the War Department 
now wants its occupancy formalized. The Engineer advised that the form of 
lease is satisfactory except as to the clause which provides for the cencella- 
tion or termination of the lease. According to this provision, he said, the 
lease cannot be cancelled without cause. He recommended aporoval and execution 
of the permit by the Commission when the cancellation clause has been revised 
so as to permit the termination of the lease without oarticular cause. The 
Commission asproved the recommendation and referred the agreement to the 
Attorney for correction. 


The Commission had under discussion a letter from Mr. William H. 
Lichty, Hood River, expressing a desire to purchase 80 acres of state park 
oroperty situate in Section 32, Township 3 North, Range 10 East, W.M., Hood 
River County. The Engineer advised that the property was acquired from Hood 
River County as a gift along with another tract containing 160 ecres in an 
adjacent section. The latter-mentioned tract, he said, was particulerly de- 
sired by the Highway Commission for park purposes, but when the deed was pre- 
pared, the County Court included the 80 acres in Section 32, which has no park 
qualifications and does not fit into the park picture. He pointed out that 4 
deed of conveyance to the state contains provision that the property must be 
used for public uses and public pursoses forever, in view of which, if the 
Commission disvoses of the property, conveyance would have to be made through 
the County Court of Hood River County. In the discussion of the matter, the 
question arose, for what purpose will Mr. Lichty use the property. The Com- 
mission ordered that such information be ascertained and reported back to the 
Commission when final action on Mr. Lichty's request will be taken. 


The Engineer reported a violation committed by Mr. Walter DeBoer, 
log hauler of Eugene. It appears that Mr. DeBoer has been truck-hauling logs 
over the McKenzie Highway and recently was requested by Highway Department 
weighmasters to have his load weighed on the truck scales located three and 
one-half miles east of Springfield. It further appears that Mr. DeBoer per- 
mitted the front axle of his truck to be weighed but refused to consent to 
the weighing of the other axles. The Engineer advised that Mr. DeBoer has been 
in difficulties before, on one occasion having altered a "citation to the 
Justice Court", and on another occasion having attempted to run over weigh- 
masters who were operating with loadometers on the Springfield-Creswell Secon- 
dary Highway. He gave as his thought that Mr. DeBoer should be severely dealt 
with and recommended cancellation of the special carrier permit issued to him 
by the Public Utilities Commission, The Commission approved the recommendation 
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Chiloquin - lst Avenue, 2nd Avenue, Schonchin Street 


Donald - Mathieus Road, Williams Avenue, Feller Street, 
Crissell Street, Cone Street, Ehlen Street, Oak Street, 
Rees Street 


Freewater - Robins Street, Washington Street 


Glendale - Molly Street, Pacifie Avenue 


Halsey - East lst Street, 3rd Street, 4th Street, 5th Street, 
"C" Street, "D" Street, "F" Street, "G" Street, "H" Street, 
"I" Street 


Nehalem - Tohls Avenue, 9th Street, "I" Street 


Paisley - Mill Street, Mill Street at intersection of Chewaucan 
Street, and Mill Street at intersection with Green Street 
(culverts) 


Sublimity - Broadway Street 


Sumpter - Mill Street, Granite Street, Bonanza Street, East 
Austin Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with this Commission by the above named respective 
cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an appro- 
priate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. That uvon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper of- 
ficer in each of said cities end towns a duly certified cony of the same. 


5. This resolution shall be entered in the minutes and records 
of this Commission as of the 16th day of April, 1945. 


The Engineer reported a request from the City of Eugene for permission to 
install a sewer pipe line across certain state highway property in Eugene, des- 
cribed as a portion of Lots 7 and 8 of Block 9, Amended Addition of Fairmont 
to Eugene. The Engineer recommended approval of the city's request subject to 
the condition that the sewer at all times be maintained in a satisfactory and 
sanitary condition and that the city will relocate its sewer line eat city expense 
if that is required in order that the state may make proper use of its property. 
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WHEREAS, a permanent location of the Oregon Coast Highway 
thrceugh the town of Gold Beach, Curry County, Oregon, has never 
been made or official action taken thereon by the Commission; and 


WHEREAS, it is the purpose of the Commission to improve 
said section of said highway which involves the town of Gold Beach, 
and therefore it is deemed appropriate at this time that a permanent 
route and location be adopted; and 


WHEREAS, after due deliberation and consideration by the 
Commission it is the judgment of the Commission that the route herc- 
inafter specifically described should be adopted as the route and 
location of the highway into and through the town of Gold Beach, 
Curry County, Oregon. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, 
as follows: 


1. That the route and location of the Oregon Coast 
Highway into and through the town of Gold Beach shall be as follows: 


Beginning at Station 3+39.6, which station is the 
intersection of the existing Oregon Coast Highway and the 
relocated line through Gold Beach, said station also being 
opposite the Sunset Inn, located in the north portion of 
Gold Beach, thence South 44° 07! West to Station 2+40.6, 
thence on a 358.1 foot radius curve left to Station 1+02.4; 
thence South 22° 00' West to Station 0+00 north equals 0+00 
south; thence South 22° 00' West to Station 5+40.5; thence 
on an 818.5 foot radius spiralled curve left to Station 
12+75.23 thence South 2° 53' East to Station 21+4l.1; thence 
on a 2864.8 foot radius spiralled curve right to Station 
26+18.5, which station is the north end of the existing 
bridge over Riley Creek. 


All the above described line is located in Section 36, 
Township 36 South, Range 15 West, W.M., the right of way to 
be a minimum of 80 feet, 40 feet on either side of center 
line. 


2. That the foregoing route and location shall be and the 
same hereby is declared to be the official route and location of said 
highway in said town of Gold Beach, and when rights of way are pro- 
cured therefor and when the highway through the town of Gold Beach 
is improved, such rights of way shall be procured and such imorove- 
ment shall be made along said route and location. 


3, That this resolution be entered in the minutes and 
records of the Commission as of April sixteenth, 1945. 


unanimously and instructed the Secretary to ask the Public Utilities Commissioner 
to cancel the permit of this operator. 


The Engineer brought up for discussion the matter of employing a number 
of Chinese highway engineers. He explained that under the joint sponsorship of 
the American and Chinese Governments a number of Chinese highway engineers are to 
be brought to this country for intensive on-the-job training, which will enable 
them to make the greatest possible contribution to the building of military roads 
on their return to China. All of these men, he said, are college graduates, and 
all have had good experience on China's road problems. He also said that the 
State of Oregon will not be asked to pay the men's saleries nor reimburse them 
for their expenses, because such items will be taken care of by the International 
Training Administration, which will have general sunervision over the men. He 
advised that some of these men can be used to good advantage in Oregon at the 
present time and recommended that the Commission cooperate in the movement by 
taking two of the 100 men who are expected to arrive in this country soon, The 
Commission by unanimous vote authorized employment of two of these men on the 
conditions mentioned by the Engineer. 


The Engineer also brought up for discussion the matter of continuing 
snow removal operations on the Mt. Hood Highway, south of Parkdale, to facilitate 
log hauling operations. He explained that up to the vresent time the Public 
Roads Administration has paid the expense of this work, having appropriated 
$3,000 for such purpose, but it now sopears that the appropriation is about 
exhausted and an additional sum of about $1,000 will be reouired to maintain 
logging operations until the highwey is open for general traffic. There is a 
possibility, he said, that additional federal funds can be obtained, but that 
is uncertain,in view of which he inquired whether or not the Commission would 
be willing to authorize payment of the extra expense with state money. Due to 
the fact that the logs are badly needed in connection with the Nation's war 
efforts, the Commission authorized an expenditure of state funds in the amount 
of $1,000 to continue the snow removal operations if an additional appropriation 
cannot be obtained from the Federal Government. 


The Engineer requested authority to post the South Yamhill River 
Bridge on the Salmon River Highway near Valley Junction for a fifteen-mile per 
hour speed limit, such speed limit being a necessity, in his estimation, since 
the bridge recently was severely damaged by a logging truck. He explained that 
while the bridge has been repaired to such an extent that it will hold up under 
legal weight loads driven at reasonable speeds, it vibrates considerably under 
speeds in excess of fifteen miles per hour, and the posting of the bridge for 
such speed limit is simply a safety measure. The Commission approved the requesi 
by unanimous vote. 


In cenformity with instructions given by the Commission at the previous 
meeting, the Attorney presented a form of resolution for the designation of a 
permanent route for the Oregon Coast Highway (U.S. 101) through the Town of Gold 
Beach, Curry County. After due consideration, the Commission by unanimous vote 
adooted the resolution, as follows, upon motion of Commissioner Schaupo which was 
duly seconded by Commissioner Chessman: 


The Commission discussed matters pertaining to the Federal Highway 
Act of 1944 including the following: 


(1) Adoption of a secondary Federal aid highway system. 

(2) Determination of urban areas. 

(3) Adootion of an interstate system of highways. 

(4) Adoption of a program for postwar construction. 
Each of these matters was considered separately as follows: 


ADOPTION OF A SECONDARY FEDERAL AID HIGHWAY SYSTEM 


The Engineer presented a plan for the allocation of Secondary 
Federal Aid Highway mileage to the several counties of the state, 
based on the regulations of the Public Roads Administration which 
provide, among other things, that the size of the system shall be 
controlled by the ability of the agencies concerned to imorove, 
maintain, and verpetuate such a system. The olan as presented, he 
said, proposes a secondary system containing 5,000 miles of roads, 
which will require about fifteen years to complete if Federal sappro- 
priations for the secondary system following the war continue in 
the same yearly amounts as are contained in the Postwar Highway Act. 
He pointed out that according to the regulations, the roads in the 
Secondary System are to be the princival secondary and feeder rosds, 
free delivery mail routes, and public school bus routes, either 
outside or inside municipalities of less than 5,900 population; 
however, state highways may be included. He suggested, in view 
thereof, that the greatest benefit would be realized if the mileage 
were allocated approximately 925 miles to primary state highways, 
2,375 miles to secondary state highways, and 1,700 miles to county 
roads. He slso suggested that the1,700 miles of county roads should 
be distributed among the counties of the state on the same basis that 
the Federal funds are apportioned among the several states; thet is, 
one third on the basis of rural population, one third area, and one 
third post road mileage. He exolained thst the olan submitted has 
been prepared on such basis, and recommended adoption of the vlan 
subject to approval by the several counties and by the Public Roads 
Administration as is required by the Federal regulations. He 
exhibited a map showing a tentative system prepared on such basis 
and the location of the projects provosed for construction under this 
program. 


Mr. W. H. Lynch, District Engineer, Public Roads Administration, 


was present and stated his approval of the plan as oresented subject 
to a further study of the individual roads to be improved thereunder, 
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A report was rendered by the Engineer on the necessity to construct a 
conerete curb along Riverside Street, Medford, route for north bound Pacific 
Highway traffic, particularly between 12th Street and Earhart Street, e dis- 
tance of about 850 feet. He explained that the sidewalks along this section 
are from eight inches to twelve inches below the pavement grade and act as a 
gutter into which all of the water from the highway and adjacent property drains. 
He gave as his thought that the state is obligated to take care of the water that 
flows onto the sidewalks from the highway, which can be accomplished by construc- 
tion of the curbs, and requested authority to proceed with the work, which he 
estimated would cost about $2,500. The Commission authorized the expenditure by 
unanimous vote. 


A letter was presented from the Arbor Lodge Community Club, Portland, 
requesting the widening of the pavement on Portland Boulevard, Portland, be- 
tween Union Avenue and Greeley Avenue, where only narrow strips of pavement now 
exist. The Engineer advised that Portland Boulevard is neither a state highway 
nor a state highway route, so its improvement is not an obligation of the state. 
He recommended that the request be denied. The Commission approved the recommen- 
dation and instructed the Secretary to convey such informatian to the Community 
Club. 


Mr. Lynch of the Public Roads Administration asked the State Highway 
Commission if it would consent to using $300,000 of state funds to match with 
forest funds to build the North Santiam Highway between Gates and Detroit in 
Marion County. He explained that the cost of the project is now estimated to be 


$3,600,000, of which the War Department will pay $2,400,000 which represents the 
additional cost to move the road from the floor of the canyon to the canyon wall, 
which location is necessitated by the construction of a dam being erected by the 
War Department. 


Forest highway funds are set up to repay the War Department at the rate 
of $300,000 per year during each of the three postwar years. This lesves $300,000 
not provided for as the Federal Government cannot obligate forest funds for more 
than a three-year period. Mr. Lynch stated that the road may not cost $3,600,000, 
under which condition the repayment would be scaled dow accordingly, and wanted 
to know if the Highway Commission wouid underwrite the payment of this project but 
not to exceed $300,000, the exact amount required being dependent uvon the final 
cost of the project. It was moved by Commissioner Chessman and seconded by Com- 
missioner Schaupo that the State obligate itself to pay not to exceed $300,000 
for this work. The motion carried by the unanimous vote of the Commission. 


The Commission by unanimous vote approved the minutes of the Highway 
Commission meeting held on March 12 and 13, 1945. 
f 


The Commission recessed at 12:00 m. for luncheon, and reconvened at 
2:00 p.m., in the same room, with the same persons present and participating. 
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ALLOCATION OF FEDERAL SECONDARY MILEAGE TO COUNTIES (Cont.) 


eT 


Pro rata of Proposed 
Miles on Miles on 1,700 Miles Mileage 
State State Allotted to of 

County Primary Secondary County Roads County 
System System Ratio Miles Roads 

Jefferson ~ 19.37 1.059 18,00 16.2 
Josephine 19.70 46.13 1,863 31.67 31.2 
Klamath 98.17 106.78 4-549 77.33 77.9 
Lake 90.39 46.21 4.087 69.48 61.8 
Lane - 141.39 5.764 97.99 98.6 
Lincoln 29.54 44.31 1.765 30.00 32.6 
Linn ~ 86.53 4.084 69.43 68.6 
Malheur 12.81 208.37 5.282 89.79 84.1 
‘Marion ~ 126.70 5.474 93.06 95.9 
Morrow 64.27 TWhebd 1.374 23.36 27.2 
Multnomah 3.27 4eld . 4.498 76.47 83.3 
Polk 16.92 56.60 2.008 34-14 39.4 
Sherman ~- 40.57 0.648 11.02 17.6 
Tillamook - 18.55 1.471 25.01 24.7 
Umatilla 54.10 117.99 3.585 60.95 61.7 
Union - 81.79 1.870 31.79 32.0 
Wallowa 51.63 36.88 20399 39.69 39.5 
Wasco - 31.98 2.169 36.87 37.7 
Washington 3.45 67.94 4.259 72.40 72.6 
Wheeler - 61.28 1.249 21.23 20.0 
Yamhill : 66673 | __2:897 § - __A2n25 __A203 
Totals 926.15 2537451 100.000 1,700.00 1,719.0 


In this connection, the Commission considered it advisable to have a prelimi- 
nary discussion of the matter with officials of the Association of Oregon 
Counties before presenting the plan to the individual county courts. The 
Secretary was thereupon instructed to invite the officers of this group to 
be vresent at the next regular meeting of the Commission for such puroose. 


DETERMINATION OF URBAN AREAS 
The Engineer advised that according to Federal regulations, 4 
certain oortion of the postwar moneys must be spent for construction 
on Primary Federal Aid highways in "Urban Areas", which are defined 
as areas included in and adjacent to municipalities or other urban 
places of 5,000 population or more, as determined by the latest cen- 
sus. He further stated that there are sixteen such places in the 


and subject further to approval of the plan by the several county 
courts. After full discussion of this matter, motion was made by 
Commissioner Chessman that the Highway Commission adopt the fol- 
lowing plan for the establishment of a Secondary Federal Aid Highway 
System under the provisions of the Federal Highway Act of 1944 as 
the Commission's proposed plan for discussion with the several 
counties of the state. The motion was seconded by Commissioner 
Schauop. Chairman Banfield declared the motion adopted by the unani- 
mous vote of the Commission. 


ALLOCATION OF FEDERAL SECONDARY MILEAGE TO COUNTIES 


Assumes that total mileage of Federal Secondary Roads is to be 5,000, 
divided as follows: 


Primary State Highways 925 miles 
Secondary State Highways 2,375 miles 
County Roads ; 1,719 miles 

5,019 miles 


Apportionment of mileage in accordance with formula is applied only to 
county road mileage. 


Pro rata of Proposed 

Miles on Miles on 1,700 Miles Mileage 
State State Allotted to of 

County Primary Secondary County Roads County 
System System Ratio Miles Roads 


a 


Baker 70.29 2.232 37.94 
Benton 31.72 1.525 25.92 
Clackamas 81.84 5.694 96.80 
Clatsop 43.58 1.561 26.54 
Columbia 42.04 2.004 34.07 
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Coos 55.28 2.347 39.90 
Crook 81.45 1.928 32.78 
Curry 6.33 0.927 - 15.76 
Deschutes 53.41 2.617 AheL9 
Douglas 98.72 42265 72.50 


SSEBE ENLY 


Gilliam 42.34 0.753 12.80 
Grant 41.20 2.676 45-49 
Hood River 21.65 1.022 17.37 
Jackson 97.63 3.671 62.41 
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ADOPTION OF INTERSTATE SYSTEM OF HIGHWAYS 


The Engineer advised that the Federal Highway Act of 1944 
requires the designation of a "National System of Interstate 
Highways" connecting, so far as is practicable, the porincipal 
metropolitan areas, cities, and indystrial centers, to serve the 
national defense and to connect at suitable border points with 
routes of continental importance in the Dominion of Canada, and 
in the Republic of Mexico. Such routes, he said, are to be selec- 
ted by joint action of each state and the adjoining state. He 
pointed out that Oregon under such an arrangement would have two 
interstate highways, one of which would extend across the state in 
an easterly and westerly direction, and would connect with the 
State of Idaho, and the other would be 4 north and south highway 
connecting with the State of Washington on the north and State of 
California on the south. The Old Oregon Trail, he said, meets the 
requirements with respect to the east and west highway route, but 
there is a question whether or not the State of Idaho will agree to 
the oropesed connection at the state line. He pointed out that 
the people of Idaho want the highway located on the Idaho side of 
the Snake River through the towns of Payette and Weiser, whereas in 
his estimation, the proper permanent location is the short cut on 
the Oregon side south of the present highway between Huntington 
and Onterio; thence to the Idaho state line at a place known as 
Mortons Island. He advised that a survey of this proposed location 
has been made, which reveals that it is the shortest and fastest 
route available. He recommended the selection of such route as 4 
basis of consultation with the Idaho Highway Department end that 
the matter be referred to the Public HKoads Administration for a 
decision if an agreement with the State of Idaho cannot be reached, 


W. H, Lynch, District Engineer, Public Roads Administration, 
was present and advised that he is satisfied with the Oregon loca- 
tion and will recommend it to his suveriors. 


Following discussion, motion was made by Commissioner Chessman 
that the Old Oregon Trail be recommended as a route for this inter- 
state highway in the State of Oregon and that the provosed route on 
the Oregon side of the Snake River, as described by the Engineer, be 
recommended as the connecting link with the Idaho Highway System. 
The motion was seconded by Commissioner Schaupp and was declared by 
Chairmen Banfield to have received the unanimous vote of the Commis- 
sion. 


The Engineer next mentioned the north and south connection with 
the States of Washington and California. He advised that the Pacific 
Highway meets the requirements and that the State of Washington is 
satisfied with the oresent connection vie the Interstate Bridge in 
Portland. He recommended the selection of such connection with thc 
State of Washington. 


State of Oregon; viz., Albany, Astoria, Baker, Bend, Coos Bay, 
Corvallis, Eugene, Grants Pass, Klamath Falls, LaGrande, Medford, 
Oregon City, Pendleton, Portland, Salem, and The Dalles. He exhi- 
bited a map of each on which was shown the corvorate boundary line 
and his suggestions as to the extent to which the urban area should 
reach beyond the corporate limits. 


As a result of lengthy discussion and very careful consideration, 
the following “urban areas" areas were designated by the Commission by 
unanimous vote upon motion of Commissioner Chessman, which was seconded 
by Commissioner Schaupp, it being understood that the Commission is not 
precluded from requesting the extension of the boundary of any area at 
a future time if it so desires: 


Albany: Urban area confined within city limits. 


Astoria: Urban area confined within city limits. 


Baker: Urban area confined within city limits. 

Bend: Urben area confined within city limits. 

Coos Bay: Urban area extended to include the City of North Bend. 

Corvallis: Urban area extended to include the proposed revision 
of U.S. 99W and the Albany-Corvallis Highway at the 
north city limits of Corvallis, 

Eugene: Urban aree extended to include prososed imorovement 
of Pacific Highway between Eugene and Springfield 
Junction. F 

Grants Pass:Urban area confined within the city limits. 

LeGrande: Urban area confined within the city limits. 

Medford: Urban area confined within the city limits. 

Oregon City:Urban area confined within the city limits. 

Pendleton: Urban area confined within the city limits. 


“Portland: Urban area extended to include provosed improvement 
in the Vanport district, North Portland. 


Salem: Urban area confined within the city limits. 


The Dalles: Urban area confined within the city limits. 


SALE OF LAND AT REEDSPORT 


Reedsport Cheese Factory $336.50 
Ida M. McGeorge 106.90 
The meeting adjourned at 9:30 a.m., and reconvened immediately in 


Room 615 with the same persons present end participating. 


Discussion of the proposed interstate highway connections between 
the states of Oregon and California was resumed at this time. Commissioner 
Schauop spoke in favor of the Klamath Falls route. He stated thet as a result 
of a study of the Engineer's report on this subject, he is inclined to believe 
that the material contained therein favors the Pacific Highway route south of 
Eugene and for that reason he is prompted to add to, suoolement, and comment 
on the report, and also because the reoort does not contain certain factual 
information, and there is some information contained in the reoort that needs 
amplification. He mentioned first the definition of an "Inter-regional High- 

way", giving as his understanding that an inter-regional highway is one that 
has been selected as such because it is the fastest and most direct route be- 
tween centers of population. He interoosed the question--tihich of the two 
highways under discussion south of Eugene meets these requirements. He made 
the following comnarisons of the two routes: 


(1) Cost of Construction: - He quoted from the Engineer's 
Report that the cost to construct the Pacific Highway route to inter- 
state standards is $15,415,500, whereas to construct the Alemath 
Falls route to the same standards is estimated to cost only 
£10,351,300, or a difference of approximately $5,000,000 in favor of 
the route through Klamath Falls; also quoting from the Engineer's 
Reoort, he said that in all respects, except that of elevation, the 
Klamath Falls route is the more desirable of the two. 


(2) Traffic: - Commissioner Schaupp pointed out that the 
Engineer's record of traffic flow is based on traffic counts made 
in 1940, which is only a year after the Willamette Highway was opened 
up for public use, so does not show a fair comparison of traffic 
volume. The Engineer interruoted to explain thet it was necessery to 
use the 1940 traffic count because the only origin and destination 
survey available was made in 1940 and because counts taken now would 
not reflect true conditions in view of the abnormel traffic flow >roduced 
by wartime conditions. Commissioner Schauop then gave figures showing 
traffic flow on The Dalles—California Highway during the years 139/40 to 
1944, inclusive, and similar information concerning the Pacific Hizh- 
way, as follows: 


Year U.S, 97 U.S. 93 
1940 86,592 96,737 
1941 120,026 102,339 
13942 65,707 58,380 
1943 31,987 34,580 
1944 33.8% 22,880 = 60> 17:19:45) 


Total 338,206 324,916 


As to the interstate connection with the highway system of Cali- 
fornia, he advised that there are two routes available; viz., 


(1) Pacific Highway East from Portland to Jun .n City; 
thence via the Pacific Highway to the California state 
line. 


(2) Pacific Highway East and the Pacific Highway from Port- 
land to Eugene and Goshen; thence via the Willamette 
Highway and The Dalles-California Highway to Klamath 
Fall: and the state line. 


He read aloud excerpts from his report on this subject to show a compari- 
son between the two routes covering such subjects as design standards, 
cost of construction, traffic volume, and economics. (See Engineer's 
Report dated April, 1945, for details.) He advised that either of the 
routes will satisfy the major requirements of the Federal Government, 

and that each has its advantages and disadvantages. He made no definite 
recommendation with respect to either route exceot to point out that the 
Inter-regional Highway Committee, which was appointed by the late Presi- 
dent Roosevelt and which was composed of a group of men of national reou- 
tation, selected the Pacific Highway as a route of an inter-regional high- 
way through the State of Oregon. 


Commissioner Schaupp stated that he has studied the Engineer's Report 
on this subject and does not doubt the sincerity in which it was prepared, 
but he does not agree. with the statistics contained therein. He expressed 
preference for the route through Klamath Falls, but due to the lateness 
of the hour, deferred until the following day the presentation of argu- 
ments in support thereof. 


The meeting thereupon adjourned at 4:45 p.m., to reconvene at 9:00 a.m, 
on the next day. 


Portland, Oregon, April 17, 1945. 


The State Highway Commission reconvened at 9:00 a.m., in the Stock 
Exchange Room of the Imperial Hotel with all members, the State Highway Engineer, 
the Attorney, and the Secretary oresent. 


Bids as follows for the sale of state-owned real property situate at 
Reedsport and at Troutdale were opened and read by the Secretary in conformity 
with previously published notices, following which Chairman Banfield announced 
that the awards would be made by the Commission at 3:00 p.m., in Room 615 of 
this hotel. 


SALE OF LAND AT TROUTDALE 


Everett Meads 

Troutdale regetsbie Growers 
Erick Enguis 

Albert Lane 


pointing out that the estimated cost to construct this 
section, 4.4 miles in length, is $670,000, or at the rate 

of about $150,000 per mile, as compared with the cost to build 
the proposed revision of The Dalles-California Highway south 
of Chemult, a distance of about thirty miles, which is esti- 
mated at $1,500,000, or approximately $50,000 per mile. He 
also compared these estimated costs with the actual cost to 
construct the Pacific Highway south of Junction City, advising 
that according to the Commission's Sixteenth Biennial Report 
the total expenditure was about $17,510,000, or an average of 
$76,000 per mile. The cost of constructing The Delles-Cali- 
fornia Highway, he said, was $6,456,009 according to this re- 
port, or an average of $21,000 per mile. He questioned the 
logic of spending $76,000 per mile for e road that still takes 
three hours longer to travel between common points than another. 


Commissioner Schaupp next brought up the matter of align- 
ment and elevation stating that in so far as curvature is con- 
cerned, the record speaks for itself, the curvature via the 
Willamette Highway and Klamath Falls being much less than that 
via the Pacific Highway. He quoted from the Engineer's Report 
that the rise and fall on the Pacific Highway totals 19,000 
feet, being 6,000 feet more than that on the Klamath Falls route, 
which indicates that traffic can realize a tremendous saving 
of money in the course of years if the Klamath Falls route is 
used. He gave as his understanding that the gasoline consumption 
to operate a car on the five percent grade is twice as much as 
when operated on the level and declared that from that standpoint 
the saving to the general public over 4 number of years will 
finance the building of the Klamath Falls route to interstate 
highway standards. He also declared that the Klamath Falls route 
is the logical one for the interstate highway in all respects, 
except for elevation. 


The matter of snow removal on the two routes was also men- 
tioned by Commissioner Schaupp, who stated that such operations 
on the Pacific Highway amount to $5,000 annually as comoared with 
$26,000 on the Willamette Highway rout>, including snow removal 
over Sun Mountain, which is to be eliminated. He also mentioned 
that a similar comparison can be made with respect to slide 
removals, which he thought would reflect to the credit of the 
Willamette Highway route. 
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He pointed out that according to these figures the traffic flow 
over The Dalles-California Highway exceeded that over the Pacific 
Highway by more than 13,000 vehicles. He also mentioned that a 
large volume of traffic enters the state over the Klamath Falls- 
Malin Highway from Reno, which is not included in the above fifures, 
and which in his estimetion is an important feature. 


(3) Distances Via Alternate Routes: - Commissioner Schaupp 
quoted from the Commission's Sixteenth Biennial Report with resoect 
to the distance between common points in Oregon and in California via 
the alternate routes. He vointed out that according to this report 
the distance from Eugene, Oregon, to Weed, California, via the Pacific 
Highway as vresently constructed is 216 miles, compared with 196 miles 
via Klamath Falls, or a distance of 20 miles in favor of the Klamath 
Fells route. He pointed out that according to the Engineer's Report, 
the distance from Eugene to the California state line via the Pacific 
Highway, when reconstructed to interstate standards, will be 197.9 miles 
as compared with 190.1 miles via-.Klamath Falls. He raised the question, 
how can the 20 miles difference ir the presently constructed highways 
be made up. He also nointed wut that driving time between Eugene and 
Weed over existing highways is between three and four hours shorter by 
way of Klamath Falls than via the Pacific Highway, but admitted that 
this difference in time would be shortened when the highway has been 
reconstructed. 


Referring again to the Engineer's Report, Commissioner Schaupp 


pointed out that the estimated cost to construct the Pacific Highway to 
interstate standards is $15,415,500, whereas the cost to construct 

the Klamath Falls route to the same standards is estimated at $10,351,309, 
a difference of nearly $5,000,000 in favor of the Klemath Falls route; 
also, that it would cost about $2,000,000 less to rebuild the Klamath 
Falls route to interstate standards than to rebuild the Pacific Highway 
to state standards. He questioned the reasonableness of this difference. 
Again referring to the Engineer's Report, Commissioner Schaupp pointed 
out that no mention is made of the fact that the Southern Pacifi¢ Comoany 
discontinued its main line railroad through Roseburg and is now routing 
its through trains over the Natron cut-off regardless of the fact that 
there is a much greater stand of timber along the Roseburg route than 
along the other, This change, he said, was made at enormous expense and 
in his estimation is a most significant argument in behalf of the rqute 
through Klemath Falls because it shows that the railroad recqgnized the 
advantage of such route. He declared that there is now a good highway 
available for traffic between Eugene and the California points via Rose- 
burg and Medford, and questioned the advisability of spending $15,090,900 
to reconstruct this highway to interstate standards simply in order to 
place this highway in the same speed class as the highwey through Klemath 
Fells. He said that the driving time between Portland and Klamath Falls 
at oresent is only about six hours via the Willamette Highway, whereas 

it takes all day to make the trio via the Pacific Highway. 


Commissioner Schaupp also mentioned the orososed revision of the 
Pacific Highway between Wolf Creek and Grave Creek in Josephine County, 
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tain the building on the state premises for a reasonable length of time so as 
to give her time to sell it. Hewever, she has not disposed of it, and the 
State Parks Superintendent is very desirous of having it removed from the 
state's oroperty because it interferes with the oark develooment. Mrs. Barclay, 
he said, is willing to sell the building for $500, which is more than it is 
worth, but the best offer made is $200, which she has refused. He suggested 
that it would be advisable for the state to buy this building if it can be 
ourchased for $400, which could then be sold for $200 to some interested buyer. 
He pointed out that the state would be losing $200 by such transaction, but 

in his estimation it would be worth that much to get rid of the building. 

After discussion, Commissioner Schaupp moved the adoption of the Attorney's 
suggestion, the motion was seconded by Commissioner Chessman, and was declared 
by Chairman Banfield to have received the unanimous vote of the Commission. 


In this connection, Chairman Banfield gave as his thought thst the 
State Highway Commission should not buy any property that is encumbered in any 
way such as the property under discussion. He recommended adoption of such 
procedure as the Commission's policy to be followed heresfter. The recomnen- 
dation was azoroved by Commissioners Schauop and Chessman, thus receiving 
the unanimous vote of the Commiesion. 


The Attorney revorted a request from the Gilchrist Timber Comoany 
that the State Highway Commission join with the company in securing 4 declara- 
tory judgment to ascertain whether or not the compeny must license its log 
hauling equioment if its operations are simoly across a public road. He said 
that in conformity with a recent order of the Commission the Gilchrist Timber 
Company was informed that it would have to license its equipment before the 
Commission would grant the company permission to operate across The Dalles- 
California Highway near the Town of Gilchrist, and that the company tried to 
get the licenses but was unable to secure them because its equipment is wider 
than the lew allows and because the comoany*is transporting excess weight loads. 
The Commission considered it desirable to have such information and thereupon 
authorized the Attorney to join with the company in this undertaking. 


The Commission discussed briefly a controversy with Mrs. Maki, 
Astoria, arising out of the construction of the Astoria Naval Hospital job. 
Commissioner Chessman stated that this matter has been hanging fire for a 
long time and Mrs. Maki is very anxious to secure settlement. It aoneared 
from discussion that Mrs. Maki's claim is primarily against the state's con- 
tractor, but the state may be obligeted to 4 certain extent. The Commission 
ordered an immediate investigation of the matter. 


The Commission approved and signed an agreement with Mrs. Grant M. 
Miles for the lease of a maintenance headquarters site in the Town of Multno- 
mah, Multnomah County, particulerly described as all of Lots 4 and 5 of Block 3, 
Buckingham Heights Addition to Multnomah. 


The Commission resumed discussion of Federal aid matters, oerticu- 
larly the adoption of a program for the utilization of $36,000,000 of vostwar 
funds. The Engineer presented e plan as follows for the utilization of such 
funds: 
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through Alturas is the fastest and most direct route of travel 
between Portland and Los Angeles. He also said that the 
Klamath Falls route affords the most direct and fastest highway 
for Eastern Oregon traffic destined to California points. 


From the pooulation standpoint, Commissioner Schaupp pointed 
out that the Engineer's Report is based on the 1940 census. He 
questioned the use of such census because of the great. increase 
in population now obtaining in the various centers. He mentioned 
that Klamath Falls has doubled in population since the 1940 cen- 
Sus was taken. He also questioned the logic of the argument 
that the Pacific Highway passes through the largest timber dis- 
trict, stating that movement of the timber products always intro- 
duces hazards to other traffic and such condition should be 
avoided whenever possible. This concluded Mr. Schauvp's presen- 
tation. 


Chairman Banfield inquired as to what significance there is 
in the naming of an inter-regional highway. The Engineer re- 
plied that there is no significance except that highways on the 
system are built to slightly higher standards. In the further 
discussion of this matter, Commissioner Schauop favored the 
designation of this inter-regional highway now so as to avoid 
controversies and the creation of ill feeling between the communi- 
ties that are interested. Chairman Banfield and Commissioner 
Chessman wished more time for further study of the Engineer's 
Report before acting and to give the people of Southern Oregon 
an opportunity to express their feeling in the matter if so de- 
sired. Accordingly, the Commission's decision was deferred until 
a later meeting. 


The Attorney brought uo for discussion the matter of sale of resi- 
dence buildings in Klamath Falls. He recalled that the Commission at the pre- 
vious meeting authorized the sale of the buildings end ordered that the oresent 
tenants be given ninety days' notice to vacate. However, ir. T. B. Watters, 
Realtor, Klamath Falls, who has charge of the buildings, advises that there is 
a housing shortage and the people have no place to move, so there is a question 
whether or not the buildings should be sold at this time. Commissioner Schauop 
recommended that the sale of the buildings be postponed for a couple of months 
when the prospects that the housing situation in Klamath Falls will be improved 
by reason of construction of a new Federal Housing Project at that place. The 
Commission approved the suggestion by unanimous vote. 


The Attorney also brought up for discussion the eviction of Mrs. Anna 
Barclay from Harris State Park in Curry County. He explained that Mrs. Barclay 
is a widow whose husband was a veteran of World War I, and that she conducted 
& restaurant business at this location prior to the time that the state acquired 
the property; further, that the former Highway Commission allowed her to main- 


After careful consideration, the Commission approved the plan by 
unanimous vote and then discussed the selection of the individual projects 
for construction with the {33,615,000 that are available for such purpose as 
disclosed therein. 


The Engineer presented a list of eligible projects prepared from 
available information, including vcrojects submitted by the county courts as 
a result of the Commission's canvass of the state in 1943. As a result of 
careful consideration, the Commission by unanimous vote acoroved the following 
as its tentative program of postwar construction, not including forest highway 
vrojects. It was understood that the amounts mentioned are only avoroxinate 
and that the termini of each vroject is subject to change: 


PART I ~ PRIMARY FEDERAL AID PROJECTS 


dl se ee ns A ae Se. ba eS oe 
County Section and Descrintion Constr. R. of W. Total Year 

———————————— sane 

U.S, Route No. 99E (Pacific East): " 

‘Clack. & Pudding River Bridge, Grad., § 123,000 ¢ -- $ 123,000 1 

Marion Pav. & Bridge 


G.S. Route No. 99W (Pacific West): 


Yamhill Newberg-McMinnville, 6.0 Mi. § 427,000 
Grad. & Paving 


to 


20,000 ¢ 447,000 3 


Benton Corvallis, South Approach,Sta. 

887-904+50, 0.33 Mi. G.&P. 70,000 10,000 _ 100,009 3 
Total - U.S. No. 9. ¢ 517,000 ¢§ 30,000 ¢ 547,000 

U.S. Route N Pacific): 

Douglas Johns-Glendale Jct.,Sta. € 340,000 $¢ 20,000 ¢ 360,000 2 
584-441, 7.24 Mi. Grading 

Douglas & Glendale Jct.-Wolf Cr., Sta. 910,000 40,000 950,000 2 

Josephine 441-209, 6.09 Mi. Grading 

Douglas Johns-Glendale Jct.,Sta. 230,000 = 230,000 3 
584-441, 7.24 Mi. Paving 

Douglas ,& Glendale Jct.-Wolf Cr.,Sta. 170,000 --- 170,000 3 


Josephine 441-209, 6.99 Mi. Paving 

Jackson Ashland, Sta.3+60-10, 0.12 35999 20,900 55,000 i 
Mi. Grad. & Paving 
Total - U.S. 99 €1,685,000 ¢ 80,000$1,765,900 


U. S. Route No. 20 (Columbia & Old Oregon Trail 
Multnomah Sundial, Sta. 428-468+59, 


0.77 Mi. Grading 99,800 15,000 114,899 3 
Paving 71,000 --- 71,000 3 
4-lane R.R. Structure 181,900 - 181,000 3 


$351,800 $€ 15,000 €366,820 


PROPOSED UTILIZATION OF $36,000,000 OF /OSTWAR FUNDS 
TABLE I - SEGREGATED BY CLASSES OF PROJECTS 


Primary 
Fed. Aid 
Projects 


Planning Survey $ 

Steiwer Hill-Albany Project 

Contingency Reserve (construc- 
tion and right: ot way) 646,000 


¢ 1,364,000 


550,000 


Subtotals 


Rights of Way 
Construction 


709 ,000 
16,872,000 


Totals $18,945,000 


168,000 


Secondary 
Fed. Aid 
Projects 


Urban 


Projects Total 


$ 320,000 
550,000 


1,515,000 
$2 , 385,000 


1,336,000 
32,279,000 


#35000, 000 


$ 293,000 


477,000 
11,725,000 


$12,930,000 


150,000 
3,682,000 


$4,125,000 


TABLE II - SEGREGATED AS BETWEEN FEDERAL AND STATE FUNDS 


Plenning Survey 

Steiwer Hill-Albany Project 

Contingency Reserve (Construction 
and Rights of Way) 


Subtotals 


Rights of way 
Construction 


Totels 


State 


Funds Total 


320,000 & - - $ 
300 ,000 250,000 550,000 


—— 800,000 715.000 _1,515,000 
€ 1,420,000 $ 965,000 $ 2,385,000 


320,000 


736 ,000 
000 


600 ,000 1,336,000 
19,235,000 13,0. 32,279,000 


$ 21,255,000 $14,745,000 $36,000,000 
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Total Year 


Section and Description 


& Oregon T 


Multnomah  Sundial-Wahkeena, Sta. 516+70- 


Multnomah 
Gilliam 


Baker 


State R 


Clackamas 


te 


 1215+30, 13.23 Mi. Surf, and 
Bell 


Wahkeena—Dodson, Sta. 1215+30-1452, 
4.48 Mi. Surf, end Bell | 

John Day River-Squally Hook, Sta. 
6+75~260, 5.0 Mi. G. & Bit. Mac. 

Durkee Undercrossing 


Total - U. S. 30 
Li : 


Oswego Sec., Sta, 269+62-292+08, 
0.43 Mi. Widen. & Paving 


- S. Route No Thi e H 


Jefferson 
Jefferson 
Klamath 


Klamath 


Madras-Juniper Butte, Sta. 16+40- 
566, 10.4 Mi. Surf, & Oil. 
em Butte-Crooked R., Sta. 566- 


» 6.8 Mi. Gr. & Surf, 
Chemult-Chiloquin, Sta. 1032+40- 
Bo, 42,6 Mi, Grading 
Chemult—Chiloquin, Sta. 1032+40- 
3280, 42.6 Mi. Surfacing 


Total - U. S. 97 


U, S. Route No, 28 (John Day): 


Malheur & 
Baker 


U.S 
Harney & 


Malheur 
Malheur 


Unity-Ironside, M, P, 213.52-234.2, 
20.7 Mi. Surf, & Oiling 


No, 20 on): 
Buchanan-Juntura, M. P. 156.01- 
190,22, 34.21 Mi. Surf. & Oil. 


Nyssa Section, Sta, 23+31-44, 
0.43 Mi, Paving 


Total - U. Ss. 20 


State Route N egon—Wa $ 
Umatilla  Milton-Wash, State Line, Sta. 65- 


Zl6+15, 4.76 Mi. G., S. & B, Mac. 


Construction R. of ¥W. 


= t: 
$ 290,400 


$ 99,000 
$ 290,000 
$__50,000 
$3,101,000 


$ 20,000 


$ 320,000 
$ 283,000 
$ 630,000 
$ 960,000 


$2,193,000 


$ 345,000 


$ 440,000 
$ 40,000 


$ 480,000 


$ 310,000 $ 10,000 


$ 290,400 


$ 119,000 
$ 300,000 
$__51.,000 
$3,192,000 


$ 20,000 


$ 320,000 
$ 283,000 
$ 670,000 


$ 960,000 


$2,233,000 


$ 345,000 


$ 440,000 
$ 40,000 


$ 480,000 


$ 320,000 
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County Section and Description Construction R. of W. Total Year 
) & - Continued 
Multnomah Troutdale, Sta, 465+5 q 
0.78 Mi. Grading $ 165,700 $ 35,000 § sie 2 
Paving 80,000 -- , 2 
Bristow Underpass 5,000 -- 5,000 2 
Troutdale U- Legs 3000 -- 000 2 
0. P. Over Xing __ 36,000 __== __%,000 2 
$ 300,700 $ 35,000 $ 335,700 
Multnomah Sandy River Bridge, Sta. 509+60- § 198,800 -- % 198,800 2 
517+30, 0.15 Mi. 2-lane Structure 
Multnomah Jordan Borrow, Sta. 517+30-572, 
1.04 Mi. Grading 112,000 ~- 112,000 1 
Topping 16,000 -~- 16,000 1 
Underpass _ 10,000 == 10,000 1 
$ 138,000 $ -- $ 138,000 
Multnomah Jordan-Corbett, Sta. 572-615, 
0.81 Mi. Hydr. Emb. 88,100 -- 88,100 1 
Topping 10,209 -= 10,200 1 
# 98,300 -- $ 98,300 
Multnomah Corbett-Tunnel Pt.-Sta. 728+50-788 
1.13 Mi. Grading 182,600 -- 182,600 1 
Topping & Riprap 57,800 - 57,800 ‘4 
$ 240,400 -- $ 240,400 
Multnomah Island Section, Sta. 892+50-962+50, 
1.33 Mi. Grading 139,700 -- 139,700 1 
Topping -- 1 
$ 149,000 -- $ 149,000 
Multnomah Island-Coopey Station, Sta. 962+50- 
: 3.22 Mi, Grading 531,300 10,000 541,300 1 
Topping 23,700 -* 23,700 1 
Bridal Veil Over Xing 135,000 -- 135,000 1 
Bridal Veil Culvert 20,000 -- 20,000 1 
Underpass, Sta. 1104 5,000 -- 5,000 1 
$ 715,000 $10,900 $ 725,000 
Multnomah Wahkeena Falls Sec., Sta. 1165+33- 
1215+30, 
0.95 Mi. Grading ag 800 -- serio 1 
Topping ,800 -- ,800 1 
Culvert 8,009 ~ 8,000 1 
spp 17 1945 
: $ 179,600 $ -- $ 179,600 


County Section and Description 


t Cc —Ro 3 
Coos Sandy Creek Bridge $ 16,000 
Coos Rock Creek Bridge $ 12,000 
Douglas Middle Fork, Coquille Bridge $ 25,000 
Douglas Lookingglass Cr. Bridges (3) $ 63,000 
Total - State 42 # 126,000 


State Route N 18 River): 


Yamhill Pringle Cor.-McMinnville, Sta, 383- $ 470,000 
» 5006 Mi. Gr. & Paving 


U. S, Route Nog 28 (Ochoco): 


Crook W. Prineville Sec., Sta. 726-770, $ 67,000 
0.9 Mi. Grading 
Crook Crooked River Bridge $ 40,000 


? 
Wheeler For. Bndry.-Taylor Cr., Sta. 24-172, $ 270,000 
2.8 Mi. Grading 
Wheeler For. Bndry.-Jones Ranch, Sta. 24- $ 50,000 
215, 3.6 Mi, Surfacing 


Total - U. S. 28 $ 427,000 


State Route No, 2 (Wolf Creek)! 


Washington Davies-N. Plains, Sta. 2119+75-2525 $ 255,000 
+36, 7.68 Mi. Grading 


Box Culverts (4) 15,000 
Mountaindale Over Xing 15,000 
Vadis Over Xing 60,000 

$ 345,000 


Washington Davies-N. Plains, Sta. 2119+7—2525 $ 265,000 
+36, 7.68 Mi. Paving 
Washington N, Plains-Gardiner Ranch, Sta. 2525 


+36+2705, 3.4 Mi. Grading 72,000 
Structure 18,000 
$ 90,000 


Washington N. Plains-Gardiner Ranch, Sta. 2525 $ 168,600 
+36-2705, 3.4 Mi. Paving 


Construction R. of W. Total Year 


— eT 
— 12,000 2 
-- $ 25,000 2 
-- $ 63,000 2 
-- $ 116,000 


= $ 67,000 3 
-- $ 40,000 3 
$ 3,000 273,000 3 
-- $ 50,000 3 


$ 3,000 $ 430,000 


1 
\ 
to 
wo 
3 
PRR 


3 
8 
iS 
3 
oO 
re 


~ = 18,000 
$75,000 $ 165,000 
-- $ 168,600 2 
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Section and Description Construction R, of W, Total Year 


Clatsop Circle Br.-Hug Pt,, Sta, 0-488+65, 
9.25 Mi, Clearing ; 
Clatsop Circle Br,-Summit, Sta, 97+48-150, 
1,0 Mi, Gr, & B, Macadam 
Tillamook Tillamook-Pleasant Valley, 6,1 Mi, 
Gr,, Pav, & Bridge 
Tillamook Three Rivers Bridge 
Lincoln Salmon River Bridge at Otis 
Lincoln Oceanlake Sec,, Sta, 879+13~922, 
0,8 Mi, Gr. & B. Macadam 
Lincoln Spencer Creek Bridge 
Lincoln Spencer Cr.—Moloch Cr., Sta. 735- 
840, 1.99 Mi. Grading 
Lincoln Moloch Cr.-Agate Beach, Sta, 840- 
898+50, 1.1 Mi, Grading 
Lincoln Miner Cr,~Agate Beach, Sta, 674~- 
898+50, 4.25 Mi, Surf. & Oil. 
Lincoln Agate Beach-Newport, Sta, 898+50~ 
1065, 3.15 Mi. G., S, & Oil. 
N. Bend-Marshfield, Sta, 143+15- 
225, 1.55 Mi, Gr, & Pa 
Marshfield-Southport, Sta, 09-300, 
5.0 Mi, Gr, & Paving 
Gold Beach Sec,, Sta, 3+40-26+20, 
0,56 Mi, Wid, & Paving 


Total - U, S, 101 $3,489,000 


State Route No, 82 (Wallowa Lake)» 


Wallowa Elgin-Boswell R,, Sta, 1302+59- $ 270,000 
1635, 6.25 Mi, Gy, S, & Oiling 


s Wi tte): 


Lane Pleasant Hill-Lost Cr,, Sta, 291- $ 280,000 
567, 519 Mi, Gr., Surf, & Oil, 

Lane Lost Cr.-Lowell, Sta, 567-789, $ 255,000 
4,2 Mi, Gr,, Surf, & Oiling 


La) Lad RPrR WHAr Ww 


“os e¢ *¢# & & «6H hU SO USO SO UMOhLUC DCD 


oe fF &: & &©& So SO0e & GD @ 


Ye Ww FF Ww 


| 
i 
i ' 


RRL ean 


Total - State 58 $ 535,000 


State Route No, 76 (Siuslaw)s® 


Lane Long Tom River Bridge $ 15,000 
Long Tom River Bridge ¢ 


194s Total ~ State 3% 29,000 


P I 


- Wen 


PROJECTS 


lll 


County 


Section and Description 


Construction R. of W. 


Totel 


Year 


i —_—__ss_n 


J. S. Route No. 


jul tnomah 


Multnomah 


Multnomah 


Multnomeh 


Pacific West): 


Tillamook St.-Steel Br., Ste. 
292+55-50+41, Grading & Peving 
Landscaping 
Interstete Ave. Interchange 
Broadway Undercrossing 
East Approach Steel Bridge 


Steel Bridge, West Approach, Sta. 
bi+12- 7-00 

0.49 mi. Grading & Paving 

Landscaping 

Structures 


Davis St.-Sheridan St., Sta. 87- 
150+50, 1.2 mi. Landscaping & 
Lights 

Sheridan St.-Bancroft St., Sta, 
150+50-198+50, 

0.91 mis Grading & Paving 
Landscaping 

Ross Island Br. Interchange 
Barbur Blvdi-Tunnel 

Arthur St.-Viaduct 

Hooker St. Viaduct 

"Cc" Line Ped, Overpass 

Ped. Overpass 


Total - U. S. No. 99W 


U. S. Route No. 99 (Pacific): 


Lane 


Lane 


Eugene (Pearl-Walnut), Sta. 83- 
162, 1.48 mi. Grading & Paving 

Eugene (Judkins Pt.-Springfield) , 
Ste. 214-251+50, 0.71 mi. 
Grading & Paving 


Total = U. Ss. No. 99 


303,000 
,000 
248000 

7 ,000 
270,000 

$ 913,000 


247 ,000 


$ 999,000 
$ 50,000 


383,000 
50,000 
105,000 
160,000 

* 290,000 
17,000 
7,000 


25,000 
$1,037,000 


$2,999,000 


$ 323,000 


$ 120,000 


$ 443,000 


$ 40,000 


20,000 


Se a 


$ 20,000 


$ 20,000 


$ 80,000 


$ 40,000 


$ 10,000 


$ 50,000 


7809 
,000 
248,000 
7,000 


__270,000 
8 953,000 


267,000 
25,000 


27,000 
$1,019,000 


$ 50,000 


403,000 
50,000 
105,000 
160,000 
290,000 
17,000 
7,000 


——25.000 
$1,057,000 


$3,079,000 


$ 363,000 


$ 130,000 


$ 493,000 
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Section and Description Construction R. of W, Total Year 
aaa 


2 (Wi = ued: 


Washington Gardiner Ranch-Berger Ranch, Sta. 
2705-2940, 10,06 Mi, Grading 
Paving 
. Merle Urider Xing 
Co, Rd. Over Xing 
Rock Cr, Bridge 15,000 
Cattle Passes (2) ——1900 


$ 508,500 


Berger Ranch-Barnes Road, Sta. 2940- $ 180,000 $ 25,000 
3155, 4007 Mi. Grading 

Berger Ranch-Barnes Road, Sta, 2940- $ 201,900 -- 
3155, 4.07 Mi, Paving 

Barnes Rd,-Sylvan, Sta, 3155-3281, $ 337,000 
2,39 Mi, Grading & Paving 

Tualatin Hwy, Jct,-Traffic Inter- $ 54,000 
change 


Total - State 2 $2,170,000 


State Route No, 217 {W, Portland—Hubbard): 


Mult, & Barbur Blvd.-Boones Ferry Roa? $ 200,000 
Wash, Sta, 0-207, 3.92 Mi, G, & P, 


Warm Springs Highway jNo Route No,): 


Wasco & Mill Cr,-Miller Flat, Sta, 978- $ 105,000 105,000 
Jefferson 1323450, 6,6 Mi, Grading 

Wasco Mill Creek Bridge $ 175,000 - 175,000 
Wasco & Forest Bndry,-Agency, M, P, 7-31.9, $ 437,000 - 437,000 . 
Jefferson 24.9 Mi. Surf, & Oil, cashinianiieasiaingy 


Total ~ Warm Springs $ 717,000 717 ,000 


Total ~ Primary Fed, Aid Projects $16,872,000 $709,000 $17,581,000 
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PART I11 - SECONDARY FEDERAL ALD PROJECTS 


Ss eC eh rel ane sons ene 


Section and Description Construction R. of W. Totel Year 


DIVISION NO, 1 


Farmington, Sec.~208 


Washington Campbell Bridge-Hezeldale, $ 98,00 $ -- € 98,000 1 
Grad., Surf. & 0-9, Sta. 
2+3%-247+10, 4.67 miles 


Woodburn-Sendy, Sec.-211 

Clackamas Eagle Cr.-Sandy, Gred,, Surf. 218,000 15,000 233,000 2 
& Oil, Sta. 0+00-435+50, 
5.90 miles 


Cornelius Pass, Co. Rd. 


Washington Orenco Section, Gred., Surf. & 190,000 5,000 195,000 1 


Oil, Ste, 330+00-717+00, 
3.66 miles 


Sauvies Islend, Co. Rd, 


Multnomah Sauvies Island Bridge 200 , 000 ~ 200 , 000 
Sauvies Islend Bridge 200, 000 -- 200,000 2 


400, 000 =. 400,000 
Scappoose-Spitzenburg, Co. Rd. 
Colunbia Sceppoose-Spitzenburg, Surf., 60,000 -- 60,000 2 


6.0 miles 


Vernonia-Sunset Camp, Co. Ra. 


Washington Treharne~Sunset Camp, Grad., 119,000 1,000 120,000 3 
& Columbia Surf. & 0il, Ste. 6+34- 
535*00, 10.25 miles 


Totals, Division No. 1 $ 1,085,000 $ 21,000 $ 1,106,000 


DIVISION NO, 2 
Dallas-Coast, Sec.-22 
Polk Buell Section, Gred., Surf.& $ 38,000 $ 2,000 $ 40,000 1 


Oil, Sta. 209+87-250, 
0.07 mile 


sP 47 1945: | 
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County Section and Description Construction R. of W. Totel Year 


eee. eee 


U. S, Route No. 101 (0 Coest): 


Clatsop Astoria (Bond-Com'1), Ste. 74+25- $ 45,000 $ 20,000 $ 65,000 1 
» 0.24 mi. Grading & Peving 


State Routes Nos, 2& 6 (Tusletin Valley): 


Washington West Slope-Beeverton, Sta. 85-203, $ 195,000 $ -- $ 195,000 3 
2.2 mi. Grading & Paving 


eee 


Totel - Urben Projects $3,682,000 $150,000 $3,822,000 
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County Section and Description Construction R. of W, Totel Year 


DIVISION NO, 2 - CONTINUED 


Albany-Independence, Co. Ra. 


Benton Fir Grove-Polk Co. Line, Grad., $ 50,000 $ 4,000 $ 53,000 3 
Surf. & Oil 


ee 


Totals - Division No. 2 # 1,358,000 $102,000 $ 1,460,000 
DIVISION NO. 3 
Crater Leke, Primary-62 


Jackson Antelope Cr.-Butte Falls Roed, $ 450,000 $ 10,000 $ 460,000 1 
Gred., Surf, & Paving, Ste. 
1748-2173, 6.17 miles 


Richerdson-Eugene, Secondary 


Lene Fisher Road-Oak Hill, Grad., . 35,000 -- 35,000 1 
Surf. & Oil, Sta. 268+70-339, 
1.26 miles 


Lane Oak Hill Overcrossing 3508 ~ 33300 1 


Tiller-Trail, Sec,-227 


Dougles Milo-Tiller, Gred. & Surf., 135,000 15,000 150,000 1 
Ste. 925-1234+70, 5-83 miles 


Territorial, Secondary 


Lane Smitbfield-Elmire, Surf. & 0-11, 165,000 10,000 175,000 2 
6.8 miles 
Lene Venete-Crow, Surf, & 0-11, 125,000 10,000 135,000 2 
3.32 miles 
290,000 20,000 310, 000 


Rogue River Loop, Secondary 


Josephine Gunnell Road-Robertson Bridge, 110,000 20,000 130,000 3 
Gread., Surf. & Oil, Ste, 
380+50-619+30, 4.52 miles 


Section and Description Construction R. of W. 


> 


DIVISLON NO. 2 - CONTINUED 
Dallas-Coast, Sec.-22 - Continued 


Polk Salt Cr.-Dolph Corner, Gred., 105,000 120,000 
Surf. & 0-11, Ste. 451-623, ; 
3.26 miles 


Siletz, Sec.-229 


Lincoln Fuller & Ojalla Bridges, Grad. 150,000 
& Surf. Approsches 


North Santieam, Sec.-222 


ee 


Marion Niagere Section, Grad., Surf. 
& Oil, Sta. 211+00-403+71, 
3.65 miles 


Hillsboro-Silverton, Sec.-219 


Washington Scholle-Newberg, Surf. & 0-9, 81,000 


& Yemhill MP. 10+15-18,04, 7-89 miles 


Kings ‘Valley, Sec.-223 
Benton Marys River Bridge 15,000 1,000 16,000 


Carlton-Chehalem Creek, Co. Rd. 
Yamhill Carlton-Chehalem Creek, Grade, 150,000 20,000 170,000 
y Surf. & Oil, 5.0 miles 


Albeny-Lyons, Sec.-226 


Linn Tinker Jim Br.-E. Limits Scio, 145,000 
Gred., Surf. & Oil, M.P. 6.36- 
10.20, 3.84 miles 


Salem-Silverton, Co. Rd.-211 
Marion Middlegrove-Silverton, Grad. 


Surf. & Bit. Mac., Sta. 336+50- 
613+50, 5.25 miles 


305,000 


ee ee 
County Section and Description Construction R. of W. Totel Year 
a 
DIVISION NO, 4 - CONTINUED 
Midlend, Secondery 
Klameth Midland Section, Gred., Surf. $ 125,000 $ 5,000 $ 130,000 1 
& O41, Ste. 85-296+30, 4.0 


miles 


Madras-Prineville, Sec.-27 


oe 


Jefferson Madras-Lamonta, Grad. & Top., 104,000 12,000 116,000 1 
Ste. 137+94-663, 9.94 miles 
Crook Jefferson Co. Line-Lytle Creek, 103,000 7,000 110,000 1 
; Grad. & Top., Sta. 922-1250+70, 
4.9 miles 
Crook Prineville Ry. Undercrossing 30,000 -- 30,000 1 
Jefferson Madras-Prineville, Surf. & 0-11, 300,000 -- 300,000 2 
& Crook Sta. 137+94-1539, 26 miles 


537,000 19,000 556, 000 


Fulton Canyon, Secondery 


Sherman Fulton Canyon, Grad., Surf. & 53,000 1,000 54,000 1 
0il, 1.5 miles 


Sherars Bridge, Sec.-216 


Wasco Tygh Valley-Sherman Co, Line, 120,000 2,000 122,000 2 
Grad., Surf. & 0-9, 8,7 miles 


Warner, Secondary 


Lake Mud Creek-Adel, Grad. & Surf,, 202,000 2,000 204,000 2 
M.P. 12,8-28.8, 16.0 miles 


Cline Falls, Secondary 


Deschutes Tumalo-Cline Falls, Grad., Surf, 100,000 2,000 102,000 2 
& Oil, Sta. 0-526+63, 10.0 mi, 


Twnelo-Deschutes, Secondery 
Deschutes | Tumalo-Deschutes, Grad., Surf. & 60,000 -- 60,000 2 
Oil, Ste, 0-211+63, 3,98 miles 


ADP 17 «1945 
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County Section and Description Construction R, of W. Total Year 


eas 


DLVISION NO. 3 ~ CONTINUED 


Elkton-Sutherlin, Sec. -225 


Douglas Elkton-Kellogg, Grad., Surf. & $ 260,000 $ 20,000 $ 
Oil, Sta. 0-343, 6.35 miles 


Sams Valley, Sec.-234 


Jackson Camp White Section, Sta. 379- 200,000 10,000 
699, 6.06 miles 


280,000 3 


210,000 3 


North Umpque, Co. Rd. 


Douglas Marks Ranch-Rock Creek, Surf. & 563,000 40,000 603,000 2 
Oil, Sta. 654-1157+71, 9.54: 


miles 


Coquille-Myrtle Point, Co. Rd. 


Coos Coquille-Myrtle Point, South 130,000 5,000 235,000 3 
Side, Surf. & Oil 


Totels - Division No, 3 $ 2,228,000 $140,000 $ 2,368,000 


DIVISION NO, 4 


Klemeth Fells-Lekeview, Primary-66 


Klemath *Sixth St. (Shasta Wey-USRS $ 270,000 $ 30,000 $ 300,000 1 
Canal) Grad, & Paving, Sta. 3 


0-74+75, 1.42 miles 
Klamath Falls-welin, Primery- 
Klemath G. N. Ry.-Merrill, Grad., Surf, 200,000 5,000 205, 000 3 


& O11, M.P. 3,44-14.40, 10,96 
miles 


Hood River, Secondary 
Hood River Woodworth Acres-Bailey Road, 98,000 -- 98,000 1 


Grad., Surf. & Oil, Sta, 203- 
319+50, 2.2 miles 


*Project includes non-participating work in Klemeth Falls, involving $50,000 addition- 
al stete funds. F 
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County Section and Description Construction R, of W, Total Year 
ae 


DIVISION NO. 5 - CONTINUED 
Weston-Elgin, Sec.-204 


Umatilla Weston-NeDougal, Grad., Surf, & $ 200,000 $ 5,000 $ 205,000 1 
1 ia 315+07-809+40, 9.36 
es 


Wasco-Heppner, Sec.-206 


Gilliam Cottonwood Grade, Grad. & Surf. 100,000 2,000 102,000 3 
7 miles . 

Morrow Gilliam Co. Line-Eightmile, Surf. 150,000 -- 150,000 1 
& 0-9, Ste. 365-615, 11.82 mi. 

250 , 000 2,000 2h2 , 000 

Sheniko=Fossil, Sec,-218 

Wheeler Porcupine Butte-Chichester Gulch, 60,000 -- 60,000 1 
Gred, & Top, Ste. 115+50-293+50, 
3.37 miles 

Lexington-Echo, Sec.-20 

Morrow Lexington-Jarman, Oil, 20.0 miles 200,000 -- 200,000 1 

Vale-West, Secondary 

Malheur Bully Cr.-Burrell Ranch, Grad., 115,000 5,000 120,000 2 
Surf, & Oil, M.P. 4.87-10.67, 
5-8 miles 

Heppner-Spray, Sec.-207 

Morrow Hardman Hill, Grad., Surf. & Oil, 100,000 5,000 105,000 2 
5.0 miles : . 

Kirberly-Long Creek, Secondary 

oreat Dry Cr.-Monument, Grad., Surf, & 202,000 12,000 214,000 2 
Oil, M.P. 5.9-14.3, 9.4 miles 

Grent Monument-Hamilton, Gred., Surf. & 196,000 10,000 205,000 3 
Oil, M.P. 14.3-24.3, 10.0 miles d 

* 397,000 22,000 419,000 


Section and Description Construction 


DIVISION NO, 4 - CONTINUED 


Odell, Secondery 


Hood River Odell Section, Grad., Surf, & $ 100,000 
Oil 


The Dalles-Forks, Co. Rd, 


Wasco The Dalles-Forks, Grad., Surf, 
& Oil 


Bonenze-Malin, Co. Rds 


Klamath Bonanze-Malin, Grad., Surf, & 250,000 
Oil, 14.8 miles 


Totals - Division No. 4 $% 2,315,000 


DIVISION NO, 5 


Baker-Homestead, Primary-86 


Beker Ruckles Cr.-Middle Br,, Grad., $ 150,000 
Surf. & Oil, Sta. 729-862+21, 
2.53 miles 


Love Bridge, Structure 12,000 
Love Bridge-Teble Rock, Grad., 245,000 

Surf. & 0il, 7.0 miles 
407 ,000 


Enterprise-Lewiston, Primary-43 


Wallowe S. Unit, Enterprise-Forest Bdry., 210,000 
Ste. 410+50-0+30, 7.75 miles 


Burns-Crene, Primary-78 


Harney Burns-Malheur Slough, Surf. & 300,000 
Oil, 20.0 miles 


John Dey-Burns, Primary-495 


Harney Grent Co, Line-Forest Bdry., Surf, 
& Oil, M.P. 39.7-47.0, 7-3 mi. 


app 17 1945 


10,000 


$ 91,000 


$ 


100,000 


215,000 


260 ,000 


$ 2,406,000 


$ 


152,000 


12,000 


250,009 


—5 000 


215,000 


305 , 000 


195,000 


Seen een nnn nn nner nny ennnnn eee nena 


County Section and Description Construction 


DIVISION NO, 5 - CONTINUED 
Little Sheep Creek, Secondery 


Wallowa Sheep Creek Hill, W. Unit, $ 150,000 
Grad., Surf. & 0-9, 5.0 mi, 


Diamond Valley, Secondary 


Harney Crene-Princeton Jct,, Grad., 150,000 
Surf. & 0i1, 8.0 miles 


Umstilla-Hermiston, Co. Rd. 


Umatilla Umatille-Hermiston, Gred., Surf. 130,000 
& Oil 


North Powder, Co. Rd, 


Beker & Powder River Bridge 25,000 
Union ' 


John Day Highwey-Kinzua, Co. Rd. 


Wheeler Summit-Kinzua, Grad., Top. & Oil, 130,000 
Ste, 0-372, 7.05 miles 


Island City-Summerville, Co, Rd. 


Union West Ranch-Summerville, Grad., 90 ,000 
Surf. & 011, 6.6 miles 


Totals - Division No. 5 $ 4,739,000 


Totals - Federal Secondary Highways $11,725,000 


SUMMARY 


Construction 


Total Primary Fetlerel Aid Projects - - - - - $16, oho’ ,000 
Total Urban Projects - -------7--77 > 682,000 
Total Secondary Federal Aid Projects - - - - 15795, 000 

Grand Total - - - - $32,279,000 


R. of W, 


——— 


$10,000 $ 160,000 3 

10,000 160,000 3 

-- 130,000 3 

-- 25,000 2 

5,000 135,000 3 

-- g0,000 3 
$123,000 $ 4,862,000 
$477,000 $12,202,000 
R. of W, Totel 


$ 709,000 $17,581,000 
150,000 3, 832,000 
477,000 _12,202,000 


$1,336,000 $33,615,000 


202 17 1945) 


Totel Year 


Section and Description Construction R. of W. Totel Year 
nS 


DIVISION NO, 5 - CONTINUED 


Cove, Secondary 


Union Cove-Union, Gred., Surf. & 011, $ 200,000 $ 5,000 205 ,000 
M.P, 14.0-22.2, 8.2 miles 


Sumpter Velley, Sec.-220 


Baker Selisbury-McEwan, Grad., Surf. & 300 ,000 303,000 
Oil 


Rome-Princeton, Secondary 

Malheur Folly Farm-Scotts Butte, Grad,, 
Surf. & Oil, M.P. 29,36-61.71, 
32.35 miles 


Nyssa-Adrian, Sec.-201 


Malheur Adrian-Homedale Spur, Grad., Surf. 200 , 000 
& Oil, 10,65 miles 


Medical Springs, Sec.-203 


Baker Baker-Powder River, Grad., Surf, 210,000 213,000 
& Oil, M.P. 28.8-42,7, 13.9 mi. 


Athene-Holdman, Secondary 


Umatilla Gerkin School-Holdman Jct., Surf., 200 , 000 10,000 210,000 
M.P. 0-14.64, 14.64 miles 

Halfwey-Cornucopia, Secondary 

Baker Halfway-Carson, Surf. & Oil, M,P, 
0.25-5.82, 5.57 miles 

Adrien Spurs (4), Secondary 

Malheur Adrian-Parman, %-9, 2.77 miles 


Malheur Adrian-Arene Valley, Grad., Surf. 
& 0-9, 3.19 miles 


Adrien-Caldwell, Grad., Surf, & 
0-9, 4.4 miles 


thereof without consent of the lessor. Improvements or other facilities 

placed upon the property by the state shall at all times remain the property 

of the state unless they are not disposed of within twelve months after 
termination of the lease, in which event they become the property of the lessor. 
He presented a form of lease agreement covering the matter, which includes a 
number of items in addition to the above (see agreement for detail) and 
recommended acceptance thereof by the Commission. After discussion, the Com- 
mission by unanimous vote aooroved and adopted the settlement orovided by 

said agreement. The agreement was thereupon signed by the Commission. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with the City of Silverton providing for the main- 
tenance of a flood light over the Hillsboro-Silverton Secondary High- 
way where it crosses the Southern Pacific Company Hailroad tracks in 
Silverton. 


Agreement with R. E. Baxter providing for the lease of certain 
oroperty in the Town of Soray for highway construction and main- 
tenance purposes. 


Agreement with the City of Waldoort providing for the insta 
tion and maintenance of a flashing beacon over the Oregon Coast | 
way at its intersection with the Alsea Highway in Waldport. 


e 


Agreement with Mrs, Grant M, Miles covering the lease of a main- 
tenance headquarters site in the Town of Multnomah, Multnomah County. 


Agreement with C. J, Moser and wife providing for the lease of 
a gravel deposit in Josephine County. 


Agreement with Western Union Telegraph Company disposing of the 
company's claim for damages arising out of the construction of the 
Troutdale-Dodson Section of the Columbie River Highway, Contract 
No. 2320. 


Easement granting to the City of Eugene permission to install 
a sewer pipe line across state-owned property in Eugene, described 
as a portion of Lot 8, Block 9, Paramount Addition. 


Bargain and sale deed conveying unto Ernest Lyman 0.18 acre of 
land situate adjacent to the Sems Valley Secondary Highway in Jackson 
County. : 


There being no further business to come before the Commission st 
this time, the meeting adjourned at 3:45 p.m. 


State Highway Engineer 
44 


Secretary 4 


The Commission recessed from 12:3) m. to 1:30 p.m., following which 
discussion of matters pertaining to the oostwar orogram was resumed, all mem- 
bers of the Commission being present and participating. 


The matter of publicizing the program was discussed by the Commission. 
The Engineer was instructed to prepare a "Press Release" containing a list of 
the selected projects for the Commission's encroval. He also was instructed to 
furnish each member of the Commission a detailed outline of the work tentatively 
proposed in each county, including Forest Highway projects, for which a definite 
progrem is yet to be arranged. 


The Commission discussed a date for its next regular meeting for the 
receiving of bids and decided to hold such meeting on Monday and Tuesday, May 14 
and 15, 1945, in Portland, bids to be received on May 15. The Secretary was 
instructed to make the usual arrangements to hold this meeting in the Imoerial 
Hotel. ; 


The Engineer requested authority to submit to the Public Roads Adminis- 
tration for approval a list of surveys that are required in connection with 
the postwar highway program. He said that it is not contemplated to spend any 
money at the oresent time in connection with these surveys, but submission of 
the projects and approval by the Public Roads Administration is necessary if the 
state is to be reimbursed for expenditures made in connection with them. The 
Commission deferred a decision on the matter until the next meeting. 


The Commission discussed the bids received at the morning session for 
the sale of state-owned property at Troutdale and at Reedsvort. The Commission 
decided to accept the offer of Mr. Svend Knudsen to pay $336.50 for the Reeds- 
port oroperty, but rejected all bids received for the sale of the Troutdale 
property in view of the fact that it now appears that the property may be desir- 
able for state oark purposes, but that cannot be ascertained definitely until 
after the new highway has been constructed. The decision of the Commission with 
respect to both properties was unanimous upon motion by Commissioner Chessman 
which was seconded by Commissioner Schaupp. Public announcement of the Commis- 
sion's decision was thereupon made by Chairman Banfield at 2:00 p.m. 


The matter of adjustment of salaries paid to State Highway Department 
employees was discussed by the Commission. It was decided to make no general 
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The Attorney brought up for discussion a proposed settlement of the 
controversy with C. J. Moser concerning the acquisition of a gravel deposit in 
Josephine County. He advised that the original intention wes to acquire fee 
title to the property and, because a satisfactory agreement could not be reached 
with Mr. Moser, it was necessary to condemn the property, which action is still 
pending in the circuit court. It now avvears, he said, that Mr. Moser is willing 
to settle out of the court if the state will not take the property outright but 
will lease it from him, and he has agreed to the following method of settlements 
The state is to pay to Mr. Moser the sum of $2,900 for the use of the property 
for a two-year period ending April 17, 1947, subject to.renewal, extension, 
and/or cancellation. The state is not to sublet the oremises or any: ‘portion 


CIRCLE BRIDGE-HUG POINT SECTION, OREGQN COAST HIGHWAY 
10819-Irish, Amelia Leibel 0.09 acre ¢ 00.00 Witt 


Right of Way 
Option expires 


GOLD BEACH SECTION, OREGON COAST HIGH! AY 


9419-Curry County Bank 1,060 sq.ft. Plus 4,500.00 Landon 
Right of Way cost of low bid for 
Option expires moving bank building, 
June 30, 1945 and small frame building 


LLE“BRIDGE SECTION SOOS BAY-ROSEBURG HIGHWAY 


11742-Dougles Building & Loan 1.0 acre at $25.00 € 25.00 Landon 
Association, and Right 
of Way (Holice A. Waters 
Endicott) 
Option expires 
November 3, 1945 

BRIDGE-CAMAS VALLEY SECTION, COOS BAY-ROSEFURG HIGHWAY 

11742-Coos County 4.68 acres ¢ 00.90 Landon 
Right of Way 


SOUTHWEST. JEFFERSON ROAD INTERSECTION(PORTLAND*), WOLF CREEA HIGHWAY 
11767-The Maccabees 1.70 acres LUMP SUM $ 100,00 McCallister 
Sand bunker site 
Option expires 
November 15, 1945 


FRONT STREET PROJECT-CITY OF PORTLAND, PACIFIC HIGHMAY WEST 


10939-Hilton, Frank H. and 4,250 sq.ft. at 30f $1,275.00 
Emogene A. Hilton Building and garage 
Right of Way 4,725.09 


$6,000.00 McCellister 


10940-Hilton, frank H. and 4,250 sq.ft. at 30 $1,275.00 


Emogene A. Hilton Building end garage 4225.90 
Right of Way $5,500.00 McCallister 


BURNS CORNER-PEDEE SECTION, DALLAS~KINGS VALLEY HIGHWAY 


11728-Mary A. Pugh et al., 35.0 acres at $22.86 € 800.00 McChesney 
Rock quarry site 
Option expires 
September 23, 1945 


Portland, Oregon, May 14, 1945 


The State Highway Commission met in regular session at 9300 a.m. 
in Room 615 of the Imperial Hotel. Present were; 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. 2. Baldock, State Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. MU. Devers, Attorney 

H. B. Glaisyer, Secretary 


Commissioner Arthur W. Schaupp arrived at 10:15 a.m. 


The Assistant Attorney requested authority to acquire certain par- 
cels of real property that are needed for various highway improvements 
throughout the state. He submitted a list of such properties together with 
the offer that he recommended in connection with each parcel. After careful 
consideration of each item, the Commission approved the request and there- 
upon, by unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows; 


BIGGS SECTION, COLUMBIA RIVER HIGHWAY 


¥34-Fulton, Lula B. and 1.0 acre at $150.00 $ 150.00 McChesney 
dames G. Fulton, and per acre 
Fahy Fulton, 
Stock Pile Site 
73 Qption expires 
~~ October 23, 1945 
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The Attorney requested authority to condemn certain parcels of real 
property that are needed as right of wey for the Wolf Creek Highway in Wash- 
ingon County and for the Steiner Hill-Albany Section of the Pecific Highway 
East in Marion and Linn Counties. He submitted 4 list of the properties to- 
gether with the offers thet he recommended in condemnation as follows: 


WOLF CREEK HIGHWAY 


10256 Minnie Morgen $ 2,000.00 
5205 Lehman Heirs 2,000.00 
5204 Ernest Lehman 8,500.00 
9690 Nelse Johnson 50.00 
6507 Bechen Estete 10,500.00 
6506 Albert Croeni 5,000.00 

65558 Ernest end Fred Zurcher 15,500.00 
6513 Dora L. Scoggin 2,250.00 
6503 Arnold Berger 13,500.00 
5202 German Congregational 1,500.00 


Church of Cedar Mill 


STEIWER HILL-ALBANY SECTION OF PACIFIC HIGHWAY EAST 


11405 G. L. Stowe ¢ 3,000.00 
11074 A. fH. Thompson 3,100.00 


After cereful consideretion of each item, the Commission, by 
unenimous vote, approved the recommended offers and authorized the Attorney 
to proceed with condemnation of the properties if that appears necessary 
after further negotietions. The following resolutions with regerd thereto 
were adopted by the Commission by unanimous vote. 


WHEREAS, by virtue of the lews of the State of Oregon, the 
State Highway Commission is authorized and empowered to ecquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or eny right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing 
already esteblished highweys, whether within or without the 
corporate limits of cities and towns, together with rights of sccess 
from abutting property thereto, end/or for shops, equipment sheds, 
office buildings, maintenance sites, patrolmen accommodations, snow 
fences, querry sites, gravel pits, storage sites, stockpile sites, 
weighia: - stations, broadcasting stetions, and/or for approprietion, 
acquisition or manufacture of roedbuilding meteriels, approach or 
hauling roads, highwey drainage, dreinege tunnels, meintenence of un- 
obstructed view of any etate highwey so as to provide for the sefety 
of the traveling public, and/or for the culture of trees and the 
preservetion of scenic places and other objects of attraction or 
scenic value adjecent to, along or in close proximity to state high- 
ways or which may be conveniently reached from or by @ public highwey, 
endfor for the development and maintenance of parks, perking pleces, 
auto camps, camp sites, roadside development, recreationel grounds or 


WAV TA 1945 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY 


11705-Kirk, Frank 


11706-Patapoff, William and 
Sarah Patapoff slope 
easement 


11711-Barber, Wayne and . 
Ethel Barber, and 
M. L. Nelson and 
Pauling 4. Nelson 
Slope Easement 


11710-Koontz, Mary E. etal 
Easement 


SAND _CREEX-~FORT KLAMATH SECTION 


11838-State Forestry De- 
partment Easement 


Waiver of claim for 00.03 Witt 
damages by reason of 

grade change and en- 
croachment of sidewalk 
embankment 

Sidew:1k slope easement - $ 00.00 Witt 
510 sq. ft. Waiver of 

claim for damages by reason 

of grade change 

Grantors to reimburse Sate ¢ 150.00 Witt 
for cost of extra thickness 
of sidewalk ani oavement to 
extent of 

Sidewalk slope easement - 00.00 Witt 
409 sq. ft. 


Sidewalk slope easement - 00,00 Witt 


500 sq. ft. 
THE DALLES-CALIFORNIA HIGHVIAY 
29.10 acres at $1.25 
Permanent easement for 
surface materials and 
hauling road 


36.38 Benson 


GILLIAM COUNTY LINE~EIGHT MILE SECTION, WASCO-HEPPNER HIGHWAY 


11770-Zinter, Sidney C, 
S+¢ock pile site 
Option expires 
November 1, 1945 


11754-Bergstrom, Cgroiyn 
Stock pile site 
Option expires 
November 1, 1945 


11755-Anderson, Alena 
Stock Pile site 
Ootion expires 
November 2, 13945 


9.95 acre at $10.00 $ 9.50 Cozad 


2.23 acres at $25.00 


55.75 Cozad 


1.11 acres at $10.00 11.10 Cozad 


at such ooints or places as may be agreed upon by the respective owner 
or owners and the State Highway Vommission.* 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition 
of said real properties, and said Engineer is further instructed to 
prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real properties, which said descriptions 
shall be available for the preparation of eny deed or deeds or other 
instrument or instruments necessary to complete the acquisition of 
said property or properties, whether said properties be acquired by 
purchase, donation, agreement, or by the exercise of the power of 
eminent domain. 


14. That J. M. Devers, Assistant Attorney General and Vhief 
Counsel for the State Highway Commission, be and he hereby is re- 
quested, authorized, and directed to attempt to agree with the 
owner or owners or with the tenants or persons in possession, if 
there be any, of said varcel or parcels of land with respect to the 
compensation to be peid for the taking of the same and the damage, 
if there be any, and is authorized and directed to acquire in addition 
to title to the said described parcels of land, all rights of 
access thereto except at such ooints or places as may be agreed 
upon by the respective owner or owners and the State Highway Com- 
mission, and in the event thet no satisfactory agreement or agree- 
ments can be reached, then it is hereby further ordered that the 
said J, M. Devers, as Chief Counsel for the State Highway Commission, 
be and he hereby is requested and authorized to commence and prosecute 
to a final determination such suit or action, or suits or actions 
as may be necessary and appropriate to acqui-. title to the said 
parcels of real property, end all rights of access thereto except 
at such points or places as may be agreed uoon by the respective 
owner or owners and the State Highway Commission. 


5. That in the trial or prosecution of any action or actions 
instituted for the pursose of acquiring by condemnation or other- 
wise the said above described real properties, or any of them, or 
any interest therein the said J. M. Devers, as Uhief Counsel to 
the Oregon State Highway Commission, is heret, authorized and emoowered 
to make such stipulation, agreement, or admission in connection with 
any trial or court procedure connected with or prosecuted for the ac- 
guisition of said properties or interest therein as in his judgment 
may be for the best interests of the State, the State Highway 
Commissioh, and/or the defendant property owners. 


6. “his resolution shall be entered in full in the minutes 
end records of the Commission. 


resorts, forest or timbered areas, or other places of attraction and 
scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 

and/or for flight strips, airfields, access roads, puolic highways or 
for any other purpose designated by the United States; and 


WHEREAS, by official act of the State Highway Commission there 
has been located and established a state highway which is known as the 
Wolf Creek Highway and otherwise designated as State Highway No. 47; and 


WHEREAS, said highway between the Davies Overcrossing in Wash- 
ington County and the westerly terminus of said highway in Clatsop County 
has been constructed, but the easterly section of said highway which be- 
gins at the said Davies Overcrossing and terminates at the Multnomah 

County line is not yet completely constructed; and 


WHEREAS, in connection with and for the completion of said 
highway it is necessary that real properties be acquired for right of 
way and other purposes; and 


WHEREAS, on the third day of April, 1941, the Highway Commis- 
sion adopted a resolution by which, among other things, the Commission 
found, declared and therefore authorized that for the purpose of making 
possible a highway adequate for the needs of the traveling public there 
should be acquired in addition to the necessary rights of way all right 
of access to said highway except at such places as might be agreed upon 
by the Highway Commission and the property owners; and 


WHEREAS, the Commission does now find and declare that the 
real properties hereinafter described are required and are necessary for 
use in connection with the permanent construction, improvement and main- 
tenance of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. The Commission does hereby find and declare that the par- 
cels of real property hereinafter described are each and all necessary 
and needed for and in connection with the construction of the said Wolf 
Creek Highway between Davies Overcrossing and the Multnomah County line, 
The properties, the acquisition of which hereby is authorized and ordered, 
and the names of the owners thereof are shown on the sheets attached here- 
to and by this reference made a part of this resolution. « 


2. The Commission does further find and declare that in add- 
ition to the acquisition of the real properties described on the attached 
sheets it is necessary in order to make possible the proper construction 
and maintenance of a highway thereover that there be acquired all rights 
of access from abutting properties to the said parcels of real property 

and the highway which is to be constructed thereover, except 


WHEREAS, the volume and type of motor vehicles now using 
the public highways of the State and the nation have become such 
that early highway standards and highway designs are inadequate 
with respect to factors of safety, time element, weight of load, 
dimensions of vehicle and all other factors entering into the 
problem of transportation over public highways; and 


WHEREAS, highwey construction, maintenance, and improvement 
are now and have been for some time financed in large measure by 
taxes and other charges imposed upon and peid by the road user, and 
therefore the convenience, safety, and economy of time and cost of 
operation are of prime significance to the roud user; and 


WHEREAS , highways which in design possess a minimum curveture, 
easy grade, two or more seme-direction lanes, freedom from access or 
intersecting roads, streets or lenes, and into, to, or from which 
abutting property owners have no, or at least a limited, right of 
access constitute and are thoroughfares which, in the opinion of the 
Commission, afford and offer to the highway user economy of time, 
cost and safety of operation te public officials charged with up- 
keep, economy of maintenence costs, and for all interested parties a 
reduction in the toll of life and health and a reduction in property 
damage; and 


WHEREAS, for the purpose of meking possible the construc- 
tion of a more adequate and safe thoroughfare, the Commission has 
relocated the section of the Pacific Highway East between Salem and 
Albany, and for like purpose the Commission has declared the necessity 
for widening, straightening, and otherwise improving the align- 
ment and design of the section of said highway from Albany to Junction 
City; and 


WHEREAS, to the end that public safety, convenience, and 
public economy may be best served, it is deemed by the Highway Commission 
advisable and necessary that in connection with the acquisition of 
real properties for rights of way for said highway there shall be 
acquired all right or easement of access to said highwey from real 
properties abutting thereon, and all right or easement of access from 
said highway to reel properties abutting thereon, except at such 
places as may be designated and approved by the Highway Commission; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, 
that: 


1. The Highwey Commission does hereby find and declare 
that the relocation of the Pacific Highway East between Salem and 
Albany and the construction of « highway over said new location 
and widening and straightening of the Albany to Junction ity Section 
of said highway are necessary and essential for the convenience, 
safety, and accommodation of the motoring public so that there may 
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*(The nemes of the property owners enc the detailed description of the 
respective parcels of real property mentioned in this resolution ere 
attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Hesolution No. 51, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same extent as 
if copied in full herein.) ; 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highwey Commission is suthorized and empowered to ac- 
quire by purchase, egreement, donetion, or by the exercise of the 
power of eminent comeain real property and/or any right or interest 
therein necessary or deemea necessary for rights of wey, either 
for originel location or for widening, streightening, or otherwise 
changing already estublished highweys, whether within or without 
the corporate limits of cities ana towns, together with rights of 
access from abutting property thereto, and/or for shops, equip- 
ment sheds, office builuings, maintenance sites, patrolmen ac- 
commodetions, snow fences, quarry sites, grevel pite, storage 
sites, stockpile sites, weighing stations, broaccasting stations, 
and/or for appropriation, ecquisition or manufacture of road- 
building materials, approach or hauling roacs, highway drainage, 
creinage tunnels, maintenance of unobstructea view of eny state 
highway so as to proviae for the setety of the traveling public, 
and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent 
to, along or in close proximity to state highv.ays or which may be 
conveniently reached from or by a public highway, and/or for the 
development end maintenance of parks, parking pleces, auto camps, 
camp sites, roadside development, recreational grounas or resorts, 
forest or timbered areas, or other places of attraction «nd scenic 
value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway 
Code, and/or for flight strips, airfields, access rosds, public 
highways or for any other purpose designated by the United States; 
and 


WHEREAS, by official act of the legislature there has 
been designated e state highway which is known as the Pacific 
Highway tast and otherwise designated as <tete Highwey No. 15; 
and 


WHEREAS, the transportation of persons and property 
over public highways by privete and for-hire motor vehicles has 
developed to a point where such meens of trensportetion hes becom 
an integral anc essential part of the transportation systems ana 
agencies of the otete anu of the netion; ana 


1945 
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J. M. Devers, as Chief Counsel, is hereby authorized to institute 
and prosecute to final determination any necessary or appropriate 
suit or action for the State in the name of the State, by and 
through its State Highwey Commission, for the condemnation of 

such interest or interests as such owner or owners may have in seid 
real property or properties, including any end all right of access 
except at pleces specified therein, and for determining the com- 
pensation to be paid not only for such real properties needed for 
right of way purposes and the damage, if any there be, but the 
compensation to be peid for such right or easement of access and 
the damage if any there be. 


7. Thet in the event said properties, or either of them 
or such right of easement or access are acquired through condem- 
nation proceedings, then said J. M. Devers, as Chief Counsel, 
hereby is authorized in the conduct and prosecution of seid proceed- 
ings to make such offer, offers, commitment, or commitments &s 
in his opinion will best serve the interests of the Stete of 
Oregon, this Commission, end the general public, es well as the 
interests and welfare of the omer or owners who may be defendents 
in any such proceeding; and 


8. That this resolution be entered in full in the 
minutes end records of this Commission. 


The Engineer requested authority to submit to the Public Foads Admin- 
istration for approval a list of survey projects which will be required in 
connection with the Commission's postwar construction program. He explained 
that such epproval is required in order to secure Federal participation in 
survey and right of wey costs end gave Es his thought that Federal epproval 
should be obteined now in order to cvoia unnecessary delays leter on. It wes 
the feeling of the Commission thet the edoption ot the postwer progrem should 
carry with it euthority for the making of the surveys ana for the teking of 
right of wey options covering the whole program, So 4s to avoid piece-meal 
ection on the things thet are required. The Engineer and the Attorney were 
thereupon instructed to review the matter from such standpoint and to submit 
to the Commission for adoption a form of resolution embodying the things dis- 
cussed, and including all projects concerning which there is no question. 


The Commission approved and signed an easement agreement with e 
Mr. William Patapoff and wife, required in connection with the construction 
of & sidewalk elong the Pecific Highway Eest in the town of Helsey, seid side- 
welk construction being included in the contract for the improvement of the 
Helsey-Harrisburg section of this highway. 


The Commission also signed an egreement with the United States War 
Department terminating its lease of « portion of Pilot Butte Stete Park at Bend 
which has been used for some time past by. Army personnel for radar purposes. 


be made possible the construction, improvement, and maintenance 
of a highway between said termini adequate in all perticulare 
for existing and potential volume, type, and character of treffic 
new using or which for .ong will use said highway; 


2. That the said proposed highway projects, consisting 
of new highway construction, highwey location, widening, and 
straightening between said termini are each and all planned and 
located in a manner which in the judgment of the Commission will 
be most compatible with the greatest public good and will do a 
minimum of damage to private property; 


3. Theat the real properties described on the attached 
sheets are each and both needed in connection with and for said 
proposed project, and the acquisition of the same hereby is de- 
clared necessary ;#* 


4. That for the purpose of providing convenience, safety, 
economy of time, operation and cost, and for the purpose of pro- 
viding and making possible the movement of the maximum volume of 
traffic over said highway and otherwise protecting and bringing 
greeter returns to public investment in said highway, it is deemed 
and declared to be necessary that, in addition to the acquisition 
of reel properties for rights of way, there shall be ecquired from 
the owners of 411 real property abutting upon said highway or 
highwey right of way all right or easement of access from abutting 
lands to, over, ard into seid highway and ell right or easement of 
access from skid‘highiey to’ said abutting real property, except 
at specific pleces to be designated in the deeds or other evidences 
of title; 


5. That J. M. Devers, as Chief Counsel of the Urogon 
State Highway Commission, be end he hereby is authorized and directed 
personally, or through a member or members of the Legal or Right 
of hay staffs, to attempt to agree with the owner or owners of 
properties described on the attached sheets with respect to the 
compensation to be paid for said property or properties together 
with the demage, if there be damage, to the remainder of the said 
properties as a result of the taking of properties to be appropri- 
eted for said projects, and is authorized and directed to attempt 
to egree with such orner or owners with respect to the compen- 
sation and damage, if there be damage, to be peid for a waiver, 
sale, and transfer of all right or easement of access from the 
abutting property or properties to, into, or over said highwey 
and all right and easement of eccess from saia highway to said 
abutting property or properties, except at specific places to be 
designated in the deeds or other evidences of title;* 


6. That in the event said property or properties, or 
either of the same, or the right or easement of access with re- 
spect to any ownership cannot be acquired by egreement, then seid 


scenes nein 
* For names of property owners and descriptions of property mentioned 
herein, see "Real Property Condemnation Resolution No. 52. 
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to make the proper filing of the same in the Court. 


The Engineer and the Attorney reported on the cleim of Mrs. 
Gertrude Maki, Astoric, arising out of the J. A. Terteling and Son Contract 
No. 2692 for the construction of the Astorie Naval Hospital Section of the 
Nehalem Secondary Highway. It appears from the Claim that Mrs. Maki has 
five ceuses of complaint; viz., that the highwey grade line as constructed 
in front of her property is considerably higher than wes originelly contem- 
pleted; that the Maki's domestic water supply line which crosses this highway 
was not properly replaced when the highway wes rebuilt; that the State High- 
wey Department did not rebuild an existing sidewalk in front of the Maki 
premises as agreed when the right of way option was obteined; that sewer fec- 
ilities, consisting of an excevation for the benefit of the Maki's next door 
neighbor, was left in an unsanitery condition; and that there wes damage to 
the Maki residence by reason of the operation of the contrector's equipment in 
the near vicinity. The kngineer advised that the Meki's property lies outsi-« 
of the corporate limits of the vity of Astoria; therefore, does not come with- 
in the purview of the lew which prohibits a change of en established grade 
line of e@ roadway without payment of damages to the affected property owners, 
in view of which the State is not liable for damages on that account. As to 
the Maki's water supply line, the bngineer advised that this claim has merit 
because the existing pipe line wes damaged and the Maki's were put to some in- 
convenience end expense thereby. He estimated the cost of installing the new 
pipe line et $69.00, and recommended pryment of such amount to the Makis on 
this account. As to the sidewelk construction, the Engineer advised that be- 
ceuse of the reising of the grade line of the highwey, on existing sidewalk 
hed to be destroyed. He recommended replacement of this sidewalk, which he 
estimeted nould cost about $35.00, provision for which is contained in the 
right of wey option secured from the Meki'. As to the sewer ditch, the 
kngineer advised that the ditch wes constructed to provide for future sewer 
disposal into the bey, but carries no sewage at the present time although it 
does act os a drein for surface water. He edvised further that if and when 
the diteh is used for sewage purposes, @ pipe ‘s' will be instelled therein 
by the users and owners, end the @itch will then be backfilled. Regarding Mr‘- 
Mexi's complaint thet her residence building was damaged by the operation of 
the contractor's equipment, the Engineer edvised that there mey have been some 
damage on this account as evidenced by plaster cracks, the repairing of which 
is estimated to cost ebout $300.00. ‘his is properly a cleim ageinst the con- 
tractor who should be required to make satisfactory settlement with the Mekis 
before he receives finel payment under his contract with the state. Following 
discussion of this matter, the Commission approved the Engineer's report and 
authorized settlement with the Mekis in accordance with his recommendation. 
The Attorney inquired as to the payment of the contrector's finel estimste 
emounting to $9,897.92. He recommended that the sum of $9,000.00 be re- 
lec sed now and thet the remaining sum, £897.92, be retained until the Maki's 
claims ageinst the contrector have been satisfied, provided the contrector's 
surety consents to such settlement. The Commission approved ‘he '. 1 tion 
by unenimous vote. 


The ingineer reviewed the results of the taking of bids in Selem on 
May 1, 1945, for the sale of the Mountain View Inn buildings neer Wolf Creek 


' 
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The Commission's action was taken upon recommendation of the Engineer who 
advised that inspection of the property reveals that the Army has fulfilled 
its obligation satisfactorily. 


The Commission had under discussion the advisability of consenting 
to the vecations of certain streets in the town of Reedsport as an accom- 
modation to the local school district, particularly portions of Sixth Street 
and 'H' Street end a portion of the alley between 'H' Street and 'L' Street, 
where they connect with the Oregon Coast Highway. The Engineer explained 
thet the Highway Commission owns some of the land that fronts on the streets 
to be vacated and must join with the other property owners in the request 

for such vacation if it is to be effected. He recommended approval of the 
school boerd's request not only ss an accommddéténn to.the school district, 
but also because it would eliminate access to the highway at these points. 
The Commission's Attorney concurred in the recommendation. The Commission 
approved the recommendation by unsnimous vote and thereupon signed a petition 
with respect thereto. 


The Commission elso approved and signed a lease granting to the 
United States Weather Bureau use of certain state owned property in Josephine 
County heretofore leased to the Civil Aeroneutics Administration which no 

longer has use for the same, and wishes its rights trensferred to the Weather 
Bureau. 


The Attorney brought up for discussion the cleims of Messrs. 
Van Hausen and Larsen who suffered personal injuries and damage to their car 
as a result of the opening of the movable draw on the interstate bridge be- 
tween Portland and Vancouver at a time when they were crossing this structure. 
The Attorney advised thet both men have agreed to settle their claims for the 
sum of $300.00 each. He gave us his thought that such settlement is reasonable 
and should be sccepted; however, pointed out that the State of Washington 
which is liable for one-half of the expense cannot pey its share until the 
claims have been epproved by the Washington legislature. The Washington 
Highwey Depertment ecknowledges its obligation ana will endeavor to get the 
legislature to approve payment when it convenes agein in about two years. He 
suggested, if the Commission approves the settlement, thet Oregon advence the 
payment of hashington's share with the understanding that reimbursement by 

the Stete of Weshington will be forthcoming at later date. The Commission 
approved the suggestion and authorized settlement with Messrs. Ven Hausen end 
Larsen on such besis. 


The Commission had under consideretion the case of United States vs. 
State of Oregon, et al, in which cese the State wes mede 4 perty defendant 
becsuse of the fect theta part of the real property sought to be appropriated 
by the Government was originally within the right of way of the Columbia 

River Highwey, but since the filing of said proceeding the highway had been 
relocated and therefore the property in which the State had an interest wes 
eliminated from the right of wey. 


The Attorney edvised the Commission thet the Stete no longer has 
any interest in the litigetion end recommended thet the Commission join in 

stipuletion by which the State will waive eny claim to compensation. The 
Commissioi: ordered that the _cipulation be signed and directed the Attorney 
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A letter was presented from the County Court of Clackemes 
County requesting the designation of the following county roads us state 
secondary highways in order to relieve the county from maintenance ex- 
pense: 


Merxet Road No. 7 between Barton and Carver 

Market Hoed No. 39 between Carver end the intersection 
with Market Rosd No. 16 at Deep Creek. 

Market Road No. 16 from Deep treek to the Town of 
Clackamas. 


It was contended by the county court that these roads carry en enormous 
amount of log he¥ling treffic, end the cost to maintain them is more then 
the county cen sfford. The Engineer estimated thet it would cost about 
£4,00,000.00 to put the roads in a condition to withstand continuous log 
heuling traffic, although, for about $76,000.00 the roeds could be put 

in e feir condition to last ebout twelve months. The Commission decided 
not to place any more roeds on the secondary highway system at the present 
time. 


The County vourt also esked the Commission to authorize the peinting 
of e center stripe along the lower Boones Ferry Sozd, Merket Road No. 13 in 
the northwestern corner of Gleckames County. The Commission approved the re- 
quest subject to the condition that the county will psy the costs involved, it 
being the desire of the Commission to help out the counties in this wey es much 
as is possible. The matter is to be covered by 4 written agreement between 
the state and the county in which the county shall agree to essign to the 
State Highway Depertment out of its share of the next epportionment to the 
counties of stete highwey funds, a sufficient amount to pay the expense of the 
striping. 


Commissioner A. Ww, Scheupp arrived at this juncture and participsted 
in further discussions. 


A letter was presented from Mr. Lewrence N. Brown, City Attorney, 
Selem, in behalf of the Selem Airport Committee, in ahich inquiry wes mede 
whether or not the State Highwey Commission would be willing to enter into én 
agreement with the (ity of Salem for the maintenance of runways at the Salem 
Municipel Airport if the Airport is released by the Army to the city. The 
Commission authorized the Engineer to perform such service for the city in so 
fer es he is able with the men and meteriels available, end subject to the con- 
dition that the city will psy all of the costs involved end is willing to wait 
its turn to secure the improvements. The Commission meade it clear that it is 
unwilling to essume full charge of the meintenence of this Airport, but thet 
the help to be rendered is to consist of repsir work from time to time es may 
be required for the proper use of runways. 


A letter was presented from the Roosevelt Parent Teachers Association, 
Corvallis, requesting the construction of a sidewalk along the right of way of 
the Corvallis-Newport Highwey for the benefit of children who attend Roosevelt 
School, Corvallis, and other pedestriens. The Commission denied the request es 
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on the Pacific Highway in Josephine Lounty. He advised that seven bids were 
received, the two high ones being identical in the amount of $200.00 each. 
It was decided, he said, efter consulting with individual members of the 
Commission over the telephone, to ask these two bidders to submit new bids, 
which wes done with the result that on May 2, 1945,one of the bidders, 

Mr. Milo 5. Cline, offered to pay $251.00 for the buildings, and the other, 
Redwing Auto Court, Grants Pess, offered to pay $226.00 for them. Both bids 
were satisfactory, end that of Milo S. Cline was eccepted, being the greater 
of the two. The Commission approved the sale of the buildings to Mr. Cline. 
The Engineer also advised that bids were taken in Salem on Mey 1, 1945, for 
the sale of « tract of lend at Albeny, three bids having been received, that 
of L. L. Swan, Albeny, being high in the amount of $1,035.00. All bids, he 
seid, were rejected because they were considerably under the estimated value 
the property. The Commission, by unanimous vote, approved the report. 


The Engineer brought up for discussion the offer of the Troutdale 
Vegetable Growers Cooperative association to purchase certain state owned 
property situate. adjecent to the Columbie River Highvey at Troutdale. He 
advised that the matter hes been investigated by the Maintenence Engineer, 
E. A. Collier, and Mr. C. WW. Parker of the Right of Way Lepertment who as- 
certeined that the association would be satisfied if it could obtain a tract 
either 50 feet wide by 150 feet long, with a 50 foot frontege on the O.i.R. 
& N. reilroed or 4 tract 100 feet by 100 feet in dimension fronting on the 
railroed, together with an easement 10 feet wide along the railroad right of 
way line for a pipe line extending from the trac. to the Sandy River. The 
issociation is willing to pay $1,000,00 for either tract, but prefers the 
tract with the 100 foot frontege on the railroad. The sale of this trict to 
the association, he said, will not impair the use of the remainder of the 
state's property, and he recommended acceptance of the company's offer to pay 
one thousand dollars for the 100 feet by 100 feet tract with the pipe line 
easement. The Attorney concurred in the recommendation. The Commission approved 
the recommendetion unenimously. 


The Engineer reported on the proposed establishment of one-way 
traffic streets in «he City of Corvellis, particularly Van Buren Street, 
present route of th: Pacific Highiay West, between 9th Street and Ath Street, 
and Harrison Street between 9th Street and 3rd Street. He advised that the 
city officials are willing to designate the Harrison Street Section as a 
one wey treffic street for north bound traffic if the abutting owners will 
agree to pay 50% of the cost of necessary street repairs in conformity of 
city charter requirements; anc the city would also be villing then to 
designete the Van Buren Street section a one way traffic street for south 
bound travel. Luring the discussion, he said, the city officials raised 
the question whether or not the state would contribute toward the cost of 
improving the Harrison Street section in view of the fact that it would be 
used for a number of years es & state highway route, pending construction of 
the proposed new connection with the Pecific Highway West some distance 
north of the city limits. The Commission appeared favorably inclined but 
deferred « definite decision with regerd thereto pending a report by the 
Engineer on the costs involved. 
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materials, and also beceuse of adaitionel work thet they were required 
to do. The Engineer edvised that the reasons given by the contractor 
for failure to complete the project within the specified time limit are 
correct and recommended that the extension of time be granted without 
penalty. 4& letter was presentea from the Public Kosds Administration 
concurring therein. The Commission approved the recommendation by 
unanimous vote. 


Skelton & Wiecks, Vontract No. 2710, for the furnishing of 
curshed rock for the Newport Rock Production Project on the 
Corvallis-Newport and Siletz Highways in Lincoln County, requested 
an extension of time of forty-four days, from May 31 to July 4, 
1945, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to 
adverse weather conditions which prevented them from starting the 
production of materials that would comply with the specifications. 
The Engineer edvised the t if the contractor completes the contract 
by July 15 no loss will accrue to the state as the material will 
not be needed until August. He recommended that the extension of 
time requested be granted without penalty. The Commission approved 
the recommendation unanimously. 


Chester T. Leckey, Comtract No. 2670, for the furnishing of 
crushed rock in stockpiles for the Junture-Hope Section of the Central 
Oregon Highwey in Melheur County, requested additional extension of 
time from June 1 to October 31, 1945, within which to complete this 
job. He gave the following reasons for failure to complete the 
project within the specified time limit: Inability to secure lebor; 
damage to his plant by the breeking loose of en ice jam; difficulties 
in securing repair parts for his equipment, and high weter during the 
spring of 1945. The Engineer advised thet while progress of the 
contractor hus been rather slow, it is quite likely that he will be 
able to furnish sufficient rock for the use of the state oiling 
crew in July, in view of which the crew should not be hendicepped. 

He recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation by unanimous 
vote. 


The Engineer reported that Contrects Nos. 2582 and 2712 for the con- 


struction of state highvey projects have been completed according to the re- 
quirements of the contracts or modifications thereof, ano that said jobs are 
ready for acceptence. The following resolution eccepting the above projects 
was offered and edopted by the unanimous vote of the Commission. 


WHEREAS, the Engineer hes reported thet the folloving 
Stete Highway Commission contracts for the construction of stete 
highway projects have been completed according to the terms end 
provisions of the contrects, and thet saia jobs are now reccy for 
ceceptance: 


now 
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a matter of policy, it appearing from the discussion that this district has 
built up since the highwey wes constructed. The Commission considered that the 
state is not obligated in cases of this kind, but the state might be obligated- 
if a new highway were to be built through a built-up section. 


The Engineer presented a list of surveys that he has ordered since the 
last meeting of the Commission and asked the Commission to confirm them for the 
records. After discussion the Commission by unanimous vote approved the 
following surveys and authorized the Engineer to make such surveys on various 
sections of the highways in this state, which said sections of highways together 
with their identifying survey numbers and the amounts authorized and allocated 
for such survey expenditures are es follors: 


Type of Prefix 
Survey No. County Section and Highway Authorization 


Cost 105-1430 Lolumbia Preparation of cost esti- $250.00 
mates for widening Mist- 
Clatskanie Highway to ac- 
commodete 64ft. log loads 


Reconnsisance 113-1431 Survey of cinder pit for $¢ 50.00 
maintenance materials on 
Princeton-Kome Secondary 
Highway 


R/V descrip Lincoln Loceting of property $1,000.00 
tions corner:, etc., for prep- 
aretion of r/w descrip- 
tions-vicinity of Tide- 
weter on Alsea Highway 


Reconnzisance Lincoln Survey of querry site near$ 250.00 
Ekman Slough on Alsea 
Highway 


In this connection the Commission instructed the Engineer to send to 
each Commissioner & copy of the letter that he sent to logging operators who 
are operating over the Mist-Clatskanie Highway, concerning the improvement of 
this road to accommodate the truck hauling of logs 64 feet long. The Engineer 
wes also instructed to send to each Commissioner e copy of similar letters in 
the future. 


The Commission had under consideration the following requests for ex- 
tension of time within which to complete certein highway contracts: 


Charles Shennon & Son, Contract No. 2700, for grading and 
paving the Roseburg Timber Access Road on the Pacific Highwey and 
North Umpqua County Roed in Dougles County, requested an extension 
of time of sixty deys, from April 30 to June 29, 1945, within «hich 
to complete this job. They attributed their feilure to complete the 
project within the specified time limit to excessive rainfall which 
caused high veter in the river from which they obtained beckfill 
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meking the de@ision unanimows, The Commission thereupon authorized such revis- 
ion in the agreement form and instructed the Engineer to inform the Indian 
Agency of the action taken, The revised agreement was thereupon signed by the 
Comnission. 


The Commission discussed and approved the changing of one word in its 
agreement with the Bureau of Reclamation covering easement for the construction 
of the Klamath Falls-Malin Highway across certain government owned lands in 
Klamath County, particularly the changing of the word "provisions" to the word 
“purposes " in paragraph three on page six of the original agreement. The 
revised agreement was thereupon signed by the Commission. 


The Engineer brought up for discussion the question of extending to 
monthly paid employees the priveleges of the payroll reduction plan for Health 
and Accident Insurance coverage now in effect covering hourly paid employees. 
He gave his thought that the aonthly paid employees should be given the same 
privileges as the others and so recommended, The Commission approved the 
recommendation and so ordered, 


The adoption of a policy with respect to the granting of permits for 
the transportation over state highways of long logs and piling had the attention 
of the Commission. 


The Engineer advised that many of the loads of long logs that are 
carried over state highways are delivered to paper mills, shingl= mills and the 
like where they are ground up into paper pulp or made into shingles.. In his es- 
timation, there is no good reason why the logs could not be cut into shorter 
lengths before they leave the woods, He recommended that requests received 
hereafter for permits to transport extra long logs over state highways be 
denied in the interest of public safety unless the logs are to be used for 
long structural timber or for some other purpose that requires extra long logs. 
The Commission approved the recommendation unanimously and so ordered. 


With respect to the transportation of piling over state highways the 
Engineer advised that investigation reveals that it is common practice among 
operators in this service to haul the piling long distances to certain railroad 
loading points notwithstanding that a number of suitable loading points may be 
passed by enroute; further, that the investigation also reveals that there is 
considerable cross hauling of piling en the highway which results in the 
traveling public being subjected to the hazard of piling being transported in 
both directions over the same section of iit. y- He recommended as a 
public safety measure that piling haulers should not be permitted to transport 
their loads over the highway for a greater distance than to the nearest rail- 
road loading point from the point where the loads enter the highway and that 
such loads be piloted throughout the length of the haul if more than one half 
the traveled roadway is utilized in the movement. The Commission approved the 
recommendation by unanimous vote, it being the Commission's belief that every- 
thing possible should be done to protect public travel, 


The Commission also discuésed the adoption of a resolution extending 
the time limit for the granting of Emergency Transportation Permits as 
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Contract No. 2582, with McNutt Bros., for grading and 
paving on the Judkins Point Section of the Pacific Highway in 
Lane County; completed on July 31, 1944. 


Contract No. 2712, with F. R. Hewett Company, for furnishing 
crushed materials in stockpiles on the Hermiston Rock Production 
Project in Umatilla County; completed on April 19, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said 
State highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized, ’ 


The Attorney reported briefly on the controversey with Mr. E.H. 
Lamport who is maintaining a cottage in.Casey State Park on the Crater Lake 
Highway in Jackson County, and who refuses to vacate the premises, The 
Commission deferred action in the matter pending a written report from the 
Attorney at a later date, 


The Engineer requested authority to purchase four heavy duty 
power winches to be attached to trucks that are used in connection with 
bridge repair work, He estimated the cost of the winches at £300.00 
each, or a total of §1,200,00. The Commission approved the request. 


A letter was presented from Mrs, Grace Clay, Portland, requesting 
the installation of traffic signals at the intersection of Northeast 82nd 
Avenue and Prescott Street, Portland, so as to eliminate what Mrs. Clay 
alleges is a dangerous traffic hazard, The Engineer advised that this 
matter was thoroughly investigated by the Acting Traffic Engineer who gives 
as his considered opinion that neither the replacement of stop signs, the 
installation of time signals, nor the placement of a flashing beacon would 
improve the conditions at this point, and who recommends, rather, that some 
measure of selective enforcement be carried on with respect to traffic at 
this intersection, The Engineer advised that he concurs in the recom 
mendation. The report of the Acting Traffic Engineer was thereupon approved 
by the Commission by unanimous vote. 


The Commission had under discussion a revision of the proposed 
agreement with the Klamath Indian :gency with respect to the construction 
of the Sprague River Road, The Engineer recalled that the Commission at 
its meeting on January 23, 1945, signed an agreement covering this project, 
but it was not completed by the /gency which is now requesting three re- 
visions. Two of the proposed revisions, he said, are minor, but the third 
concerns the date of completion of the project, being a request made that 
a date be inserted on or before which the work to be done by the State shall 
be performed. Commissioner Banfield expressed himpelf in favor of proceed- 
ing with the work as soon as possible after wartime restrictions have been 
removed. Commissioners Schaupp and Chessman expressed themselves similarly, 
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AND, WHEREAS, eech of said cities end towns has, by 
appropriate action evidenced by resolution or other officiel in- 
strument, certified copies of which heve been filed with the Commission, 
conformed to end complied with the requirements of said lew so «s 
to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS AESOLVED as 
follows: 


1. That this Commission does hereby approve for con- 
struction, improvement, or maintenence with the funds above 
specified the following streets in the following named cities: 


Ashland - Bridge construction on Mountain Avenue and 
over Ashland Creek, also pavement repair through- 
out city 


Corvallis - Harrison treet, elso bridge construction 
on 15th Street 


Gold Hill - lst Street West, 7th otreet fest, 5th Avenue, 
6th Avenue, 4th Avenue 


Troutdale - Harlow Street, Celestia Street 


Wheeler - Street intersection between Gregory end Norvick 
Streets 


2. That the type, plen end character of improvement 
proposed in the resolutions filed with this Commission by the sbove 
named respective cities and towns hereby are approved. 


3. That the action tascen respectively by seid cities end 
towns, as evidenced by eppropriete resolutions by them respectively 
adopted end theresfter filed vith this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said lew by said citie: ana tovns individuelly so es to ouelify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter meil to the 
proper officer in each of seid cities and towns 6 duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission es of the 14th day of May, 1945. 


The Commission upon recommendation of the Engineer slso epproved 
the expenditure of the state tax street funds that were peic to the following 


ractra A 3 4 4 
wav (! 1945 


authorized by the 1945 Legislature. The Commission voted unanimously to ex- 
tend the time limit on such permits, and instructed the Attorney to prepare 
an appropriate resolution for adoption by the Commission at its next regular 
meeting. 


The Engineer reported the gift sf some engineering books from 
Mrs. Otto Schrader, Taft Heights, Oregon, widow of an Engineer who was formerly 
in the employ of the State Highway Department. The Commission accepted the 
gift and instructed the Secretary to formally thank Mrs. Schrader for her 
courtesy and generosity. 


The Engineer requested authority for Acting Traffic Engineer, Mr. 
F. 5, Crandall, and his Assistant, Mr. J. Al Head, to go to Seattle at state 
expense for discussion of traffic problems with officials of the Washington 
Highway Department. He estimated that the total expense involved, other than 
automobile expense, would not exceed $80.00. The Commission approved the 
request by unanimous vote subject to the condition that the trip is absolutely 
necessary in order to discuss specific problems. 


The Commission discussed the matter of relieving traffic congestion 
at the Columbia River ferry approach in Astoria. The Engineer advised that the 
Astoria City Council requested the Highway Commission to construct oa ramp lead- 
ing down to a vacant lot nearby which is suitable as a parking area, thereby 
relieving traffic congestion on the street leading to the ferry. He estimated 
the cost to construct the ramp at 91500,00 and pointed out that the expenditure 
would not be lost because the ramp will become a component part of a permanent 
highway improvement that is planned for construction at this location in the 
post war period, the sum of 965,000.00 having been tentatively approved by the 
Commission for such purpose. He recommended approval of the project. The Com- 
mission approved the expenditure by unanimous vote. 


The Engineer reported that the following cities and towns, Ashland, 
Corvallis, Gold Hill, Troutdale and Wheeler, have fulfilled the legal require- 
ments with respect to the expenditure of the state tax street funds paid to them 
in 1944, and that the plans for the projects that are proposed for construction 
with such funds have been examined and found satisfactory. He recommended approval 
of the projects by the Commission so the work can proceed. The Commission adopted 
the following resolution with regard thereto by unanimous vote: 


WHEREAS, pursuant to the provisions of Chapter 317, Oregon 
Laws 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calendar year 1944 for street purposes as provided in said law the 
several sums or amounts set opposite the names of the respective 
cities or towns: 


Ashland _ % 6,515.58 
Corvallis 11,525.87 
Gold Hill 736.16 
Troutdale 289.79 
Wheeler _ 355.72 
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2. Thet the type, plen unc cheracter oi improvement 
proposed in the resolutions filed vith this Commission by the 
pbove named respective cities end towns hereby sre approved. 


3. That the action taxen respectively by seid cities and 
towns, as evidenced by eppropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be ana is 
deemed en appropriate and proper conformence with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes 
and records of the Commission the Secretary shall thereafter mail 
to the proper officer in each of said cities and towns « auly 
certified copy of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission es of the 14th dey of May, 1945. 


In the discussion of this matter the question srose whose respon- 
sibility it is to check the expenditures by the cities to see that the money is 
speht legally. ‘ 


The Attorney edvised thet after the money reaches the City Treesurer 
only a tex payer can start action against the expenditure of the seme; also 
thetritii vr sect to the highvey funds thet the counties receive from the state, 
the Highvey Commission hes the privilege of inquiring «s to expenditures if it 
so desires. 


Chairmen Benfield gave es his thought that xhen counties request 
additionel state funds for certein county purposes <nd give as & reason thet 
no county funds ere available, inquiry shoula be mede es to how the money they 
received from the state hes been spent. Commissioners Schaupp end Chessman 
concurred and it wes so ordered. The Secretery wes instructed to make such 
incuiry es the ceses arise. 


The Commission discussed « date for its next regulur meeting end 
deciued to hold such meeting in Portlena on iuesduy, May 29, 1945. The 
Secretery was instructec to reserve the Stock xchenge Room in the Imperial 
Hotel for such purpose. 


The Commission by unenimous vote :pproved the minutes of the meeting 
held on April 16 and 1°, 1945,subject to certain changes requested by Commis- 
sioner Schaupp in the record of his remarks concerning the selection of sn 
interregionsl highway connection between the states of Oregon end Celifornie. 


The Assistsht Attorney reported on the request of the Assembly of 
God burch, Treil, Oregon, for the return to the church of a one half acre 
of land thet wes deeded to the state by mistake in connection with ' 


cities and towns in 1945: 


Barlow Ontario Troutdale 
Monroe Sandy Vasco 
Sodaville 


The following resolution with regard thereto was adopted by the 
Commission by unanimous vote: 


WHEREAS, pursuant to the provisions of chapter 371, 
Oregon Laws 1943, there have been by this Commission apportioned 
to the cites and/or towns hereinafter nemed for disbursement during 
the calender year 1945 for street purposes as provided in said 
law the several sums or amounts set opposite the names of the 
respective cities or towns: 


acta icasieiapeneniacicnr tetnea, ctein rattle girs wep iinirpes nt ape: caceantien tatapatahee 


AND, WHEREAS, each of seia cities and toxns has, by uppro- 
priate action evidenced by resolution or other official instru- 
ment, certified copies of which have been filed with the Commission, 
conformed to end complied with the requirements of said lew so as 
to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as 
follows: 


1. That this Commission does hereby approve. for con- 
struction, improvement, or meintenance with the funds above specified 
the following streets in the folloving named cities: 


Barlow - Main Street, Second Street, Maple Street, 
First Street 


Monroe - Railroed Street, Main Street, Howard Street, 
Commercial Street 


Ontario - Oiling unoiled street in city 

Sendy - Center Street 

Sosaville - Main Street, iiwshington Street, Maple Street 
Troutdale - Harlow Street, Celestia Street 


Vasco — Fulton Street 


it is not likely thet the guards woula ceuse anyone much incenvenience. 


Commissicner Scheupp stated that he favored the granting of such 
privileges on reads in out of way pleces where the treffic volume is smell. 
After discussion the Commission voted unanimously to grant Mr. Ede's request 
and also declared such action as its policy to be followed hereafter in 
pees. “ayy the highwey is in an isolated district and carries very little 
travel. 


The Commission recessed for luncheon at 12:00 o'clock noon and re- 
convened at 2:00 p.m. in the seme room with the seme persons present end 
participating. 


The Commission discussed matters pertaining to the selection of 
2 Secondary Federal Aid Highway System concerning which 4 delegation 
representing the Associetion of Oregon Counties was scheduled to appear be- 
fore the Commission at this meeting. In this connection the Engineer pre- 
sented, for the Commission's consiaeration, a proposed post war construction 
plan arranged by counties and including the following: Primary Federal 
hid Projects; Urban Federal gid Projects; Secondary Federal Aid Projects; end 
s tentative Forest Highway Program, together with war time construction pro- 
jects and projects heretofore recommended by the County Lourts, arranged in 
order of desired priority. (See details of outline in the general files under 
"Construction Progrem Information Arranged by Counties, May 10, 1945.") 


The Commission indicated epprovel of this outline, but took no 
definite action thereon. Mr. T. M, Davis, Senior Highway *ngineer, Public Roads 
Administration, who wus present, edvised that the plan, in generel, meets with 
the approval of the Public Roeds Administration, but the deteils thereof are 
subject to change or modification if justified by facts efter the plen has been 
analyzed. Considerable discussion wes had on the selection of the roads thet 
are to be recommended for the Secondery Federcl Aid Highway System, snd it wes 
decided that the County Courts of the state should be contacted relative there- 
to, and if agreement cen be reached vith respect to the projects, then the 
program would be submitted to the Public Roads Acministretion for epprovel. In 
the event the Public Roads fdministration will not approve the program és 
recommended, then an Engineer representing that department will go to the 
counties affected and explain vhy approval cannot be given. 


At 3:00 p.m. representatives of the Associstion of Oregon Counties 
appeared before the Commission regerding the Gesignation of the Seconaary 
Federel Aid Highways. The group was headed by Mr. F. L. Phipps, The Dalles, 
Executive Secretary of the Bssociation, and included the following: H. D. 
Kerkman, County Judge, jeshington County and President of the Associstion; 
James Lewis, County Commissioner, Weshington County; County Judge C. L. Allen, 
Deschutes County; County Ju-ge J. H. Allen, Urent County; County Judge A. H. 
Boice, Curry County; County Judge Grent Murphy, Merion County; Frenk L. Shull, 
Member Boerd of County Commissioners, Multnomeh County; County Judge J. B. Kirk, 
asco Gounty; County Judge V. E, Keeder, Klemeth County; County Commissioner 
Fred Gibson, Polk Lounty; County Judge Nelson B. Higgs, Harney County; end 
County .Engineer, Paul B. Fynning, ¢- Jeus.on ccuniy. 


way transaction. He advised that investigation reveals that the property in 
question,which contains slightly more than one half acre, lies on the opposite 
side of Trail Creek from the highway and is of no value for state highway 
purposes, He recommended that it be deeded back to the church, particularly 
because it was mistakenly conveyed to the state in the first instance. The 
Commission approved the recommendation unanimously. 


The question of taking membership in the National Association of 
Travel Officials again had the attention of the Commission which referred it 
to the Advisory Committee on Travel matters for a decision. 


The Commission approved and signed an agreement with the U. S. War 
Department providing the lease to the United States of America of a portion 
of the right of way of the Upper Columbia River Highway at the Celilo Canal, 


Wasco County, which has been occupied by certain government buildings for 
many years. The agreement provides for cancellation of the lease when the 


property is needed for state highway purposes. 


The Engineer reported receipt of a communication from Mr. T. Matt 
Hally, Director of Highways, State of Idaho, regarding the selection of an 
interregional highway connection between the states of Oregon and Idaho. He 
advised that,according to Mr, Hally, Idaho will recommend to the federal 
authorities the adoption of a route on the Oregon side of the Snake River 
beginning at a point on the present Old Oregon Trail about six miles north 
of Weiser Spur junction and extending southerly to the Idaho state line at 
Morton's Island, about two miles southeast of the City of Ontario, which 
route coincides with the route recommended by himself as the result of 
surveys in 1941; however, the Idaho recommendation is conditioned on the 


designation as a Federal Second Highway of the present road which extends 
from the Old Oregon Trail to Payette, Idaho, and the consideration of an 


entirely new road extending due west from the City of Weiser, Idaho, to a 
connection with the present Old Oregon Treil, and that agreement can be 


reached between the two states as to participation on the cost of interstate 
bridge structures on a 50/50 basis. 


The Engineer recommended adoption of the location described above 
as the interregional highway route and that the Payette and Weiser connec- 
tions mentioned by Mr. Hally be recommended to the Public Roads Administra- 
tion for designation as Federal Secondary Highways, subject to the condition 
that bridges across the Snake River on the two said connecting roads shall 
not be constructed until there is apparent necessity for the same and there 
are Federal Secondary funds available to finance them. The Commission 
affirmed the recommendation by unanimous vote except that no commitment was 
made with respect to the new connection west of Weiser which was taken under 
advisement by the Commission for future consideration, The Engineer was 
instructed to inform Mr. Hally of the action taken. 


A letter was presented from Mr, Archie Ede, Plush, Oregon, request- 
ing permission to construct two cattle guards across the Warner Secondary 
Highway between Adel and Plush, Lake County. The Engineer advised that this 
road is in an isolated section of the state and carries very little travel, and 
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PACIFIC HIGHWAY IN JOSEPHINE COUNTY 
COYOTE CREEK-GRAVE CREEK SECTION 


McNutt Brothers, Eugene $601, 501.00 
Guy F. Atkinson, San Francisco, California 662,230.00 
K. L, Goulter, Seattle, Washington 664,865.00 
Larsen Brothers & Harris Brothers, Sacramento, California 678,246.00 
E. C. Hall Company, Portland 692,403.50 
Kuckenberg Construction Company, Portland 728,657.00 
E. B. Bishop, Orland, California 771,784.00 
Leonard & Slate Oregon, Ltd., Portland 772,185.00 
Guerin Brothers, San Francisco, California 805,489.00 
Peter Kiewit Sons Company, Omaha, Nebraska $20,064.50 
Morrison Knudsen Company, Bofise, Idaho 887,516.30 
C. J. Eldon, Portland 984,636.50 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
PAINT YA.UINA BAY BRIDGE 


Watson & Morris, Oakland, California $22,500.00 
A. H. Barbour & Son, Portland 22,750.00 
George C. Clark, Portland 27,000.00 


COUNTY ROAD NO. 1240 IN LINN COUNTY 
BRIDGE OVER SOUTH SANTIAM RIVER NEAR SWEET HOME (COUNTY PROJECT) 


Birkemeier & Saremal $20,104.00 
Lindstrom Brothers, Portland 27,251.60 
McNutt Brothers, Eugene 31,977.75 
Marine Contractors, Inc., Portland 35,018.00 


A delegation representing the Oregon Pacific Highway Association 
and consisting of the following persons was present in regard to the 
designation of an interr: gions] . highway connection between Oregon and 
California: Mr. Ralph Koozer, President, Ashland; Paul B. Rynning, County 
Engineer, Jackson County, and Secretary of the Association; Hon. Franklin 
‘ Van Dyke, State Representative, Ashland; D. N. Busenbark, County Judge, 
Douglas County; J. Ross Hutchinson and H. B. Roadman, County Commissioners, 
Douglas County; County Judge W. A. Johnson, Josephine County; A E. Powell, 
County Commissioner, Jackson County; J. W. Hildebrand, County Commissioner, 
Coos County and Member of the Coos County Chamber of Commerce; County Judge 
A. H. Boice, Curry County; Herbert Gray, Medford, President Jackson County 
Chamber of Commerce; C. A. Coates, Grants Pass, representing Chamber of 
Commerce; A. W. Helliwell, Cottage Grove Chamber of Commerce; Hon. C. A. 
Meeker, Mayor, City of Medford; Cy Eakin, representing the City of Cottage 
Grove; C. H. Demaray, representing City of Grants Pass and Redwood Empire 
Association; Percy Croft, representing Roseburg City Council; Hon. T. S. Wiley, 


Mr. Phipps advised that the members of the County Courts who are 
present understand how the selection of the highways and county roads was 
made for the Secondary Federal Aid Higaway System , and that the Executive 
Committee of the Association is satisfied, in general, with the selection 
as proposed. There followed a general discussion of this matter during which 
numerous questions were asked by members of the delegation, and definite 
answers returned by the Commission insofar as was possible, for the benefit 
of the members of the Association Committee which plans to contact all of the 
county courts during the next few days regarding this matter. 


Chairman Banfield suggested that during the committee's canvas of 
the state, inquiry should be made of the County Courts concerning wages that 
re pcid in the several communities. Mr. Phipps agreed to bring the matter up in 
the discussions and to advise the Commission relative thereto. The conference 
was concluded and the meeting adjourned at 4:00 p.m. to reconvene on the 
following morning. 


Portland, Oregon, May 15, 1945 


The State Highway Commission reconvened in regular session at 
9:00 a.m. in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfiekd, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Attorney 

KR. B. Glaisyer, Secretary 


Bids as follows for highway construction work were opened and read in 
conformity with previously published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at.3:00 p.m. in the same 
room. 


COOS BAY-ROSEBURG AND POWERS HIGHWAYS IN CoOS COUNTY 
HOFFMAN BRIDGE ROCK PRODUCTION PROJECT 


Oscar E. Joelson, Eugene 

Vernie Jarl, Gresham 

E. C. Hall Company, Portland 
J.N. & M. J. Conley, Portland 
Newport, Kern & Kibbe, Portland 
T. W. Thomas, Portland 


OREGON COAST HIGHWAY IN COOS COUNTY 
PAINT COOS BAY BRIDGE AT NORTH BEND 


Watson & Morris, Oakland, California 
A. H. Barbour & Son, Portland 
George C. Clark, Portland 


COOS BAY-ROSEBURG AND OK&GON COAST HIGHWaYS IN COOS AND CUARY COUNTIES 
WIDENING MYRTLE POINT-ELBOW POINT AND CAPE SEBASTIAN SECTIONS 
John A. Logan, Portlend $32,982.00 
Oscar £. Joelson, Eugene 33,784.00 
T. W. Thomas, Portland 34,837.00 
£. C. Hall Compeny, Portlend 36,671.00 
tT. Ne. & M. J. Conley, Portland 52,681.00 


WAY 15 1945 
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Judge Pope also asked the Commission to paint a center stripe on the 
Boones Ferry County Road. The Commission authorized the Engineer to proceed 
with such work if men and materials are available, subject to the condition 
that the county will pay the costs involved. 


Hon. George Stadelman, Mayor, The Dalles, Oregon, conferred briefly 
with the Commission concerning the operation of the Columbia River ferry at 
The Dalles, but no action was taken thereon. 


The Commission recessed at 12:00 o'clock noon for luncheon and re- 
convened at 1:30 p.m. with the same persons present and participating. 


A delegation from Klamath Falls and vicinity appeared before the 
Commission at this time regarding the routing of the north and south inter- 
regional highway through Oregon via the Willamette Highway and The Dalles- 
California Highway to Klamath Falls, thence to a connection with the Cali- 
fornia Highway System, rather than via the Pacific Highway throughout. 

This delegation was headed by Mr. Malcolm Epley, President of the Klamath 
County Chamber of Commerce, and included the following: Tom Watters, Chair- 
man’ Roads and Highways Committee; Alfred D. Collier, Charles Stark, Executive 
Secretary; Hon. William Niskanen, State Representative, Bend; Hon. Marshall 

E. Cornett, State Senator; County Judge U. E. Reeder, Klamath County; County 
Judge J. H. Allen, Grant County; and C. S. Robertson, President, First Fed- . 
eral Savings and Loan Bank. 


Speaking in behalf of the Klamath Falls route were Mr. Epley, Mr. 
Collier, Representative Niskanon and Judge Allen. Mr. Epley filed with the 
Commission a typewritten statement in support of the oral arguments presented. 
He gave as his thought that both highways under consideration should be built 
to high standards regardless of which one is selected by the Commission for 
the interregional highway connection between the two states. He further stated 
that while they are sincere in their belief that the Klamath Falls Route is 
the proper one to be designated as an interregional highway, they will be sat- 
isfied with whatever decision the Commission reaches. The conference was con- 
cluded by Chairman Banfield who stated that the presentation will be taken 
under advisement along with that made by the Pacific Highway group, and the 
Commission will make its decision after careful consideration of the arguments 
presented by both factions, and the engineering facts involved. 


A delegation from Linn, Polk and Linceln Counties, consisting of 
the following members, came before the Commission and requested the early 
completion of U. S. Highway No. 20 from the top of the Cascade Range to 
Newport: A. K. McMahon, County Judge E. S. Arnold and County Engineer Walter 
W. Larsen of Linn County, and PM. Robinson, all of Albany; C. A, Mockmore, 
Corvallis; Andrew J, Naterlin, Mayor of Newport; R. H. Reeves and K. P. Sims 
of Lebanon; Hon. Max Landon and Archie Hessman of Sweet Home; John L. Graham 
and Theo. Stansbie of Toledo. 


Mr. McMahon headed the group. He pointed out that the Commission's 
Post War Program, as published in the paper, does not include an appropriation 
for this road in view of which they are urging changes to insure entire com- 
pletion at an early date and immediate improvements so as to make the road 


usable. Other speakers in behalf of the project were Dean Mocknore, |. 15 
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Mayor, Ashlend; William M. Briggs, City Attorney, Ashland; Hon. E. T. Newbry, 
State Senator and President Ashland Chamber of Commerce; H. Claycomb, Ashland 
Chamber of Commerce; C. C. Thompson, Field Representative, System Freight 
Service, Los Angeles; Archie Pierce, President, Pierce Auto Freight Lines 
Portland. Speaking in behalf of the Pacific Highway Route were Mr. Rynning, 
Judge Busenbark, Mr. Meeker, C. H. Demaray, Mr. Hildebrand, Senator Newbry, 
Mr. Eakin, Mr. Thompson, Mr. Briggs, Judge Boice, Mr. Pierce, Mr. Croft, 
Representative Van Dyke and Mr. Koozer. 


Mr. Koozer presented a typewritten brief in support of the oral arguments 
submitted in behalf of the Pacific Highway Route. (See brief in general files 
for details). Petitions and letters favoring the adoption of the Pacific 
Highway connection with the California Highways system were also presented to 
the Commission. Chairman Banfield concluded the conference by stating that the 
Commission would give serious consideration to all factors before making its 
decision. 


Me. C. L. Claycomb, Ashland, came before the Commiss‘on in regard to the 
remodeling of his garage building which is required in cc: nection with the 
proposed improvement of the Pacific Highway in Ashland. He was accompanied 
by Mayor T. S. Wiley and Mr. William Briggs, City Attorney. Mr. Claycomb 
advised that he had an agreement with the former Highway Commission with 
respect to the remodeling of his building, and he would like very much to 
proceed with certain development work that he has in mind which would require 
immediate settlement with the State. The Commission's Attorney advised that 
all of the right of way for the proposed highway improvement hms been acquired 
except that needed from Mr. Claycomb, and settlement for this particular parcel 
was deferred until the Commission was ready to proceed with construction due to 
the fact that the remodeling of Mr. Claycomb's garage building is a rather 
expensive proposition. The Commission desired full information before passing 
on the matter, and thereupon instructed the Attorney to render a complete 
report at the next meeting. 


The County Court of Clackamas County, represented by County Judge E. L. 
Pope, County Commissioners George Randall and C. W. Kruse and County Engineer 
D. T. Meldrum, ceme before the Commission regarding its written request for 
the designation as State Secondary Highways of certain county roads over which 
extensive log hauling operations are being carried on. Judge Pope advised 
that Clackamas County is not financially able to keep these roads in a good 
state of repair, so is asking the State Highway Commission to assume such 
obligation. He advised that Clackamas County is getting nothing out of the 
logs that are hauled over the roads, in view of which the County Court feels 
that it is not fair that the county should be required to maintain them, but 
rather, that it is the State's obligation to dg so. The State Highway 
Engineer suggested the County might be able to obtain Federal Timber Access 
Road monies to finance a road improvement thet would stand up under such 
class of traffic. Mr. John R. Sargent, District Planning Engineer of the 
Public Reads Administration, who was present, suggested that the county file 
an application for such funds with Mr. F. H. Brundage, Western Log end Lbr. 
Administrator. He said that if Mr. Brundage approves the project, the 
Public Roads Administration will proceed with the improvement. The Court 
indicated that it would act on this suggestion, 
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were three higher bidders. Ihe Commission hes awarded the contract 
to John A. Logan at his bid price of 232,382.00.". 


"Coyote Creek-Grave Creek Section of the Pacific Highwey in 
Josephine County; 4.36 miles of greding and bituminous macadam 
surfacing; bridge construction and furnishing crushed gravel in 
stock piles. The low bid submitted for this work was that of McNutt 
Brothers, Eugene, in the sum of $601,501.00. The next low bidder 
wes Guy F, Atkinson, San Francisco, in the amount of $662,230.00. 
There were ten higher bidders. The Commission has ewerded the con- 
trect to the McNutt Brothers at their bid price of $601,501.00." 


"Painting the Yaquina Bay Bridge on the Oregon Coast Highway 
et Newport, Lincoln County. The low bid was submitted by Watson 
& Morris, Oakland, Californie, in the sum of $22,500.00. The next 
low bidder was A. H. Berbour & Son, Portland, in the emount of 
#22y750.00. The only other bidder wes George C. Clark, Portland, 
in the amount of $27,000.00. The Commission has awarded the con- 
tract to Watson & Morris at their bid price of $22,500.00." 

"Construct a deck truss span bridge over South Santiam River 

near Sneet Home on County Road No. 1240, Linn County. Birkemeier & 
Saremal, Portland, submitted the lowest bia for this work in the 
amount of #20,104.00. Lindstrom brothers, Portlend, were the 
second low bidders at $27,251.60. There were two higher bidders. 
This is a county project in which the State is not particularly 
concerned. The bids were received by the State in behalf of the 
County Court of Linn County to whom they are being referred for the 
eward of contract and peyment for the work." 


Messrs. A. K. York, Portlena, George Kaseburg, The Dalles end Jess 
Burres, Condon, were present in the interests of the improvement of the 
"Cottonwood Grade" section of the tiasco-Condon State Secondery Highway in” 
Gilliam and Shermen Counties. 


They were informed by vheirmen Banfiela thet the Commission hes 
slready tentatively approved a seven miles section of the Cottonwood Grade 
for construction in its three yeer post war program, an emount of $102,000 
having been allotted to the work, and it is the intention of the Commission 
to get ak extensive an improvement as is possible with the money. 


The Engineer requested authority to conduct & location survey of 
the Scho] ls-Newberg section of the Hillsboro-Silverton Secondary Highway which 
is scheduled for improvement in tHe Commission's post war program. He 
estimated the cost of the survey at #4,000.00. The Commission epproved the 
request unanimously. 


The Commission approved and signed the following agreements, etc.: 


Fasement Agreement with hilliam Patepoff covering slope eesement 
for construction of sidewelk at Halsey. 


Representative Landon and Mr. Greahem, 


Chairmen Benfield pointed out the large sum of money that is being 
spent for the improvement of the Pacific Highway East between Halsey end 
Harrisburg which indicates that Linn County is not being neglected in the 
matter of fund allocetions. He also advised that while the Post ‘ar "ro- 
gram, &s published, may not mention the Santiam Highway, nevertheless, the 
Commission is making provision for it in the Forest highway Progrem and 
hopes to be able to set up sufficient funds to oil the entire unoiled section, 
some fifteen miles in length. The work will be done, he said, when the Forest 
Highway Funds are releesed, and it is anticipated that as rapid progress 
will be mede as on any other job. 


Mr. Welter DeBoer, log hauler, Eugene, was present end esked the 
Commission to reinstete his logging permit which vas cencelled some time 
ago for several offences including the by-pessing of state weighmester 
ecéles on the McKenzie Highway east of Springfield. Mr. DeBoer acknowledged 
his mistake and promised not to again violate the rules and reguletions if per- 
mitted to continue operations. Following discussion Commissioner Schsupp 
eteted his willingness to reinstate Mr. DeBoer's permit. Commissioner 
Chessman concurred subject to plecing Mr. DeBoer on prehation. Cheirman 
Banfield also approved reinstatement on the besis thet Mr. DeBoer hereafter 
will recognize and respect the rules,and that his permit will again be re- 
voked if the violations are repeated. The Secretary wus instructed to ask the 
Public Utilities Commissioner to reinstate the permit at once. 


At 3:00 p.m. Chairman Benfield announced the following awards of con- 
trects for highway construction work, bids for which were received at the 
morning session, such awards heving previously been epproved by the Commission 
by unenimous vote: 


"Hoffman Bridge Rock Production Project on the Coos Bay~ 
Roseburg and Powers Highways in Coos County. The lov bidder for 
this work was Oscar E. Joelson, hugene, at $23,974.00. The next 
low bidder was Vernie Jarl, Gresham, at $25,700.00. There were 
four higher bidders. The Commission hes ewarded the contract 
to Oscar E, Joelson at his bid price of $23,974.00." 


"Painting the Coos Bey Bridge on the Oregon Coest Highway at 
North Bend, Coos County. Wetson & Morris, Oakland, California, 
submitted the lowest bid et $27,500.00. A. H. Barbour & Son, 
Portlend, submitted the next low bid in the sum of #42,750.00, 

The third low end only other bid wag that submitted by George 
C. Clark, Portland, st #47.500.00. The Commission has awarded 
the contract to Katson and Morris et their bid price of 27,500.00." 


" Grede widening on the Myrtle Point-Elbow Point and Cape 
Sebastien Sections of the Coos Bay~Roseburg end Oregon Coest 
Highweys in Coos end Curry Counties. The bid submitted by John 
A. Logan, Portland, in the sum of $32,982.00 was the low bid re- 
ceived by the Commission for this work. The second lov bidder wes 
Oscar E. Joelson, Eugene, in the smount of $33,784.00. There 
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Agreement with U. S&S. Wer Department terminating lease of Pilot Butte 
State Park. 


Lease Agreement with U. S. Weather Bureau covering property hereto- 
fore leased to the Civil Aeronautics Administration in Josephine County. 


Petition to secure vacation of certain city streets in the Town of 
Reedsport. 


Revised Agreement with U. S. Buresu of Indian Affeirs covering improve- 
ment of Sprague River Road in “tamath County. 


Revised Basement Agreement with the U. S. Bureau of Reclamation covering 
construction of the Klamath Falls-Malin Highway across certain Government 
land, in Klamath County. 


Lease granting to U. S. War Department authority to use certein state- 
owned land edjacent to the Columbia Fiver Highvey at The Delles-Celilo 
Cenal. : 


Agreements with George B. Terhune, Howerd J. Miller and Leona Miller 
et <1 rescinding previous agreements dated Muy 11, 1944, concerning sign 
restrictions on property ecquired in Merion County for highwey purposes. 


Contract with Lebeck end Son, Portlana, covering moving of bank building 
and a small freme structure in the Town of Gold Beach. : 


Agreement with H. T. Burns covering landscaping on Salmon River Highway 
in front of Burns' premises near Rose Lodge. 


Modification of Agreement with Public Roads Administration covering 
snow removal on Mt. Hood Highway newer Parkdale. 


Quitcleim Deed conveying 35 «cres of land in Marion County to Arthur 
C. white, in order to quiet title. 


Permit authorizing 4. F. Elkins et el to install a tile drain across 
the Pacific Highway West near vamp Adair. 


Agreement with Buzerd-Burkhart ‘sine Company covering the truck hauling 
of logs across the right of way of the Fremont Highway at approximately 
M.P. 142.60. 


The meeting sdjourned at 4:00 p.m. 


Cheirmen 


Sn 
' State Highway Engineer 


Secretary Commissioner 


PACIFIC HIGHWAY EAST IN LINN COUNTY 
JEFFERSON JUNCTION OVERCROSSING (CONT.) 


#C. J. Montag & Son, Portland 
McNutt Bros., Eugene 

Marine Contractors, Inc., Portland 
Berkemeier & Saremal, Portlend 
*G. F. Atkinson & Son, Portland 

L. H. Hoffman, Portland 


*Bidder will not accept this project alone, 


PACIFIC HIGHAAY EAST IN LINN AND MARION COUNTIES 
BRIDGES ON STEIWER HILL-ALBANY SECTION 


C. J. Montag & Son, Portland 
Gilpin Construction Co., Portland 
L. H. Hoffman, Portland 
Morriwson-Knudsen Co., Boise, Ida. 
Guy F. Atkinson Co., Portlend 


PACIFIC HIGHAAY EAST IN LINN COUNTY 
SOUTH UNIT, STEIWER HILL-ALBANY SECTION 


Using Asphalt 
$454,825.50 


Warren Northwest, Inc., Portlend 


Leonard & Slate, Portland 462,296.00 
Porter W. Yett, Portland 491,954.30 
E. C. Hall ic., rortiene 515,727.50 
#Kuckenberg Construction Co., Portland 538,142.00 
**Strong & MacDonald, Tacoma 540,430.00 
McNutt Bros., Eugene 551,094.30 
*Guy F, Atkinson, Portland 558,476.00 
*Guerin Bros., San Francisco 606,660.00 
Morrison-Knudsen Co., Seattle 789 ,997.30 


*Bidder will not accept this project alone. 
**Bidder will accept award of only one unit. 


PACIFIC HIGHVAY EAST IN MARION COUNTY 
NORTH UNIT, STEIWER HILL-ALBANY SECTION 


Leonard & Slate, Portland 
E. C. Hell Co., Portland ' 
*“isrren Northwest, Inc., Portland 
Porter Wi. Yett, Portlend 
*Strong & .MacDonald, Inc., Tacome 
Berke Bros., Inc., Portland 
*Kuckenberg Zonstruction Co., Portland 
*Guy F. Atkinson, Portland 
McNutt Bros., Eugene 
Morrison-Knudsen Co., Seettle 


*Guerin Bros., Sen Francisco Liked 


¢ 85,050.00 
87,670.00 
92,615.00 
96,710.00 

107,160.00 
136,600.00 


$545,923.50 
620,725.00 
706,110.00 
718,321.00 
822,186.00 


Using Tar 
$1,543824.00 
462,294.50 
515,717.50 
538,868.00 
540,570.00 
552,974.30 
606,480.00 
790 ,032 .30 


$317,952.00 
320,955.00 
322,900.50 
344523350 
345,257.50 
349,965.50 
357,751.00 
363,652.00 
396,021.30 
417,069.60 
430,240.00 
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Portland, Oregon, May 29, 1945 


The State Highway Commission met in regular session at 9:00 &.m. in 
the Stock Exchange Room of the Imperiel Hotel. Present were: 


T. H. Banfield, Chairman 
R. Chessman, Commissioner 
H. Baldock, Stete Highway Engineer 
M. Devers, thief Counsel 
B. Gleisyer, Secretary 


Commissioner A. W. Schaupp errived at 10:30 a.m. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously published notice, following which Chairman 
Banfield announced that awerds of contracts would be made at 3:00 p.m. in the 
same room. 


CENTRAL OREGON HIGHWAY IN DESCHUTES COUNTY 
YOUNGS RANCH-BROTHERS ROCK PRODUCTION PROJECT 


T. Kh. Thomas, Portland $19,810.00 
J. N. & M. J. Conley, Portland 20,970.00 
E. C. Hall Co., Portland 23,340.00 
Vernie Jerl, Gresham 25,540.00 
D. C. & A. L. Willisms, Oregon City 36,050.00 


FOREST SERVICE AND COUNTY ROZDS AND TKO STATE HIGHVAYS IN KLAMATH COUNTY 
CRATER LAKE-FORT KLAMATH TIMBER ACCESS ROAD PROJECT 


Babler Bros., Portland $70,694.00 
E. C. Hall Co., Portland 81,761.00 
J. N. & M. J. Conley, Portland 87,418.00 
Clifford A. Dunn, Kiamath Falls 95,904.00 


SILETZ SECONDARY HIGHWAY IN LINCOLN COUNTY 
ROOT CREEK-SILETZ SECTION 


E. C. Hell Co., Portland % 92,014.00 
P. B. Doherty, Portland 99 , 385.00 
Skelton & Wiiecks, Toledo 102,050.00 
C. J. Eldon, Portlend 109,010.00 
Newport, Kern & Kibbe, Portlend 127,160.00 


PACIFIC HIGHWAY EAST IN LINN COUNTY 
JEFFERSON JUNCTION OVERCROSSING 


Linstrom Bros., Portland 
Harry I. Hamilton, Eugene 


x 
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Commission is not in position to ect today, but will teke the 
request under advisement. 


Messers. Charles McCormick,0. M. Bagley and E. G. Whipple, 
piling operators, came before the Commission with regerd to the Commission's 
new reguletions covering the granting of permits to trensport piling 
over State Highweys, perticulerly the ruling thet propibits such movements 
for e greater distence aiong e highway then from the point where the lozds 
enter the highway to the neerest railroad loading point. 


Following discussion Chairman Benfield stated thet the Commission 
is not trying to work a hardship on the piling industry, but simply is 
endeavoring to control the operations so <s to eliminate some of the 
hazerds that the transportetion of such long loads create. The Commission, 
he seid, wents to help the industry in every wey that it can, but it also 
has e duty to protect the general public that it cannot overlook, end is 
esking the cooperation of the industry in thet respect. He suggested 
discussion of the matter with the Engineer and the Secretary with « vier of 
arriving at a solution that would be satisfactory to all concerned. The 
_ group sgreed to such & meeting which vcs thereupon scheduled during the 
luncheon recess. (Final ection on this metter wes teken by the Commission 
during the afternoon session when revised rules were adopted. See ehead 
for deteils.) 


The Commission by unanimous vote approved the minutes of the 
meeting held on April 16 end 17, 1945, és corrected. 


The State Parks Superintendent wes present and discussea with 
the Commission the following Perk Matters: 


1. Report on Chempoeg Stete Park: The Park Superinten- 
dent advised receipt of a letter from Mr. Lencester Pollerd, 
Superintendent of the Oregon Historical Society, expressing 
his views and idees with respect to the development of this 
park, and in perticuler, giving as his opinion that ell his- 
torical activities should be centered in Portland. (See 
letter deted Mey 7, 1945, in General Files for deteils.) 

The letter wes read eloud by the Secretary, and the findings 
therein were epproved by the Commission unanimously, following 
discussion. 


2. Report on proposal to reconvey to Hood River County 
e portion of certain property that the county deeded to the 
Stete for Perk purposes: The Park Superintendent edvised 
that the tract in question, which contains 80 acres, is of 
no value for State Park purposes. He recommended that it 
be deeded beck to the county for gele to an edjecent prop- 
erty owner who wishes to use it for farming purposes. He 
explained that the Commission could not deed the property 
to the farmer direct beceuse the deed from the county restricts 
the use of the property for State Perk purposes only. The 


waye29 1945 


124835 


Bidder will not accept this project clone 

If also awarded North Unit, lump sum reduction of $5,000.00 
If also awarded North Unit, lump sum reduction of $7,500.00 
If also awarded North Unit, lump sum reduction of $85,000.00 


LOW COMBINATION BID: 
PACIFIC HIGHWAY EAST IN MARION COUNTY 
SOUTH AND NORTH UNIT, STEIWER HILL-ALBANY SECTION 


Totel 
North South Unit Combination 
Unit Using Tar Using Asphalt Reduction Bid 


Werren North- 
west, Inc. $322,900.50 $454,824.00 $454,825.50 $5,000.00 $772,724.50 


Commissioner Schaupp arrived at this juncture. 


A delegetion from Columbie County consisting of the following came 
before the Commission in the interests of the further improvement of the 
Lover Columbie River Highway: Fred Herman, Rainier, principal spokesman; 
County Judge Roy Tarbell and County Commissioners William Pringle, Sr. and 
J. N. Miller; Dr. Kent Magruder and Mrs. Grace Megruder, Clatskanie; E. H. 
Condit, Clatskanie; V. L. Shepard, Cletskanie, representing Clatskanie Kiwanis 
Club; E. A. Britts, Reinier, William Reid, Fred McKinley and V. D. Walker, 
representing the Rainier Commercial Club. 


Mr. Herman stated thet according to reports, the Post War Progrem 
es adopted by the Highway Commission does not contain work in Columbia County 
and their object in appeering before the Commission at this time is to urge 
reconsideration by the Commission and the allocation of a substantial portion 
of the funds availeble to this county. He particularly urged the further 
improvement of the lower Columbie River Highway from the end of the present 
improved section to Astoria. He presented a letter from the Astoria Chamber 
of Commerce endorsing the request. 


Others speaking in behalf of such improvement were Mr. Condit, 
Mrs. Magruder, Mr. Welker and Mr. Miller. 


Commissioner Chessmen inquired whether or not the group has a 
preference of improvements that should be undertaken first in the event that 
the Commission could not approve the entire project. The following were 
suggested by the group: 


1. Reconstruction of the Prescott Hill Section at Little 
Jack Falls. 


2. Improvements of approaches to Rainier. 


3. Elimination of "bottle-neck" condition in Clatskanie. 
Chairman Banfield concluded the conference by stating that the 
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The Assistant Attorney requested cuthority to acquire certain parcels 
of real property that are needed for various highway improvements. He submitted 
a list of such properties together with the offer that he recommended in 
connection with each parcel. After careful consideration of each item, the 
Commission approved the request and by unanimous vote adopted the following 
resolution with regard thereto. 


v WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry <dtes, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


v WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to com- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired ere as follows: 


GARDNER RANCH-BERGER RANCH SECTION-WOLF CREEK HIGHWAY 


9690- Johnson, Nels and Inez 
Right of Way 
Option expires 
November 22, 1945 
0.06 acre at $250.00 per 
acre $15.00 
Cash allowance for moving 
, 16 rods fence at $1.50 rod$20.00 
General damage due to 
extra corners and anchor 
posts $40.00 
$75.00 Collins 
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recommendation was approved by the Commission by unanimous vote. The 

Chief Counsel was instructed to prepare a deed of conveyance and to include 
therein, subject to the County Court's approval, provision that the property 
shall not be used for certain purposes such as road houses, beer parlors, 
dance halls, etc. 


3. Request of Arthur Schneider, Madras, to obtain e supply of 
cinders from Round Butte, located in The Cove Stete Park, Jefferson 
County: The Park Superintendent advised that this park is under lease 
from the United States Government for recreational purposes, snd in 
his estimation, it is not within the province of the Highway Commission 
to grant Mr. Schnieder's request. Moreover, the place where Mr. 
Schneider'wishes to remove the cinders is a view point, and ettcavation 
thereon would detract from the scenic view. He recommended that Mr. 
Schneider's request be denied. The Commission approved the recommendation 
unanimously. 


4. Proposed Park adjacent to the Pacific Highway Eest tro miles 
north of Oregon City: The Park Superintendent presented an offer from 
the D. P. Thompson Company, Portland, in behalf of the owners, to sell 
to the State 26 acres of land bordering this highway, for the sum of 
$29,000.99. The Commission refused the offer b unanimous vote, however, 
indicated that it might accept the property as ea gift to the’ State if 
the conditions of such gift are not too severe. 


5. Proposed exchange of a portion of Ben & Ky Dorris State Park 
in Lane County: The Park Superintendent reported that a Mr. W. &. Hook, 
Californie, owns land sdjoining this park and would like to obtain some 
frontage on the McKenzie River thet is owned by the Stete in exch:.nge 
for which he is ~illing to deed to the State a portion of his property. 
The Commission considered such exchange of property inadvisable, 
particularly in view of the fact that the Park was presented to the 
State as a gift for park purposes only, and accordingly disapproved the 
exchange. ; 


6. Gift of lend at Bonneville: The Park Superintendent advised that 
in connection with Bonneville operations the Federal Government ecquired 
certain acreage that formerly belonged to the late Sem Hill end it now 
appears that the land no longer is needed for governmental purposes, so 
the Government has deeded it to the State as a gift. He recommended 
acceptance of the deed because of the value of the property from the 
Stete Park's standpoint. The Commission approved the recommendation 
unanimously. 


7. Progress report on Myrtle Tree Lane development, Coos County: 
The Park Superintendent advised that not much progress has been made on the 
project due to labor shortege. As a matter of fact there is only one 
man working at the present time, cnd his operations are confined to certaii 
clearing work on the highray right of way. 
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11765 - Thorn, E. A. and Irene P. Thorn 
Right of Way 


Option expires 
November 1, 1945 


0.121 acre at $871.20 $105.00 
4 small fir trees $ 20.00 
Loss 3,000 sq. ft. law $ 50.00 
Waiver access and 

advertising agreement $ 25.00 


Damage in lieu moving house 
$500.00 Benson 


11762 - Seipp, J. H. and Cora Lee Seipp 
Right of Way 
Option expires 
October 29, 1945 


3,147 sq. ft. at 2¢ sq. ft. $ 62.94 
Walnut tree $ 7.50 
Move shrubbery, etc $ 4.56 


Waiver of access and 
advertising restriction 25.00 
$100.00 Benson 


11766 - Berks, George and Hattie M. Berks 
Right of Way 
Option expires 
October 25, 1945 


0.119 acre at $871.20 $103.67 

Waiver of access and 
advertising restriction $25.00 

$128.67 Benson 


11758 - Adamson, Clarence W. and Hazel B. Adamson 
Right of Way 
Option expires 
November 1, 1945 


’ 


0.11 acre at $871.20 $ 95.83 
13 rods fence $ 22.50 
Plowing lost $ 2.50 
Moving chicken house $ 10.00 


Waiver of access and 
advertising agreement 25.00 
$155.83 Benson 
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| FRONT STREET PROJECT---CITY OF PORTLAND-—-PACIFIC HIGHWAY WEST 


¥ 11845 - Robinson, H. L. and 
Muriel Virginie Robinson 


2,380 su. ft. at 2¢ sa. ft. $ 500.00 
Dwelling $1,250.00 
$1,750.00 McCallister 


STEIWER HILL-ALBANY SECTION-PACIFIC HIGHWAY 


11757 - Towery, James E. and Erna Y. Towery 
Right of Way 
Option expires 
October 29, 1945 
0.132 acre at $871.20 per acre $114.90 
Waiver of access and ad- 
vertising restriction £25.00 
$139.90 Benson 
11760 - Talis, S. G. 
Right of Yay 
Option expires 
October 31, 1945 
0.553 acre at $400.00 
0.154 cere ct $871.20 
Walnut tree 
Weiver of access and 
advertising agreement 


€ 75.90 
$137.66 


11761 - Fiser, Leonard y. and Lessie B. Fiser 
Right of "ay 
Option expires 
October 31, 1945 
0.19 acre at $871.20 $165.53 
Vaiver of access and 
advertising agreement ¢ 25.90 
$190.53 
11763 - Cantrill, Edward S. and Elizabeth 0. 
Centrill 
Right of Yay 
Option expires 
October 31, 1945 
0.142 acre at $871.20 
20 peach trees at $1.00 ea 
Meple tree 
Waiver of access and 
edvertising agreement 
Benson 
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11342 - Continued 


4 lots Blk. 24, Sunnyside, 


K. F., $50.00 ea $200.00 
2,990 Sq. Ft. at 34¢ Sq.Ft. : 10.35 
1,227 Witt 


PICTU RGE SECTION-J DAY HIGHW. 


2625 - Humphreys, Estate of Rhys 
Stock Pile 


5 year lease at $2.00 per year $ 10.00 
(Renewal) 
$ 10.00 Cozad 


FORT KLAMATH — FOREST BOUNDARY SE STION-KLAMATH LAKE SECONDARY HIGHWAY 


11839 - Sisemore, J. Emmitt and L. Orth 
Right of Way 
Option expires 
November 10, 1945 


0.15 acre at $150.00 $ 
Federal Land Bank fee 3 
Plus fencing, if disturbed 


Foot Note: (#) 


In connection with settlement #9682 with H. L. Claycomb for right of 
way in Ashland, the Commission approved payment of $25,000.00 cash to 
complete this transaction as the result of a careful inspection of the 
premises by Department Engineers and members of the Right of Way 
Department. According to a joint report such settlement is advisable 
because the state would then be relieved of the necessity to secure 
governmental priorities and could avoid the difficulties and incon- 
veniences of obtaining critical materials that are needed in connection 
with the work. It was thought best to let Mr. Claycomb handle his own 
project. The Commission ordered that a sufficient amount of the 
purchase price be withheld from Mr. Claycomb until such time as he has 
completed his operations and cleaned up the premises to the satisfaction 
of the Engineer. 


The Assistant Attorney also requested authority to condemn certain 
parcels of real property that he has been unable to acquire by negotiation. 
He presented a list of such properties together with the offers that he 
recommended in condemnation, as follows: 
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SIEIWER HILL-ALBANY SECTION-PACIFIC HIGHWAY (CONTINUED) 


11759 - Jones,Paul C. and Thelma E. Jones 
Right of Way 
Option Expires 
November 17, 1945 


0.252 acre at $871.20 
Waiver access and advertising 
restrictions 


11756 - Curtis, I. E. and Alberta Curtis 
Right of Way 
Option expires 
November 20, 1945 


0.115 acre at $871.20 $100.20 

4 fruit trees ~ $ 4.00 

Weiver access and 
advertising restrictions 


80 
150.00 


HALSSY-HARRISE SECTION-PACIFIC HIGHW, 
11713- Holt, B. R. and Estelle Holt 


Waiver of claim for damages by reason of change of 
grade and for sidewalk embankment in lieu 
of easement $000.00 Landon 


ASHLAND SECTION ~— PACIFIC HIGHWAY 


*9682 - Claycomb, H. L. 
Right of Way 
(Revised) (See Foot Note) 


Total settlement $29, 707.81 
Previously paid : 4,707.81 
To balance 25,000.00 DeSouza 


PELICAN CITY-SOUTH STREET SECTION ~ KLAMATH FALLS ~ MALIN HIGHWAY 


11342 - Central Pacific Railway Company and 
Southern Pacific Company 
Right of Way 
Option expires 


1.665 acres at $137.50 $228.92 
5 lots Blk. 10, 2nd add - 
K. F. $25 ea $125.00 
2 lots, Blk. 25, Sunnyside, 

waye29 1945 K. F. $50.00 ea. $100.00 


WHEREAS, said highway between the Davies Overcrossing in 
Washington County and the westerly terminus of said highway in Clatsop 
County has been constructed, but the easterly section of said highway, 
which begins at the said Davies Overcrossing and terminates at the 
Multnomah County line, is not yet completely constructed; and 


WHEREAS, in connection with and for the completion of said 
highway it is necessary that real properties be acauired for right of 
way and other purposes; and 


WHEREAS, on the third day of April, 1941, the Highway 
Commission adopted a resolution by which, among other things, the 
Commission found,declared and therefore authorized that for the purpose 
of making possible a highway adequate for the needs of the traveling 
public there should be acquired in addition to the necessary rights 
of way all right of access to said highway except at such places as 
might be agreed upon by the Highway Commission and the property 
owmers; and 


WHEREAS, The Commission does now find and declare that the 
real properties hereinafter described on the attached sheet are 
required and are necessary for use in connection with the permanent 
construction, improvement, and maintenance of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. The Commission does hereby find and declare that the 
parcels of real property described on the attached sheet are each and 
both necessary and needed for and in connection with the construction 
of the said Wolf Creek Highway between Davies Overcrossing and the 
Multnomah County Line. The properties the acquisition of which hereby 
is authorized and ordered and the names of the owmers thereof are show 
on the sheet attached hereto and by this reference made a part of this 
resolution. (+) 


2. The Commission does further find and declare that in 
addition to the acquisition of the real properties described on the 
attached sheet it is necessary, in order to make possible the proper 
construction and maintenance of a highway thereover, and that there 
be acquired all rights of access from abutting properties to the said 
parcels of real property and ,the highway which is to be constructed 
thereover, except at such points or places as may be agreed upon by 
the respective omer or owners and the State Highway Commission. (*) 
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STELWER ALBANY SECTION OF PACIFIC HIGHWAY 


File Number Name of Owner Recommended Offer 
11764 Ben T. Sudtell $2,000.00 


ERGER RANCH-BARNES ROAD SECTION OF WOLF CREEK HIGHWAY 


5203 Adele E. Guerber $7,000.00 


After discussion the Commission approved the request and the offers. 
The following resolution with regard thereto was adopted by the Commission by 
unanimous vote. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and tows, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accomodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway 
so as to provide for the safety of the traveling public, and/or for the 
culture of trees and the preservation of scenic places and other objects 
of attraction or scenic value adjacent to, along, or’ in close proximity 
to state highways or which may be conveniently reached from or by a 
public highway, and/or for the development and maintenance of parks, 
parking places, auto camps, camp sites, roadside development, recreational 
grounds or resorts, forest or timbered areas, or other places of attra- 
ction and scenic value, and/or for any other use or purpose necessary 
or deemed necessary for carrying out the purposes of the Oregon Highway 
Code, and/or for flight strips, airfields, access roads, public highways 
or for any other purpose designated by the United States; and 


WHEREAS, by official act of the State Highway Commission there 
has been located and established a state highway which is known as the 
Wolf Creek Highway and otherwise designated as State Highway No. 47; and 
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The Assistant Attorney presented an offer from Cecil J. Burkhart 
to pay the sum of $1,200.00 for property that the Commission acquired from 4 
Mr. Quattlebaum near Albany, and from which property topsoil material wes 
obtained for the Albany overcrossing project. He recalled that the 
Commission advertised this pr y-rty for sale in Salem on May 1, 1945, but 
the bids received were rejected because they were considerably under the 
estimated value of the property. The offer submitted by Mr. Barkhart, he 
said, is only $150.00 under the appraised value of the property, and is, 
therefore, not too mich out of line. He recommended acceptance of the 
offer in view of the fact that the property is of no value for State 
Highway purposes. The Commission approved the recommendation by unanimous 
vote. 


The question of continuing the lease rights given to Mr. Paul 
Mumpower in 1944 covering the use of State property adjacent to the 
Columbia River Highway just east of the Troutdale bridge had the attention 
of the Commission. The Engineer advised that the property will not be 
needed for highway purposes for about two or three years, so from that 
standpoint, it would be satisfactory to extend Mr. Mumpower's lease; 
however, he pointed out that a traffic hazard is created when automobiles park 
at Mr. Mumpower's building, which condition should be given consideration 
in deciding the question. After discussion motion was made by Commissioner 
Chessman that the lease time be extended for one year subject to the condition 
that Mr. Mumpower will pay rental at the. rate of $25.00 per month. The 
motion was seconded by Commissioner Schaupp and cerried by the unamious vote 
of the Commission. 


The Commission discussed the request of the Northwest Marine Iron 
Yorks for permission to use additional stale -city owmed land along Front 
Avenue, Portland, in connection with the servicing of ships. The request 
was approved by the Commission subject to the condition that the Company 
will pay for the privilege at the sqme rate that it is now renting 
adjacent property. The following resolution in regard thereto was 
adopted by the Commission by unenimous vote: 


WHEREAS, The City of Portland, with the consent of the 
Oregon State Highway Commission, granted to the Northwest Marine Iron 
Works permission to moor vessels in a specified area along the seawall 
in the City of Portland; and 


WHEREAS, said Northwest Marine Iron Works has applied to 
the City for permission to, use an additional area adjacent to the 
area over which applicant now holds a permit, such use to be for 
the mooring of vessels; and 


WHEREAS, the City by Ordinance No. 81026 has granted such 


application subject to the consent of and approval by the Oregon State 
Highway Commission; and 
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3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys necessary 
in connection with the détermination, description, and acquisitio of 
said real properties, and said Engineer is further instructed to pre- 
pare and submit to the Legel Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, 
or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he heraby is requested, 
authorized, and directed to attempt to agree with the ower or omers 
or with the tenants or persons in possession, if there be any, of s id 
parcel or parcels of land with respect to the compensation to be paid 
for the taking of the same and the damage, if there be any, and is 
authorized and directed to acquire, in addition to title to the said 
described parcels of land, all rights of access thereto except at such 
points or places as may be agreed upon by the respective owner or 
owners and the State Highway Commission, and in the event that no 
satisfactory agreement or agreements can be reached, then it is hereby 
further ordered that the said J. M. Devers, as Chief Counsel for the 
State Highway Commission, be and he hereby is requisted and authorized 
to commence and prosecute to a final determination such suit or action 
or suits or actions, as may be necessary and appropriate to acquire 
title to the said parcels of real property, and all rights of access 
thereto except at such points or places as may be agreed upon by the 
respective owmer or owners and the State Highway Commission. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acauiring by condemnation or otherwise 
the said described real properties, or either of them, or any interest 
therein, the said J. M. Devers, as Chief Coungel to the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with eny trial 
or court procedure connected with or prosecuted for the acquisitién 
of said properties or interest therein as in his judgment may be for 
the best interests of the State, the State Highway Commission, and/or 
the defendant property owners. 


6. This —— shall be entered in full in the 


minutes and records of this Commission. 


(*) Foot Note: 


The detailed description of the respective parcels of real property 
mentioned in this resolution are attached to the original resolution on file in 
the office of the State Highway Commission, Salem, being Resolution No. 53, 
under the heading "Reel Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to be the same extent 
as if copied in full herein. 
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The Commission recessed for luncheon at 12:00 o'clock, noon, and 
reconvened at 7:09 o'clock p.n. in the same room with the same persons present 
and participating. 


The Comnission discussed the adoption of an inter-regional highway 
connection between the states of Oregon and California, which matter was 
deferred from the previous meeting. Commissioner Chessman stated that it 
is realized that cach route under consideration, Pacific Higtway route and the 
route through Klamath Falls, has advantages over the other but in his 
estimation the Pacific Hig'vay route has the better of the argument in vier of 
the fact that the Commission is going to recognize the Klamath Falls route as 
an alternate route and olans to reconstruct it to modern standards. He strc ted 
nis preference for the Pacific Highway as the inter-regional highwey connection 
vithout any prejudice or detriment to the other route. The Klameth Fells 
route, he said, has advantages too, end in his opinion th2 Hig wey Commission 
is obligated to make this highway e« good, fast highway regardless of whether 
or not it is designated as an inter-regionsl highway. 


Chairman Benfield stated <=hat he has onclyzed the arguments presented 
at the previous meeting by the proponents of both routes, and has also studied 
the report of the inter-regional highway committee appointed by the President, 
with the reeult that, in his opinion, U. S. Higwwey No. 99 (Pacific Highray) 
meets the requirzments better than the other route. It wes his thought thot 
the selection of the Pacific Higiwey route as the inter-regional highway 
connsction between the two states will not h«ndicap the other route in ony 
wey because the Commission is obligated to improve the route that pesses 
through Klemath Falls to high standards of construction. He pointed out that 
the States of California and Washington hav2 both gone on record fsvoring the 
selection of the Pacific Highway as the route of this inter-regional highrcy, 
moreover the Presidential Committee also recommenis it, so in his estimation 
th: State of Oregon should concur. 


Commissioner Scheupp made the following statement: 


"I am favoring the Klamath Fells Route rather than the route down 
the Pacific Highway. I do this because I think it would benefit the State of 
Oregon as a whole. It is a faster route, less expensive route, and regardless 
of designation by the State Highway Commission or the highway public, it 
ultimately will become the inter-regionel highway by usage. I em still of the 
opinion that this route is the logical route for the stete inter-regional high- 
way and that it would be of bengfit to the sti te and would be a benefit es- 
pecially to Eastern Oregon and the state «s a whole. I elso realize the 
importance of the Pacific Highway and its military velue and access to the 
ocean. I don't want to detract, but still think that the Klemeth Falls route 
is the logical route for the inter-regional highway, however, in view of the 
attitude of the other members >of the Commission, I am yielding to their idess 
if the state would benefit and I make the selection unanimous." 


Replying to Commissioner Schaupp's remarks Ehairman Banfield gave 
as his thought that it is not only the state's highway program but elso the 
program of the Federal Government thrt must be given consideration in the 
settlement of this question beceuse of the Federal monies thet Oregon is to 
rec2ive. 


uayveg 1945 


WHEREAS, the State Highway Commission desires to continue 
and if need be supplement its cooperation with the City of Portland 
in all matters which tend to promote public welfare or contribute 
to the war effort; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present, as follows: 


1. That the State Highway Commission does hereby 
consent that the City of Portland, subject to the approval of the 
Commissioner of Public Docks, may grant to the Northwest Marine 
Iron Works, sometimes referred to in Ordinance No. 81026 as the grantee, 
a revocable permit to utilize for the purpose of servicing vessels, 
in addition to the area previously granted for su¢h purpose to the 
grantee by Section 22-4501 of Article 45 of the War Code of the City 
of Portland, the area described in said ordinance. 


2. This consent and approval is given subject to the 
conditions set out in said ordinance and is given on the further 
condition that the schedule of rentals fixed in the original grant 
or ordinance shall prevail and apply with respect to the additional 
area, and that rentals paid and collected for such additional use 
shall be paid and applied as are other rentals under the agreement 
between the State and the City concerning the Front Avenue Project. 


Consideration was given by the Commission to the sale of certain 


property situate ) adjacent to the Pacific Highway just north of the City 

of Medford, described as portions of Lots 1 and 2, Block 5, Berryvale addition 
to Medford. The Assistant Attorney advised that the property is worth only 
about $140.00 and there are possibilities that the prospective purchaser will 
maintain a service station thereon. The Commission deferred a decision in the 
matter pending study end recommendation by the Engineer. The Commission 
adopted such procedure as its policy to be followed hereafter in matters of 
this kind. 


The Assistant Attorney requested instructions regarding the sale of 
an abandoned gravel pit containing 1.48 acres of land situate adjacent to the 
Columbia River Highway in Umatilla County. He advised that the property is of 
no value for highway purposes and that its appraised value is only $10.00. He 
recommended sale of the property at such a figure. The Engineer concurred in 
the recommendation. The Commission approved the recommendation unamiously and 
thereUp nsigned a deed conveying the tract to the adjacent property owner, 

Mr. Stephen A. Moore. 


The Commission also approved and signed an agreement with a 
Mr. H. A. Dryer extending for a period of one year Mr. Dryer's lease of 
certain state owned property situate: adjacent to the Upper Columbia River 
Highway between Tunnel Point and Bridal Veil, Multnomah County, which 
property was acquired by the State from the Union Central Life Insurance 
Company and Mr. J. R. Gilbaugh. The Commission's action was by unanimous 
vote upon motion by Commissioner Schaupp which was seconded by Commissioner 
Chessman. 
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Consideration wes given by the Commission to the adoption of a 
post war program and matters pertaining thereto, in conformity with ideas 
expressed at the previous meeting. The Ingineer advised that as a result 
of a meeting held with the County Courts subsequent to the Commission's 
meeting on May 14, 1945, it has been necessary to make a few changes in 
the tentative Secondary Federal Aid Highway program that the Commission 
apfieved at such meeting, and there is likelihood that additional changes 
will have to be made later. He described the changes already requested by 
County Gourts. The Chief Counsel presented a standard form of resolution that 
the Counties are adopting to formally assert their approval of the Secondary 
Highway System as presently prepared. 


After discussion during which the Commission approved the changes 
mentioned by the Engineer, and the form of County resolution presented by the 
Chief Counsel, the following resolution with respedt to the éntire proposed 
3 year post war program was adopted by the Commission by utiminows wot 
upon motion by Commissioner Chessman which was seconded by Commissioner 
Schaupp, it being understood that changes can be made later on if found 
necessary and desirable, and that surveys shall not be undertaken nor right 
of way options secured until all matters pertaining to a particular project 
have been cleared: 


WHEREAS, the Congress of the United States by the enactment 
of Public Law 521, 78th Congress, Second Session, which act is know 
as the Federal Aid Highway Act, has made available for postwar highway 
construction and improvement under the provisions and pursuant to the 
conditions therein specified a definite sum or definite sums of 
money, a portion of which has been allocated and appropriated to the 
State of Oregon; and 


WHEREAS, by the provisions of said act funds have been 
made available for necessary surveys, preparation of plans, and the 
acquisition of necessary rights of way; and 


WHEREAS, pursuant to said act there has been apportioned 
to the State of Oregon for the first postwer year Oregon's share or 
apportionment of the funds provided by the Congress of the United 
States; and 


WHEREAS, it is provided further that "As soon as the funds 
for each of the post-war fiscal years have been apportioned, the 
Commissioner of Public Roads is authorized to enter into agreements 
with the State Highway Departments for the making of surveys and plans, 
the acquisition of rights-of-way, and the post-war construction of 
projects. His approval of any such agreement shall be a contractual 
obligation of the Federal Government for the payment of its pro rata 
share of the cost of construction"; and 
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He also said that he did not believe that the State of Oregon would make a 
mistake in selecting the Pacific Highway route in view of the fact that the 


State of California has selected such route and the Federal Committee has done 
likewise. 


Commissioner Schaupp then gave as his thought that, if the Pacific 
Highway route is adopted by this Commission, the Klamath Falls route should be 
designated as an alternate inter-regional highway, at least it should be so 
carried on highway maps. Action on this feature was deferred. 


Chairmen Banfield made the following statement with respect to his 
position on the selection of the inter-regional highway: 


"The completion to high standard road construction of both highways 
99 and 97 are necessary for the proper development of the highway system in the 
State of Oregon, and the naming of either one of these highways as the inter- 
regional highway does not give its completion advancement over the other. 


"The Federal Government has made no funds available for an inter- 
regional highway system. So far it is merely in the talk stage. If and when 
they do make funds available, the only difference between the inter-regional 
highway and other primary state highways will be the additional two feet in 
width of pavement and five feet of acditional shoulders on each side. In 
other words, s primary state highway in the State of Oregon will have a 22! 
pavement and 5' shoulders on each side. Whichever highway is designated as 
the inter-regional highway will have a 24' pavement and 10' shoulders on each 
side. 


"It is our opinion that the name inter-regional highway will not 
advance nor detract from either highway going north or south, and inasmuch as 
the Committee for inter-regional highways, as set up by the Government, and the 
State Highway Commission of California have chosen Highway No. 99 as the inter- 
regional highway, we concur in their choice." 


uv 


Commissioner Chessman stated that he subscribes to the statement of 
Chairman Banfield. 


The following motion wes thereupon offered by Commissioner Chessman 
who moved its adoption: - 
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"T move that the Oregon State Highway Commabion vecedmena the adop- 
tion of U. S. Highway No. 99 (Pacific Highway) as the interstate highway route 
with full recognition of certain advantages of the Klamath Falls route and with- 
out any prejudice against its ultimate development to interstate standards." 
Chairman Banfield seconded the motion. Commissioner Schaupp stated that in view 
of the attitude of the other Commissioners, he, too, casts his vote in favor of 
the motion in order to make the decision unanimous, notwithstanding that for rea- 
sons previously stated (see statement on preceding page) he still is of the beli ief 
that the Klamath Falls route is the logical route for this inter-regional high- 
way. Chairman Banfield thereupon declared the motion carried by unanimous vote 
by the Commission. 
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(a) the preparation of a postwar program and the sub- 
mission of the same to the Commissioner of Public Roads for 


approval; 


(b) the preperation of a proposed system of secondary 
end feeder roads and the submission of the same to the Commis- 
sioner of Public Roads for approval; 


(c) authorization and direction to the State Highway 
Engineer with respect to the preparation of necessary surveys 
and plans and the writing of descriptions for required real 
properties necessary for rights of way and other highway pur- 
poses; 


(a) instructions and directions to the Chief Counsel 
with respect to the acquisition of real properties required 
for rights of way and other highway purposes; 


(e) authori ation for the payment of the cost incident 
to the making of new surveys and the completion of uncompleted 
surveys; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and voting affirmatively, as 
follows: 


1. That the highways and highway projects listed on Exhibit 
A, which is attached hereto and by this reference made a definite and 
explicit part of this resolution, shell constitute the postwar highway 
program for the State of Oregon, and its submission to the Commis- 
sioner of Public Roads for approval and adoption is hereby authorized.* 


2. That the state highways, county roads, and city streets 
listed on Exhibit B attached hereto and by this reference made an ex- 
press and explicit part of this resolution shall constitute the state 
highways, county roads, and streets proposed for incorporetion in a 
system of principal secondary and feeder roads es required by seid 
act, and the submission of the same to the Commissioner of Public 
Roads for his approval and adoption hereby is authorized.* 


3. That the Engineer be and he hereby is authorized to 
submit to the Commissioner of Public Roads for approval as to sur- 
veys and plans the highways, sections of highways, or projects listed 
on Exhibit C, which is hereto attached and by this reference is made 
a part hereof, * 


4. That within the meaning and scope of said act the bound- 
aries of the following cities of the State of Oregon, to wit: Portland, 
Corvallis, Eugene, and Coos Bay, have been extended beyond the corpo- 
rete limits of said cities, which extension of boundary lines and the 
area included therein are correctly disclosed on maps of said cities, 
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WHEREAS, pursuant to regulations promulgated by the Public 
Roads Administration within the meaning of said act, it is provided 
that the approval by the Public Roads Administration of survey projects 
shall constitute a contractual «bligation on the part of the Government 
to reimburse the State for the costs of right of way if and when the 
project involved is placed under construction; and 


WHEREAS, it is further provided that said federal funds shall 
be available for (a) projects on the Federal Aid highway system; and 
(b) projects consisting of principal secondary and feeder roads, including 
farm-to-market roads, rural free delivery mail and public-school bus 
routes, either outside of municipalities or inside of municipalities 
of less than five thousand population; and 


WHEREAS, it is further provided that the system of secondary 
and feeder roads must be ‘he resultof selections made by the State 
Highway Department in cooperation with the county courts of the several 
counties of the State; and 


WHEREAS, for the purpose of ascertaining the needs of the 
State as a whole and of the counties in particular, the Commission 


visited each county and conferred with the county and municipal officials 
and made a record of their respective recommendations; and 


WHEREAS, after careful study and consideration the Commission 
has prepared a program for postwar construction and has submitted the 
same to the Commissioner of Public Roads with the recommendation that 
said program be adopted; said program consists of projects on primary 
Federal Aid highways, roposed secondary Federal Aid highways, and 
projects on the primary Federal Aid system in municipalities of more 
than five thousand population, which said program is later in this 
resolution properly i’2ntified; and 


WHEREAS, in conformance with said act, the Commission has 
in cooperation with the said counties of the State prepared a system 
of secondary and feeder roads, including farm-to-market roads, rural 
free delivery mail and public-school bus routes within and without 
municipalities of less than five thousand population, which said system 
is later in this resolution properly identified; and 


WiEKGAS, likewise in conformance with said act, the Commission 
has fixed and determined the boundaries of urban areas, as said term 
is defined in the act, the record of which said determined boundaries 
is hereinafter identified and made a part hereof; and 


WHEREAS, it is the purpose of the Commission at this time 
to dispose of and impress upon the record the Commission's action and 
purpose with respect to: 


are 


a 
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mitted to the Commissioner of Public Roads and reimbursement requested, 
if such expenditure is one in which, under the provisions of said ect, 
the Government is authorized to participate. 


1l. This resolution and official action may be modified and/or 
amended by the Commission when in its discretion such action is in the 
public interest; provided, however, that any modification or amendment 
before becoming effective shall be submitted to the Public Roads Adminis- 
tration for approval within the meaning of said Federal act. 


12. This resolution shall be entered in the minutes and rec- 
ords of the Commission as of the twenty-ninth day of May, 1945, and a 
duly certified copy thereof delivered to tne Public Roads Administration. 


*(The exhibits mentioned in the above resolution are attached to the 
original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Item No. 5,under the heading "Special Matters" and 
said exhibits by this reference are made a pert of this minute entry 
to the seme extent as if copied in full herein.) 


The Chief Counsel reported receipt of a request for certain conces- 
sions from attorneys employed by Contractor Homer G. Johnson in connection 
with Mr. Johnson's claim for extra compensation erising out of his contract 
No. 2390 for construction of the Siletz-Toledo Section of the Siletz Second- 
ary Highway in Lincoln County. He explained that one of the things requested 
is thet the case be tried by the court rather than before a jury, and the 
other is the stipulation of certain facts. He said that he has no objection 
to the waiver of the jury but he could not consent to the stipulation pro- 
cedure. He recommended that both requests be denied. The Commission epproved 
the recommendation unanimously upon motion of Commissioner Chessman, which was 
seconded by Commissioner Schaupp. 


The Commission approved and signed a "Release of Claim" acknowledg- 
ing receipt of payment in full of its claim against a Mr. J. S. Maden for 
damaging a bridge on the Pacific Highway East near Albany. 


The Engineer reported on the cost to improve the Santiam Highway at 
Crabtree Corner so as to eliminate the need for traffic to stop before enter- 
ing the highway et this point. ‘He advised that the Crabtree Road (Albany- 
Lyons Secondary State Highway) cerries a large volume of log-heuling traffic 
destined for Albany, which should be permitted to move through the inter- 
section without stopping but for the fect thet it would creete a hazardous 
condition due to the restricted horizontal clearance obtaining on a small 
bridge located on the Albany "leg" of the "wye" junction. He recommended 
an expenditure of about $6,000.00 to correct the situation by widening the 
bridge and the roadway connection used by Albany-bound traffic. An arrange- 
ment of this nature, he said, will relieve all west-bound treffic from 


: 
7 
ul 
1 
2 
} 
rs 
{ 
: 


which maps are on file in the permanent records of the Highway Commis- 
Sion st Salem, Oregon, and copies of which, in a group of four, marked 
Exhibit D, are ettached hereto and made a part hereof.* 


5. That additional state funds hereby are appropriated for 
the psyment of the additional cost of surveys, af shown on said Exhibit 
C, in the respective amounts therein set out and in a total amount of 
$105,050.00, which total amount is in addition to the sum of $196,725.00 
of state funds heretofore authorized. 


6. That upon approval by the Commissioner of Public Roads of 
the said surveys, or upon the approvel of the survey for any project 
which is a part of the State's postwar program, the Engineer is author- 
ized end directed to meke such survey or surveys or complete any uncom- 
pleted survey and to complete final plans and specifications, and is 
further authorized to prepare correct descriptions covering all real 
properties required for use in connection with said projects, or any 
one thereof, and deliver to the Commission's Chief Counsel correct 
copies of such real property descriptions. 


7. The several counties of the State have approved the high- 
ways, roads, and streets set forth in Exhibit B as the highways, roads, 
and streets to be incorporated in and to constitute the system of second- 
ary and feeder roads contemplated in said act, and have recommended that 
said system be submitted to the Commissioner of Public Roads for approval. 
In this connection it is ordered that the official action of each county 
evidenced by resolution, originals of which have been filed with the Com- 
mission, be preserved in the files and records of the Commission at Salem, 
Oregon. 


8. Upon approval by the Commissioner of Public Roads of seid 
surveys as provided in said act and the preparation of proper right of 
wey descriptions and the delivery of correct copies thereof to the Com- 
mission's Counsel, then said Counsel shall proceed in the regular manner 
to procure options covering all real properties the acquisition of which 
is necessary and required for each and all of said projects and submit 
said options to the Commission for acceptance, rejection, or other appro- 
priate action. In instances where real properties cannot be acquired by 
agreement such fact and condition shall be reported to the Commission for 
consideration and eppropriate disposition. 


9. Theat whenever the survey of any one or more of said proj- 
ects has been completed an accurate eccount of the cost shall be pre- 
pared and a copy thereof presented to the Commissioner of Public Roads, 
with a request for appropriate end proper reimbursement if the project 
involved is one in connection with which the State is entitled to re- 
imbursement. 


10. That when real properties needed for said program, or any 
part thereof, have been proecured a statement of the cost incident 
thereto, with necessary supporting end explanatory data, shall be sub- 
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Highway East was awarded to the low bidder, C. J. Montag & Sons, Portland; 
Contracts for construction of both north unit and south unit of the Steiwer 
Hill-Albany project were awarded to the low combination bidder, Warren North- 
west, Inc., Portland, based on the use of tar. 


At 3:00 p.m. Chairman Banfield publicly announced the awards in 
conformity with the above action. 


The Engineer reported the result of a conference held during the 
luncheon period with representatives of the piling industry regarding rules 
and regulations to control the truck hauling of long logs and/or piling over 
State highways. He recommended adoption by the Commission of the following 
regulations covering the transportation of logs, poles and/or piling over 
the highways under the Commission's jurisdiction, advising that representa- 
tives of the industry are in accord therewith: 


LOGGING REGULATIONS 


1. That for the duration of the war permits will be granted 
for the movement of logging vehicles and loads of the maximum 
length that may be driven at all times on the right hand side 
of the center line of the traveled way, regardless of the in- 
tended use of the logs. Test runs are to be made to determine 
said maximum lengths. 


2. That flagging at point of entry and point of exit be 
eliminated except when right turns cannot be made without en- 
croaching in the opposing traffic lane and except where the 
character and amount of traffic or the impairment of sight dis- 
tance makes flagging necessary in the protection of the general 
public (including left turns). 


3. That permit extensions be granted or new permits be given 
for the movement of long logs from the woods to the mills, for 
such logs es were cut before June 1, 1945, provided that the 
Engineer will determine the amount and character of flagging 
required to provide reasonable protection to the public. 


That such permits be granted or extended to October 1, 
1945. If any operator cannot move the logs during such speci- 
fied period he will be required to furnish written evidence to 
the Secretary of the Highway Commission as to why he cannot 
move the logs now cut during such period, and to request such 
additional time as he considers necessary to move them. In 
no case will such permits be given for a longer period than 
to January lst, 1946. 


4e Requests for permission to haul long logs when the ve- 
hicle and load cannot stay on the right hand side of the center 
of the pavement or traveled way without flagging highway traf- 
fic will be denied as being inimical to the public interest 
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stopping at this intersection and will offset the installation of a flashing 
beacon which could not be installed, in any event, until after the war because 
of the shortage of men and materiel; moreover ,the traffic light would not solve 
the problem. It was the opinion of the Commission that the expenditure is 
justified if it will eliminate a traffic hazard, which apparently is the case 
in this instance, and in view thereof the Commission approved the project by 
unanimous vote. 


The Engineer reported the results of test runs made with a passenger- 
carrying vehicle, consisting of truck-tractor and semi-trailer, over certain 
highveys. He advised that the overall length of the combination is fifty-five 
feet three inches end that the vehicle had difficulty in traversing some of 
the turms, without taking up more than one-half the traveled roadway, especial- 
ly in cities and torms, and at such locations constituted a hazard to other 
traffic. He further advised that the equipment does not meet the Oregon statu- 
tory requirements as to size and recommended in the interests of public safety 
thet its use on Oregon highways be denied. The Commission approved the recom- 
mendation unanimously and ordered that the Oregon Motor Stages, which owns the 
equipment, be informed of the action taken. 


A request from the Klamath Falls City Planning Commission that the 
Engineer be authorized to make certain investigations of future highway ance 
street projects in Klamath Falls thet would affect the city's plans for the 
development of a Veterens' Park and its plans fo: a new city-county jail had 
the attention of the Commission. The Ingineer reported on preliminary dis- 
cussions of this matter with the city officials and recommended that he be 
authorized to make e reconnaissance survey of the project, which he estimated 
would cost «bout $1,000.00. The Commission approved the request by unanimous 
vote upon motion by Commissioner Chessman, which was seconded by Chairman 
Banfield. 


The Commission epproved an expenditure of $300.00 to rebuild a foot- 
bridge over Prairie Creek in the town of Interprise, it appearing to the Com- 
mission that it is the State's obligation to provide such facility in view of 
the fact thet the State demolished the old structure as unsafe when the street 
on which the bridge is located was designated a state highway route. 


The Commission discussed with the Ingineer the bids received at the 
morning session for performance of highway construction work, and as a result 
thereof the following action was taken by unanimous vote of the Commission: 


The contract for the Young's Ranch-Brothers Rock Production 
Project was ewarded to the low bidder, T. W. Thomas, Portland; the 
contract for the Crater Lake-Fort Klamath Timber Access Road Project 
wes awarded to the Babler Bros., Portland, the low bidder; bids re- 
ceived for the Root Creek-Siletz surfacing project were referred to 
the Engineer with cuthority to award the contract to the low bidder, 
E. C. Hell Co., Portland, when approved by the Public Roads Adminis- 
tration; Jefferson Junction Overcrossing contract was ewarded to 
Linstrom Bros., Portland, the low bidder; contract for the construc- 
tior. of bridges on the Steiwer Hill-Albeny Section of the Pacific 
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port to the members of the Commission in the meantime. 


Similar action was taken by the Commission on a request from Mr. 
S. C. Burte . Gold Beach, Oregon, publisher of the Curry County Reporter, for 
an extension f the proposed improvement of the Oregon Coast Highway through 
Gold Beaoh so as to pass the Gold Beach High School. 


A request was presented from the City of Newberg for the widening 
of certain city streets, viz., River Street from First Street to Fourth Street, 
and Fourth Street from River Street to Wynooski Street, route of the Hills- 
boro-Silverton Secondary Highway, so as to relieve prevailing traffic conges- 
tion. The Commission ordered a written report on the matter from the Engineer 
for discussion at the next meeting. 


The Engineer presented a list of surveys that he has ordered since 
the last meeting of the Commission and asked the Commission to confirm them 
for the records. After discussion the Commission by unanimous vote approved 
the following surveys and authorized the Engineer to make such surveys on 
various sections of the highways in this state, which said sections of high- 
ways together with their identifying survey numbers and the amounts authorized 
and allocated for such survey expenditures are as follows: 


Type of Prefix 
Survey No. County Section and Highway Authorization 
Special o-1441 Coos Determine practicability of an $400.00 
overflow channel from Hall Lake 
on the Oregon Coast Hwy., to pre- 
vent damage to roadbed 
Special 20-1465 Lane Locate drain ditches on McKenzie $500.00 
Hwy. near Springfield 
Plans 20-1466 Lane Connection to county road adjacent $250.00 
for overcrossing of Coos Bay Branch 
S.P. R.R. immediately north of 
Eugene on Pacific Hwy. 
R/W Markers 127-1431 Polk Right of way stakes, Monmouth—Pedee $500.00 


Section of Fern Creek-Monmouth 
end Dallas-Kings Valley hwys. 


Topograph- 24-1456 Marion Oregon Fairview grounds, request- $1500.00 
ical ed by Board of Control 


Topograph- 24-1457 Marion Hillcrest School grounds, request- $600.00 
ical ed by Board of Control 


Topograph- 24-1458 Marion Training School grounds at Wood- $800.00 
ical burn, requested by Board of Control 


my29 1945 


and public safety. 


PILING REGULATIONS 


Test runs shall be made to determine whether the vehicle 
and load can stay on the right hand side of the center line of 
the pavement or traveled way at all times. When this can be 
done, flagging will not be required except at point of entry or 
exit to the highway when conditions of traffic or limited sight 
distance make it necessary for public safety. When the vehicle 
and load cannot stay on the right hand side of the center line 
of the pavement or traveled way, flagging will be required. 


The hauling of piling will be permitted to the most feas- 
ible dumping site in river or bay. 


The hauling of piling will be permitted to specific sites 
for use in dock or bridge construction and the like. 


When the piling is to be shipped by rail, permits will be 
granted for the movement along the highway for not to exceed 
15 miles beyond the nearest railroad siding except in specific 
cases of real emergency. 


Following discussion the Commission adopted the regulations by unanimous vote 
and ordered that hereafter permits covering movements of such commodities shall 
be prepared in conformity with such regulations. 


The Commission discussed briefly a request from the City of Monmouth 
for the widening of U. S. Highway No. 99W (present route) for a distance of 
three blocks, East Street and Broad Street, in Monmouth where it is alleged 
a "bottleneck" and serious hazardous condition exists because of the nerromess 
of the present roadway. The Engineer was instructed to render a written report 
on this matter for discussion by the Commission at its next meeting. 


The Secretary presented a request from the City of West Linn for the 
oiling of the shoulders along the Oswego Highway through this tom. The Engineer 
advised that this is a meritorious project which is estimated to cost about $5000. 
He suggested, in view of the shortage of labor and the restrictions on asphalt, 
that the request for immediate undertaking be denied and that the City be inforn- 
ed that the prospects of securing the improvement before the war is over are not 
encouraging. The Commission approved the suggestion and so ordered. 


A letter was presented from Mr. Roy A. Gage, Portland, requesting the 
improvement of the Slaven Road intersection with S.W. Barbur Blvd., Portland, 
where, he alleges, a serious traffic hazard exists. The Engineer estimated the 
cost of the project at $1200. Action on this matter was deferred by the Commis- 
sion until the next meeting. The Mnginee” was instructed to make a written re- 


along the Taft Section of the Oregon Coast Highway in Lincoln 
County has been completed according to the terms and provisions of 
the contract, and that said job is now ready for acceptance: 


THEREFORE, BE IT RESOLVED that the work covered by said 
State Highway Contract for the construction of said State Highway 
project be declared completed according to the terms of the con- 
tract, and said job is hereby accepted and final payment in con- 
nection therewith is hereby authorized. 


The Engineer reported a request from Mr. D. C. Littlepage, Cottage 
Grove, for permission to construct a logging road approach to the Pacific 
Highway in Pass Creek Canyon, particularly at a point where the State ows 
2 small park between. Mile Posts 152 and 153. He said that the roadway would 
be constructed across this park and would be used by Mr. Littlepage in the 
transportation of piling from property that he ows nearby and later for 
general purposes in connection with the operation of a stock ranch. The 
matter has heen investigated, he said, by Division Engineer K. D. Lytle, who 
reeommends the granting of the permit with certain provisions for public 
safety. (See Lytle's report in general files for details) The Engineer 
stated his concurrence in Mr. Lytle's recommendation. The Commission ap- 
proved the recommendation unanimously and ordered the matter of maintaining 
the roadway across the park covered by a revocable agreement, in writing. 


A request was presented from the Seaside Chamber of Commerce for 
the installation of a flashing beacon over the Oregon Coast Highway at the 
Newanna Creek bridge north of Seaside, where a number of serious accidents 
have occurred. The Engineer advised that the Acting Traffic Engineer has 
investigated this case and gives as his opinion that the flashing beacon 
would not solve the problem, end who suggests rather that the intersection 
be channelized. He estimated cost of such channelization project at $3000. 
He recommended that the request for the flashing beacon be denied and that 
the channelizing of the intersection be considered by the Commission when 
the 1946 budget is prepared, inasmuch as men are not now available to do the 
work. The Commission approved the recommendation unanimously. 


The question of terminating the permit issued to the Portland 
Traction Company authorizing the Company to operate its electric trolley 
busses on certain streets in Portland. with an overall width of 104 inches, 
and the question of cancelling the bond furnished by the Company in connection 
with such permit, had the attention of the Commission. The Commission's 
Chief Counsel gave as his opinion that it would be satisfactory to cancel the 
permit and bond in view of the fact that. the operations are now legalized by 
statute, and he so recommended. The Commission approved the recommendation 
unanimously. 


The Commission discussed the matter of extending the period for 
the granting of Emergency Transportation Permits, in view of the authority 
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In this connection the Commission ordered that hereafter the costs 
incurred for resetting center line stakes and right of way stakes upon comple- 
‘tion of a construction project shall be charged to engineering or construction 
rather than to surveys. 


The Engineer brought up for discussion the matter of securing op- 
tions for right of way required for the proposed reconstruction of the Oregon 
Coast Highway between Siletz Bay and Newport. He pointed out that the former 
Highway Commission at s meeting held on July 28, 1937 formally adopted the lo- 
cation survey for this section and ordered the right of way acquired. However, 
the order was rescinded when the war came on, and as a result about 25% of 
the right of way still remains to be purchased. He gave as his thought that 
acquisition of the remainder should be resumed now because of developments 
that are taking place in this district which might prove costly to the State 
if rights of way purchases were delayed. He recalled that the Commission by 
adoption of its post war program resolution today authorized the taking of 
right of way options between Newport and Miner Creek, but the section between 
Otter Crest and Siletz Bay was not included because provision for construc- 
tion was not contained in the program. He urged favorable consideration by 
the Commission on this matter. During the discussion that followed Commis~ 
sioner Chessman expressed himself in favor of carrying on negotiations for 
the right of way at once and made a motion to that effect. The motion was 
seconded by Commissioner Schaupp and carried by the unanimous vote of the 
Commission. 


The Commission had under discussion a request from Frank Watt Con- 
struction Co. for an additional extension of time to June 30, 1945, within 
which to complete its contract No. 2687 for the construction of bridges on 
the Halsey-Harrisburg Section of the Pacific Highway East in Linn County. 
The contractor alleged that delays in obtaining materials and the fact that 
the construction of the approach embankments were not completed were the 
principal reasons for overrunning the specified time limit. The Engineer 
advised that the contractor completed all work on the structures, except the 
placing of the dividing curb between the roadway and sidewalks, prior to April 
30, 1945, when the previously extended time limit expired, and at that time 
was ordered to discontinue further work until the paving of the bridge ap- 
proaches was completed. He recommended, in view of the circumstances, that 
the extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The Com 
mission approved the recommendation unanimously. 


The Engineer reported that Contract No. 2725 with Edlefsen-Weygandt 
Company for the construction of curbs along the Taft Section of the Oregon 
Goast Highway in Lincoln Co. *s completed li-y 9, 1945 ccordin: to the re quire- 
ments of the contract and modifications thereof, and that said job is now 
ready for acceptance. The following resolution accepting the above project 
was offered and edopted by the unanimous vote of the Commission: 


WHEREAS, the f&ngineer has reported that State Highway Contract 
No. 2725 with Edlefsen-Weygandt Company for the construction of curbs 
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fully with respect to any extensions provided for under this reso- 
lution as were in effect under the permit issued within the mean- 
ing of said original act. 


4. The Commission hereby expressly reserves the right to 
cancel or terminate any permit heretofore issued for violation of any 
part thereof or for other just cause. 


5. That the Secretary be and he hereby is instructed to 
deliver to the Superintendent of State Police a duly certified copy 
of this resolution and mail to each permittee a like certified copy. 


Dated this 29th day of __ May » 1945. 
OREGON STATE HIGHWAY COMMISSION 


By_T. H. Banfield (signed) 


As Chairman 


By Arthur W. Schaupp (signed) 


As Commissioner 


By__M. R. Chessman (signed) 


As Commissioner 
Attest: 


H. B. Glaisyer (signed 
Secretary 


Approved as to Form 
and Legality: 


J. M. Devers (signed) 


Chief Counsel 


Within the meaning of Chapter 266, Oregon Laws, 1943, as 
amended by Chapter 88, Oregon Laws, 1945, and for the purpose of 
making it possible for the Highway Commission to issue permits as 
authorized by said act and its amendment and to extend permits 
already issued, I hereby give my approval to the action of the Com- 
mission as expressed in the foregoing resolution. 


Dated this 20th day of _June » 1945. 


Earl Snell (signed 


Governor of Oregon 


grant... by the 1945 lesisloture covering stich movements, ond decided to ex- 
tend such period to July 1, 1947, subject to approvel by Governor Earl Snell. 
The following resolution in regard thereto was adopted by the Commission by 
unanimous vote: 


WHEREAS, under the provisions of Chapter 266, Oregon Laws, 
1943, the Highway Commission, with the approval of the Governor, 
"is-authorized to permit the movement over state highways of ve- 
hicles or combination of vehicles having a length and combined end 
gross weight in excess of all statutory limitations"; and 


WHEREAS, it is provided in said law that "in no event 
shall any permit issued pursuant to this act be valid after July 
1, 1945"; and 


WHEREAS, under the authority of said law, and with the 
approval of the Governor, permits have been issued by the Commis- 
sion in which the expiration date is fixed as of July 1, 1945; and 


WHEREAS, by the enactment of Chapter 88, Oregon Laws, 1945, 
the life of the law as written in Chapter 266, Oregon Laws, 1943, 
has been extended to July 1, 1947; and 


WHEREAS, it is the purpose of the Commission, with the ap- 
proval of the Governor, to extend the life of the permits heretofore 
issued under said Chapter 266, Oregon Laws 1943, so that said per- 
mits, subject to the conditions therein specified, shall not expire 
until July 1, 1947; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission as follows: 


1. That within the meaning end purpose of Chapter 266, 
Oregon Laws, 1943, as amended by Chapter 88, Oregon Laws 1945, all 
permits heretofore issued by the Commission within the authority of 
said act hereby are extended so that the same shall be in full force 
and effect until July 1, 1947. 


2. Nothing in this extension of time shall in any way 
relieve the permittee of any obligation or undertaking assumed by or 
imposed on the permittee by virtue of the specific permit issued to 
such permittee, but all permittees shall be strictly held accountable 
for any violation of the terms and provisions of said permit whether 
committed under the original period or under the period as extended 
by this resolution. 


3. Each permittee shall furnish to the Highway Commission 
by certificate or other satisfactory evidence proof that any bond, 
insurance policy, or other protection required and/or furnished in 
connection with said permit shall remain in full force and effect as 
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The Commission set Monday, July 9, 1945, as the date for its next 
regular meeting, and instructe.’ the secretary to make the usual arrangements 
to hold this meeting in the Imperial Hotel, Portland. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:15 p.m. 


Tn ye : 


Leis Hi HhomngS * , 
Commissioner ZH y 
' Secretary 7 é ; 


PE i 
State Highway Engineer 


Commissioner 


Portland, Oregon, July 9, 1945 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 
M. 2, Chessman, Commissioner 
_R. H. Baldock, State Highway Engineer 
C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 
H. B. Glsisyer, Secretary 


Commissioner A. W. Schaupp arrived at 10:30 a.m. 


‘ Bids, as follows, for highway construction work were opened and 
read in conformity with previously published notice, following which Chair- 
man Benfield announced that the award of contracts would be made at 2:30 p.m. 
in the same room. 


Requests were presented from the East Side Plating Works and The 
Peters Company, Portland, for permission to remove two sections of the hand- 
rail along the north approach to the Union Avenue viaduct in Southeast Port- 
lend. The requests were approved by the Commission unanimously upon recom- 
mendation of the Engineer, provided the work is done in conformity with speci- 
fications that meet with the Engineer's approval and subject to his general 
supervision. (See letter from G. S. Paxson, Bridge Engineer, to R. H. Baldock, 
State Highway Engineer, dated May 26, 1945, in general files, for details) 


The Engineer requested instructions relative to the activities of 
highway department weighmasters under the new law that was enacted by the 
1945 legislature (S. B. 537) which requires the removal of a portion of the 
load on an overloaded vehicle to such an extent that the gross weights 
specified in the act are not exceeded. The Commission deferred action on 
this matter pending a report from the Chief Counsel who was instructed to 
discuss the matter with Chas. P. Pray, Superintendent of State Police, and 
ascertain his attitude with respect thereto. 


The Chief Counsel reported an apparent lack of support from cer- 
tain attorneys in Coos County in the handling of overweight violations. It 
appears that the Justices of Peace wish to cooperate in such matters, but 
are prevented from so doing by action of these attorneys who secure post- 
ponement of the cases which are then dismissed by the District Attorney. 

He was instructed by the Commission to ascertain definitely just what is 
going on, and report his findings to the Commission. 


The Commission approved and signed the following agreements, etc.: 
Bargain and sale deed conveying unto F, T. Wrightman 
property situate adjacent to the Steiwer Hill-Albany section of 
the Pacific Highway East. 
Bargain and sale deed conveying unto Stephen A. Moore 
an abandoned gravel pit containing 1.48 acres situate adjacent to 
the Columbia River Highway in Umatilla County. 


Agreement with H. A. Dryer extending for one year lease 
of state-owned property adjacent to upper Columbia River Highway. 


Release of claim against J. B. Maden for damaging bridge 
on Pacific Highway East north of Albany. 
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ASTORIA AIRPORT SECTION, OREGON COaST HIGHWAY 


10964-A-Haggren, Mike and 0.28 acre at $120.00 $ 33.60 McChesney 
Hilja K. Haggren 
Right of Vay 
Option expires 
December 10, 1945 


NELSCOTT-SILETZ RIVER SECTION, OREGON COAST HIGHWAY 
11499- Twiford, Wm. M. and James 


H. Yates 1.05 acre ¢ 00.00 Witt 
Right of way 
Option expires 
October 29, 1945 
11731- McLean, A. E. 664 sq.ft. $ 500.00 Witt 
Right of Way 
Option expires 
October 29, 1945 
TAFT-SILETZ RIVER SECTION, OREGON COAST alGHWAY 
11580- Smith, Cora Boomer 2,614 su.ft. at € 261.40 Witt 
Right of Way 10 sq.ft. 
Option expires 
September 13, 1945 
11577- Kirkpat«ick, Blanche 1.0 acre at ¢ 450.00 Witt 
Right of Way $450.00 per 
Option expires 
August 31, 1945 
11580- Cutler City Water Works 
Right of Way 500 sq.ft. at 10¢ $ 50.00 Witt 
Option expires soft. 
September 16, 1945 
11579- Willis, B. D. 2,086 sq.ft. at $1,392.20 Witt 
Right of Way 20¢. State to move gas 
Option expires pumps and tanks and lw ft. of 
September 16, 1945 MSidg. 
11582- Noland, Ray A. 630 sq.ft. at 15¢ $ 94.50 Witt 


Right of Way 
Option expires 
December 17, 1945 


11690. Werner Timber Sompany0.05 of an acre in exchange ¢ 00.00 Witt 
Right of Way for 0.45 of an acre in Kirk- 
Option expires patrick acre tract, Lincoln 
December 27, 1945 County which the State is to 

convey to granter-valued at $200.00 JIT,° 
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NORTH POWDER RIVER COUNTY ROAD IN UNION COUNTY 
NORTH POWDER-DAVIS RANCH SECTION 


Lloyd Babler, Portland $ 7,550.00 


FEDERAL TIMBER ACCESS ROAD PROJECT NO. DA-RM 94 (1) 
CARLTON TIMBER ACCESS ROAD PROJECT 


E. R. Hitchman, Mill City $52,792.40 
J. N. &M. J. Conley, Portland 60, 848.00 
C. J. Eldon, Portland 65,015.00 
J. C. Compton, McMinnville 68,700.00 
0. C. Yocon, McMinnville 69,021.00 
Vernie Jarl, Gresham 76,530.00 
Newport, Kern & Kibbe, Portland 81,343.00 


The Assistant Attorney requested authority to acouire certain parcels 
of real property that are needed for various highway improvements throughout the 
state. He presented a list of such properties together with the offer that 
he recommended in connection with each parcel. Mr. T. M. Davis, District 
Enginzer, Public Roads Administration, was present and passed on the purchases 
on behalf of the Federel Government. After careful discussion of the indiv- 
idual items, the Commission approved the request and thereupon, by unanimous 
vote, adopted the following resolution with regerd thereto: 


WHEREAS, in connection with the further improvement of 
the highweys hereinafter designated, it is ond has been necessary 
to acquire property for right of way, quarry sites, grevel or other 
material sites, or sites for the storage of matericls, as herein- 
efter more definitely set forth, and 


WHEREAS, cs a result of negotiations carried on with the 
owners of the property required, options have been obtsined, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be gpproved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
beses of settlement for the properties involved, and that the ac- 
quisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or beses of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and thet the Attorney for the 
State Highway Commission be, ard he hereby is instructed to com 
plete the acquisition of the said properties and to take title 
thereto in the mame of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are cs follows: 
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11764-Sudtell, Bernard T. 
and Ada Frances 


Sudtell 
Right of Way 
Option expires 
December 6, 1945 


"20 


¢ 100.00 
266.30 
786.00 
140.00 

$6,659.40 


Waiver of Access 

Crop loss on 11.04 acres 
Moving house-low bid 
New well 


0.262 acres at $871.20 

Trees and shrubbery 

Waiver of access and adver- 
tising restriction 

Allowance for moving house 
and garage and woodshed 


$ 228.25 
670.00 


100.90 


1,501.75 
$2,500.00 


HALSEY-HARRISBURG SECTION, PACIFIC HIGHWAY EAST 


11561-Beyly, D. T. and 
Beulah F. 
Easement 
Option expires 
July 3, 1945 


WEST 


8791-Haldoron, Lennie A. and 5,009 og.ft. at 6¢ sq.ft. 


Julia M. 

Right of Way 
Option expires 
December 18, 1945 


8788-Rooks, A. L. 
Right of Way 
Option expires 
December 10, 1945 


&786—Horn, Floyd W. 
Right of Way 
Option expires 
December 14, 1945 


8789-Adrian, W. H. and 
Wilma 
Right of Way 
Option expires 
January 6, 1946 


H AND WEST 11TH STREST CONNECTION (EUGENE 


5 foot sidewalk easement $ 350.00 


Damages in lieu of building 
alterations, etc. 


PACIFIC HIGHWAY 


$ 300.00 


7,722 sq.ft. at 5é sq.ft. ¢ 
House 
Damage to remaining property 
by reason leaving in 
triangular shape 


386.10 
2,259.00 


113.90 
$2,850.00 
1l sq.ft. ¢ 5.00 


880 sq.ft. at 6f sq.ft. 
Moving 115 feet yard 
fence, and outhouse end 
10x12 foot shed 


130.30 


Parker 


Parker 


‘ 
Parker 
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TAFT-SILETZ RIVER SECTION, OREGON COAST HIGHWAY (CONT) 


11676-State Land Board 
Right of Way 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CRSEK HIGHWAY 


6503-Berger, Arnold and 
Anna Berger 
Right of Way 
Option expires 
November 30, 1945 


0.47 acre $ 5.00 
15.49 acres at $250.00 $ 3,872.59 
Moving and rearranging barn- 

yard fences 490.00 
Loss of prune,pear,filbert 

trees 190.00 
60 feet raspberry plants 30.00 
400 strawberry plants 43.00 
2 walnut trees at $35.90 ea. 79.09 
Redwood tree 49.1 
Lilac bush 2.50 


Allowange 415 rods fence at $2 rd 839.99 


Severance damages 25 acres 1,875.99 
Severance damages 12 acres 990.00 
Severance damages 14 acres 793.90 
Severance damages 4 acres 593.99 
Inconvenience-moving buildings 590.3) 
Waiver of access 290.90 
General damage to entire farm 699.93 


Estimated cost moving buildings 4,43). 
$15,150.00 


FRONT STREET PROJECT-~CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


8271-Wank, Rosalie 
Right of Way 


11843-Senn, Theodore and 
Barbara 
Right of Way 


11844-Tenney, C. W. and 
Maude £. 
Right of "ay 


11924-Schappert, Michael A. 


and Mary 
Right of Way 


5,326 sq.ft. at 28+ ¢ $12,500.00 
buildings 
4,500 sq.ft. at 15¢ ¢ 1,250.00 
Building 
6,753 sq.ft. at 20¢ less § 5,590.00 
Building 
4,900 sa.ft. at 25¢ $ 3,759.99 


Building 


STEIWER HILL-ALBANY SECTION, PACIFIC HIGHWAY EsST 


11383-Hempton, Heirs J. H. 
Right of We 
(CORRECTION 


6.62 acres at $139.00 $ 869.69 
23.32 acres at $193.3) 2,392.9) 
821 rods fence at $1.59 rod 1,231.5) 
7 gates at $2).9) 143.33 
22 anchor posts at $1.5) rod 33.3) 
3 bridges 133.93 


Severance damages to 48.77 acres 1,999.3) 


Witt 


Collins 


McCallister 


McCallister 


McCallister 


McCallister 
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LEXINGTON-SOUTH SPRINGS SECTION, LEXINGTON-SCHO HIGHWAY 


11154-A-Nichols, Thomes H. 7.60 acres at $20.00 $152.00 Cozad 
Quarry and Haul road Fencing to be done by state 
Option expires 
December 27, 1945 


WHEELER COUNTY LINE-VALADA RANCH SECTION, JOHN DAY HIGHWAY 


11728- Kennedy, Walter W. 40.0 acres et §2.50 $100.00 Cozad 
Park per acre 
Option expires 
October 16, 1945 


11730- Griffin, Michael E. 3.0 acres at $10.09 $ 30.00 Cozad 
Park 
Option expires 
December 17, 1945 


ANNUAL RENTAL ON U. S. GOVERNMENT PARKS 


Annual park rental August 20, 1945, to August 29, Boardman 
1946, for recreational lease, Roseburg, Serial 

#020197, on 51.51 acres, being Lots 17 and 18, 

Section 1, Township 23 South, Range 10 West, W.M. 

in Douglas County, Umpqua Highway. @ 6.44 


Annual park rental August 5, 1945, to August 5, Boardman 
1946, for recreational lease, Lakeview, Serial #031571, 

on 80.0 acres being the S$ Ni} of Section 34, Township 

37 South, Range 11 East, W.M., in Kyamath County,- 

Klemath Falls-Lekeview Highway. £10.00 
Clackamas County, Mt. Hood Highway 129.9) acres $75.6) Boardman 
Josephine County, Redwood Highway 79.9 acres $ 6.88 Boardman 


Marion County, Silver Creek Falls Park-200.0 acres$35.00 Boardman 


A delegation from Redmond consisting of Mr. M. A. Lynch, former 
member of the Highway Commission; Theodore J. Wells, Mayor; Fred Hodecker, 
Councilman; and John H. Berning, Water Superintendent, came before the 
Commission with regerd to the re-routing of truck traffic along Seventh 
Street through Redmond in order to relieve traffic congestion along Sixth 
Street, which is the city's main business street and the route of U. S. 
Highway 97. Mr. Lynch headed the group. He said that the traffic conges- 
ticn on Sixth Street,caused mostly by logging trucks, is serious, and the 
city wants to route the logging trucks along Seventh Street, an unpaved 
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GLENDALE J N-WOLF CREEK S$ 


11540-Williems, Percy ani 0.13 acre 
Annie 
Right of Way 
Option expires 
December 10, 1945 


MEDFORD-TRAIL SECTION, CRATER LAKE HIGHWAY 


11850-Puddycomb, R. H. and 0.08 acre at $150.00 McChesney 
Dora B. 
Right of Way 
Option expires 
December 13, 1945 


TRALL—PROSPEGT SECTION, CRATER LAKE HIGHWAY 


11752alifornia Oregon Power 3.03 acres at $50.00 McChesney 
Company 
Stock Pile Site 
Option expires 
December 5, 1945 


PRINSVILLE SECTION, OCHOCO HIGHVIAY 


11699-Lau, Henry J. and Marie A. 0.06 «cre at $400.00 
Lau less 
Meintenance Headquarters 
Option expires 
November 29, 1945 


GILLIAM COUNTY LINE-EIGHT MILE SECTION, WASCO-HEPPNER HIGHWAY 


11768-Zinter, Irene £., and 7.11 acres at $10.00 $ 71.10 
Sidney Zinter 
Quarry Site 
Option expires 
November 14, 1945 


11753-McClintock, Wm. A. 1.40 acres at $10.00 
Stock pile site Fencing 
Option expires 
December 11, 1945 


SAGE HEN HILL-BURNS SECTION, CENTRAL OREGON HIGHWAY 


11793-Oregon and Western ~ 125,16 acres at $13.20 
Colonization Co. 
Quarry and haul road 
Option expires 
December 25, 1945 
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Commissioner Schaupp arrived at this time. 


In the further discussion of this matter, it was brought out by 
Mr. Blakely that the Company owns sufficient timber in this district to 
keep in operation for about ten years, and in addition thereto anticipates 
purchasing edditional timber from the Federal Government. The operations, 
he said, are on the sustained-yield basis so their operations will be 
prectically permanent. He urged an early decision by the Commission because 
they want to start construction of their railroad in the not distant future. 
He mentioned letters from the U. S. Forest Service and the County Court of 
Deschutes County indorsing the construction of grade crossing from an aesthetic 
standpoint. Chairman Banfield concluded the discussion by stating that the 
Commission is not in a position today tke a decision but will refer the 
matter to the Engineer for a report which is to include consideration of all 
the facts involved from the highway and park standpoint. The Engineer was 
thereupon instructed to prepare such a report in consultation with the State 
Park Superintendent. 


Mr. A. C. Kirtsis and his attorney, Mr. Herbert Gordon, both of 
Ocean Lake, were present in regard to the re-alignment of the Oregon Coast 
Highway between the place known as "Dorchester House" and Ocean Lake, in 
Lincoln County, where Mr. Kirtsis is developing his privately owned land. It 
appears that Mr. Kirtsis' operations, which consist of leveling work and re- 
grading of the land fronting on the highwey, has made it possible to eliminate 
a curve in the highway alignment at minimum expense and that Mr. Kirtsis would 
like to have the highway straightened at this point before he perfects his sub- 
division. Mr. Kirtsis offered to give the state a right of way 100 feet wide 
on the proposed slignment if the Commission will agree to the straightening 
of the section. It also appears that if the Highway Commission elects to im- 
prove the highway on the present alignment, Mr. Kirtsis will donate the land 
necessary to provide a right of way 100 feet wide, but he wants the Commission 
to make its decision immediately so that he can proceed with his development 
project. He also asked,if the Commission approves the straightening of the 
road, that the work be done in the immediate future. During the discussion 
that followed, the Engineer recommended retention and improvement of the high- 
woy on the existing alignment because the curve referred to is not sharp and 
there are possibilities that the highwsy will at some future date be re-aligned 
so as to bypess the town of Ocean Leke. The Commission approved the Engineer's 
recommendation by unanimous vote; however, refused to make e commitment és to 
when the improvement work would be done. The Commission referred the matter 
to the Engineer and the Chief Counsel to work up én egreement with Mr. Kirtsis 
relative to the right of wey feeture and other details. 


Messrs. Wesley Andrews and G, S. Chance, Nelscott, were present 
and discussed with the Commission the matter of constructing curbs end side- 
welks along the Oregon Cozst Highway through the Nelscott community. Chairman 
Banfield edvised that the Commission is ready and willing to proceed with the 
construction of concrete curbs, as was done in the town of Taft, when assurance 
is received from the owners of the property fronting on the Highway that they 


street, but needs the state's help because it cannot finance a paving project 
on its own account. He urged the Commission to include such project in its 
Post War Progrem if the Commission cannot see its way clear to have the work 
done right away. He also suggested the construction of diagonal connections 
from Seventh Street to the present highway near the north and the south en- 
trances to the city, particularly et the north city limits, so as to pro- 
vide for the routing of all south-bound truck traffic along Seventh Street. 
Following discussion, the Commission referred the matter to the Engineer for 
investigetion and report. 


Mr. R. A. Bennett, Attorney, Portland, and his client, Mr. John 
Jordan, came before the Commission in regard to the changing of the zone 
classificetion of « small trianguler shaped tract of land situate adjacent 
to McLaughlin Bouleverd(Pacific Highway East) et its junction with S. &. 
8th Avenue in S. E. Portland. Mr. Bennett advised that the property is now 
in Zone I, which restri«cs it for residentiel purposes, also that Mr. Jordan 
wants the zone changed to No. III so es to permit the use of the property 
for service ststion purposes, since it is valueless ss residentiel property. 
He exhibited a map showing the location of the property and edjacent surround- 
ings and advised thet the Highway Commission is being ssked to join in the 
request for the changing of the zone because it is the owner of adjoining 
property om the south. He went on to say that all but three of the other 
property owners affect2d by the zone change have signified their willing- 
ness to join in the petition, but Mr. Jordon doesn't went to present the 


petition to the City authorities until the State Highway Commission has hed 
opportunity to pass on it and join with the others if it felt so inclined. 
Chairmen Banfield geve as his thought that the State Highway Commission 
should not join with the owners in requesting this change or any other 
chenge; also, that he personally would interpose no objections to the change 
desired by Mr. Jordan. Commissioner Chessman expressed himself similarly 
whereupon Chairman Banfield declered that to be the order of the Commission. 


A group representing the Brooks-Scanlon Lumber Company, Bend, and 
consisting of Messrs. H. H. DeArmond, Attorney; A. J. Glasson, General 
Manager; end Gayle Blakely, Logging Superintendent, came before the Commission 
regarding the construction of a logging railroad across the McKenzie Highway 
at grade, about one mile west of the town of Sisters. Mr. DeArmond advised 
that they are familiar with the requirements of the State Highway Commission 
with respect to railroad grede crossings but gave as his feeling that the 
present csse desires special consideration in view of the fact that train 
movements will be infrequent «nd becruse the State Highway carries very 
little traffic. It was his thought that the crossing could be made perfectly 
safe to the public if it was properly regulated and appropriate signals were 
meinteined at the crossing. Moreover, he said, the crossing would be much 
safer from the public's standpoint than the operation of some 100 logging 
trucks daily over the highway, which would be the crse in the event the rail- 
rozd were not constructed. The Engineer estimated the cost of « grade 
eliminetion structure et this point between $25,000 and $30,000. Chairman 
Banfielé questioned the justification of the grede crossing when considering 
the fact that the Federal Government is spending so much public money to 
eliminate existing crossings. 


recommendation unanimously. 


The Assistant Attorney requested instructions regarding the dis- 
posal of a building situate on property that the Commission acquired from S. W. 
Baker in connection with the acquisition of right of way for the Volf Creek 
Highway in Washington County. He advised thet when the land was purchased, an 
understanding was had that Mr. Baker, who was a ward of the County, would be 
allowed the use of the building until it was necessary to move it to ac- 
comodate highway construction. Mr. Baker, he said, has since passed away and 
the District Attorney of Washington County, who is handling the Estate, now 
wishes to move the building to adjacent privately-owned property. He recom- 
mended approval of the request. The Commission approved the recommendation 
unenimously. 


A letter was presented from Mr. Paul B. Wallace, Salom, calling 

: attention to the fact that considerable development is taking place along the 

: Salem-Dayton Secondary Highway through West Salem, and suggesting, in vier 

thereof, that it would be advisable for the State Highway Commission to ecquire 
at once land that is needed for the widening of the right of way of this road, 
before edditional wholesale houses and factories are erected on the property. 

: The Engineer advised thet the right of way should be widened before the high- 
way is reconstructed, but the reconstruction job is not very high up on the 
list of priority projects, so there is & question whether or not the Commission 
should spend its funds for the right of way at this time. He suggested, be- 
Cause of the circumstances, that the acquisition of the extra right of way be 
deferred, except thet attention of the City of West Salem be called to the 
need of retaining such property that the City owns elong this highwey. The 
Commission approved the suggestion unanimously and so ordered. 


The Commission confirmed oral euthority heretofore given the 
Beseball Committee of Klemath Post No. 8, American Legion, to use certain 
State-owned property in Klamath Falls, described «s Lots 13 to 18, inclusive, 
Blk. 19, Hillside Addition, as a practice field for baseball teams sponsored 
by the Legion. 


The Commission's Chicf Counsel brought up for discussion a claim 

against Mr. Meurice R. Wootan, Portland, for dameging a reteining wall 

on the Lower Columbia River Highwey st M. P. 7.64. He advised that Mr. 
Wootan drove his car into the retaining wall necessitating repairs which cost 
$134.0% further, that Mr. Wootan has tendered his check in such amount but 
slleges thst he has been overcharged because, he stetes, the well previously 
hed been struck by other vehicles on numerous occesions, and he feele thrt he 
should not be charged the full cost of the repairs. The Chief Counsel advised 
thet investigation revealed thst there is merit in Mr. Wootan's contention and 
suggested, in view thereof, thet the ch:rge cgainst Mr. Wooten be reduced to 
$100.00 end thet the $34.07 difference be refunded to him. Following discus- 
sion, the Commission approved the suggestion by un: nimous vote on motion of 
Commissioner Chessman, which was duly seconded by Comnissioner Scheaupp. 


The question of securing reimbursement from the Strt2 Borrd of 
Control for losses covered by the Stete Restoration Fund wes elso brought 


JUL 9 1945 


ee 


a erence on 


oe 


po 


will construct concrete sidewalks when the curb construction is completed. Mr. 
Andrews presented a petition signed by all of the property owners concerned 
except one agreeing to furnish right of way free of cost to the State end to 
construct concrete sidewalks in front of their respective premises within 90 
days following completion of the curb construction. Mr. Chauce advised that 
if Mr. Mitchell, the property owner who has refused to date to sign the 
petition, could not be prevailed upon to change his attitude the other 
property owners will guarantee the construction of the sidewalk in front of 
his premises. Mr. Andrews indorsed this statement. Chairman Banfield ad- 
vised that such procedure would satisfy the Highway Commission's require- 
ments and that the Commission would proceed with the construction of the 
curbs just as soon as this feature has been disposed of satisfactorily. 

The Engineer and the Chief Counsel were instructed to consult with Mr. 
Mitchell in an endeavor to iron out this difficulty. The Engineer was 

also instructed to advertise for bids to be received at the next meeting for 
the curb construction if the Commission's requirements had been satisfied in 
the meantime. 


The Commission by unanimous vote approved the minutes of the 
meetings held on May 14 and 15 and on May 29, 1945, subject to a slight 
correction requested by Commissioner Schaupp. 


The Chief Counsel presented an offer from Mr. R. A. Schaad, 
Master of Fernwood Grenge No. 770, Newberg, to pay the sum of $100 for e 
small parcel of land which the Commission acquired from Willis K. Clerk in 
connection with a right of way transaction near Newberg. He advised that 


the property is not needed for highway purposes and recommended acceptance 
of the offer. The Commission approved the recommendation by unanimous vote 
on motion of Commissioner Chessman, which wes seconded by Commissioner 
Schaupp. 


The Assistant Attorney brought up for discussion a settlement with 
Mr. H. L. Claycomb for right of way needed for the proposed improvement of 
the Pacific Highway in the City of Ashland. He advised that he notified 
Mr. Claycomb thet the Commission at its lest meeting approved immediate 
settlement with him for $25,000 cesh with the understending that the Com- 
mission would be relieved of further responsibility with respect to his 
property, but it seems that Mr. Claycomb has had © change of mind regerding 
the matter and now wishes to proceed on « basis of his original agreement 
with the former Highway Commission. A question arises, he said, as to when 
the State Highway Commission intends to construct the Ashland project, and 
in addition thereto Mr. Claycomb considers that the Engineer underestimated 
the cost to reconstruct his garage building. The Engineer edvised that the 
project is included in the Commission's first year program following the 
war, but nothing definite can be said as to when construction will start 
as thet depends on when the Comgress authorizes the expenditure of the 
Federal funds with which the work is to be financed. He suggested that Mr. 
Claycomb be given 120 days to vacate the right of way efter the Commission 
is authorized to proceed with the construction work, and if he will not 
accept the cash settlement offered by the Commission, thet the entire matter 
revert back to the origincl agreement. The Commission approved the 


fund 


for the appropriation of Government lanj located along the Central Oregon 
Highway at the following points: 


S$ NWz SEZ, Sec. 8, T 2 . M., Leake County 


ES SE} SE}, Sec. 7, T 23S, R 23 E, W. M., Lake County 
3S, R228, ¥ 
NWz, Sec. 27, T 22 S, R 21 E, W. M., Deschutes County 


gS SE 
(See file copy of stipulation in Legel Department File No. 11639). 


The Commission discussed a report from the Engineer on the request 


the City of Bay City, Oregon, for the establishment of 2 "no parking" zone on 


the Oregon Coast Highway in front of the Post Office in this town. The En- 


gineer advised that the matter has been investigated by the Traffic Engineer who 


rocommends approval of the request, in which recommendation he concurs. The 


Commission approved the recommendation. The following resolution with regerd 


thereto wes adopted by the Commission by unanimous vote upon motion of Commi 
sioner Schaupp, which wes seconded by Commissioner Chessman. 


WHEREAS, the Oregon Coast Highwey, otherwise designated 
as U. S. Highwey 101, as routed through the town of Bay City in 
Tillamook County, passes in front of the United States post 
office; and 


WHEREAS, it hes been represented to the Highway Com- 
mission by Frank E. Smith, the United States mail carrier be- 
tween Tillamook and points north, one of which delivery points 
is the United States post office at Bay City, that the parking 
of motor vehicles in front of said post office seriously inter- 
feres with the movement of United States meils, and the Commis- 
sion has therefore been requested to designate and establish the 
highway frontage in front of said post office as a "No Parking" 
area, and 


Ki S, it is the judgment of the Commission that 
every reasonable end legitimate action should be taken heaving 
for its objective the speeding of the movement of United States 
mails; end 


WHEREAS, it appears that Bay City is an incorporated 
city and therefore possesses some regulatory powers not possessed 
by an unincorporated town, among which powers is euthority to 
regulate to some extent traffic movement within its corporste 
boundaries; and 


WHEREAS, it is the opinion of the Commission that any 
action taken by the Commission for the regulation of traffic in 
front of the post office should be supplemented by appropricte 
action on the part of the municipal cuthorities; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and voting cffirmetively, 
as follows: 
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up for discussion by the Chief Counsel. He explained that, according to 

the Board of Control's construction of the Restoration Fund Act, some losses 
aré reimbursable and others not, and he gave as his thought, on account of 
such dual construction, that the matte> should be brought to the attention 
of the Commission and the Commission -hould take such action which it con- 
siders advisable in order to clarify the situation. The Commission referred 
the matter beck to the Chief Counsel with instructions to work out a solution 
to the best of his ability. He was also instructed to discuss the matter 
with the Board of Control in an effort to secure a clarification of the Act. 


The Commission discussed the written report of the Chief Counsel 
dated June 14, 1945, concerning the maintenance of the privately-owned cabin 
of Mr. E. H. Lamport in Casey State Park on the Crater Lake Highway, in 
Jackson County. (See copy of the report in General Files for details). 

The Chief Counsel gave as his thought that the Highway Commission should 
either force Mr. Lamport to remove the building from the State's property 
or should purchase the building, and that definite action by the Commission 
should be taken soon in order to avoid more troublesome and embarrassing 
issues that undoubtedly will arise if action is longer delayed. He was in- 
structed by the Commission to ascertain if there is not some amiable way in 
which this matter can be settled and also to cscertain whether or not the 
building can be used to advantage for highway purposes. It wos understood 
thet in the event the matter cannot be settled amiably, the Commission will 
consider taking more drastic action. 


The Commission discussed briefly but took no action on a written 
report rendered by the Chief Counsel on his conference with Mr. Charles P. 
Pray, Superintendent of the Department of State Police, relative to the 
application of the lew enacted by the 1945 Legislature by which the Super- 
intendent of State Police is permitted to grant leniency with respect to 
requiring log haulers to remove a portion of their loads so es not to exceed 
the statutory weight limit. (See copy of report dated June 26, 1945, in 
General Files). 


The Commission had under consideration the stipulation required by 
the United States Land Office in connection with the State's application for 
the eppropriation of Government land located in Sec. 11, T 31S, R 43 E, 

W. Me, adjacent to the I.0.N. highway, Malheur County, so that the lend 
might be made available for use by the State Highway Commission as 2 source 
from which to procure materials for the construction and maintenance of 
Oregon Federal Aid Secondary Project No. SN-U-FAS 32-C (1). The Chief 
Counsel explained that this is rather a perfunctory matter and et his re- 
quest the stipulation was executed by the Commission's secretary due to the 
fact that the time limit fixed by the Government for the return of the 
stipulation would have expired long before the July 9th meeting of the 
Commission. He recommended confirmation of the Secretary's exécution of 
the same. The Commission approved the recommendation unanimously. (See 
signed copy of stipulation in Legal Department File No. 11692). 


For similar reasons the Commission also confirmed the Secretary's 
execution of a like stipulation in connection with the Stete's application 


NOW, THEREFORE, BE IT AND IT H@REBY IS RESOLVED by 
the Commission, all members being present and voting affirmatively, 
as follows: 


1. That the entire area immediately in front of the 
post office at Garibaldi, Oregon, be and said area hereby is 
declared closed to the parking of vehicles. 


2. That the Engineer be and he hereby is instructed to 
install and thereafter maintain at points in front of ssid post 
office entrance where they will best serve the purpose of this 
resolution appropriate signs designating said aree as a "No 
Parking"area and that in addition to such signs the curb line 
in front of said building be appropriately painted. 


3. That this resolution be entered in the minutes and 
records of the Commission as of July 9, 1945, and a correct copy 
thereof mailed to Mr. Fred H. Pwohy, Chief Clerk, Railwey Meil 
Service, Portland, Oregon, and a like copy to the Superintendent 
of State Police. 


The Engineer presented a report showing the amounts heretofore 
contributed by the severel counties during the period 1917 to 1944, in- 
clusive, for State Highway construction as compared with the total cost of 
State Highway work performed in the respective Gounties during the seme 
period. He was instructed to continue this report and to include figures to 
show the amounts expended by the State Highway Department in each county 
during the same period. 


The Engineer requested instructions in regard to the removel of 
some oil debris that was deposited on certain private property in the City of 
Bend because of a faulty valve in the railroad tenk car from which the oil wes 
being removed by Highway Department forces. He advised that the responsibility 
for the damage rests entirely with the railroad company beccuse of the faulty 
valves; but the railroad company will not admit the responsibility, emi as a 
result, the property hes not been cleaned up to the satisfaction of the 
property owner who is very anxious that his property be restored to its 
original condition. He estimeted the cost to clean up the property -t ap- 
proximately $250.00 and suggested, inasmuch 2s the reilroad company refuses 
to act, that the Highwey Commission join with the City of Bend in assuming 
this @Xpense on a 50-50 besis. Following discussion, the Commission epproved 
the recommendation unanimously and ordered that the matter be covered by ap- 
propriate agreement and that a release be obtained from the property owner 
when the job is completed. 


A letter was presented from the Oregon and Northwestern Railroad 
Company requesting permission to construct and operate an overhead conveyor 
over the John Day-Burns Highway at M. P. 50.1. It appears that the Compeny 
intends to operate a rock crushing plant on the east side of the highway and 
convey crushed rock on the conveyor over the highway to its ballast cars on 
the railroad. The Engineer recommended approval of the request subject to 
certain restrictions including safeguards for the protection of the highway 
ana highway users. The Commission approved the recommendation unanimously 945 
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1. That the highway crea in front of the post office in 
Bay City, Oregon, be and seid area hereby is declared to be « "No Parking" 
area, and from and after the passage and adoption of this resolution 
the parking of motor vehicles within said area shall be prohibited; 
provided that this prohibition and regulation shall not apply to motor 
vehicles operated by the carriers of the United States mails. 


2. That the Engineer be end he hereby is instructed to erect 
and thereafter maintain at appropriate places in front of said post 
office the approved "No Parking" signs, and seid Engineer is further 
instructed to paint or cause to be painted in the conventional manner 
and conventional color the curb line within the limits of said "No 
Parking" area. 


3. That the municipal authorities of the City of Bey City 
be and they hereby are requested, by ordinance, resolution, or other 
approved charter method, to supplement the action of the Commission with 
respect to the designation and establishment of seid "No Parking" 
area. 


4. That this resolution be entered in the minutes and 
records of the Commission as of the ninth day of July, 1945, and « 
correct copy thereof mailed to the Auditor of the City of Bay City, 

a like copy to the Superintendent of State Police, a like copy to 

Frenk E. Smith, United States Mail Carrier, Tillamook, Oregon, and e 
like copy to Fred H. Iwohy, Chief Clerk, Railway Mail Service, Portlond, 
Oregon 


The Commission also approved the establishment of « "No 
Parking" zone on the Oregon Coast Highway in front of the Post Office 
in the Town of Garibaldi, as requested by the Railway Mgil Service. The 
following resolution with regard thereto was adopted by the Commission by 
unanimous vote on motion of Commissioner Schaupp, which wes duly seconded by 
Commissioner Chessman. 


WHEREAS, it has been represented to the Commission by 
Fred. H. Twohy, Chief Clerk of the Railway Meil Service, Portland, 
Oregon, that the parking of cars in the highway in front of the 
entrance to the post office at Garibeldi, Oregon, causes in- 
convenience to and interference with the movement of United 
States mails, end to remedy such situntion the Commission has 
been requested to designate the highway in front of ssid post 
office ss a "No Parking" area; and 


WHEREAS, it is the opinion of the Commission that 
every reasonable and legitimate action should be taken which has 
for its purpose a speeding of the movement of United States 
meils, and the Commission is therefore of the 2pinion that 
parking in front of the post office entrence at said place 
should be prohibited; 
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floed elevation will be lowered as much as eleven feet when the proposed dams 
in the Willamette River tributaries are constructed. Notwithstanding the re- 
ductions in the flood line by reason of the dam construction, he said, it is 
quite likely that a considerable portion of the park will be inundated during 
flood periods, so there is a question in his mind if it would be advisable to 
construct buildings in the park. Ha geve as his thought that the Commission 
should, before too long, make definite plans for landscaping the park area and 
a decision with respect to the further development of this park. As a result 
of further discussion, the Commission instructed the Engineer and the State 
Parks Superintendent to consult with the members of the Oregon Historic:l 
Society with respect thereto and report back the attitude of this group. 


The Engineer presented a written report on the request of the City of 
Hood River and the Hood River Port Commission for Stete aid in the construction 
of an aircraft landing field and an industrial area between the proposed new 
location on the Columbia River Highway and the Columbia River, in this city, 
which involves the construction of a retaining wall in the Columbia River. The 
present plan for the highway construction, he said, includes the riprepping of 
the highway embankment slopes, which work would be eliminated were the Commis- 
sion to join with the city in the construction of its project, and suggested 
‘that there is no apparent reason why both jobs cannot be done jointly if con- 
struction can be synchronized. The state, he said, would not be put to any 
extra expense, but it would result in a considerable saving to the city in the 
construction of its airport. He suggested approval of the cooperative project 
and that he be given euthority to discuss the matter with the city officials. 
The Commission indicated that it would cooperate with the city in 9 join? pro- 
ject if satisfactory arrangements can be made, however, refused to make any 
definite commitment or promise with respect thereto because of uncertsinty of 
funds and of the time when both projects could be carried on simultzeneously. 
Moreover, the city has not as yet advised the Commission officially es to the 
location which the city wishes adopted for the permanent highway. The Engineer 
was authorized to advise the city of the action taken rt this meeting. 


The Commission recessed for luncheon at twelve o'clock noon and re- 
convened at 2:00 p.m., the same persons being present and perticipating. 


The Engineer presented a request from the U. S, War Department for 
State assistance in the construction of a revetment in the South Santicm River 
near Sanderson Bridge on the Albany-Lyons Secondary Highwey, Linn County. He 
edvised that an examinstion of this stream discloses that it is cutting into 
the bank just above the bridge and unless protective measures ere teken, even- 
tuelly will form a new channel around the end of the existing tridge structure. 
An attempt was mede severel years ago to correct the condition, he said, but 
the elevation of the revetment then constructed wes not high enough so desired 
results were not obtained, and the dangers still exist. He estimated the cost 
of the improvement now proposed at $80,000 and advised that $50,000 of such sum 
will be provided by the U. S. War Department from emergency flood control funds 
mede evailable by the Congress for the repair of the existing flood control 
facilities, but not for the additional work, so the War Department is asking 
the State to contribute the difference of $30,000 in order to secure 4 satis- 
factory improvement. He gave es his opinion that the benefits thet the Stete 
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subject to the condition that the privilege shall be limited to a period of five 
years. The matter is to be covered by an appropriate agreement between the 
Company and the State. 


The Engineer reported the results of the taking of bids in Salem on 
June 20, 1945, for the sale of hay in Cape Arago State Park, and on June 27, 
1945, for the sale of a small parcel of land in the Tow of Cottage Grove, and 
for the sale of a service station building on the right of way of the Pacific 
Highwey East north of Harrisburg, as follows: 


SELE OF WILD HAY IN SHORE ACRES 


iteml Item2 Total 


L. H. Cornell, Charleston $205.00 
A. H. Eggers, North Bend $125.00 $25.00 150.00 
H. H, Willman, Coos Bay 105.00 20.00 125.00 


TTAGE GROVE 


Mr. & Mrs. L. J. MeLoughlin $551.00 
Al Rosenthal 375.00 


SALE OF BUILDINGS NORTH OF HARRISBURG 


Sele of service station building formerly owned by Chester Curtis 
on the Pacific Highway 3} miles north of Harrisburg. 


No bids received. 


He further advised that the hay was sold to the high bidder, Mr. 
L. H, Cornell, at his bid price of $205, and the tract of land in Cottage 
Grove wes sold to Mr. and Mrs. L. J. McLoughlin at their bid price of $551, 
after consultation with the members of the Commission over the telephone. 
The Commission confirmed the sales by unanimous vote and also authorized the 
private sale of the building north of Harrisburg in view of the fact that no 
bids were received for purchase of the same. 


The Engineer also reported on the request of the City of Monmouth 
for the widening of U. S. 99 for e« distance of three blocks in this town, 
particularly between East Street end Broad Street where the existing pavement 
is only 20 feet wide. He estimated the cost of the improvement at approximately 
$10,000.00, and suggested that the project be given consideration by the 
Commission this fall in connection with the formulation of its betterment 
budget for 1946, inasmuch cs it is a desirable improvement. The Commission 
approved the suggestion and so ordered. 


The Engineer reported on his investigation of the high water record 
of the Willamette River at Champoeg State Park, as previously instructed by 
the Commission. He advised that the records reveal that practically the entire 
park is covered during periods of extreme high water which occurs at approxi- 
mately Er intervals, but it is anticipated by the Army Engineers that the 
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WHEREAS, it appears that the assignment of said contract 
has been accepted by Skelton and Wiecks on the express condition 
that the time for the completion of seid contract shall be extended 
for a period equal to fifty full working days from and after the 
approval of said assignment by the Highway Commission; and 


WHEREAS, it appears to the Commission that the interests 
and welfare of the State with respect to its highwey program will 
be served by the proposed assignment of contract and the assump- 
tion of the contract obligations by the assignees; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present end affirmatively voting, 
as follows: 


1. That the assignment of State Highway Contract No. 
2707 by McEwen and Wilson to Skelton and Wiecks hereby is approved 
on the condition that the essignees fully perform the work specified 
in seid contract and fully and completely meet 211 of the oblig- 
ations therein imposed on the said assignors. 


2. The essignees hereby are given fifty days' edditional 
time within which to complete said contract, said additional time 
to consist of fifty full working deys from and after July 14, 1945. 


3. That this resolution be entered in full in the minutes 
and records of the Commission as of July 9, 1945. 


—— 


The Engineer brought up for discussion a request from the Borden Milk 
Company for permission to use water from one of the State Highway Department! 
artificial lakes near Zugene, for cooling some of the condensing machines which 
they contemplate using in connection with a plant that they propose to install 
at this location. It appears that the Company will use about 250 gellons of 
weter per minute each 24-hour day, and it is alleged that the used water which 
will be turned back into the leke, will in no way be contaminsted although it 
will be heated to about 115 degrees tempercture. The Engineer advised that he 
discussed this matter recently with some of the citizens of Eugene who gsve as 
their thought that such use of the State's property would be contrary to the 
public interest and would detract from some of the recreationel features of the 
lake, which is now used by the younger generation as « swimming hole. Moreover, 
there is a guestion whether or not the water that is returned to the lake would 
have an ill effect on the fish thet had been stocked there. Mr. William Tugmen, 
Manager of the Eugene Register-Guard, who was present, gave as his opinion thet 
the grenting of the request would esteblish an undesirable precedent which would 
be difficult to avoid in passing on similar requests for like privileges in 
other lakes in this vicinity, end while the granting of the privilege might be 
desirable from the Stete-wide standpoint and an inducement for the Compeny to 
asteblish its business at this locetion, in his estimetion it seems unnecessary 
to let them take the weter at this time. He added that the Eugene Chamber 
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will receive fully justify the expenditure of such sum, and recommended that 
the Commission join with the War Department in this undertaking so as to in- 
sure that a satisfactory improvement will result. If the State does not 
cooperate, he said, the War Department will limit its expenditure to the 
$50,000 that it has available, and in thst event it probably will cost 

the State considerably nore than $30,000 to protect the bridge. Chairman 
Banfield gave as his thought that the Commission should join in this 
undertaking. Commissioners Chessman and Schaupp expressed themselves 
similarly. Motion was thereupon made by Cémmissioner Chessman that the 
Highway Commission join with the U. S. War Department to the extent out- 
lined by the Engineer. The motion was duly secomied by Commissioner 
Schaupp and cerried by the unanimous vote of the Commission. The Com- 
mission thereupon signed an agreement with the War Department covering 

the matter. 


A petition was presented from citizens of Lebanon end vicinity 
urging the immediate oiling of the unoiled section of the Albany-Lyons 
Secondary State Highway. The Engineer advised that the Commission has 
already approved the construction of 2 portion of this section as a post 
war project. He was instructed to convey such information to the petitioners 
and to advise them that the balance of the work would be dons when the 
Commission is able to finance it. 


The Commission discussed a request from contrectors McEwen and 
Wilson for permission to assign their interest in Contract No. 2707 
covering the Elsie-Sunset Camp-Vernonia Rock Production Project, to a 
contracting firm consisting of T. F. Skelton and H. H. Wiecks. The Engineer 
said that Skelton and Wiecks will teke over the job only on the condition 
that they ere granted a 50 day extension of time within which to complete 
it. He recommended approval of the essignment on such basis so es to 
make certain that the materials will be available for State forces when 
they are ready to use them, it appearing that McEwen end Wilson are unable 
to handle the job. The Chief Counsel advised that he has examined the 
form of assignment which, in his estimation, is satisfactory, so the 
Commission can epprove it if it sees fit to do so. He also advised that 
the American Surety Company of New York, surety on the bond furnished 
by McEwen and Wilson in connection with this job, has given its consent 
to the assignment. The Commission approved the recommendation and there- 
upon by unanimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, the State heretofore awarded to McEwen and 
Wilson e contract for the production of roadbuilding materials, 
which contract is identified in the Highway Commission's vec~ 
ords as Contract No. 2707; and 


WHEREAS, it now appears that for reasons satisfactory 
to the Commission the seid McEwen and Wilson have assigned 
their said contract to Skelton and Wiecks, which assignment 
is likewise satisfactory to the Commission; and 


1945 


* 2532 


in fact, can spend state money for any purpose that will bring tourists 
to the state. The thing that the Committee hes in mind, he said, is 
within the reach of the statute. Commissioner Chessman expressed his 
approval of the request stating that, in his estimation, now is the time 
to start advertising for the tourist trade. Commissioner Schaupp ex- 
pressed himself similarly and moved that the following budget as revised 
and recommended by the Travel Advisory Committee be approved: 


1945 
PROPOSED REVISED BUDGET 
TRAVEL AND INFORMATION DEPARTMENT 
Recommended by Advisory Committee 
2:00 p.m., July 9, 1945 


Approved Revised 


Budget Budget 
60L Supervision and General Expense 1945 1945 
Salariedsccccccccoces seeiunns ¢ 9,000 € 8,500 (€500 decrease) 
Travel, Supplies & Miscel.... 1,000 1,500 ($500 increase) 
610 Magazine Advertising....ecceses 10,000 55,000 ($45,900 increase) 
613 Motion Picturesssssesesseeseeee 1,800 800 ($1,000 decrease) 
614 Specialty Advertising.....sse.. 1,900 1,990 
616 Literature Distribution........ 500 503 
G17 MEPS ccdccccsescccccccccceecece 3,500 5,002 ($1,500 increese) 
618 Booklets.csccccccscccccccevecce 5,000 2,500 ($2,500 decrease) { 
619 Cuts and Mets.ccecccceccecccces 500 500 ) 
4 
620 Photographs..-secsesessceereees 250 250 HM 
621 Postage and EXpress...eeoeeeres 1,500 1,500 ‘ 
622 Photographic Laboratory Charges. 3,000 33 : 
37,059 2 


$43,000 Net Incresse 


The motion was seconded by Commissioner Chessman and carried by 
the unanimous vote of the Commission. 


Mr. Gus Carlson, Treffic Consultant, The Dalles, Oregon, came 
before the Commission in behalf of The Dalles Chamber of Commerce regarding 
the proposed bridge across the Columbia Niver near The Dalles. He advised 
thet the Chamber of Commerce approves the Columbia River Bridge report 
that wes prepared some time ago by the Engineers of the Highway Departments . 
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of Commerce is now having the matter checked by the State Sanitary author- 
ities and suggested that the Commission defer action at least until the re- 
port from such authority has been received. As a result of the discussion, 
the Commission voted unanimously to hold the matter in abeyance, such action 
being taken upon motion of Commissioner Schaupp, which was duly seconded by 
Commissioner Chessman. 


The Engineer discussed with the Commission the bids received at 
the morning session for State Highway construction. The Commission voted 
unaninously to reject the one bid that was received for the construction 
of the North Powder-Davis Ranch Federal Timber Access Koad Project on the 
North Powder River County Road in Union County; however, authorized the 
Engineer to perform the work with State forces if the Pyblic Roads Adminis- 
tration will give its consent to the handling of the job in that manner. In 
this connection, the Engineer was instructed to report back to the Commission 
the actual cost of performing the work as compered to the estimated cost. 
The Commission referred to the tngineer the bids received for the construction 
of the Carlton Timber Access Road Project in Yamhill County and authorized 
the Engineer to award the contract to the low bidder, E. R. Hitchman, Mill 
City, if and when the Pyblic Roads Administration concurs in the award. At 
2:30 p.m. Chairman B-nficld announced publicly the action taken by the Conmission 
on this matter. 


A committee representing the Travel Advisory Board and consisting 
of William Tugmean, Eugene; Dr. E. i. McDaniels, and Mr. John Sterling, 
Portland; conferred with the Commission regarding the Travel and Information 
Budget for 1945. Mr. Tugman headed the group. He advised that the budget 
as presently approved contains an item of $10,000 for magazine advertising 
which they consider insufficient to do the most good for the state, so they 
ere asking the Highway Commission to authorize an increase of $45,000 for 
this item, making a total of #55,000. The Advisory Committee, he said, is 
also recommending an increase of $2,000 for maps end miscelleneous supplies, 
but to offset that, a decrease of $4,000 is recommended for several of the 
other items. These changes, he seid, will provide an increase of $43,000 
in the 1945 budget, which will then total $80,050. In support of the Com- 
mittee's request, Mr. Togman pointed out that travel conditions have improved 
since the ending of the war in Europe and people generally are looking for- 
ward to taking their vacations by automobile, many of whom would include 
Oregon as one of their objectives if properly approached. Tourist trevel, 
he added, is bound to increase as Government restrictions are lifted, and 
Oregon should do everything possible to attract them to this state. He 
complimented the Commission on its wisdom in keeping the Travel Budget low 
during the wartime years but declared that conditions have changed and are 
still changing, ani in the minds of the Advisory Committee a larger budget 
should be euthorized from now on. He urged en immediate decision by the 
Commission because of difficulties in securing paper and other materials 
that are needed and to enable the state to secure the advantages of advertis- 
ing during the coming winter and early spring months. 


The Chief Counsel advised that the Commission has legal authority 
to use its own discretion in expending state money for promotional purposes; 
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to maintain the highway at the point of crossing in a satisfactory condi- 
tion. The Commission approved the recommendation. As to reimbursing the 
Company for the expense of repairing the Warner Valley Secondary Highway. 

the Engineer recommended that the request be denied because the work accom- 
plished was not of any permanent benefit to the road. Moreover, the Company 
had no authority to enter upon the highway and do the work which would have 
been performed by state forces had the Company waited a little while. The Chief 
Counsel advised that, inasmuch as the Company had no authority to perform the 
construction work on the highway right of way, its operations were legally 
irregular, and in view thereof, in his estimation, it would be unwise to reim- 
burse the Company for its expenditure. Commissioner Chessman moved re- 
jection of the claim on the besis of the statements of the Engineer and the 
Chief Coinsel. The motion was seconded by Commissioner Schaupp and cgrried by 
the unanimous vote of the Commission. 


The Commission discussed s letter from the Southern Pacific Company 
regarding the construction of a ramp and steps for the protection of pedes- 
trians on the Pacific Highway at the Albany overcrossing. It appears that 
school children and other pedestricns persist in using a short cut across the 
Company's mein line railroad tracks at the point where some of the old abandoned 
street crossings have been eliminated by the highway improvement, in order 
to avoid a longer but safe route, and the Company is fearful that eventually 
someone will be killed or seriously injured unless this practice is stopped. 

The Company suggests the construction of a ramp and steps up to the visduct 
and a woven iron fence across its property as a means to force the people to 
stey off its premises, and offers to pay for the fence construction if the 
State Highway Department will install the remp and the steps. The Engineer 
advised that this matter was at one time considered by the former Highway 
Commission, which offered to cooperate with the Company and agreed to pay 
one-half of the cost of the total construction involved, but the Company re- 
fused to proceed on such basis, so the matter was dropped. He estimeted the 
cost of the project as about $3,003 and recommended that the offer of the 
former Highway Commission be renewed. After considerable discussion, the 
Commission opproved the recommendation by unanimous vote subject to the condition 
that the steps shall be of permanent construction. 


A letter was presented from the Pendleton Fish and Game Club requesting 
that the Camas Gorge Park area along the Pendleton-John ODay Highway be closed 
to hunting in order to protect deer in their fall migration to the winter 
feeding grounds. The Club pointed out that a bottleneck condition exists along 
the highway where the deer cross, which makes it very easy for hunters to shoot 
them in large numbers, and declared that the only way to protect the deer from 
unprincipaled sportsmen is to close the area entirely for hunting purposes. 

The Commission considered jurisdiction in this matter rests with the State 
Geme Commission. The Secretary wes instructed to refer the letter to that 
Commission with advice that the Highway Commission will offer no objections 
to the closing of the area for hunting if the Game Commission considers that 
the proper thing to do. 


The Commission had under discussion a resolution from the Malheur 
County Court egreeing to the abandonment es « state highway of portions of 
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of the States of Oregon and Washington, particularly insofar as it pertains 
to the proposed bridge at The Dalles, but it seems now there is likelihood 
that one of the sites that the War Department is considering for a dam 
across the Columbia River will interfere with the bridge location, and while 
the location for this particular dam has not as yet been decided, it is 

the opinion of The Dalles Chamber of Commerce that the following things 
should be accomplished before the decision is reached: 


(1) A bridge permit should be secured through the Congress to 
construct « bridge across the Columbia River near The Delles. 


(2) Request should be made of the War Department, or Congress 
if necessary, for Federal funds to finance the additional expense of con- 
structing the bridge in such close proximity to the dam. 


(3) Pypeparation of the plens end specifications for the bridge 
project should be authorized now and the project should be epproved for 
construction in the post war program. 


The State Highway Engineer advised that the Commission's post 
war program had already been prepared and this project could not be included 
without deleting therefrom some of the other projects because there is not 
enough money available to finance 211 of them. He mentioned the possibility 
that Congress will make a special appropriation for projects of this kind, 
particularly if they are inter-state projects, and suggested that it wpuld 
be advisable to have the Oregon and Washington delegation in Congress se- 
cure legislation that would isake it possible to build a bridge with a 
minimum expenditure of stete funds. Mr. Carlson stated that the local 
group will endeavor to secure such Congrsssionai legislation, but they 
would like to heve the State Highway Commission indorse their petition. 
Chairman Banfield stated that the Highway Commission has approved the 
Engineer's report on the Columbia iver bridges end is sympathetic to the 
construction of the bridge at The Dalles. Further, that the Commission does 
not wish to tie the hands of the local people in their efforts to secure 
the bridge, but the Commission does not want to go on record as a ¢o- 
sponsor of the project at this time, but will cooperate to the extent 
possible. He also said that while the Commission is sympathetic toward 
the bridge construction, such feeling is not strong enough to justify the 
setting of o time for the construction of the bridge because there are no 
funds available in the present program to finance it. Commissioners Schaupp 
and Chessman confirmed and endorsed the remarks of Chairmen Benfield. 


The Commission discussed a letter from the Buzard-Burkhart 
Pine Company, Lakeview, requesting permission to operate their logging 
trucks directly across the Fremont Highway a short distance north of the 
city limits of Lakeview, and also requesting reimbursement in the sum of 
$1,900 for expenditures made by the Company in the repair of the Warner 
Valley Secondsry Highway so their logging trucks could operate thereover. 
The Engineer recommended approval of the Company's request to operate 
its trucks across the Fremont Highway subject to the condition that the 
trucks are properly licensed in Oregon and that the Company will guarantee 
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and by this reference made a part hereof, which said exhibit for 
identification purposes bears the signatures of Paul Van Scoy, 
Division Engineer, H. G. Smith, Construction Engineer, and C. 5. 
McCullough, Assistant Highway Engineer, and is dated April 7, 
1945.* 


4. In the event there remains any physical connection 
between any portion of said abandoned right of way of the highway 
and the present or relocated highway, and by reason of such 
physical connection traffic from the existing highway may enter 
or use the said abandoned right of way or highway, or any part 
thereof, to the possible injury -or damage of such traffic by 
reason of any unsafe condition existing with respect to said old 
or abandoned road, then the State Highway “ngineer hereby is 
authorized and directed to erect and thereafter meintain such 
barricade or barricades or other safeguards as may be necessary 
to protect traffic using and/or employing said newly located, 
constructed, and designated section of highwey. 


5. That this resolution be entered in the minutes and 
records of the Commission and a certified copy thereof dé¢livered 
to the County Court of Melheur County, together with a copy of 
said exhibit or map, for such purpose as the same may serve, and 
e further like complete and certified copy filed with the Clerk 
of Malheur County, and that the County Court of said County be and 
said Court hereby is required to take and record official action 
with respect to the sections of said old right of way which by 
this resolution are permitted to revert to Malheur County.* 


*(For maps mentioned herein, see "Abandonment and Retention" File 
No. 125.) 


The Commission also discussed the disposition of the old right of way 
of the Pacific Highway East between Steiwer Hill and Albany where the highway 
is being reconstructed on new alignment. The Engineer recommended that the old 
highway through the town of Jefferson should be retained by the State Highway 
Commission as a State Secondary Highwey up to the point where it intersects 
the new highwey about two miles southwest of the Town of Jefferson. Also, 
that the old highway from that point on into Albany be abandoned as a State 
ilighway and turned over to Linn County to maintain as a County Road, as such 
section is no longer of any value for State Highway purposes. As a result of 
discussion, the Commission approved the recommendation and thereupon adopted 
the following resolution with regarc thereto upon motion of Commissioner 
Chessman, which was duly seconded by Commissioner Schaupp. 


WHEREAS, for the purpose of affording # better alignment 
end a more satisfactory, sefe and convenient highway for the 
treveling public the Highway Commission after due investigation 
determined to relocete a section of the Pacific Highway East in 
Linn and Marion Counties, which highrsy is otherwise identified 
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the old right of way of the I. 0. N. Highway where the highway has been 
reconstructed on new alignment, and the designation of such portions as a 
part of the county road system. The Engineer recommended approval of 

the request and that it be turned back to the county to maintain or be 
allowed to revert ta the owners of abutting property. The Commission 
approved the recommendation and thereupon by unanimous vote adopted the 
following resolution with regard thereto upon motion of Commissioner 
Chessman, which was duly seconded by Commissioner Schaupp: 


WHEREAS, in order to afford a better alignment 
and a more satisfactory, safe, and convenient highway for 
the traveling public, the Commission found it necessary to 
and did relocate a portion of the I. 0. N. yghway, which 
is a part of the secondary state highway system and is other- 
wise identified as Highway No. 456; and 


WHEREAS, by reason of the relocation and recon- 
struction of the segment of said highway, the termini of 
which are Highway Engineer's Station 5605 and Highway 
Engineer's Station 6175, there have been eliminated and 
made unnecezsary as a part of the permanent highwey be- 
tween the said termini the areas or sections of rights of 
way shown colored in red and green on the attached print; and 


WHEREAS, it is the judgment and opinion of the 
Commission that there should be recorded in the minutes and 
records of the Commission its purpose and plan to abandon as 
a part of said highway the fragment, fragments, portion, or 
portions of right of way shown and designated on said print 
which are no longer required for right of wey purposes or 
other public uses; 


NOW, THEREFORE, the premises being in general as 
above stated, it hereby is resolved by this Commission, all 
members being present and affirmatively voting, as follows: 


1. The fragments or parcels of the right of way 
of said highwey as formerly located shown colored in red on 
the print attached hereto are hereby abandoned as parts of 
the right of way of said highway and ownership and possession 
thereof hereby are permitted to revert to the owners of the 
real property which abuts on said old right of way. * 


2. The fragments or parcels of the right of way of 
said highway as formerly located shown colored in green on the 
print attached hereto are permitted to revert to and pass under 
the jurisdiction of the County of Malheur. * 


3. The location of said abandoned right of way may 


be more definitely and particularly ascertained and determined 
by reference to a map or print marked Exhibit A attached hereto 
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Beginning at Station 21/81 of the existing Pacific High- 
way, said station also being the intersection of the existing 
and the south approach ramp of the relocated highway in the 
Southeast quarter of the Northeast quarter of Saction 16, 
Township 10 South, Range 3 West, %). M.; thence in a southerly 
direction to Station 330, which station equals Station 303 
of the relocated highway, said station being in the North- 
east quarter of the Northwest quarter of Section 4, Township 
1l South, Range 3 West, W. M., and being approximately 2.0 
miles northeasterly from the eest city limits of Albany, said 
section being 3.74 miles in length, 


shall be and said section of said highway end the right of wey involved 
therein hereby is abandoned and eliminated from and 2s a part of the 
Pacific Highway East, otherwise known xs Highway No. 992, end said sec- 
.tion above described and jurisdiction thereover shell revert to end 
vest ‘n Linn County to be maintained by Linn County for public high- 
wey p.Trposes. 


3. That there is attached hereto and by this reference 
meade a part hereof a blueprint, which for identification purposes 
bears the date of May 11, 1945, and the signatures of C. B. 
McCullough, Assistant State Highway Engineer, H. G. Smith, Con- 
struction Engineer, and F, D. Eeson, Division Engineer, snd on which 
print there is shown colored in red the Section of said Pacific 
Highway Eest which is reteined by the State and by this resolution 
is made 4 secondary state highway, and there is likewise shown on 
scid print colored in yellow the section of said old Pacific High- 
way East which is by this resolution transferred to the jurisdiction 
of Linn County for county road purposes. # 


4. Theat this resolution be entered in the minutes and 
records of the Commission and a certified copy thereof delivered 
to the County Court of Linn County, « certified copy to the County 
Court of Marion County end a certified copy to the Pyblic Roeds 
Administration. 


*(For meps mentioned herein, see "Abandonment and Retention" file No. 
126.) 


In this connection, the Secretary presented resolutions from the 


County Courts of Marion end Linn Counties in which the State Highwey Commission 


is requested to select and designate as a State Secondary Highway that portion 
of the old right of way of the Pecific Highway East which extends from Steiwer 


Hill to the Town of Jefferson, thence southwesterly about two miles to a junction 


with the new highway. The Commission approved the request and adopted the 
Sollowing resolutions with regard thereto by unanimous vote upon motion of 
Commissioner Chessmen, which was seconded by Commissioner Scheupp. 
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as Federal Highway 99E; and 


WHEREAS, by reason of said relocation and reconstruction 
of said section of said highway there have been eliminated there- 
fore certain sections or parts which will no longer be incorporated 
in said Highway No. 99E; and 


WHEREAS, a portion of seid eliminated highway will 
contimue to serve inhabitants living thereon and communities served 
thereby, and, therefore, it is necessary that said section which 
is more particularly described hereinafter shall be maintained 
by the State or County for public use as provided in Chapter 272, 
Oregon Lews, 1943; and 


WHEREAS, it is the judgment and opinion of the Com- 
mission that there should be recorded in the minutes and records 
of the Commission the Commission's purpose and plan to retain and 
maintain for public use a section of the existing or old highway 
route and its purpose and plan to abandon a section of said 
existing or old highway route; 


NOW, THEREFORE, the premises being in general as above 
stated, it hereby is resolved by this Commission, all members 
being present and affirmatively voting, as follows: 


1. That the section of the existing or old highway 
route of the Pacific Highway East, otherwise known as Highway No. 
99E, which said section is defined as: 


Beginning at Station 503 of the old existing 
Pacific Highway, which station equals station 496 of 
the proposed relocation of said highway; said station 
being further identified as being in the Northeast 
quarter of the Northeast quarter of Section 15, 
Township 9 South, Range 3 West, ¥. M.3 thence south- 
easterly to the Town of Jefferson; thence southwesterly 
to Station 21/81, which station is the south connec- 
tion of the approach ramp with existing highway. 


be and said section of said highway shall continue to be rec- 
ognized and identified as a public highway under the jurisdiction 
and control of the State Highway Commission and shall be clessified 
in the records of the Commission as 2 secondary state highway, and 
said secondary state highwey shall be maintained by the Commission 
with state highway funds to the same extent and in the same manner 
as are other secondary state highways. 


2. That the Section of said existing or old Pacific 
Highwey East, otherwise identified as Highway No. 99E, which 
section or unit is described as follows, to wit: 
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as a highway to constitute, together with other highways hereto- 
fore adopted and/or which may hereafter from time to time be 
added, the system of secondary state highways under the provisions 
of said acts; 


NOW, THEREFORE, B& IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission, all members being present and affirmetively 
voting and participating, as follows: 


1. That the following described market road, county road, 
highway, route, or location of e highway in Marion County be and 
the said market road, county road, highway, location, or route, 
hereby is selected, designated, established, adopted and approved 
as a secondary state highway and shall be and hereby is designated 
as a part of the secondary state highway system, to wit: 


Jefferson Se ary Highway No. 1 


Beginning at the Linn-Marion County Line at 
Jefferson, thence southwesterly to a junction of 
the former route of the Pacific Highway East with 
the relocated line of the Pacific Highway East at 
the overcrossing of the Southern Pacific railroad; 
a distance of approximately 2.6 miles. 


2. That the said highway shall be and hereby is qualified 
for improvement under the provisions of said Sec. 100-115 0.C.L.A. 


The Gommission discussed the advisability of authorizing additionel 
field employees to sign emergency transportetion permits. The Engineer and the 
Secretary recommended that such authority be granted the following 2mployees in 
order to expedite movements of an emergency nature? 


Frances L. Hamilton, Office Wouen for Peul Van Scoy, 
Division Engineer, La Grande 

John Isham, Office Man for J, G. Bromley, istrict 
Maintenance Superintendent, Grants Pess 

Lloyd W. Yeck, Office Man for C, H. Armstrong, District 
Maintenance Superintendent, Pendleton 

Walter Herberger, Office Man for L. V. Koons, District 
Maintenance Superintendent, Astoria 

Forrest Cooper, District Maintenance Superintendent, Redmond 

Charles E. Campbell, Office Man for Tom Edwards, District 
Maintenance Superintendent, Klamath Falls. 

The Commission approved the recommendation subject to the condition 
that the members of the Commission are fully protected egainst liebility for 
damages, etc., should accidents occur in connection with movements thet are 
undertaken on authority of permits issued by such employees. The following 
resolution in regard thereto was adopted by the Commission by unanimous votes: 
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WHEREAS, under the provisions of Sec. 100-115 0.C.L.A., the 
State Highway Commission, by mutual agreement with the respective county 
courts of the several counties of the State, is authorized and em- 
powered to select, locate, and designate a system of secondary state 
highweys, which highways shxull be selected from the market roads or 
other county roads, or available locations or routes of the several 
counties; and 


WHEREAS, the State Highwey Commission, by mutual agreement 
with the Marion County Court of the State of Oregon, has selected the 
road or highway hereinafter named, end it is the purpose of the Com- 
mission to officially and regularly designate and adopt said highway as 
a highway to constitute, together with other highways heretofore 
adopted and/or which may hereafter from time to time be added, the 
system of secondary state highways under the provisions of said acts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating, as follows: 


1. That the following described market road, county road, 
highwey, route, or location of a highway in Marion County be and the 
said market road, county road, highway, location, or route, hereby is 
selected, designated, established, adopted and approved as a secondary 
state highway and shall be and hereby is designcted as a part of the 
secondary stete highway system, to wit: 


Jeff Secondary Highway No. 1 


Beginning at the intersection of the relocated Pacific 
Highway East with the former route of the Pacific Highway 
East on Steiwer Hill; thence southerly to the Linn-Merion 
County Line at Jefferson; a distance of approximately 6.0 
miles. 


2. That the said highwey shall be and hereby is qualified 
for improvement under the provisions of said Sec. 100-115 0.C.L.A. 


WHEREAS, under the provisions of Sec. 100-115 0.C.L.A., 
the State Highway Commission, by mutual agreement with the respective 
county courts of the several counties of the State, is authorized and 
empowered to select, locate, and designate a system of secondary state 
highways, which highways shall be selected from the market roads or 
other county roads, or available locations or routes of the several 
counties; and 


WHEREAS, the State Highway Commission, by mutual agreement 
with the Linn County Court of the State of Oregon, has selected the 
road or highway hereinafter named, end it is the purpose of the 
Commission to officially and regularly designate and adopt said highway 
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from the applicant for the protection of the members of the Con- 
mission and the members of the general public.* 


5. Nore of the persons named herein and none of the persons 
named in the said resolution of October 24, 1944, may issue a permit 
on any form other than one of the forms heretofore approved.* 


6. This resolution shall modify and supplement the reso- 
lution of October 24, 1944, to the extent and in the manner herein 
set out and not otherwise.* 


7. This resolution shall be entered in the minutes and 
records of the Commission as of July 9, 1945. 


*(The resolution of October 24, 1944, mentioned in this resolution, is to 
be found on Pages 12217-12219 of the Minutes on file in the office of the 
Stete Highway Commission, Salen, Oregon.) 


The Engineer reported a request from Mr. George French, President of 
the Siuslaw Forest Products Compeny, Mepleton, Oregon, for permission to trans- 
port over a short section of the Siuslaw Highway loads of logs having « 
combined or gross veigit of from 70,000 to 80,000 pounds. Mr. French 
alleged that loads of lesser weight must be operated at excessive speed in 
order to keep the mill eat Mapleton supplied with logs, which is damaging to 
the equipment and particularly to truck tires, whereas, if the Company 
were granted permission to haul the heavier loads, the speed could be reduced 
correspondingly and excess wear and tear of equipment could be avoided. If 
such privilege is granted by the Commission, the Company will reimburse the 
state for the extra cost of maintaining the road for such weight loads and 
will furnish the state a bond guarantying repairs at the cost of the Company. 
The Engineer recommended against the grenting of this privilege, because it 
would establish an undesireble precedent; moreover, the gross weight of loads 
now authorized is the maximum that the highways will stand, and in addition 
thereto, it is very doubtful that the Commission could recover on the bond. 
The Commission concurred in the viewpoint of the Engineer and thereupon 
adopted his recommendation by unanimous vote. 


The Commission confirmed the telephonic authority given the Engineer 
on July 2, 1945, to reinstate the log hauling permit of George H. Erown, 
Eugene, which was cancelled on June 18, 1945, beceuse of gross violation of 
the laws, rules, and regulations covering the transportation of logs over 
state highways. Such ection wes taken by the Commission upon recommendation 
of the Engineer, who sdvised thet Mr. Brown has admitted his misteke end hes 
agreed, in writing, not to repeat the offense. The Secretary was instructed 
by the Commission to ask the Public Utilities Commissioner to reinstate 
Mr. Brown's permit at once. 


The Commission hed under discussion the edvisability of contributing 
funds toward the establishment of a "Highway Research Correlation Service" <s a 
function of the National Highway Reseerch Board but deferred action on the 
matter pending a written report and recommendation from the §ngineer, which is 
be submitted prior t> the next regular meeting of the Commission, . 1945 


WHEREAS, the Commission heretofore, to wit: on the 
twenty-fourth day of October, 1944, approved and adopted a reso- 
lution by which the Commission approved and adopted certain forms 
of permits as the forms to be used when permits are issued under 
the provisions of Section 115-393, 0. C. L. A.; andx 


WHEREAS, in and by said resolution the Commission named 
certain state highway employes, to each of whom the Commission gave 
authority to sign permits issued on either of the forms identified 
and approved in said resolution; and 


WHEREAS, it now appears that by the naming of additional 
employes and by vesting in them authority to sign such permits the 
business of the Commission can be more expeditiously disposed of and 
the public interests better served; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, ell members being present and voting affirmatively, 
2s follows: ; 


1. That the following state highways employes: 


Frances L. Hamilton, Office Woman for Paul Van Scoy, 
Division Engineer, La Grande; 
John Isham, Office Man for J. G. Bromley, District 
Maintenance Superintendent, Grants Pass; 
Lloyd W. Yeck, Office Man for C. H. Armstrong, 
District Maintenance Superintendent, Pendleton; 
Welter Herberger, Office Man for L. V. Koons, 
District ‘iaintenance Superintendent, Astoria; and 
Forrest Cooper, District Maintenance Superintendent, Redmond 
Charles E. Campbell, Office Man for Tom Edwards, District 
Maintenance Superintendent, Klamath Falls. 
hereby ere authorized to sign permits for the movement over state 
highweys of motor vehicles, articles or things when such movements 
and such vehicles come within the purview, purpose and meaning of 
Section 115-393, 0. C. L. A., and within the purpose and meening of 
the Commission as disclosed and declared in said resolution 
adopted October 24, 1944.* 


2. That all of the instructions, reauirements and pro- 
visions set out in said resolution of October 24, 1944, shall 
apply to and control the action of the employes herein named. * 


3. No permit shall be issued by any of said employes 
unless and until all of the facts have been communicated to the 
State Highway “ngineer and to the Secretary of the Commission, and 
the issuance of such permit has been approved by them. 


4. No permit shall be issued by any of the persons named 


herein or b; any of the persons named in said resolution of October 
24, 1944, unless and until adequate insurance has been exacted 


1945 
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LENGTH IN ESTMD. CONSTR. YEAR SCHLD. 


cou GHWA) SECTION MILES COST FOR CONSTR. 

Klamath The Dalles- Chemult- First post- 
California Hwy. Chiloquin 42.6 $607, 000 war 

Tillamook Oregon Coast Tillamook- Third post- 
Pleasant Valley 6.1 $750,000 war 

Polk Dallas—Coast Salt Creek- First post- 
Secondary Dolph Corner 3.3 $120,000 war 

Sherman Fulton Canyon Fulton Canyon First post- 
Secondary 1.5 $ 54,000 war 

Douglas Tiller-Trail Mil -Tiller First post- 
Secondary 5.8 $150,000 war 


The Engineer submitted maps showing the recommended locetions and ex- 
t 


pleined the various feetures of each survey in csteil. In the discussion the 


followed, the question arose whether or not the located lines pass through 
important buildings, etc., which would be costly to remove from the highwey right 
of wey, amd if so, would it be possiblé to adjust the alignment so es to avoid 
them. The Commission expressed a reluctance to approve & location that would 
necessitate the extra expense unless absolutely necessary. Careful consideration 
wes given by the Commission to this feature in the exemination of the surveys 
reported by the Engineer, and as a result thereof, the Engineer was instructed to 
make 6 special report covering such feature with respect to the surveys for the 
Tillamook-Pleesant Valley Section of the Oregon Coast Highway and with respect to 
the Salt Creek-Dolph Corner Section of the Dallas-Coast Secondary Highway. The 
Commission approved and adopted the surveys for the remaining projects es re- 
ported. The following resolution with regsrd thereto wes adopted by the Commis- 
sion by unanimous vote upon motion of Commissioner Chessman, which wes duly 
seconded by Commissioner Schaupp. 


WHEREAS, the State Highway Commission heretofore has 
authorized and instructed the State Highway Engineer to mske surveys 
on sections or portions of the highways of the Stete of Oregon as 
follows, to-wit: 


Chemult-Chiloquin Section of The Dalles-California 
Highway in Klamath County; 


Fulton Canyon Section of the Fulton Cenyon Secondary 
Highway in Sherman County; 


Milo-Tiller Section of the Tiller-Trail Secondery 
Highway in Douglas County}; 


and 


WHEREAS, pursuant to seid authorization the State Highway 
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The Engineer reported that in conformity with authority previously 
grented him by the Commission, he awarded to E. C. Hell Company on June 4, 
1945, the contract for the construction of the Root Creek-Siletz Section of 
the Siletz Secondary Highway in Lincoln County, bids for which work were re- 
ceived by the Commission on May 29, 1945, this company being the low bidder 
and the conditions of the award having been satisfied. The Commission by 
unanimous vote confirmed the Engineer's award of this contract. 


The Engineer reported on the request of Mr. S. L. Burton, Gold 
Beech, that the proposed improvement of the Oregon Coast Highway in Gold 
Beach be extended to pass their high school. The Engineer advised that re- 
cent inspection revecls thet there has bean no developnent in Gold Beach 
thet would necessitate such extension of the project, which would cost 
approximately $50,000 more than the Commission hrs set up for the Gold 
Beach improvement. He recommended that the request be denied for the time 
being; however, that the Chief Counsel be authorized to secure options for 
extra right of way along this section that may be needed when the project 
gets to the construction stage. The Commission approved the recommendation 
unanimously. 


The following matters were considered briefly by the Commission, 
but ection thereon was deferred pending reports from the Engineer «s pre- 
viously ordered: 


(1) Report on cost to improve certain city streets in Corvallis 
es requested by the Corvallis City Council in connection with the proposed 
establishment 2f one-way traffic along U. S. 998% through Corvallis. 


(2) Request of the City of Newberg for the widening of certain 
city streets along the route of the Hjllsboro-Silverton Secondary Highway in 
Newberg. 


(3) Request of citizens of Baker for the designation of a new 
state highway between Bates and Baker to accommodate log hauling traffic. 
The Engineer anticipated that his report on this matter would be presented 
et the next meeting of the Commission. 


(4) Request of Mr. Roy A. Gage, Portland, for the improvement of 
the Slaven Road intersection with S. W. Barbur Boulevard (U. S. 9W), 
Portland. The Engineer was instructed to make a written report on this 
subject. 


(5) Request of a delegation from Columbie County for the recon- 
struction of the Lower Columbia River Highway between the end of the com- 
pleted section and Astoria, as 2 post-war project. The Engineer was in- 
structed to render a report on the projects mentioned by the delegation as 
being of first importance. 


The Engineer reported that the following location surveys have 
been completed and are ready for the Commission's consideration and approval: 
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The Commission had under consideration the following requests for 


extensions of time within which to complete highway contracts: 


McEwen and Wilson, Contract No. 2707, Elsie-Sunset Camp-VYernonia 
Rock Production Project, requested an extension of time of 60 days, 
from June 30 to August 30, 1945, within which to complete this job. 
They attributed their failyre to complete the project within the 
specified time limit to breakdown of their equipment and delays 
encountered in securing a new rock crusher. The Engineer recommended 
that the time limit on this contract be extended to July 31, 1945, 
without penalty, on the condition that McEwen and Wilson will 
definitely start their construction operations by June 10, 1945, or 
will sublet the work to some other contractor who can commence 
operations by that date. The Commission approved the recommendation 
unanimously. (See also resolution adopted by the Commission at this 
meeting approving the assignment of this contract to Skelton and 
Weicks and further extending the time limit without penalty for 50 
full working days from July 14, 1945, to September 12, 1945.) 


Rogers Construction Company, Contract No. 27K, for the Oregon 
City-Molalla-Eegle Creek Rock Production Project on the Cascade and 
Woodburn-Sandy Secondary Highways,Clackames County, requested an ex- 
tension of time of 60 deys, from July 15 to September 16, 1945, within 
which to complete this job. They attributed their failure to com- 
plete the project within the specified time limit to adverse weather 
conditions and labor difficulties. Tne Engineer recommended that the 
reauest be granted without penalty on the condition that the con- 
trector will have materiels stockpiled at M. P. 26.45 on the Cescrde 
Highway and at M. P. 20.8 on the Woodburn-Sandy Highway by August 
1, 1945. The Commission approved the recommendation by unanimous vote. 


J. S. Risley, Contract No. 2666, for the construction of the 
Kernville-Euchre Mountain Section of the Siletz Secondary Highway in 
Lincoln County, requested an extension of time from August 31, 1944, 
to May 28, 1945, within which to complete this job. The contractor 
elleged that all construction work on this project was completed in 
July of 1944 and that the only thing remaining to be done subsequent 
thereto was the burning of debris and cleaning up the site, which had 
to be deferred beceuse of fire restrictions. The Engineer edvised 
that the reeson given by the contrcctor for overrunning the specified 
time limit is correct. He recommended that the extension of time 
requested be granted without penalty. A letter wes presented from 
the Public Roads Administration concurring therein. The Commission 
approved the recommendation unanimously. 


Newport, Kern & Kibbe, Contract No. 2696, for furnishing materials 
for the Nimrod-Alder Springs Rock Production Project on the McKenzie 
Highwey in Lane County, requested an extension of time of 30 days 
from May 31 to June 30, 1945, within which to complete this job. They 
attributed their feilur2 to complete the project within the specified 
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Engineer has made and completed the said surveys and has filed the 
maps and plens of the said surveys in the tiles of the State Highway 
Commission in Salem, Oregon; and 


WHEREAS, the maps end plens of the said surveys have been 
examined by the State Highway Commission and have been found 
suitable in all respects for approval and <doption by the State 
Highway Commission; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, all 
members being present and voting affirmatively, as follows: 


1. That the surveys hereinafter designated and described, 
together with their identifying location map file numbers, 4s shown 
in the map filing records of the Highway Commission in the Salom 
office of the Commission, be and they cre hereby adopted snd approved 
as the location surveys of the various portions or sections of 
highway involved: 


File No. Type of Survey Highway and Section 


18-1466 Location Chemult-Chiloguin Section of The 
Dalles-Californie Highway in 
Klamath County. Map File Nos. 
6B-14-3, 6B-14-4, 6B-14-5, 
6B-14-6, 6B-14-7, 6B-14-8, 
6B-14-9. 


128-1411 Location Fulton Canyon Section of the 
Fulton Canyon Secondary State 
Highway in Sherman County. Mep 
File No. 6B-15-14. 


110-1433 Location Milo-Tiller Section of the 
Tiller-Trail Secondery State 
Highway in Douglas County. Map 
File No. 5B-22-13. 


2. That the State Highway Engineer be and he hereby is 
authorized to make such minor changes in the said locations as 
mey. improve the stendards of alignment and grades not inconsistent 
with the general location of the section of highway involved. 


3, That this resolution be entered in the minutes and 
records of the State Highway Commission as of the ninth day of 
July, 1945. 


by the contractor for overrunning the time limit is substantially 
correct. He recommended that the extension of time requested be 
granted without penalty. The Commission approved the recommendation 
by unanimous vote. 


The Engineer reported that Contracts Nos. 2666, 2700, 2702, 2795, 2713, 
and 2728 for the construction of state highway projects have been completed 
according to the requirements of the contracts or modifications thereof, and thet 
seid jobs are now reedy for acceptance. The following resolution eccepting the 
above projects was offered and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that seid jobs are now ready for acceptance: 


Contract No. 2666, with J. S. Risley, for re- 
grading, surfacing and rock production on the Kernville- 
Euchre Mountain Section of the Siletz Secondary High- 
wey in Lincoln County; completed on Mry 28, 1945. 


Contract No. 2700, with Chas. Shannon & Son, for 
grading and paving on the Roseburg Access Road Pro- 
ject in Dougles County; completed on Jyne 25, 1945. 


Contract No. 2702, with Rogers Construction Co., 
for surfecing end oiling on the Cletskanie Army 
Works Access Road in Columbia County; completed on 
June 7, 1945. 


Contract No. 2705, with M. C. Lininger & Sons, 
for rock production and resurfacing on the Union 
Section of the 01d Uregon Trail, Medical Springs and 
Cove Highways in Beker and Union Counties; completed 
on Jyne 21, 1945. 

Gontrect No. 2713, with Clifford A. Dunn, for 
grading and bituminous macadam surfacing on the Alameda 
City Limits (Klemath Falls) Section of the Marine 
Barracks Access Road in Klamath County; completed on 
Jyne 23, 1945. 


Contract No. 2728. with Fisher Bros., for furnishing 
crushed rock in stockpiles on the Maupin-Criterion 
Section of The Delles-Californic Highway in Vasco 
County; completed on Jyne 5, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highwey contracts for the construction of said state highway 
projects be declared completed according to the terms of the respective 
contrects, and said jobs are hereby accepted and final psyment in 
connection with each is hereby authorized. 
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time limit to adverse weather conditions. The Engineer advised that 
the contractor was required to furnish considerehle more materials 
for this project than were originally contemplated, so should be 
allowed extra time on this account. He recommended the granting of 
the extension of time requested without penalty. The Commission 
approved the recommendation unanimously. 


Porter W. Yett, Contract No. 2686, for grading and paving the 
Halsey-Harrisburg Section of the Pacific Hig way East requested 
an extension of time of 258 days from November 30, 1944, to August 
15, 1945, within which to complete this job. The following reasons 
were given for overrunning the specified time limit: 


"Due to the clelay in the construction of the four bridges 
within the limits of this contract, under separate contract to 
Frank W. Watts, and weather conditions, we were unable to operate 
during the months of December 1944, January, February, March, and 
April, 1945. The character of our work being standard, high-type 
surface arterial highwey construction, our progrem is necessarily 
affected by weather conditions at this season of the year." 


The Engineer edvised that noncompletion of the bridges and the 
winter weather caused delay in the completion of this project, but 
under favorable conditions and by following the present schedule of 
work, the project should be completed by August 1, 1945. He 
recommended that the extension of time requested be granted without 
penalty. A letter presented from the Public Roads Administration 
concurred therein. The Commission approved the recommendation by 
unanimous vote. 


Vern E. Jarl, Contract No. 2706, for rock production on the 
Sandy—Government Cemp Section of the Mt. Hood Highwey, Clackamas 
County, requested an extension of time of 35 days, from June 15, to 
July 20, 1945, within which to complete this job. He attributed 
his failure to complete the project within the specified time limit 
to difficulties in securing sufficient labor to operate two shifts. 
The Engineer advised that the contractor's operations were delayed 
due to plant breakdown and the contractor's inability to purchase 
promptly the repair parts that he needed. He recommended that the 
extension of time requested be granted without penalty. The Com— 
mission approved the recommendation by unanimous vote. 


Rogers Construction Company, Contract N5. 2716, for rock pro- 
duction on the Silverton-Silver Creek Falls Section of the Silver 
Greek Falls Secondary Highwey in Marion County, requested an ex- 
tension of time of 60 days, from May 31 to July 31, 1945, within 
which to complete this job. They gave <dverse weather conditions as 
the reason for their failure to complete the project within the 
specified time limit. The Engineer advised that the reeson given 


Agreement with Paul Mympower for rental of state-owned 
property at Troutdale. 


Agreement with Yamhill County re the financing of the Carlton 
Timber Access Road. 


Agreement with Yamhill County re the maintenance of the Carlton 
Timber Access Road. 


Rental agreement with H. V. Solbeck for the lease of certain 
state-owned property north of the Eugene overcrossing. 


Agreement with the U. S. War Department re construction of a 
revetment in the South Sentism River at Sanderson Bridge, Linn 
County. 


The Commission discussed the date for its next regular meeting for the 
receiving of bids and decided to hold such meeting on Monday, August 13, 
1945. The Secretary was instructed to make the usual arrangements to hold this 
meeting in the Stock Exchange Room of the Imperial Hotel, Portland. (The 
date of this meeting was later changed). 


There being no further business to come before the Commission st this 
tims, the meéting adjourned at 4:45 p.m. 
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Commissioner Chessman reported a request from certein residents 
of Astoria for the installation of traffic control lights near the Lewis and 
Clark Bridge st Miles Crossing, where s sidewalk project was recently con- 
structed by the stete. It is alleged, he said, that the traffic control signs 
that are being maintained by the state et this location do not properly pro- 
tect pedestrians, prrticularly children, one of whom recently was fatally 
injured. The Engineer was instructed by the Commission to investigete the 
conditions et this point. 


Commissioner Chessman also reported a request from Mr. A. E. Voorhies 
of the Grants Pass Chember of Commerce for permission to illuminate a certain 
sign opposite the Grants Pass City Perk, which hes been in derkness for some 
time due to war-time lighting restrictions. Th= Engineer wes instructed to 
investigate the matter. 


Senator Dean H. Walker and his brother, Mr. R. M. Walker, both of 
Independence, came before the Commission regerding the construction of a 
bridge across the Willamette River at Independence. Senator Walker made an 
urgent plea for the construction of this bridge end advised that both Marion 
County ond Polk County will contribute county funds to help defray the cost 
involved. He suggested that both counties are willing to enter into «n «gree-~ 
ment with the Stete Highway Commission relative to the peyment of the county 
shares whereby, if the state will psy the costs in the first instance, the 
counties will reimburse the state for their respective shares of the «xpendi- 
tures by assigning a portion of the state funds that they receive cnnually. 
The cuestion arose whether or not, if the Commission approved the bridge 
construction, the Commission would then be obligated to Construct the road 
epproaches to the bridge, perticulerly on the Marion County side of the 
river. In this connection Chairman Benfield stated that if the counties are 
willing to pry « portion of the cost, the Highwey Commission would give the 
matter a thorough study before approving or disapproving the project, but 
the Highrey Commission would not went to be obligated to build the roed 
after the bridge is constructed. As a result of further discussion, the 
Commission instructed the Engineer to render a detailed report on the subject, 
it being understood that when the report is rendered s meeting with both 
county courts would be arranged. 


The Commission considered and signed the following agreements, etc.: 


Project agreement with Public Roads Administration re Fourth 
Partial Program, Post War Survey Projects. 


Stipulation with U. S. Department of Interior re lease of 
public lands. 


Agreement with Vernon Turner, Gold Basch, re grazing of sheep 
in Cape Sabestien State Park, Curry County. 


Agreement with Buzard-Burkhert Pine Comp:ny re truck heuling 
of logs across Fremont Highway north of Lekeview. 


SANTIAM HIGHWAY IN LINN COUNTY 
TOLL CREEK-SNOW CREEK SECTION 


Slate Construction Co., Albany 2 76,445.00 
Strong & MacDonald, Inc., Tacoma, Washington 125,754.00 
McNutt Bros., Eugene 169,212.00 


Mr. W. H. Lynch, Division Engineer, Public Roads Administration, was 
present and discussed with the Commission forest highway projects proposed for 
first post-war fiscal year. He advised that the apportionment of forest high- 
way funds to the State of Oregon for the first post-war year is £3,421,661 and 
that after deducting a reserve to pay administration and major equipment ex- 
pense there is aveilable for allocation to projects the sum of $3,170,000. He 
presented a list of projects to take up this amount, which list, he said, was 
prepared as a result of agreement among representatives of the State Highway 
Department, U. S. Forest Service, and Public Roads Administration at confer- 
ence held in his office on August 17, 1945. The State Highway Engineer rec- 
ommended approval of the projects as listed. After careful consideration, the 
Commission, by unanimous vote, approved the list of projects presented by Mr. 
Lynch and thereupon signed ‘a joint letter, as follows, with Mr. Lynch and Mr. 
James Frankland, Acting Regional Forester, directed to the Chief, Forest Service 
and the Commissioner of Pyblic Roads, Washington, D. C., recommending approvel 
of such projects for such program: 


August 28, 1945 


Chief, Forest Service, 
Commissioner of Pyblic Roads, 
Washington, D. C. 


On Jyly 7, 1945, in accordance with the Rules and Regulations for 
Administering Forest Highways, the State of Oregon submitted a map and 
list of Forest Highway projects proposed for the First Postwar Fiscal Year, 
and on August 17, 1945, at the office of the Division Engineer of the Pub- 
lic Roads Administration, a joint conference between representatives of 
the Oregon State Highway Department, U. S. Forest Service and Public Roads 
Administration was held for consideration of and agreement upon projects 
to be included for construction in that Fiscal Year. 


The following is the agreement of that conference with statement 
of funds available and list of projects as agreed upon for recommendation 
for approval: 


Funds Available: 


Apportionment Forest Highway Funds for 
Pirst Postwar Year cccccccccccvccccccsscccccccsccescces Siphely 661.00 
Less Reserve for Administration by 
Public Roads Administration and AUG 30 
Forest Services covvccssesseeevcseves $100,000.00 
Major Equipment & State Contingent... 207,661.00 307,661.00 


Portland, Oregon, August 30, 1945 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


Mr. T. H. Banfield, Chairman 

Mr. A. W. Schaupp, Commissioner 

Mr. M. R. Chessman, Commissioner 

Mr. R. H . Baldock, Chief Highway Engineer 

Mr. C. B. McCullough, Asst. State Highway Engineer 
Mr. J. M. Devers, Chief Counsel 

ur. H. B. Glaisyer, Secretary 


Bids as follows for highway construction work were opened and read, 


in conformity with previous published notice, following which Chairman 
Ranfield announced that the awards of contracts would be made at 2:30 p.m. 
in the same room: 


OREGON COAST HIGHWAY IN COOS COUNTY 
HALL LAKE DRAINAGE CHANGE PROJECT 


Coos Bay Dredging Co., Coos Bay : $7,117.50 
John Logan, Portland 7,878.75 
Brunell Bros., Coos Bay 9,700.00 
J.N. & dJ.Conley, Portland 9,900 ,00 


PACIFIC HIGHWAY IN JACKSON COUNTY- 
BEAR CANYON-STATE LINE SECTION 


M. C. Lininger & Sons, Medford $21, 425.00 
John Logan, Portland 29, 485.00 
E. C. Hall Co., Portland 43 5325.00 
E. R. Hitchman, Mill City 43,785.00 
KLAMATH LAKE SECONDARY HIGHWAY AND 
LAKE OF THE WOOD COUNTY ROAD IN KLAMATH COUNTY 
WEST SIDE KLAMATH LAKE TIMBER ACCESS ROAD PROJECT 
Slate Construction Co., Albany $28,370.00 
Lloyd Babler, Portland 29 ,090.00 
Cliff A. Dunn, Klamath Falls 29,240.00 
Vernie Jarl, Gresham 31,495.00 
Leonard & Slate, Portland 3§,345.00 
OREGON COAST HIGHWAY IN LINCOLN COUNTY 
NELSCOTT SECTION 
0. C. Yocom, McMinnville $13,191.00 
C. J. Eldon, Portland 16,446.00 
Vernie Jarl, Gresham 18,692.50 
=. R. Sditchman, mill City 25,259 ,50 
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: 50-A2,Bl Timberline Highway 180,000 ~ 180,000 South end 
Grading 
Length: 3.0 miles 
: Total Construction 3,120,000 56,000 3,064,000 
Location surveys 50,000 -_ __ 50,900 
Total Program 3,170,000 56,000 3,114,000 
ALSEA_ HIGHWAY 


Grading, Surfacing and Bituminous urfacing. Project 6-Al,E8 
Length: 3.0 miles : 


This project comprises the reconstruction grading, surfacing and 
bituminous surfacing of a low standard section easterly from the Alsea 
River Bridge, Project 6-E7. 


WILLAMETTE HIGHWAY 


Surfacing and Bituminous Surfacing. Project 21-E5,F5,G3,E4,14,15,K5,B2 
Length: 21.0 miles 


This project contemplates improvement from Oakridge easterly to 
Salt Creek Falls for a distance of @1 miles and consists principally of 
uniform widening of the westerly 4.5 miles and intermittent widening on 
the remainder to accommodate a 30-ft. roadbed width at profile grade, 
crushed rock surfacing as required over the entire 21 miles, end placing 
of a 3" by 22" bituminous mat. ‘Since the 30-ft. width with 22-ft. pave- 
ment and 4-ft. shoulders more nearly corresponded with other sections 
through heavy construction, is egreeable to the State, and can be obtained 
with . a minimum of widening, it was adopted. The existing surface on this 
project has shown rapid breakdown the past season, due primarily to the 
heavy log haul resulting from the war effort. The section was never ade- 
quately surfaced to withstand such traffic. Extensive breakup was ex- 
perienced the past spring. 


WILLAMETTE HIGHWAY 


Surfacing and Bituminous Syrfecing, Project 21-N 
Length: 2.8 miles 


This project consists of the reconstruction surfacing and bitum- 
inous surfacing of an additional 2.8 miles westerly from Project 21-M now 
progremmed for financing with 1942-1943 fiscal year funds. Since pro- 
gramming Project 21-M considerable damage has resulted from frost boils 
which extended westerly over this 2.8.miles. In order to evoid leaving 
an isolated short section it was agreed that funds should be provided to 
resurface the entire 7.4 miles under one contract. This is the initial 
forest highway operation on the section. Previous improvements were 
accomplished by the State. 


NORTH SANTIAM HIGHWAY 


Grading and Viaduct, Project 24-A2 auc 30 2 945° 
Length: 4.6 miles 


Balance for Allocation $6 Prsiecte Peewee eeeeessesesy $3,114,000.00 
Cooperation by Forest Service 10% funds, Proj. 47-C... 20,000.00 
Cooperation by State on Proj. 21-N wccccoseceess 


Total All Funds Availatle for Allocation 
LO, PFOJECES ccccccccvcscccceescccccsccosccceceveccces Sapb 10, O00 


Projects Recommended 


Project Route Name, Type of Work Estimated Coop fF.H. 
Number _ ‘and Mileage Cost Funds Funds Remarks 


6-Al1,E8 Alsea Highway 250,000 - 250,000 Tidewater vic. 
Gr., Surf. & Bit. Surf. 
Length: 3.0 miles 


21-E5,F5, Willamette Highway 630, 000 - 630,000 Oakridge-Salt 
G3,H4,14, Surf. & Bit. Surf. ; Creek Falls 
J5,K5,L2 Length: 21.0 miles 


21-N Willamette Highway 70,000 36,000 34,000 Odell Lake 
Surf. & Bit. Surf. (State) - vicinity 
Length:. 2.3 miles 

24-A2 North Santiam Highway 300, 000 - 300,000 Niagara-Detroit 
Grading & Viaduct Portion of 4.6 
Length: 4.6 miles miles to be fi- 


nanced by Corps 
of Engineers 


Ochoco Highway 
Grading 
Length: 9.9 miles 


300, 900 300,000 Summit west 


28-D Columbia River Highway 1,900,000 
: Gr., Bridge & Railroad Overpass 
Length: 5.40 miles 


1,000,000 Wehkeens-Dodson 


i 


33-22,B2, Pendleton-John Day Hwy. 250,000 - 250,000 Albee south 
D4 Gr., Surf. & Bit. Surf. 
Length: 14.0 miles 


46-C2,D1 Cascade Lakes Hj ghway 50,000 - 50,200 Devils Lake 
Grading Section 
Length: 4.7 miles 


47-0 North Umpqua Hi ghwey 99,009 20,900 70,000 Steamboat Bridge 
Bridge & Appr. Grading (F.S. 
Length: 0.42 miles 10%) 


—~ ECAR aS AN eailies ee eee 


; 


FR I RS Se 
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NORTH UA _HIGHW 


Bridge and Approach Grading, Project 47-C 
Length: 0.42 miles 


Tne project contemplates the construction of a bridge and approaches 
across Steamboat Creek and, besides being a necessary link in the future 
improvement of the route as a whole, it serves immediately to make accessi- 
ble the development now accomplished and proposed by the Forest Service in 
thet area. The present structure is obsolete. The North Umpaua Highway 
is to be considered for extensive improvement with postwar Forest Highway 
funds and the construction of the bridge at this time will be a distinct 
advantage. The route leads into and will serve one of the most extensive 
and valuable timber areas left in the Northwest and is planned to serve 
the perpetual yield policy of the U, S. Forest Service. Cooperation of 
$20,000 of 10% funds is offered by the forest Service. 


TIMBERLINE HIGHWAY 


Grading, Project 50-A2,B1 
Length: 3.0 miles 


This project contemplates the completion of the grading, 0.549 miles, 
initiated under Project 50-41,B, which project was cancelled because of the 
war emergency, and the grading of an additional 2.476 miles southerly to 
the south end of the route. The latter portion was partially cleared under 
Project 50-Al,B. This project is of importance as an access to Timberline 
Lodge and the adjacent Mt. Hood recreational area. Surfacing and bituminous 
treatment is contemplated in the following postwar year. 


SURVEYS 


In order to complete P. S. & E. for future postwar projects, it 
will be necessary to provide an additional $50,000 for Lump Fund Surveys. 
P.S, & E. are contemplated on routes shown on the attached "Tentative 
List of Surveys on Approved Forest Highway Moutes Upon Which it is Pro- 
posed to Make Expenditures from Lump Fund Survey Account". 


Very truly yours, 
(Sg.) W. H. Lynch 


W. H. Lynch 
Division Engineer 


U. S. FOREST SERVICE 
By (Sg.) James Frankland 
Acting Regional Forester 


OREGON STATE HIG-WAY COMMISSION 
By T.H.Banfield (Sg.) 
Chairman 
By A. W. Echaupp (Sg-) ae 
Sinikasbenee 4uG30 1945 
By M. R, Chessman (Se.) 
° Commissioner 
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The $300,000 of Forest Highway funds is to finance a portion of the re- 
construction grading and structures on 4.6 miles of this highway from Niagara 
easterly, which is necessitated by construction of the Detroit-Big Cliff flood 
control dam by the U.S: Corps of Mngineers. Total cost of the contemplated 
initial contract is $907,000, the balance of which ($607,000) is to be financed 
from funds to be made available to Public Roads Administration by the U.S. Corps 
of Engineers under a Cooperative Agreement between that agency, the Forest Ser- 
vice, the State of Oregon and the Public Roads Administration. Reconstruction 
of the westerly approach to this project is to be accomplished by the State. 
Construction immediately easterly is to be accomplished by the Public Roads 
Administration with funds to be provided by the Corps of Engineers. 


OCH HIGHW. 


Grading, Project 27-A2,B2 
Length: 9.9 miles 

This project is the second one in the reconstruction, following a new 
location, of a total of approximately 18 miles of very low standard road and 
contemplates the grading to a 26-ft. roadbed width at profile gradd from the 
Summit west. A 6.5 mile section westerly from this project has been programmed 
from 1942-1943 funds. The balance is to be completed in the second and third 
postwar years. 


COLUMBIA RIVER HIGHWAY 


Grading, Bridge and Railroad Overpass, Project 28-D 
Length: 3.46 miles 


This project contemplates the grading and structures, including a bridge 
and railroad overcrossing. A considerable portion of the Columbia River High- 
way, chiefly outside the forest between Corbett and Cascade Locks, has been 
graded by the State with Federal Aid and they have requested maximum assistance 
on the Forest Highway section in financing the balance and thus make usable 
completed sections which involved heavy expenditures of Federal Aid and State 
funds. The project will extend from the westerly end of the Forest Highway 
route easterly to and including the Dodson railroad overpass. Completion of 
the relocated highway is sorely needed to ease the traffic congestion on the 
existing low standard highway. 


PENDLETON-JOHN DAY HIGHWAY 


Grading, Surfacing and Bituminous Surfacing, Project 33-A2,B3,D4 
Length: 14 miles © 

The project consists of reconstruction surfacing and bituminous surfac- 
ing of approximately 14 miles from the north end of the route. Approximately 
7 miles will require widening to accommodate a 20-ft. pavement and provi¢e 3- 
ft. shoulders. This section has show progressive failure under logging traf- 
fic and additional stabilization is necessary. The southerly 7 miles con- 
structed in 1930-32 is too narrow to accommodate the additional surfacing and 
width required and the alignment is such that a narrower width would be hazer- 
dous. 
CASCADE LAKES HIGHWAY 
Grading, Project 46-C2,D1 
Length: 4.7 miles 

This construction was initiated in 1941 under Project 46-C1,D, but was 
cancelled, because of the war emergency, before grading operations were started. 
The improvement contemplates the completiond the grading. The project is 
essential to the administration of National Forests and is of importance as an 
access to recreational and timber areas. 
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(PARTIAL SCHEDULE OF CONTRACT LETTINGS, CONT.) 


8. 


9. 


* Contracting of this project deferred until spring of 1946. 


Jordan Underpass, Bridal Veil Creek Box 


Culvert & Wahkeena Creek box Culvert - - - Prim. 
Arthur St. Overcrossing Structures - - - | - Urban 
December 3, 1945 
Bbuchanan-Malheur River, Surf. & Oil. - - - - Prim. 
Malheur River—Juntura, Surf. & Oil.- - - - - Prim. 
Kuckles Cr.-Middle Pridge, Gr., Surf. & Oil. Sec. 


Porcupine Butte-Chichester Gulch, Gr. & Top. Sec. 


Madras-Lamonta, Grad. & Top. - ------- Sec. 
Jefferson Co. Line-Lytle Cr., Grad. & Top. - Sec. 
AshIend Section, Grad. & Pav.- - ------ Prim. 
Bridal Veil Overcrossing Structure - - - - - Prim. 
Prineville Ry. Undercrossing Structure - - - Sec. 


Klamath Falls-USRS Canal, Grad. & Pav. - - - Sec. 

Ross Island Br. Interchange Structures (4) - Urban 
Hooker St. Padestrian Oyercrossing Structure Urban 
Sheridan St.-Bancroft St., Gr., Pav. & TunnelUrban 


Mill Creek-Miller Flat, Grading- - - - - - - Prin. 
Buell & Salt Cr.-Dolph Cor., Gr.,Surf.& Oil- Sec. 
Mill Cr. Bridge (Suell), pr. Reconst.~ - - - Sec. 


Gold Beach Section, Grad. & Pave - ---- - Prim. 
North Bend-Coos Bay, Gred. & Pav.- - - - - - Prim. 
Fuller & Ojalla (Siletz) Bridges, Br.,Gr. 

and Surf.- ---------------- Sec. 
Beaver Marsh-Lobert, Grad. & bridge- - - - - Prim. 
Gates-Niagara, Grad., Surf. & Oil. - ---- Sec. 


Mqll Creek >ridge (Warm Springs), Eridge - ~ Prim. 


The Engineer was authorized by the Commission to make slight 


changes in the schedule as may become necessary. 


Messrs. M. £. Kelley and F. A. Shaw, President and Secretary, 
respectively, of the Port Orford Chamber of Vommerce came before the 
Commission regerding the construction of 


the Oregon Coast Highway in the town of Port Orford. 


curbs and sidewalks along 
They advised that 
the city is formulating plans for post war improvements and in connection 
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$€ 38,000 9-29-45 


$ 248,000 9-5-45 
176,000 9-5-45 
147,000 9-12-45 

50,000 9-15-45 
126,000 9-22-45 
103,000 9-22-45 

35,000 10-20-45 
135,000 10-24-45 

30,000 10-27-45 
300,009 10-31-45 
112,009 11-19-45 

17,090 11-145 

29) 11-19-45 
$2, 922,390 


$ 191,299 95-45 
143,29) 19-6-45 
24,397 1%-6-45 
133,29) 11-17-45 
435,000 11-24-45 


159,000 11-28-45 
679,000 12-1-45 
350,90) 12-8-45 


175,99) 12-15-45 
$2,151, ) 


£0630 1945 


Mr. H, L. Claycomb, Ashland, appeared before the Commission 
regarding the settlement for right of way acquired from him in connection 
with the proposed improvement of the Pacific Hyghway in the City of 
Ashland. Mr. Claycomb referred to his original agreement with the 
Highway Commission regarding this matter and a proposed modification 
thereof whereby the Highway Commission offered to make a cash settle~ 
ment of his claim for $25,000. Mr« Claycomb slleged that the Engineer's 
astimate of $25,000 to restore his premises is low and asked the Com- 
mission to either raise the amount or return to the original arrange- 
men, which provides for the replacement of his premises to a condition 
equal to that mow obtaining and that bids be secured by the Commission 
for the performance of the work. He explained that he is not asking 
the State to do any more than to replace his premises in kind, which 
was the basis of the origincl agreement. Following discussion, the 
Commission agreed unanimously to complete the transection on the basis 
of the originel agreement, which includes the taking of bids for 
reconditioning Mr. Claycomb's premises; however, no commitments or 
promises were made as to when the work woul’ be done. 

Following departure of Mr. Cl:.ycomb the Engineer discussed 
with the Commission a partial schedule »f contrect lettinxs proposed for 
Federal post war projects. He pointed out that the sshisni project is 
scheduled for the first year's perform: nce and that, according to the 
present outline, bids for the work are to be received December 3, 

1945. He suggested that it would be advisable to defer the taking of 
bids for this project until next spring ratier then in December, de- 
pending, of course, on release of the Federal monics with which the 

work is to be financed. The Commission approved the recommendation 
unanimously and also approved by unanimous vate the following schedule of 
contract lettings: 


PARTIAL SCHBDULE OF CONTRACT LETTINGS 
FEDERAL POSTWAR PROJECTS 


Class Date for 
of Estimated P. S. & E. 
Section and Description Project _Cost  _to P.R.A. 


October 29, 1945 


1. Madras—Jyniper Butte, Bit. Mac. Surf. - - - Prim. §$ 323,000 8-28-45 
2. Fisher Rd.-Ogk Hqll, Grad., Surf. & 041.- - Sec. 47,000 91-45 
3. Oak Hill oyercrossing Structure - - - - - - Sec. 55,000 9-1-45 
4. Circle Bridge-Hug Point, Clearing - - - - - Prim. 160,000 9-845 


5. Troutdale-Wahkeena Creek, Riprap & Top. ~ - Prim. 235,008 9-29-45 
6. Troutdale-Wahkeena Creek, Hydr. Emb.- - ~ - Prim. 862,000 929-45 
7. Tyroutdele-Wehkeena Creek, Grading - - - - ~ Prim. 252,000 9-29-45 
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advertised for bids in the spring if the right-of-way situation has been 
clarified in the meantime. 


A delegation fron Oswego, representing the City Council and in- 
cluding Messrs. Fred C. Inkster, President; Colin Livingston, and T.H. 
Hepheardt, came before the Commission in regard to the proposed improvement 
of the Oswego Highway through the town of Oswego. Mr. Livingston was 
principal spokesman. He recalled thst the former Highway Commission 
authorized such an improvement but the work was called off when the 
United States became involved in the war with Japan. He asked the 
Commission to revive this project nov because of new developments that 
have taken place in Oswego ani the necessity to solve a drainage proilem 
that exists. He pointed out that the project is included in the vom- 
mission's post war program but is scheduled for construction during the 
third-year period. He urged the Commission to advance the project for 
immediate construction in view of the importance of the drainzge problem. 
Mr. Inkster also urged fevorable consideration of the project by the 
Commission. UChsirman Banfield advised that Congress has not as yet re- 
leased the Federal monies that are to be used to finance the post war 
projects so the Commission is not in position today to make any promises 
in regard to advancing the construction date of this project, although it 
might be possible to do so later on. Mr. Inkster then urged the Com- 
mission to do something about their drainage problem and the control of 
flood waters, which, he said, is the main part of their project. The 
Commission agreed to look into that feature and thereupon instructed the 
“ngineer to investigate the conditions in compsny with mombers of the 
delegation, and report his findings at the next meeting of the Commission. 


The Assistant 4ttorney requested euthority to acquires certein 
parcels of real property thet are needed for various highwsy improvements 
throughout the State. He presented a list of such properties, together 
with the offer that he recommended in connection with esch p-rcel. 

After careful consideration the Commission epproved the request end 
offers and thereupon by unanimous vote adopted the following resolution 
with regard thereto: 


WHEKEAS, 4n connection with the further improvement 
of the highways hereinafter designated, it is and has been 
necessary to acquire property for right of way, quarry 
sites, gravel or other matericl sites, or sites for the 
storage of materials, as hereinafter more definitely set 
forth, and 


WHEREAS, as a resuit of negotiations carried on 
with the owners of the property required, options have been 
obtained, which options have been considered by the Commis- 
sion, outlining the bases of settlement which have been 
agreed upon, and 


AUG 30 1945 


therewith it is essential that curbs and sidewalks be installed, partic- 
ularly to facilitate the installation of a modern street lighting system. 
They asked the Commission to construct curbs and sidewalks along ths highway 
through their town. Inquiry was made whether or not the city would con- 
struct concrete sidewalks if the “tate would construct concrete curbs. 

lp. Kelly replied that some of the people will build the sidewalks volun- 
tarily, but others probably not, although he thought that the city could 
force them to do so by appropriate ordinance. The immediate problem, he 
saic, is the installation of a lighting system, which cannot be accomplished 
until curbs and sidewalks have been constructed. He also said that both 
Mr. Shaw and he are members of the City Council, which has indorsed the 
project. 


Chairman Banfield advised that the State would construct concrete 
curbs as requested if the city will guarantee the construction of side- 
walks, but not otherwise; also, that the Commission would instruct the 
“ngineer to conduct a survey to establish the line and grade of the highway 
through ghe town so as to facilitate the other improvements. Messrs. 

Kelly and Shaw expressed their approval of the action taken whereupon the 
“ngineer was instructed by the Commission to meke such survey immediately. 

Messrs. Herbert Gordon, 4ttorney, end his client, Mr. A. C. 
Kirtsis, Ocean Lake, appesred before the Commission with regard to the con- 
struction of curbs and sidewelks along the Oregon Corst Highway between 
Ocean Lake and Dorchester House in Lincoln County. Mr. Gordon stzted that 
Mr. Kirtsis is donating land to provide a highway right of way 100 feet wide 
in front 2f his property and that he is desirous of further improving his 
holdings by constructing, emong other things, sidewelks along the highway 
right of way. He pointed out that the Commission is now consiljering the 
construction of curbs and sidewalks *+hrough the Town of Ocean Lake and urged 
that the improvement be extended about 1/4 mile northerly past the holdings 
of Mr. Kirtsis. Ouring the discussion the question arose as to hor much 
it would cost to ‘onstruct such an improvement. The Engineer estimated 
that the work could be done for approximately #35,000. Mr. Kyrtsis guaran- 
teed construction of the sidewalks if the Highway Commission would construct 
the curbs, which is the plen that is being followed through the Ocean Lake 
community. Commissioner Chessman gave cs his thought that the Highway 
Commission should not hold back an improvement of this kind that is properly 
planned, end expressed his approval of Mr. Kirtsis' request. Commissioner 
Schaupp expressed himself similarly, subject to the condition, however, 
that it will not establish en undesirable precedent that would react ad- 
versely to the State's interest in the future. The Stete Highway Commission, 
he said, must not stand in the way of # definite good improvement. Chairman 
Banfield gave =s his thought that the improvement in front of Mr. Kirtsis' 
property should be tied in definitely with the proposed Ocean Lake improvement 
rather than as a project by itself and that both improvements should be under- 
taken on the seme besis. As a result of further discussion the Commission 
voted unanimously in favor of the project on the basis of the suggestion 
offered by Cheirman Banfield. The “ngineer was thereupon authorized to 
meke a survey of the project and to prepare plans so that the work can be 
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FERN CREEK-MONMOUTH SECTION, MONMOUTH HIGHYAY 


10922-B Johnson, Walter E. and Manie B. Johnson 

Right of Way 

Option expires 

February 16, 1946 
0.86 acre at $3C.00 $ 25.80 $ 
72 rods fence to move 
and build at $1.50 per 
rod 108.00 133.30 McChesney, 


10924-A Buck, Jown N. and Beth W. Buck 

Right of Way 

Option expires 

February 22, 1946 
1.2 acres at $30.00 36. 
.06 acre at $100.00 6. 
1402 rods fence to move 
and rebuild at $1.50 per 
rod 153.00 195.00 " 


CROWN POINT SECTION, COLUMBIA RIVER HIGHWAY 
12087- James, James and Maude £. James 
Sand bunker site 
0.14 acre $ 15.00 $ 15.00 Parker 


12088- Blanc, A. and Florentine 
Sand bunker site 


0.22 acre 15.00 15.00 " 


ARLINGTON SECTION, COLUMBIA RIVER HIGHWAY 


11280-A Lester, J. B. 
Maintenance site 


3,075 sq.ft. $ 100.00 ¢ 
Plus moving building. 
estimated cost 50.00 150.00 * 


HENDRICKS BRIDGE-NIMROD SECTION, McKENZIE HIGHWAY 


11556~- Kenaston, Douglas and Dorothy Kenaston 
Ground Lease 

5 year renewal ground 
lease, in consideration 
that tne State dig a 
ditch approximately 3 to 
4 feet in width and 
approximately 2 to 3 feet 
in depth from culvert 


me30 1945 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the pro- 
perties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State Highway 
Commission be, and he hereby is instructed to complete the acquisition 
of the said properties and to take title thereto in the name of the 
State of Oregon. The said properties hereby ordered and authorized to 
be acquired are as follows: 


NELSCOTT SECTION, OREGON COAST HIGHWAY 


12127-Campbell, C. C. and Rula M. Campbell 
Easement 
for fill 


0.207 acre 00.00 Witt 


12126-Nelson, C. P. and Nannie M. Nelson 
Easement 
300 sq. ft. for laying 
of pipe 


12126-Nelson, C. P. and Nannie M. Nelson 
Easement 
0.866 acre (Lump Sum) 10.00 


D9 COUNTY LINE-LAKESIDE SECTION, OREGON COAST HIGHWAY 


12160-Schuttpelz, Adolph and Dora M. Schuttpelz 
Right of way 
11.62 acres, plus channel \ 
widening of 20 feet-permanent 
easement for construction 
and maintenance of dam and 


flume $ 10.00 $ 10.00 Parker 


LUCKIAMUTE RIVER-MONMOUTH SECTION, MONMOUTH HIGHWAY 


10923-A Johnson, Walter E. and Minnie B. Johnson 

Right of Way 

Option expires 

February 16, 1946 
0.39 acre at $30.00 $ 11.70 $ 
11 rods fence to move 
and rebuild, and @ rods 
new fence to build, at 


$1.50 per rod 30.00 41.70 McChesney 


11100- Myers, Myrtle et al 
Park 


0.3 acres at $250.00 
per acre 
Recording fee - deed 


bit - S_5 N HIGHW, 


1110i- Good, Gaile H. and Olga Good 
Roadside strip 
0.47 acre at $250.00 
per acre $ 117.50 $ 
Stairway-bank to beach 100.00 217.50 


CANYONVILLE-WOLF CREEK SECTION, PACIFIC HIGHWAY 
John 
##11408- Hewitt, Paul F. Barber 
Right of Way and 
Wayside Park 
Option expires 
September 23, 1945 
151.0 acres at $39.74 $6,000.00 $6,000.00 


VE Wi 


12125- Benson, Willard L. 
Park 
80.0 acres at $37.50 
per acre $3,000.00 $3,000.00 


F PROJ E a RTLAND, PACIFIC HIGHWAY WEST 


11926- Webster, John A. 
Right of Way 
2,876 sq.ft. at 15¢ $ 431.40 $ 
Buildings 2,068.60 2,500.00 McCallister 


8938- Simms, L. C. and Toney Surino 
Right of Way 
1,480 sq.ft. at 30¢ 444,00 
Moving building 2,340.00 2,784.00 


8938-A Simms, L. C., and N. Arthur Thomas and Alice A. Thomas 
Right of Way 
2,550 sq.ft. at 20¢ 510.00 
Building 2,240.00 2,750.00 


HENDRICKS BRIDGE-NIMROD SECTION, McKENZIE HIGHWAY (Cont.) 


on West side of approach 

road from culvert to 

west right of way line, 

and parallel to highway 

to west end of his cul- 

tivated field, direct to 

river. Ditch about 800 

feet long-estimated cost 

to construct $ 95.00 $ 95.00 McChesney 


ONTARIO SECTION, OLD OREGON TRAIL HIGHWAY 


12086- City of Ontario 
Maintenance headquarters 
3 lots (9,000 sq.ft.) $ 300.00 $ 300.00 Collier 


MITCHELL-SERVICE CREEK SECTION, MITCHELL-SERVICE CREEK SECONDARY HIGHWAY 


11836- Show, E. R. 

Maintenance material source 

Option expires 

January 17, 1946 
13.22 acres at $29.00 
per acre $ 264.40 $ 
Severance damages on 
40.0 acres at $15.00 
per acre 200.00 464.40 Cozad 


SCOTT'S ORDAN_ V. Y SECTION, 1.0.N. HIGHW 


11599- Smith, Donald 
Stock pile site 
Option expires 
July 28, 1945 
0.77 acre at $75.00 $ 57.75$ 57.75 * 
(5 year lease at $5.00 per year) 


REDMOND-BEND SECTION, THE DALLES.CALIFORNIA HIGHWAY 


*12237- State Land Board 
Right of Way and 
Wayside Strips 
635.16 acres at $2.50 $1,587.90 $1,587.90 Boardman 


NEHALEM SPIT SECTION EGON COAST HIGHW. 


7367- Shepard, Mabel Bishop 
Park 
Option expires 
January 12, 1946 
1 25 x 100 lot $ 10.00 § 10.00 Gardiner 
5} 


sng 30 124 
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AST HIGHWAY (Cont.) 


11616- King,Thomas Henry 
Right of Way 
Option expires 
November 30, 1945 
647 su.ft. $ 00.00 $ 00.00 Witt 


11617- Blackburn, James and Minnie 
Right of Way 
Option expires 
December 13, 1945 
500 sq.ft. 00.00 00.00 ” 


11651- Verry, Edgar (Verry) and Dorothea 
Right of Yay 
Option expires 
December 14, 1945 


500 sq.ft. 00.00 
122 sq.ft. at 20¢ plus 25.00 25.00 " 
11641- Bishop, Ona E. 
Right of Way 
Option expires 
December 20,1945 
542 sq.ft. 00.00 00.00 3 


11614- Schneider, Frank 
Right of Way 
Option expires 
December 14, 1945 
521 sc. ft. 00.00 
Moving building, est. at 1,200.00 1,200.00 " 


11646- Spencer, Raymond L. and Anna B. 
Right of Way 
Option expires 
December 12, 1945 
263 sc.ft. with one story 


frame building-LUMP SUM- 500 .00 500.00 " 
11631- Dobbin, William J. and Harold 
W. Dobbin 
Right of Way 


Option expires 
November 23, 1945 
550 sc.ft. 00.00 00.00 " 


£0630 1945 


11345- Klamath County 
Right of Way 
12,712 sq.ft. 4.00 Witt 


OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGHWAY 


11856- Maynard, George and Famie 
Right of Way 
Option expires 
December 18, 1945 
385 sq.ft. 


1163€- Zrause, Clarence and Elizabeth 
Right of Way 
Option expires 
December 24, 1945 
538 sq.ft. 


Cobb, Lena 

Right of Way 

Option expires 

January 4, 1946 
500 sq.ft. 
542 sq.ft. at 20¢ 
Estimated cost of new 


dry well 


Arch Diocese of Oregon City 
Right of Way 
Option expires 
December 29, 1945 
284 sc.ft. 
Waller, Henry and Ellen &. “Waller 
Right of “lay and easement 
Option expires 
Februsry 26, 1946 
1,111 so.ft. sidewalk area 00.00 
2,019 sy.ft. at 20¢ 403.80 
2,556.5 sq.ft. at 10¢ 
(Easement) 255.6 659.45 


Dodd, Rubert and Bessie Dodd 
Right of “ay 
Option expires 
February 26, 1946 
285 sc.ft. 00.00 
Owner to wreck addi- 
tion to north of main bld 200.00 a 
Est.cost moving building 900.00 1,100.00 


QCEAN LAKE-DELAKE SeCTION-ORSGON VOAST HIGHWAY (Cont.) 


1858 sc.ft. $ 00.00 

Est.cost of moving bldg. 

reestablish present dry 

well,connect drainage, 

grade land, etc., 1,200.00 Witt 


McKevitt, Lena 
Right of “ay 
Option expires 
November 22, 1945 
350 sq.ft. 


Choyce, Lou 
Right of Way 
Option expires 
November 21,1945 
400 sc.ft. 


Newnham, James S. and Florence E. 
Right of Way 
Option expires 
November 16, 1945 
50. s.ft. 
537 sc.ft. at 23¢ plus 


Moving electric sign & 
light post estimated 


Robinson, Fred H.and Mae W. 
Right of Way 
Option expires 
October 27, 1945 
538 s .ft. 


Gordon, Herbert 

Right of Way 

Option expires 

November 2, 1945 
§21 s .ft. & 2' of the 
building area 00.00 
Make septic tank connections 


Gordon, Herbert 
Right of Yay 
Option expires 
November 1, 1945 
1,029 sc.ft. 


¥ 
12569 
OCEsl! LAKE-DELAKE SECTION-OKEGON COAST HIGHWAY 
11654- Richey, Zllis and Kate Richey 
Right of Way 
Option expires 
November 23, 1945 
469 sc.ft. $ 
Moving & reestablishing 
porch, est. cost 
11642- Ferguson, Earl and Marshall Stewart 
Right of Way 
Option expires 
November 25, 1945 
1,084 sa.f¥. 
11664- Hawkins, Edna 
Right of Way 
Option expires 
November 27, 1945 
542 sq.ft. 
500 sq.ft.at 15¢ so.ft. 
Est. cost of moving 
house,flowers & shrubs 
11645- Balas, John 
Right of Way 
Option expires 
November 30, 1945 
823 sa.ft. 
Est.cost of moving bldg. 
11625- DeVee, John M. 
Right of Way 
Option expires 
November 20, 1945 
500 sc.ft. 
11657- Volz, John H. 
Right of Way 
Option expires 
November 20, 1945 
335 su.ft. 
11660- Blue, Arch £&. and Blanche 
Right of Vay 
Option expires 
November 17, 1945 
G50 494'5 


(Cont. ) 


00.00 


450.00 


00.00 


00.00 
850.00 


00.00 


MIMD RINE ROT =~ 


450.00 


975.00 


850.00 


00.00 


Witt 


RRR SS 


cele} SECTI IN_COAST HIGHW. Cc 


11633- Hoyt, E. L. and Eva I. Hoyt 
Right of Way 
Option expires 


October 27, 1945 
685 sq.ft. 00.00 Witt 


Rexroad, Edna et al 
Right of Way 
Option expires 
October 27, 1945 
647 sq.ft. 


Deter, Thelma and Carey C. Deter 
Right of Way 
Option expires 


February 9, 1946 
63 sq.ft. 


Deter, R.F. and Nellie, and Carey C. 
Deter and Thelma Deter 

Right of Way 

Option expires 


February 9, 1946 
177 sq.ft. 


11612- Jellison, F. E. 

Right of Way 

Option expires 

February 12, 1946 
500 sq.ft. 
Moving flowers and shrubs 
Damage allowance in lieu 
of moving dwelling 


gE Ae ta 200) A Ni Re Ue 90 


Julian, J. W. and Ethel Pearl Julian 
Right of Way 
Option expires 


February 7, 1946 
3,720 sq.ft. at 25¢ sq.ft. 930.00 


Building and garages 2,070.00 


Verry, Edgar and Dorothea Lee Verry 
Right of Way 
Option expires 
October 20, 1945 
4,683 sq.ft. at 29 
plus per sq.ft. 1,400.00 


Gordon, Wanda 
Right of Vay 
Option exvires 

November 1, 1945 

1,000 sq.ft. 


Rexroad,Edna, and A.R.Gilbert and Freda 
Right of Way 

Option expires 

November 14, 1945 

1,021 sq.ft. " 


Alexander, %.S. and Bertha Alexander 

Right of Yay 

Option expires 

October 19, 1945 

500 so.ft. 00.00 

Est.cost of moving 

small building “ 


Hasselbrink, Lyle 
Right of Yay 
Option expires 
November 10, 1945 
1,000 sq.ft. 00.00 00.00 " 


11630-~ Schiffler, John K. 
Right of Way 
Option expires 
October 17, 1945 ; 
500 su.ft. 00.00 00.00 * 


11772- Yhalen, John B. and Thelma £&. Whalen 
Right of Way 
Option expires 
October 24, 1945 
1,148 sq.ft. 00.00 00.00 " 


11776- Collins, Richard J. and 
Laura M. Collins 
Option expires 
October 26, 1945 
Right of “ay 
1,000 sq.ft. 00.00 00.00 " 


OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGHWAY (Cont.) 
§20 sq.ft. 00.00 $ 
497 sq.ft. at 25¢ sq.ft. 124.25 
Compromise cash allow- 
ance-cutting 2-story 
frame bldg. back to new 
sidewalk 2,500.00 
Loss 15 days business at 
$10.00 day 150.00 
11621- Heater, Lee G. and Celma E. Heater 
Right of Way 
Option expires 
January 9, 1946 
1,000 sq.ft. 00.00 
11611- Deeter, R.F. and Nellie Deeter 
Right of Way 
Option expires 
February 2, 1946 
685 sq.ft. 00.00 
11653- Miller, Johanna 
Right of Way 
Option expires 
February 2, 1946 
489 sq.ft. 00.00 
262 sq.ft. at 20¢ sq.ft. 52.40 
11613- Hasselbrink, Lyle 
Right of Way 
Option expires 
January 17, 1946 
500 sq.ft. 00.00 
State to move warehouse 
and dwelling, estimated 
at $3,000.00 3,000.00 
11628- Johnson, George P. 
Right of Way 
Option expires 
January 22, 1946 
500 sq.ft. 00.00 
Moving fence, estimated 25.00 


11637- Kyle, Lincoln end Eva 
Right of Way 
Option expires 
January 17, 1946 


2,774.25 Witt 


00.00 " 
00.00 " 
52.40 " 

3,000.00 " 
25.00 " 


joa 


4 


c 5'74 


12573 


ECTION AST HIGHWAY (Cont.) 


11648- Linder, Floyd C. and Evalena C. Linder 
Right of Way 
Option expires 
January 17, 1946 
521 sq.ft. $ 09.00 $ 00.00 Witt 


Warrington, Chelsey D. and 
Florence V. Warrington 
Right of Way 
Option expires 
January 24, 1946 
1,111 sq.ft. 00.00 
Move building, and re- 
building concrete side- 
walk estimated 2,250.00 2,250.00 


McCoy, Glenn D. and Violet T. McCoy 
Right of Way 
315 sq.ft. : 00.00 
Cost cutting frame build- 
ing, estimated 1,049.00 
Cost of reconstructing 
and moving storage shed 180.00 
Allowance for 10 days 
loss of business, at 
$10.00 per day 100.00 1,329.00 


Seffensmier, Charles 
Right of Way 
Option expires 
January 5, 1946 
1,257 sq.ft. 500.00 
State to convey Lot 3, 
Block 27, Raymond Town- 
site (Cost $1400.00) 1,400.00 


Deter, R.F. and Carey C. Deter 
Right of Way 
Option expires 
February 9, 1946 
373 sq.ft. 


Robinson, Roy S. 
Right of Way 
Option expires 


February 9, 1946 


AUG 30 1945! 


WAD. IN AND WILSON RIVER HIGHWAY 


6544- Tapp, J. E. and Bessie Tapp 

Right of Way 

Option expires 
7.44 acres at $250.00 
per acre $1,860.00 $ 
6.55 acres at $150.00 
per acre (more) 999.00 
355 rods fence at 
$2.00 per acre 710.00 
Severance and general 
damages 2,350.00 
Waiver of access __ 650.00 6,569.00 


STEIWER HITLL-ALBANY SECTION, PACIFIC HIGHWAY 


11760-A Talia, S. G. 
Easement 
0.026 acre for slope 
easement $ 10.00 $ 10.00 Benson 


11405- Stowe, G. L. and Lenore Stowe 
Right of Way and ; 
Gravel pit 
Option expires 
5.0 acres at $50.00 250.00 
5.55 acres at $150.00 $32.50 
10.23 acres at $60,00 613.80 
3.54 acres at $50.00 177.00 
335 rods fence and 20 
anchor posts at $1.50 and 
3 gates at $20.00 each 592.59 
57 prune trees at $1.00 each 57.00 
Waiver of access and adver- 
tising restrictions and 
severance damage 977.20 3,500.00 " 


*+4SALT CREEK-RICKREALL SECTION, DALAS—COAST HIGHWAY 


2257- Fink, Arthur W. 

Right of Way 

Option expires 

February 8, 1946 
7.59 acres at $100.00 $ 759.00 $ 
346 prune trees at 
$2.50 each 865.00 
Fencing sand gates and 
anchor posts 692.00 
Severance damages (15%) 405.00 2,721.00 " 
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OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGHWAY (Cont. ) 


538 sq.ft. % 00.00 $ 
Moving 4 pumps and 
island, estimated 200.00 


State to place 2 or 

3 posts and timbers 

under second floor 

canopy, estimated 150.00 350.00 Witt 


11627- Willett, Thomas H. and Lorey C. Willett 
Right of Way 
Option expires 
February 26, 1946 
650 sq.ft. 10.00 10.00 * 


11655- Ocean Lodge #254 IOOF 
Right of Way 
Option expires 
February 26, 1946 


415 sq.ft. 00.00 
Estimated cost moving 
building 3,000.00 3,000.00 " 


11619- Alexander, Rose and Alyce Alexander 

Right of Way | 
Option expires | 
February 27, 1946 

1,021 sq.ft. sidewalk 

area. 00.00 

Estimated cost wrecking 

service stations,store, 

grease rack, restrooms, 

etc., and re-establish 4,500.00 4,500.00 " 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 


6506- Croeni, Albert L. and Rose 
Right of Way 
Option expires 
December 25, 1945 
11.28 acres at $250.00 2,820.00 
233 rods fence at 


$2.00 per rod 466.00 

56.9 acres-damage 

allowsnce- 2,483.95 

Waiver of access 67.55 
5,837.50 


Less credit,-1.50 acres 

at $225.00 per acres to 

be deeded by the State 

to grantor 337.50 5,500.00 Collins 


aid FBTR SAP IGA OU OES 2 


2254- Wiebe, John J. 

Right of Way 

Option expires 

February 7, 1946 
1.56 acres et $100.00 $ 156.00 $ 
1.56 acres at $20.00 31,20 
Fencing, gates, anchor 
posts 238.50 
Severance damage _80.00 505.70 Benson 


2255- May, Otto F. 
Right of Way 
Option expires 
February 7, 1946 
0.06 acres at $100.00 6.00 


2256- Smith Eldridge A. and Union Central Life Ins., Co. 

Right of Way 

Option expires 

February 7, 1946 
0.90 acre at $100.00 «90.00 
0.83 acre at $20.00 16.30 
Fencing 112.50 
Severance damage 40.00 258.80 


2248- Clenfield, Bessie Reddekopp 

Right of Way 

Option expires 

February 23, 1946 
1.06 acres at $100.00 106.00 
Fencing, anchor posts 
and gates 160.00 
Severance damage 66.50 332.50 


11897- Hughes, W. L. 
Right of Way 
Option expires 
January 25, 1946 
0.31 acre at $100.00 
13 rods fence at $1.50 
rod 


2246- Ratzlaff, Henry H. 
Right of Way 
Option expires 
January 27, 1946 
1.20 acres at $100.00 120.00 
Fencing and severance 
damage 141.50 261.50 " 


AUGSO- 19465 


12577 


SALT CREEK-RICKREALL SECTION, DALLAS.COAST HIGHWAY (Cont.) 


2258- aArstill, W. H. and Hope Arstill 
Right of Way 
Option expires 
February 6, 1946 
0.13 acre at $100.00 $ 13.00 $ 
Fencing, gate and 
moving fruit trees 36.00 49.00 Benson 


2259- Beerman, Lloyd F. and Rayma B. Beerman 
Right of Way 
Option expires 


February 10, 1946 


4.82 acres at $100.00 482.00 
Fencing, anchor posts, 
gates, prune trees 831.50 
Severance damage-25% 
on $1045.00 - 261.25 1,574.75 " 
2260- Riemer, Jacob P. 

Right of Way 

Option expires 

January 24, 1946 
0.95 acre at $100.00 95.00 
24 rods fence at $1.50 36.00 


77 prune trees at $3.50 269.50 400.50 * 


2261- Gilliam, Herman P. and Mary C. Gilliam 
Right of Way 
Option expires 
January 26, 1945 


3.0 acres at $100.00 300.00 

Fencing, anchor posts 

gates, pear tree, 323.00 

Severance damage 92.25 Tiovae  * 


2253- Voth, Jacob H. et ux 
Right of Way 
Option expires 
February 21, 1946 


2.90 acres at $100.00 290.00 

Fencing, gates and 

anchor posts 281.50 

Severance damage 317.60 889.10 " 


AUG 30 1945 


Siete Fi ny RIB IK BEI ECE Be teen I 


s Ti AST HIGHWAY (Cont.) 


1.62 acres at $100.00 $ 162.00 $ 
0.54 acre at $50.00 27.00 
Fencing, gates, anchor 

posts 221.50 
Severance damage 70.30 


2249- Reddekopp, Sadie Ray 

Right of Way 

Option expires 

February 29, 1945 
1.50 acres at $100.00 150.00 
Fencing, anchor posts, 
gates, prune trees 314.50 
Severance damage-20% 
of $1070.00- 214.00 678.50 


Foot Notes: 


* Item No. 12237, purchase of juniper wayside strips along the Red- 
mond-Bend Section of The Dalles-California Highway. This property 
is being purchased from the State Land Board, which has acquired it 
from the U. S. Government through exchange of other State-owned land. 


3 Item No. 11408, purchase of right of way and wayside strips 
along the Canyonville-Wolf Creek Section (Stage Road Pass) of the 
Pacific Highway in Josephine County. The Assistant Attorney advised 
that this property is covered with a stand of timber and suggested 
the immediate sale of the timber growing on the right of way on 
account of the high prices that are obtainable at the present time. 
The Commission approved the acquisition of the tract at the price 
quoted but deferred a decision with respect to the sale of the timber 
pending a report from the Engineer. It was decided to apportion 

the cost of this property partly to right of wey and partly to park 
acquisition. 


#4 he items under the heading Salt Creek-Rickreall Section, 
Dalles-Coast Highway were approved by the Commission after adoption 
of the location survey which was reported by the Engineer at this 
time. The resolution adopting the survey is included with others in 
a single resolution entered in the minutes later in the session. 


fhe Assistant Attorney requested authority to condemn certain 
parcels of real property which he had been unable to acquire at reasonable 
cost by negotiation. He presented a list of such properties together with 
the offers that he recommended in condemnation for each parcel, as 
follows: 


AUG 30-1945 
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SALT CREEK-RICKREALL SECTION, DALLAS-COAST HIGHWAY (Cont.) 


2247- Schroeder, Gustav A. and Katherine L. 
Right of Way 
Option expires 
February 24, 1946 
2.44 acres at $100.00 $ 244.00 $ 
Fencing, gates, anchor 


posts 242.50 
Severance damage 585.00 1,071.50 Benson 


2250-— Kose, Peter F. and Alma IM. 20se and Hulda Zink 
Right of Way 
Option expires 
February 17, 1946 


2.57 acres at $100.00 257.00 

Fencing, gates, anchor 

posts 241.00 | 
Severance damage 112.00 610.00 " 


2251- Britton, Clifford D. and Union Central Life Ins. Co. 
Right of Way 
Option expires 
February 23, 1946 

0.06 acre at $100.00 6.00 

Damage-—inconvenience 

getting to 5.0 acre 

pasture 70.CO 76.00 " 


2252- Toews, Abraham et ux 
Right of Way 
Option expires 
February 21, 1946 


2.15 acres at $100.00 215.00 

Fencing, gates, anchor 

posts 221.50 

Severance damage 600.00 1,036.50 " 


11917- Aebi, Clara 
Right of Way 
Option expires 
January 27, 1946 


0.39 acre at $100.00 39.00 
24 rods fencing at 
$1.50 rod 36.00 75.00 " 


11925- Heppner, Lillian M. 
Right of Way 
Option expires 
February 24, 1946 


_ 

.o 
‘> 
Oo 


of roadbuilding materials, approach or hauling roads, highway 
drainage, drainage tunnels, maintenance of unobstructed view of 
any state highway so as to provide for the safety of the traveling 
public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic value adja- 
cent to, along or in close proximity to state highways or which may 
be conveniently reached from or by a public highway, and/or for the 
development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, 
or for any other purpose designated by the United States; and 


WEEREAS, it is the judgment of the Highway Commission 
that the tracts or parcels of land hereinafter described are each 
necessary for the specific and particular purposes hereinafter ex- 
pressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each nece- 
ssary for the accomplishment of the purposes hereinafter expressly 
and specifically set forth, which said real properties and the 
specific purposes for which the same are being acquired are des- 
cribed as follows, to wit: 


Real property owed by Harry F. Green, et ux., 
which property is located in Lot 6 (NE% of the S8j) 
of Section 34, Towmship 7 South, Range 11 “est, W.M., 
Lincoln County, Oregon, and is more particularly 
described on the attached sheets and designated as 
Parcel No. 1, and is further identified in the records 
of the Highway Commission as file R 11681, which pro- 
perty is being acquired for right of way purposes in 
connection with the Oregon Coast Highway; (*) 


Real property owned by Edna Patchin, which pro- 
perty is located in Section 7, Towmship 12 South, 
Range 11 “est, W. M., Lincoln County, Oregon, and is 
more particularly described on the attached sheets 
and designated as Parcels Nos. 2 ond 3, and is further 
identified in the records of the Highway Commission 
as file R 11111, which property is being acquired for 
park and recreational purposes in connection with the 
Oregon Coast Highway; (*) 


AUG 30 
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File Number Name of Qvmer Recommended Offer 
TAFT-SILETZ RIVER SECTION OF THE OREGON COAST HIGHWAY 
11681 (Right of Way) Harry Green $ 100.00 
NEWPORT-WALDPORT SECTION OF THE OREGON COAST HIGHWAY 
11111 (Park) Edna Patchin 


OCEAN LAKE-DELAKE SECTION HE OREGON 


11620 (Right of Way) L.L. Arnold and 
Louisa N. Arnold 


11629 (Right of Way) W. A. Alexander 
11632 (Right of Way) Fred Ritner 
11635 (Right of Way) Henry Schlickenmeier 


11638) (Right of Way) McCready Lumber Co. 3,250.00 
11639) 
11640 (Right of Way) John L. Andrews 135.50 


11649 (Right of Way) G. G. Sittser 1,500.00 


11665 (Right of Way) Gailord Loomis and 5,060.25 
Ella B. Loomis 


11777 (Right of Way) Walter Saftenberg and 231.50 
Lydia Saftenberg 


After careful consideration the Commission approved the request 
and the offers and by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain’ real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and towns, together with rights of access from abutting pro- 
perty thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
cesting stations, and/or for appropriation, acquisition or manufacture 


Real property owned by Esther N. Sittser, et al., which 
property is located in Lot 4, Block 20, Raymond Townsite, 
situated in Section 10, Township 7 South, Range 11 West, 

W. M., Lincoln County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel 
No. 9, and is further identified in the records of the 
Highway Commission as file R 11649, which property is 
being acquired for right of way purposes in connection with 
the Oregon Coast Highway; (*) 


Real property owned by Ella E. Loomis, et vir., which 
property is located in Lot 5, Block 38, Raymond Towmsite, 
situated in Section 10, Towmship 7 South, Range 11 West, 

W. M., Lincoln County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel 
No. 10, and is further identified 4:. ihe records of the 
Highway Commission as file R 11665, which property is being 
acquired for right of way purposes in connection with the 
Oregon Coast Highway; (*) 


Real property owmed by Walter Saftenberg, et al., 
which property is located in Lot 3, slock 6, Devil's Lake 
Park, in Section 10, Towmship 7 South, Range 11 West, 

W. ¥., Lincoln County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel 
No. 11, and is further identified in the records of the 
Highway Commission as file R 11777, which property is 
being acquired for right of way punposes in connection 
with the Oregon Coast Highway; ‘(*) 


_ Real property owed by W. J. McCready, et al., 
which property is located in Section 10, Township 7 
South, Range 11 West, W. M., Lincoln County, Oregon, and 
is more particularly described on the attached sheets 
and designated as Parcels Nos. 12, 13, and 14, and is 
further identified in the records of the Highway Com- 
mission as files R 11638 and 11639, which property is 
being acquired for right of way purposes in connection 


with the Oregon Coast Highway; (+) 


2. That the Commission does hereby find and declare that 


each of the said described parcels of real property is necessary and 
acquisition of same by the State is required for the specific pur- 
poses hereinabove set forth, and the said properties are being ac- 
quired for the express and specific purposes in this resolution 

set forth. 
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Real property owmed by Lloyd L. Arnold, et ux, which 
property is located in Lots 1 and 2, Block 18, Devil's Lake 
Park, in Section 10, Township 7 South, Range 11 West, W.M., 
Lincoln County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcel No. 4, and 
is further identified in the records of the Highway Com- 
mission as file R 11620, which property is being acquired 
for right of way purposes in connection with the Oregon 
Coast Highway; (*) 


Real property owned by W. S. Alexander, et al., which 
property is located in Lots 6 and 7, Block 17, Devil's Lake 
Park, in Section 10, Township 7 South, Range 11 West, W.M., 
Lincoln County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcel No. 5, and 
is further identified in the records of the Highway Com- 
mission as file R 11629, which property is being acquired 
for right of way pruposes in connection with the Oregon 
Coast Highway; (*) 


Real property owed by Fred Ritner, which property is 
located in Lot 4, Block 2, Devil's Lake Park, in Section 10, 
Township 7 South, Range 11 West, #. M., Lincoln County, 
Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 6, and is further identi- 
fied in the records of the Highway Commission as file R 11632, 
which property is being acquired for right of way purposes 
in connection with the Oregon Cozst Highway; (*) 


Real property ommed by Henry Schlichenmayer, et al., 
which property is located in Lots 1 and 2, Block ll, Ray- 
mond Tormsite, situated in Section 10, Township 7 South, 
Range 11 West, W. M., Lincoln County, Oregon, and is more 
particularly described on the attached sheets and desig- 
nated as Parcel No. 7, ond is further identified in the 
records of the Highway Commission as file R 11635, which 
property is being acquired for right of way pruposes in 
connection with the Oregon Coast Highway; (*) 


Real property ovmed by John L. Andrews, et al., which 
property is located in Lot 1, Block 18, Raymond Townsite, 
in Section 10, Towrmship 7 South, Range 11 West., W. M., 
Lincoln County, Oregon and is more particularly: described on 
the attached sheets and designated as Parcel No. 8, and is 
further identified in the records of the Highway Commission 
as file R 11640, which property is being acquired for right 
of way purposes in connection with the Oregon Coast Highway; (*) 


~ 2 -- 


The Commission, by unanimous vote, confirmed the action taken in 
Salem on August 3, 1945, with respect to the following matters: 


1. The Commission approved the purchase of two parcels of 
land situate adjacent to the Upper Columbia River Highway from 
Juanita Starr for the sum of $13,125. 


2. The Commission confirmed the signing of a deed con- 
veying 3.89 acres of land in Umatilla County to George A. 
Kendler and wife. 


The Assistant Attorney brought up for discussion the question of 
fencing certain property that was acquired by Mr. J. O'Niel along the 
Klamath Falls-Lakeview Highway in Klamath County. It appears that Mr. 
O'Niel purchased this property subsequent to the time that the County 
obtained the right of way and the highway was constructed, in view of 
which the Commission considered that it is not under any obligation to 
construct the fence, notwithstanding that the State might have paid for 
the fence as part consideration for the right of way had the right of way 


been purchased from Mr. O'Niel. The request was thereupon denied. 


ew 


The Assistant Attorney requested instructions with regard to the 
sale of a parcel of land situate in Block l, Central Addition to Albany. 
He advised that he has received two offers for this property in the amounts 
of $260 and $30Q, respectively, and both prospective purchasers have agreed 
to relinquish right of access to the highway. He advised that the $300 offer 
is fair and reasonable. The Engineer advised that the property is not 
needed for State Highway purposes. The Chief Counsel suggested the possi- 
bilities of securing a better price if the property were advertissdfor sale. 
The Commission authorized the taking of bids in Salem prior to the next 
regular meeting of the Commission. (The date for the taking of bids was 
later set as Monday, September 17.) 


The Commission discussed its agreement with Paul Mumpower cover- 
ing the use of State-owned property at the east end of the Sandy River 
Bridge at Troutdale. The Engineer recited the history of this case, point- 
ing out that the privileges granted Mr. Mumpower were simply an accommoda- 
tion and a temporary arrangement in order to save him from losses; however, 
Mr. Mumpower has taken advantage of the circumstances and is now erecting 
a new building on the premises, which is contrary to the provisions of his 
agreement with the Commission for the use of the property. Moreover, 
reports are to the effect that he is making a charge for fishing privileges 
in the Sandy River along the frontage of the State's property. He recom- 
mended, in view of the circumstances, cancellation of the agreement and 
that Mr. Mumpower be evicted from the premises, as he has not acted in good 
faith. The Commission approved the recommendation by unanimous vote and 
instructed the Chief Counsel to servé notice on Mr. Mumpower to vacate the 
premises. 
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3. That, the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of said 
real properties, and said Engineer is further instructed co prepare and 
submit to the Legal Department necessary and adequate descriptions of the 
said real properties, which said descriptions shall be available for the 
preparation of any deed or deeds or other instrument or instruments nece- 
ssary to complete the acquisition of said property or properties, whether 
said properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners and/ 
or with the tenants or persons in possession, if there be any, of said 
parcel or parcels of land with respect to the compensation to be paid for 
the taking of the same and the damage, if there bp any, and in the event 
that no satisfactory agreement or agreements can be reached then it is 
hereby further resolved that J. M. Devers, Assistant Attorney General and 
Chief Counsel for the State Highway Commission, “be and he hereby is re- 
quested and authorized to commence and prosecute to a final determination 
such suit or action, or suits or actions, as may be necessary and appro- 
priate to acquire title to the said parcels of real property. 


5. That in the trial or prosecutiond any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said abcve described real properties, or any of them, or any interest 
therein the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stipu- 
lation, agreement, or admistion in connection with any trial or court 
procedure connected with or prosecuted for the acquisition cf said pro- 
perties or interest therein as in his judgment may be for the best 
A4nterests of the State, the State Highway Commission, and/or the defendant 
property owners. 


6. That this resolution be entered in full in the minutes and 
reeords of this Commission. 


(*) Foot Note: 


The names of the property owmers and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Resolution No. 54, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same extent as if 
copied in full herein. , 


Columbia River Highway and Old Oregon Trail 
from Portland to the Idaho State Line at 
Ontario 

Willamette Highway from its junction with 
the Pacific Highway to its junction 
with The Dalles-California Highway 

The Dalles-California Highway from its 
junction with the Willamette Highway 
to Klamath Falls 


He explained that this would apply only to future negotia- 
tions and not to existing highways except in cases where alignment is 
being revised. ‘fhe request was approved by the unanimous vote of the 
Commission. 


The Commission recessed at twelve o'clock, noon, and reconvened 
at 2:00 p.m. in the same room with the same persons present and participat-— 
ing. 


Messrs. Fred Inkster, President, and Herman Kehrli, Executive 
Secretary of the League of Oregon Cities, came before the Commission in 
regard to the improvement and maintenance of city streets that are not 
state highway routes but which are being severely damaged by log hauling 
and other heavy traffic. Mr. Inkster stated that the cities and townsof 
Oregon are appreciative of the city street tax monies that they are now re- 
ceiving from the State, but in many cases the amounts received are not 
sufficient to pay the costs to properly maintain the streets that are being 
damaged by the heavy traffic, and other city funds are not available to 
finance such maintenance work. He mentioned a number of the smaller cities 
where this condition obtains and suggested that the State might help them 
in securing necessary inprovements, He particularly requested an investi- 
gation by the Engineer to determine facts upon which tc base a policy con- 
cerning such matters if the Commission's decision is favorable. Mr. Kenrli 
pointed out that the larger cities are able to take cure of their om 
sxroblems; but it is the’small ones that are in need of assistance. 


In the discussion that followed Chairman Banfield pointed out that 
it would be necessary to reach a definite agreement with each city and tom 
as to the streets to be improved under such an arrangement; otherwise, if 
there were no limitation, the State might be asked to improve more streets 
than could be financed. He suggested that the Commission might authorize 
the Engineer to make an investigation of conditions in the towns mentioned 
by Mr. Inkster so as to get an idea of the extent of the work required and 
the probable cost involved. Commissioners Schaupp and Chessman approved 
the suggestion whereupon the Engineer was instructed to report on the matter 
at the next meeting of the Commission. The matter was reconsidered by the 
Commission later in the session at which time the Commission confirmed its 
action and instructed the Engineer and the Chief Counsel to discuss the 
matter further with representatives of the League of Oregon Cities before 
reporting their findings. The Engineer's report on the matter is to 
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Commissioner Schaupp brought up for discussion the sale of some 
houses on State Highway right of way in Klamath Falls. He recommended that 
bids be received in Portland for the purchase of these houses and that pros- 
pective purchasers be given the opportunity of bidding for all or any num- 
ber of the buildings desired. The Commission approved the recommendation 
unanimously and so ordered. 


Mr. Cachot Therkelsen, Chairman of the Trails Committee of the 
Portland Hunt Club, came before the Commission in regard to the construction 
of bridal paths and trails adjacent to state highways in the vicinity of 
Garden Home. He explained the need for the trails and paths and requested 
State aid in the solution of their problem. The matter was referred to the 
Engineer to inspect the premises in company with Mr. Therkelsen and to 
ascertain just what he has in mind. 


Dr. James A. McNish, Portland, came before the Commission on be- 
half of the National Exchange Club of Portland, regarding the establish- 
ment of a memorial to Veterans of World War II at an appropriate location 
along Harbor Drive in Portland. He advised that the Club has in mind the 
development of a beauty spot, such as a bird sanctuary, if the Highway 
Commission will authorize use of the highway property for such purpose. 
He further advised that the National Exchange Club will pay all develop- 
ment costs and will maintain the memorial at its own expense. The Com- 
mission considered this a matter that comes under the jurisdiction of the 
Portland City Park Department and accordingly referred Dr. McNish to City 
Commissioner Kenneth L. Cooper, who has charge of the city parks. 


The Commission's Chief Counsel brought up for discussion the 
proposed purchase of six acres of land adjacent to the Tiller-Trail Sec- 
ondary Highway at Tiller, which property, he said, is needed as a main- 
tenance site. He advised that the owner is unwilling to sedl three 
acres, which is all that the State needs, but will sell his entire hold- 
ings, consisting of six acres, for $1,200. He recommended purchase of 
the entire tract if the Engineer, after investigatjon, considers that it 
is essential to have a maintenance site at this location. The Commission 
approved the recommendation. 


The Engineer brought up for discussion the matter of limiting 
access to certain state highways in connection with the acquisition of 
right of way. He suggested that the Right of Way Department be authorized 
to acquire rights of access hereafter in connection with purchases in- 
volving new line changes and in connection with entire new locations. 

He particularly requested such authority along the following highways: 


Pacific Highway East 

Pacific Highway West ‘ 
Salmon River Highway 

Wolf Creek Highway from Portland to Davies 

West Portland-Hubbard Highway 
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"Toll Creek-Snow Creek Section of the Santiam Highway in Linn 
County. The low bid for this project was submitted by Slate Con- 
struction Company, Albany, at $76,445. The next low bidder was 
Strong & MacDonald, Inc., Tacoma, Washington, at $125,754. The 
Commission has awarded this contract to the low bidder, Slate 
Construction Company, at the bid price of $76,445." 


A delegation from Salem representing the Chamber of Commerce 
and the City Plenning Commission was present and conferred with the 


Commission regarding the Commission's plans for the improvement of state 


highways in and adjacent to Salem ag they affect Salem's long range 
ei ganine program. ia6e ae oteen was headed by ex-Governor fharles A. 


Sprague and included the following: Mayor I. M. Doughton; Paul B. 
Wallace; J. 1. Chambers; Roy Rice, County Commissionerj C. A. McClure, 
Planning Engineer; and Clay Cochran, Manager, Chamber of Commerce. 


Mr. Sprague stated that one of the big problems facing the city 
in the formation of its improvement program is the handling of traffic, 
concerning which not a great deal can be done locally until the State's 
plans for arterial highways in the vicinity are knom. He asked the Com- 
mission to advance as much as ,»ssible its study of improvements that are 
contemplated for construction within the next few years so the city may 
have the benefit thereof in the formation of its plems, and suggested 
the following: Investigationswith respect to the construction of a new 
bridge over the Willamette River between Salem and West Salem to relieve 
the overcrowded condition of the existing bridge, which will increase as 
new industries develop; and studies as may be deemed necessary to lay 
out major access roads for these two community centers. He said that the 
City of Salem ‘s not attempting to dictate where the highways shall 
be located, as that is the Highway Commission's problem, tut their purpose 
in coming before the Commission at this time is simply to ask the Com- 
mission to authorize the Engineering investigations at an early date so 
that the city can proceed with the formulation of its plans. 


Mr. McClure stated that the location of arterial highways is 
the "back bone" of planning for the City of Salem and that a skeleton 
outline of such highways is essential for the proper development of the 
local plan. 


The following brief was presented by the group in support of 
their oral request: 


August 30, 1945 


Oregon State Highway Commission 
Salem, Oregon 


Gentlemen: 


In support of our request that the Highway Commission 
authorize their engineer to undertake a survey, study and pre- 
liminary report relative to the future program of highway 
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include a statement of the amounts spent by the State for improvement of 
city streets prior to the enactment of the State Tax Street Fund law in 
1943, as compared with the amounts that the cities and towns now receive 
annually from the State under the provisions of that law. 


The Commission discussed with the Engineer the bids received at 
the morning session for construction of several highway projects. It was 
decided unanimously to award the contract to the low bidder in each in- 
stance, except that in the case of the Nest Side Klamath Lake Timber Access 
Road project in Klamath County, in connection with which there was a ques- 
tion whether or not sufficient Federal funds would be available to finance 
the work, the bids were referred to the Engineer with authority to award the 
contract to the low bidder when the uncertainty as to the financing of the 
project has been satisfied. 


At 2:30 p.m. Chairman Banfield publicly announced the awards of 
contracts as follows: 


"Hall Lake Drainage Change Project on the Oregon Coast Highway 
in Coos County. The low bid for this project was submitted by Coos 
Bay Dredging Company at $7,117.50. The next low bidder was John 
Logan, Portland, at $7,878.75. There were two higher bidders. The 
Commission has awarded this contract to the low bidder, Coos Bay 
Dredging Company at its bid price of $7,117.50. 


"The low bid for the Bear Canyon-State Line Section project on 
the Pacific Highway in Jackson County was submitted by M. C. 
Lininger & Sons of Medford at $21,425. The next low bid was sub- 
mitted by John Logan, Portland, at $29,485. There were two higher | 
bidders. The Commission has awarded this contract to the low | 
bidder, M. C. Lininger & Sons, at the bid price of $21,425. 


"West Side Klamath Lake Timber Access Road project on the 
Klamath Lake Secondary Highway and Lake of the Woods County Road 
in Klamath County. Slate Construction Company, Albany, sub- 
mitted the low bid for this work in the amount of $28,370. The 
next low bidder was Lloyd Babler, Portland, at $29,090. There were 
tiree higher bidders. The Commission has referred the bids to the 
Engineer with authority to award the contract to the low bidder, 
Slate Construction Company, when certain conditions have been 
satisfied. 


"The contract for construction work on the Nelscott Section 
of the Oregon Coast Highway in Lincoln County has been awarded 
to 0. C. Yocom, McMinnville, the low hidder, at his bid price of 
$13,191. The next low bidder was C. J. Eldon, Portland, at 
$16,446. There were two higher bidders. 
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Mr. F. V. Stewart, Executive Secretary of the Oregon State En- 
ployees Association, was present and urged the Commission to authorize 
an adjustment of wages that are paid State Highway employees to more 
reasonably correspond to the increased living cost. The Commission de- 
ferred its decision in the matter until its next regular meeting; however, 
Mr. Stewart was informed that any action that is taken will be retroactive 
to September 1, 1945. The Engineer was instructed to furnish the members 
of the Commission full information for study in the meantime. 


The Engineer brought up for discussion the minimum rates to 
be paid labor in connection with contract work. He explained that the 


rates now in effect are $1.20 per hour for skilled labor; 90 per hour 
for intermediate grade labor, Group I; 75¢ per hour for intermediate 
grade labor, Group II; and 623¢ per hour for unskilled labor, as compared 
with union rates of approximately $1.25 to $2 per hour for skilied labor, 
$1.20 to $1.40 per hour for Group I intermediate labor, $1.20 to $1.25 
for Group II intermediate labor, and 95¢ to $1.10 per hour for unskilled 
labor. He recommended the adoption of the following minimum rate 
schedule: 


$1.25 per hour, skilled labor 
$1.15 per hour, intermediate grade labor, Group I 
$1.00 per hour, intermediate grade labor, Group II 
$ .85 per hour, unskilled labor 
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The Commission approved the recommendation unanimously and 
authorized immediate change-over to the new rates. 


fhe Chief Counsel requested a blanket increase of $25 per month 
for all right of way buyers and two office men in the Right of Way Depart- 
ment to offset the increased cost of living. He advised that the men who 
will be affected have been offered higher salaries to go elsewhere and very 
likely he will lose their services unless the increases are approved. The 


Commission deferred action on the matter until its next gear meeting 
with the understanding that if the increases are approved they will be 


effective as of September 1, 1945. 


Like action was taken by the Commission on the Enginder's re- 
quest for approval of salary increases for State Highway Department em- 
ployees who now receive less than $300 per month, including an $18 per 
month increase for Mr. Loran L. Spaulding, Chief Weighmaster; a $25 per 
month increase for Mr. W. W. Stiffler, Assistant Maintenance Engineer; 
and s g@lary of »40@ per month for Mr. Harold B. Say, Manager of the Travel 
and Information Department, effective immediately upon his return from his 
present leave of absence with the Navy. 


Messrs. Alfred A. Loeb, Chairman, and E. B. Birkenbeuel, member, 
Recreational Resources Committee of the Portland Chamber of Commerce, were 
present and invited the members of the Highway Commission to accompany 
their committee on a park inspection trip through Coos and Curry Counties 
starting Thursday, September 13, 1945. The members of the Commission ex- 
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development in, through and adjacent to Salem and West Salem, we 
herewith present a brief of the most important facts. 


1. The Salem Chamber of Commerce, realizing the need of a 
basic plan of the Salem area in order that future growth and 
industrial expansion may be directed along orderly and economi- 
cal lines, has sponsored and financed a Long Range Planning 
Commission. 


2. The immediate endeavor of the Planning Commission is 
to formulate a comprehensive land use plan covering a consider- 
able area around Salem to determine the most logical location 
for industry, residential property, parks and recreational 
areas, etc. 


3. The basis for any worthwhile long range plan for 
any community is its highway and arterial street system. 


4. In order to accomplish this objective as a co- 
ordinated project, it is necessary to have the basic informa- 
tion regarding future highway locations, and a general idea 
as to their character, such as all-purpose highways, industria: 
highways, freeways, by-pass routes, etc., also the probable 
location of grade separation, both from other highways and 
railroads. 


5. The Planning Commission is of the opinion that the 
work they are about to undertake will be of great value in 
directing the growth and prosperity of this area. 

Respectfully submitted, 


Salem Chamber of Commerce 
Long Range Planning Commission 


Salem Chamber of Commerce A Chairmen Committee on 
Highway Committee . Territorial Expansion 


County Court, Marion County Mayor, City of Salem 
Mayor, City of West Salem 


Chairman Banfield gave as his understanding that the City of 
Salem is simply asking the Commission to join with the city in anticipating 
the future developments of highways through the Salem area without any 
commitmert whatsoever as to when construction will be undertaken. Mr. 
Sprague verified the understanding whereupon Chairman Banfield advised 
that the Highway Commission would be pleased to cooperate. Commissioners 
Schoupp and Chessman concurred. The Engineer was thereupon authorized by 
the Commission to proceed with the making of such investigations and studies 
as may be necessary and report the results thereof to the Commission. 
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5. Sale of concession privileges in Silver Creek Falls 
State Park: The Park Superintendent requested authority to 
advertise for bids for the concession privileges at this 
plade on an annual basis starting January 1, 1946. He suggested 
that the bids should be based on the minimum amount that the 
bidder will pay for the privilege plus a percentage of gross 
receipts. The Commission approved the request and referred 
the matter to the Park Superintendent and the Chief Counsel 
to work up the details. 


The Chief Counsel requested authority to negotiate with Mrs. 
B. L. Beal, Silverton, for right of way that is needed in connection with 
the proposed improvement of the Salem-Silverton Secondary Highway. He 
advised that Mrs. Beal is leaving Oregon shortly and is anxious to dispose 
of her property but prospective purchasers are hesitant to make her an 
offer until they know just how much land the highway is going to take. 
He pointed out that the highway improvement is not scheduled for construc- 
tion for some little time but suggested, nevertheless, in view of the cir- 
cumstances, that the right of way across Mrs. Beal's property be acquired 
now. The Commission approved the suggestion unanimously. 


The Engineer reported that the expansion joints on the Inter- 
state Bridge between Portland and Vancouver are badly in need of repair. 
He estimated the cost of the repair work at not to exceed $1,000 and re- 
quested authority to advertise the project for bids to be received in 
Salem on September 17, 1945. The Commission approved the request. 


The Commission discussed a letter from the Chief Counsel regard- 
ing its authority with respect to the shore of the ocean. (See letter 
directed to the Commission, dated July 10, 1945, in general file). It 
appears from the letter that the Commission's authority is not well defined 
by law and that the authority exercised by former Highway Commissions 
is implied rather. than express authority. The Commission referred the 
matter back to-the Chief Counsel for a complete report on the subject 
before taking action. 


The Chief Counsel was aleo instructed to submit a similar report 
on a request from the Rockaway City Council that all equestrian and vehicu- 
lar traffic be prohibited the use of the beach area abutting on the City's 
westerly boundary line. 


The Commission discussed a letter from the Chief Counsel dated 
July 19, 1945, with respect to the granting of permits for pole line construc- 
tion on state highway rights of way with particular reference to the 
application of the Salem Electric Company for the designation of a loca- 
tion on the right of way of the Salem-Dayton Secondary Highway near West 
Salem, and for the designation of a location on the right of way of the 
Pacific Highway north of the Salem Underpass. (See letter in general files 
for details.) The Chief Counsel pointed out that in each of the above in- 
stences both sides of the highway are already occupied by pole line 
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pressed regrets that previous engagements prevented them from accepting 
this invitation; however, it was decided that the State Park Superintendent, 
Mr. S. H. Boardman, should represent the Commission on this trip. 


The State Park Superintendent, Mr. S. H. Boardman, was present and 
reported on the following park matters: 


1. Acquisition of 635.16 acres of juniper waysides along The 
Dalles-California Highway between Bend and Redmond: The Park Super- 
intendent advised that he has completed negotiations for the ac- 
quisition of this property throu sh the State Land Board whereby the 
State Land Board is to acquire the property from the Federal Govern- 
ment through exchange of other State lands and is to deed the pro- 
perty to the State Highway Commission at the rate of $2.50 per acre, 
or for the total sum of $1,587.90. The Commission approved this 
transaction by unanimous vote. 


2. Acquisition of a proposed park at the junction of the 
Williamson River and Spring Creek on the new location of The 
Delles-California Highway between Sand Mountain and Chiloquin: 

The Park Superintendent advised that this property is located 

about three miles north of Chiloquin and is one of the tracts 

that was considered by the Commission in the adoption of the 1945 
Park Budget. He requested authority for the Legal Department to 
negotiate the purchase of the tract. The Commission approved the 
request by unanimous vote. In this connection Chairman Banfield 
gave as his understanding that adoption of the 1945 Park Budget by 
the Commission automatically carried with it authority to negotiate 
the acquisition of the properties listed therein, so with that 
understending it would not be necessary for the Park Superintendent 
to request further authority to negotiate for the purchase of such 
tracts. Commissioners Schaupp and Chessman concurred. Commissioner 
Schaupp suggested that the Park Superintendent contact Mr. A. D. 
Collier, Klamath Fells, relative to this tract because there are 
possibilities that he might acquire it and deed it to the State as 
a gift in memory of his father. The Park Superintendent was in- 
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structed to contact Mr. Collier with reference thereto. 


3. Acquisition of cut-over wayside strips along the Bly 
Mountain Section of the Klamath Falls-Lakeview Highway: The 
Park Superintendent requested authority for the Legal Depart- 
ment to negotiate for the purchase of such areas. The request was 
approved by the Commission unanimously. 


4. Sale bf dow timber situate in Ecola State Park: The 
Park Superintendent advised that there is considerable footage of 
fallen timber in this park which might be sold at a good figure, 
and suggested the taking of bids for the purchase of the. same. 
The Commission approved the suggestion whereupon it was decided to 
advertise for bids to be received in Salem on September 17, 1945, 
the results thereof to be reported to the Commission at its next 
regular meeting for action. 
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Public Utilities Commissioner. The Commission approved the report by un- 
animous vote and authorized the Engineer and the Chief Counsel to inter- 
pose objections to the construction of the crossing when the hearing is 
held. 


The Engineer reported on the inquiry received from the ton. 
Clares C. Powell, Mayor of Monmouth, as to the status of the preposed ex- 
tension of the Pacific Highway West (U. S. 99W) north from Monmouth to 
Rickreall. He advised that the project is estimated to cost $375,000, 
and that no provision has been made for construction in the postwar pro- 
gram. The Commission ordered that such information be given to Mayor Pow- 
ell and that he be further informed that the Commission will give the 
project consideration when the program for the following three-year period 
is discussed. 


The Engineer reported the cost to improve the intersection of 
S. W. Barbur Boulevard (U. S. 99W) and Slavin Road (Oregon 10) in the 
city of Portland as requested by Mr. Roy A. Gage, Portland, in order to 
permit south-bound traffic on Barbur Boulevard to make a right hand turn 
into Slavin Road without stopping for the green traffic signal, thus re- 
lieving congestion at this point. He said that about 1,600 vehicles make 
this turn daily, which delays through south-bound traffic appreciably. 
He estimated the cost to correct the situation at about $1,500, and re- 
commended approval of the project for accomplishment in 1946. The Com- 
mission approved the recommendation unanimously. 


The question whether or not to extend the present contract with 
Brunnell Brothers for the operation of the Bnegren Ferry across Coos River 
in Coos County was brought up for discussion by the Engineer, who advised 
that the present contract, which expires October 1, 1945, contains provi- 
sion tor such extension if the Commission desires. The Engjneer gave as 
his thought that a mc erial reduction of expense of this operation could 
be secured if the Commission would advertise for bids rather than take 
full advantage. of the extension clause in the present contract. He rec- 
ommended the extension of the present contract with Brunnell Brothers for 
a period of six months and the meceiving of bids in the meantime for the 
furnishing of 24-hour ferry service after such six-month period has ex- 
piped, which would allow the successful bidder sufficient time to build a 
new ferryboat if he so desired. (See the Engineer's written report on this 
subject, dated Aygust 7, 1945, in the general files for details). After 
considerable discussion, during which numerous details were explained by the 
Engineer, the Commission approved the recommendation by unanimous vote. The 
Engineer was thereupon authorized to advertise for bids to be received at 
the next regular meeting for the furnishing of 24-hour ferry service at 
this location. 


The Engineer brought up for discussion the matter of repairing 
the Southern Pacific Company's railway track which serves the plant of 
Baker Brothers, Contractors, at a place know as Chelsea near Klamath Falls, 
end which also serves the State Highway Department's 100,000 galion as- 
phalt storage tank at this place. He advised that the Highway Department 
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facilities and that the Salem Electric Company has been unable to effect an 
arrangement for joint use of the poles so is asking help from the Highway 
Commission. TheChief Counsel pointed out that the law gives pole line com- 
panies the right to occupy the right of way of a public highway, but, as to 
state highways, reserves to the Highway Commission the authority to desig- 
nate the part of the right of way which may be occupied by the pole line of 
the applicant. He stated his belief that the Highway Commission would not 
have authority to deny a pole line company the right to occupy the right of 
way of a state highway unless circumstances are such that the presence of 
the pole line would seriously interfere with or jeopardize public travel, 
and he gave as his opinion that, since the Highway Commission cannot deny an 
applicant the right to occupy the highway, permits shouidcontain provision 
for a joint use of poles if a joint arrangement under reasonable conditions 
can be effected. He further suggested a conference among the parties con- 
cerned to work out a joint use agreement and that if no satisfactory agree- 
ment can be accomplished then that the controversy be submitted to the Pub- 
lic Utilities Commissioner for determination, The Commission approved the 
suggestion by unanimous vote and so ordered. 


County Judge Guy Boyington, Clatsop County, came before the Com- 
mission at this time regarding the condition of a tide box on the Oregon 
Coast Highway at a point near Seaside where local interests are construct- 
ing an airplane landing field. He advised that the tide box is not in good 
working condition and suggested that the Highway Commission have it repaired; 
otherwise, he said, it would seriously interfere with the operation of the 
airfield. The matter was referred by the Commission to the Engineer for 
investigation. 


Judge Boyington also requested the loan of the services of the 
Commission's Chief Counsel to advise the trustees in charge of the Astoria- 
Columbia River Bridge matter on legal matters that arise in connection with 
their appointment. He advised that the trustees, who were appointed by a 
special act of Congress, want to perform their duties correctly, and are 
requesting the services of the Commission's Chief Counsel because he is 
familiar with the situation, having performed a similar service a few years 
ago under authority of the former Highway Commission. The Commission 
approved the request unanimously. 


The Commission discussed briefly the Engineer's report dated July 
16, 1945, with reference to the request of the Brooks—Scanlon Lumber Com- 
pany, Bend, that the State Highway Commission do not oppose a grade cross- 
ing of their proposed logging railroad and the McKenzie Highway at a point 
about one mile west of the tom of Sisters in Deschutes County. (See 
typewritten report in general files for details.) The Engineer gave as his 
opinion that it would be a mistake to allow the company to construct its 
railroad across the highway at grade because of the hazard to highway traffic 
that would be created by the crossing of train loads of logs. He recom- 
mended that the Commission resist the granting of the grade crossing when 
the hearing on the subject is conducted by the Public Utilities Commission 
of Oregon, and that the Commission's Chief Counsel and himself be authorized 
to oppose the granting of such grade crossing at the hearing before the 
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’ WHEREAS, it is the judgment of the Commission that 
Fourth Street from its junction with Central Avenue to its junc- 
tion with Front Street, and Front Street from Fourth Avenue to 
Tenth Street, and Tenth Street from Front Street to Central Avenue 
should be selected and designated as streets or parts of streets 
of the City of Medford over which to route south-bound Pacific 
Highway truck traffic; and 


WHEREAS, it is the opinion an’ judgment of the Com- 
mission that the traffic needs of the g ‘eral public using the 
Pacific Highway into and through the Ui ~ of Medford and the 
conveniences of the people locally will .. best served if said 
additional traffic artery is made available; and © 


_ WHEREAS, it is the purpose of the Commissinn to rescind 
and declare void the resolution adopted by this Commission on 
December 19, 1944, by which Front Avenue between Fourth and Eleventh 
Streets was designated as the route of and for said truck traffic; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Highway Commission, all members being present and voting affirmatively, 
as follows: 


1. That the resolution adopted by the Highway Com- 
mission on December 19, 1944, by which the Commission designated 
parts of certain streets as a route over which to route south- 
bound truck traffic entering and leaving the City of Medford over 
the Pacific Highway be and said resolution hereby is rescinded and 
declared void. 


2. That Fourth Street in the City of Medford from its 
junetion with Central Avenue thence to its junction with Front 
Avenue, and Front Avenue from Fourth Street to Tenth Street, and 
Tenth Street from Front Avenue to Central Avenue be and said 
sections of said streets hereby are selected and designated as 
sections of streets in the City of Medford over which there shall 
be routed Pacific Highway south-bound truck traffic. 


3. That there is attached hereto and by this reference 
made a.part hereof a blueprint on which are shown the sections of 
streets of said City which by this resolution are declared an 
alternate route for Pacific Highway truck traffic through said City, 
and there are also shown on said exhibit the locations of through 
street traffic sigds provided for in the resolution adopted by the 
Highway Commission April 16, 1945. (%) 


4. That the resolution adopted by this Commission on 
the sixteenth day of April, 1945, by which resolution the Commission 
declared Fourth Street from its junction with Central Avenue to its 
junction with Front Street, and Front Street from Fourth Street to 
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acquired the site for the storage tank from Mr. James M. Baker and: that the 
deed of conveyance contains a clause granting to the State the full right 
and privilege of using the spur track jointly with the grantor. A recent 
inspection of the spur track by the railroad company, he said, reveals that 
it must be rehabilitated if the company is to continue running its trains 
on this siding. The company, he said, estimates the cost of rehabilitation 
at $6,000, but Baker Brothers refuse to assume this expense and declare 
that they will abandon the siding before spending such sum for repairs. He 
pointed out that the demand for the siding is about equally divided be- 
tween Baker Brothers and the State and suggested in view thereof that the 
Highway Department might pay one-half of the expense of rehabilitation, 
which he estimated would not exceed $3,250 if the trestle were back filled 
rather than reconstructed, which was the basis of the railroad company's 
estimate. An Agreement has been reached with Baker Brothers for a division 
of the costs whereby the State will pay them the sum of $1,500 and they 
will pay the difference and do the work; moreover, the State is to receive 
the benefits of material salvaged from the trestles, which is valued at 
$200. He gave ashis thought that this’is a very good settlement and re- 
commended approval of the same by the Commission in order to make certain 
that there will be no interruptions in the delivery of asphaltic materials 
to the State storage tenk. The Commission approved the arrangement by 
unanimous vote subject to the condition that the matter shall be fully 
covered by appropriate agreement between the State and Baker Brothers. 


The Commission discussed a complaint from the McDonald Candy 
Company, Sugene, that the present routing of truck traffic along Front 
Avenue in Medford is damaging to the Company's building located at the 
llth Street intersection where the trucks turn back to Central Avenue, 
route of south-bound Pacific Highway travel. It appears that log trucks | 


scrape the side of the building in making the turn and there is danger 
that the entire corner of their store building will be wrecked unless 
preventive measures are taken. The Engineer advised that this matter has 
been investigated and in his estimation the situation could be corrected 
by rerouting truck traffic along 10th Street rather than 1lth Street. 

He pointed out thet such change would necessitate the paving of he 16th St. comec~ 
tion, which he estimated would cost about $1,500, but on the other hand 
the cost to ease off the corners at 1lth Street would cost equally as much. 
He recommended adoption of the 10th Street route which, he said, the city 
will approve by appropriate .ordinance. The Commission approved the re- 
commendation and thereupon, by unanimous vote,adopted the following reso- 
lution with respect thereto: 


WHEREAS, Central Avenue in the City of Medford has 
heretofore been selected and designated by the Highway Commission 
as one of the streets of said City over which to route Pacific 
Highway traffic; and 


WHEREAS, because of the increased volume of traffic which 
flows into and through said City over the Pacific Highway, it has 
become necessary to provide an additional traffic artery for a 
portion of said traffic; and 
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The Engineer presented a report showing the cost to construct the 
North Powder~Davis Ranch Access Road Project with State forces as compared 
with the amount that it would have cost if the Commission had accepted the 
low bid received as the result of competitive bidding by contractors on 
July 9, 1945. The report revealed the work was performed by State forces 


at a cost of $4,049, whereas it would have cost $6,676 if the contractor's k 
bid had been accepted, a saving of $2,627. The Commission approved the t) 
report and ordered it filed. Sh 


’ The matter of repairing certain city streets in the towm of Canby 
that are being damaged by log hauling traffic was brought up for discussion 4 


by the Engineer. He advised that it would cost about $6,000 to improve the “it | 
section within the city limits and an additional sum of $8,000 for a suit- 5 
able improvement extending from the city limits to the junction with the a 
private road that leads to the log dumping point--a total cf $14,000. iat 
Inquiry reveals, he said, that Federalsccess road funds with which it was ; ¥ 


intended to finance the improvement are exhausted,so if the project goes 
forward, State funds will have to be used to pay the expense. The Com- 
mission deferred e decision in the matter pending receipt of the Engineer's 
report on other cities that are in the same category. 


The Engineer reported on a change in the plans for the improve- f 
ment of the intersection at South Sixth Street and Washburn Way in Klamath j 
Falls as proposed by Mr. Alfred D. Collier of that city. It appears that 
the right of way for the highway improvement as originally planned has been 
acquired and that the sum of $1,075 has been paid to Mr. Badorek of the 
Klamath Auto: Wrecking Company for cutting off the front of his building 
located nearby; also, that Mr. Collier is of the belief that the inter- 
section could be further improved if the front of the Wrecking Company's 
building were further cut back. The Engineer advised that Mr. Collier has 
tendered his check in the amount of $1,075 to reimburse the Highway Com- 
mission for the work already done, which amount, it is thought, would pay 
the cost of the additional remodeling if the project were approved. He also 
said that Mr. Collier has agreed to donate property lying east of the 
Virecking Company's establishment so the State would be put to no extra ex- 
pense for right of way. He recommended approval of the plan. In the dis- 
cussion the question arose whether or not the Auto Wrecking Company would 
object to the further remodeling of its muilding. The Chief Counsel was 
instructed by the Commission to ascertain the attitude of the company with 
respect thereto and report back to the Commission, when a decision will be 
reached. 


The Commission discussed the complaint of Mr. C. Randall, Tilla- 
mook, filed through the Hon. Robert S. Farrell, Jr., Secretary of State, 
regarding a dangerous condition which Mr. Randall alleges exists on the 
Wilson River Highway in front of his premises a short distance east of the 
City of Tillamook where the Wilson River Highway makes a sharp turn. Mr. 
Randall states that many traffic accidents occur at this point and that his 
oroperty is being damaged severely by logs that fall from logging trucks 
when negotiating the turn. The Engineer advised that the condition mentioned 
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Eleventh Street and Eleventh Street from Front Avenue to Central Ave- 
nue to be a through highway, be and said resolution hereby is amended 
by eliminating therefrom Eleventh Street between Front Street and 
Central Avenue and Front Street between Tenth Street and Eleventh 
Street, and substituting therefor Tenth Street from Front Street to 
Central Avenue. 


5. That the streets or sections of streets hereby selected 
and designated shall constitute and be an alternate route of said 
Pacific Highway in said City of Medford. All truck traffic entering, 
passing through and leaving the City of Medford over the Pacific High- 
way south bound shall be routed over said alternate route. 


6. The municipal authorities of said City are hereby re- 
quested to supplement by ordinance, or other proper procedure, the 
acts of this Commission with respect to the routing of truck traffic 
over said alternate route. 


7. That the Engineer be and he hereby is instructed to 
properly post and sign said streets or sections of said streets herein 
designated so that traffic will be properly advised and directed 
thereover. 

8. The action of the Commission as disclosed in and re- 
corded by this resolution is taken under the authority of Section 
100-122, 0. C. L. A., and under the authority of Section 115-309, 

0. C. L. A. 


9. This resolution shall be entered in the minutes and 
records of the Commission as of August 30, 1945, and a duly certi- 
fied copy thereof delivered to the city authorities of Medford, the 
Superintendent of State Police, the County Court of Jackson County, 
and the Public Roads Administration. 


(*) Footnote: 


The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Com- 
mission, Salem, being Resolution No. 56, under the heading "Resolu- 
tions Adopting State Highway Routes," and said map by this reference 
is made a part of this minute entry to the same extent as if copied 
in full herein. 


expressed themselves as being adverse to the maintenance of such signs 
over state highway routes but decided not to offer objections because of 
its limited authority. The Commission ordered that Mr. Voorhies be in- 
formed of the Commission's attitude with respect to the matter and that 
the Commission will not object to the installation of the sign if he will 
assume full liability for damages that may result therefrom. 


The Engineer reported the results of a conference with repre- 
sentatives of the State Fish Commission and the State Game Commission re- 
lative to a proposed arrangement for the patrolling of the Wilson fiver 
and its tributeries to ascertain the presence of driftor debris which 
would be prejudicial to the interests cf the State. He advised that two 
matters were considered at the conference, one being the matter of co- 
operative patrol whereby cach of the agencies would patrol all of the 
streams to the maximum degree possible and notify each of the other agencies 
of the presence of drift or debris or any other condition which would be 
prejudicial to the State's interest. The other matter pertained to a co- 
operative arrangement covering the cost to remove the debris, which is of 
considerable importance because it involves outlay of monies. It is 

‘ possible, he said, to have the cleaning up work done by local logging 
interests at on estimated cost of about $3,000, which expense would be 
paid one-third by each agency. He recommended appraval of the project 
because of the benefits that the Highwey Department would receive in the 
safeguarding of highway bridge structures in this vicinity, and that the 
Commission enter into a cooperative agreement with the other two agencies 
covering the entire matter. The Commission approved the recommendation 
unanimously subject to the condition that the State Highway Department's 
share of the cost shall not exceed one-third of the total expense and in 
no- event more than $1,000. 


The Commission had under consideration the question of adver- 
tising signs which extend out over the highway within the corporate limits 
of the City of Drain. It was represented to the Highway Commission that 
the signs in ‘their present location and condition create a hazard to 
traffic. The Commission was advised by its Counsel that it has lawful 
authority to require the removal of the signs, or at least the portion 
thereof which extends out over the highway. After due consideration the 
Commission instructed its Counsel to take such steps as may be necessary 
to correct the situation. 


The Engineer reported the results of the taking of bids in Salem 
on August 20, 1945, for the purchase of two tracts of land situate in 
Blocks 1 and 43, Kenton, near the intersection of North Interstete and 
Denver Avenues, Portland, and for the sale of a triangular tract of Land 
situate in Lots 1 and 2 of Block 5, Berryvale Addition to Medford, and 
for the sale of used equipment and scrap materials located at the Highway 
Department Shops in Salem, Klamath Falls, and La Grande. He presented a 
tabulation of the bids and advised that the property was sold to the high 
bidder in each instance as authorized by the Commission over the telephone. 
The Commission by unanimous vote confirmed the sale of this property as 
reported. (See tabulation of bids in general files for details.) 
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by Mr. Randall automatically will be corrected when the highway is per- 
manently re-aligned, but such project is not included in the postwar con- 
struction program and probably will not be built for five years or more. 

He estimated the cost to provide a temporary improvement that would help 
the situation at $7,445, and recommended the expenditure as a safety measure 
notwithstanding that the improvement will be of no value from the highway 
standpoint when the highway at this location has been constructed on per- 
manent alignment. The Commission voted unanimously to include the project 
in the 1946 Minor Betterment Budget and instructed the Engineer to inform 
the Secretary of State that that probably will be done. 


The Commission discussed a report from the Engineer on the cost 
to improve two street intersections in the City of Forest Grove, viz: 3rd 
Avenue and Main Street and Pacific Avenue and 5th Street, by cutting off 
the corners so as to permit loads of logs 80 feet overall in length to 
turn at these intersections without creating a hazard to other traffic or 
damaging privately-owned property. The Engineer estimated that the improve- 
ment at 3rd Avenue and Main Street would cost about $1,300 and that at 
5th Street and Pacific Avenue would cost about $1,600, or a total of 
$2,900 for construction.” Added to this cost, he said, would be the expense 
of acquiring additional right of way, which is estimated to cost about 
$150, making the total cost of improving both intersections $3,050. He 
recommended approval of the expenditure and that the work be done during 
the season of 1946. In the discussion of this matter the question arose 
whether or not the improvement is desired by the City of Forest Grove. The 
Engineer was instructed to ascertain the attitude of the City Council and 
report his findings, at which time the Commission will take action. 


The Commission discussed the question of securing the advantages 
of the "Highway Research Correlation Service" established by the American 
Association of State Highway Officials as a function of the Highway Re- 
search Board. The Engineer advised that the cost to the State of Oregon 
would amount to $1,275, of which $792 is reimbursable from the Federal 
Government under authority of Section 8 of the Federal Aid Highway Act of 
1944. He recommended approval of the expenditure because it would place 
the Oregon Highway Department in touch with research activities of the high- 
way departments of all of the states and colleges, and the information re- 
ceived from such sources would be invaluable in the preparation of plans 
end specifications for highway construction in this state. The Commission 
approved the recommendation by unanimous vote, as a trial proposition. 


The Engineer reported on the reciest of Mr. A. E. Voorhies, 
Grants Pass, for permission to install a eon sign over and across the 
Pacific Highway near the Southern Pacific Railroad crossing in Grants 
Pass. He advised that the sign would bear the reading matter "It's the 
Climate," and is to take the place of a similar sign that was maintained © 
in the same location a number of years ago but which was removed during 
the wartime period. The Commission's Chief Counsel advised that juris- 
diction. of the State Highway Commission in such matters terminates at city 
boundary lines, so the Commission really has no legal grounds to object 
to the placement of the sign as requested. The members of the Commission 


The Commission approved the request by unanimous vote. 


The Commission had under discussion the rejection of all bids re- 
ceived on July 9, 1945, for construction of the Carlton Timber Access Road 
in Yamhill County and confirmed its decision reached subsequent thereto, 
and conveyed to the Engineer by telephone, to reject the bids and return 
the deposits of the respective bidders. This action was taken in view of 
information received from the Public Roads Administration that the Feder- 
al funds with which the work was to be financed are exhausted and for the 
further reason that the low bidder had withdrawn his offer on account of 
expiration of the time limit for the award of the contract. 


A resolution was presented from the City Council of the City of 
Molalla requesting the improvement of Hart Avenue between Ath Street and 
Section Street, Molalla, by oiling, in order to alleviate the dust hazard 
during the summer months and the mud problem in the winter season caused 
by the truck hauling of logs and piling over such street. The Commission 
deferred a decision in the matter pending a report from the Engineer, as 
previously ordered at this meeting, concerning a state-wide investigation 
of cities and towns that have similar problems. 


The Commission discussed a report from Mr. Charles McBee, Safety 
Engineer for the State Industrial Accident Commission, in which he points 
out a hazard to workmen which exists at the Jefferson Junction Overcrossing 
project where the S. P. railroad tracks are on a curve and sight distance 
in each direction from the point that the men are working is only about 
650 feet. The Engineer advised that Mr. McBee has ordered the State's 
contractor to install a visual and audible signal to warn workmen of 
approaching trains, of which there are a large number, but the contractor 
is reluctant to assume the cost of the signal, which is estimated at about 
$700, inasmuch as it is a departure from past practice and was not included 
in his calculations when he prepared his bid. The Engineer states his be- 
lief that the order ofthe Accident Commission is sound and that the con- 
tention of the contractor is reasonable, in view of which he recommended 
that the State assume the expense as a matter of equity and justice. The 
Commission approved the recommendation by unanimous vote and authorized the 
Engineer to proceed with the installation of the signal at State expense. 


The Commission considered and denied a request from the City of 
Hood River for sidewalk construction along the Hood River Secondary Highway 
between 12th Street and 13th Street in Hood River, it being the thought of 
the Commission that the expense is properly chargeable to the adjacent 
property owners. 


The Commission also discussed a resolution from Crow Grange No. 
450, Lane County, requesting the early improvement of the Territorial 
Secondary Highway between Monroe and Anlauf. The resolution was ordered 
filed in the records without action in view of the fact that this highway 
is now being improved as rapidly as conditions will permit. 
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The Engineer presented a list of Rock Production Projects, total- 
ing $750,000, as follows, and requested authority to contract them as 
rapidly as possible for 1946 performance so as to avoid delays when the 
material is needed for maintenance purposes. 


"ROCK PRODUCTION PROJECTS FOR 1946 


Division I 


None 


Division II 


Neskowin 10,000 C.Y. $ 30,000. 
Waldport 10,000 C.Y. 30,000. 
Eddyville 10,000 C.Y. 30,000. 
Halsey-Sweet Home 10,000 C.Y. 30,000.  $ 120,000. 
Division III 
Greenleaf-Long Tom 11,506 C.Y. $ 38,000. 
Alsea—Deadwood 3,000 C.Y. 10,000. 
Mystic Creek 10,000 C.Y. 33,000. 
Mystic Cr.-Coos Jct. 11,000 C.Y. 33,000. 
Mussel Cr.-Myers Cr. 13,800 C.¥. 39,000. 153,000. 
Division IV 
Parkdale-Hood River 
Meadows 12,600 C.Y. $ 24,500. 
The Dalles-Maupin 13.600 C.Y. _ 38,190. 
Mitchel-Antone 10,000 C.¥Y. 29,150. 
Redmond 10,000 C.¥. 28,600. 
Olene-Bly Mountain 12,600 C.Y. 35,860. 
Bly-Forest Boundary 12,200 C.Y. 35,700. 
Klamath Falls 7,200 C.Y. 22,600. 
Suntex 10,000 C.Y. 23,200. 
Alkali-Lake Abert 10,000 C.Y. 23,200. 261,000. 


Division V 


Fossil-Service Cr. "8,000 C.Y. $ 26,000. 

La Grande 10,900 C.Y. 31,000. 

Vale 11,910 C.Y. 33,900. 

Flight Strip McDermit 12,420 C.Y. 36,500. 

Mission-Meacham 3,000 C.Y. 10,000. 

Adrain-Cairo 7,840 C.Y. 21,600. 159,000. 
$ 693,000. 

Contingencies 57,000. 


Total $ 750,000. 
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and in connection therewith to prepare maps showing the route and 
location of said sections of highway and to file with the Commis- 


sion a report and record of each of said surveys for the Commission's 
consideration; and 


WHEREAS, the Engineer has completed the said surveys 
and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said surveys, field 
notes, maps and other engineering data, it is the judgment of 
the Commission that the same should be appreved and filed; 


NOW, THEREFORE, BE IT aND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, 
as follows: 


1. That the surveys of the above mentioned Sections 
of State Highways, together with the maps, which for identifica- ; 
tion purposes bear the File Nos. 6B-17-1l, 4B-26-3, 6B~16-3, Map 6B-17-11 §@ 


6B-16-16, and 6B-8-4 and 6B-8-6, respectively, field notes and is in three “ae! 
other engineering data submitted by the Engineer hereby are sections. One | 
approved, and the Engineer is directed to file and preserve the referred to is/| 
same in the records and files of the Commission at Salem, No. B. 
Oregon. 


2. That when said sectios of said highways or any 
portion thereof are permanently constructed the same shall be 
done in accordance with said surveys and locations unless other- 
wise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes 
and records of the Commission as of the 30th day of August, 
1945+ | 


The Commission discussed the following requests for extensions 
of time within which to complete State highway contracts: 


Rogers Construction Company, Contract No. 2715, for fur- 
nishing of crushed rock for the Oregon City-Molalla-Eagle Creek 
Rock Production Project on the Cascade and Woodburn-Sandy 
Secondary Highways in Clackamas County, requested an additional 
extension of time of 30 days, from September 16 to October 15, 
1945, within which to complete this job. They attributed their 
failure to complete the project within the previously extended 
time limit to inability to obtain sufficient help to operate 
more than one shift daily. The Engineer advised that the reasons 
given by the contractor for over-running the specified time 
limit are correct and recommended that the extension of time re- 
quested be granted without penalty. The Commission approved the 
recommendation unanimously. 
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A request from Arthur A. Muller and ciher taxpayers of Sherman, 
Wasco and Gilliam Counties for the further improvement of Shearar's Bridge 
Secondary Highway was presented to the Commission. The Secretary was in- 
structed to inform the petitioners that the postwar program adopted by the 
Commission contains an item of $122,000 for improvement of this highway be- 
tween fygh Valley and the Sherman County line and that the work is 
scheduled for performance during the second year following the war. 


The Engineer reported on surveys completed as follows: 


“1. Relocation.of Sams Valley Secondary Highway between Ramsey 
Canyon Road and Crater Lake Highway junction in Jackson County. 


2. Relocation of the Dallas-Coast Secondary Highway between 
Salt Creek and Dolph Corner in Polk County. 


3. Relocation of the North Santiam Secondary Highway between 
Gates and Niagara in Marion County. 


4. Relocation of the Tumalo-Deschutes Secondary Highway between 
Tumalo and The Dalles-California Highway junction in Deschutes County. 


5. Relocation of the Willamette Highway between Pleasant Hill 
and Lowell in Lane County. 


The Engineer explained the details of the surveys and exhibited 
maps showing the several locations and certain topographic features. He 
recommended formal adoption of the surveys at this time and the granting of 
authority to the Legal Department to negotiate needed rights of way, the 
projects represented by the surveys being included in the Postwar Construc- 
tion Program. After careful consideration of each survey the Commission 
approved the surveys as reported and thereupon by unanimous vote adopted the 
following resolution with respect thereto: 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and 
location of the following State hizhways, to wit: 


Sams Valley Secondary Hizhway from Ramsey Canyon Road 
to Crater Lake Highway junction, in Jackson County; 


Dallas-Coast Secondary Highway from Salt Creek to 
Dolph Corner, in Polk County; 


North Santiam Secondary Highway from Gates to Niagara, 
in Marion County; 


Tumalo-Deschutes Secondary Highway from Tumalo to The 
Dalles-Californie Highway junction, in Deschutes County; 


Willamette Primary Highway from Pleasant Hill to Lowell, 


in Lane County, 


_ 
2 
wa 
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advised that the reason given by the contractor for failure to 
complete the project within the specified time limit is correct. 
He recommended that the extension of time requested be granted 
without penalty. The Commission approved the recommendation 
unanimously. 


The Engineer reported that Contracts Nos. 2686, 2694, 2701, 2703, 
2706, 2708, 2716, and 2727 for the construction of state highway projects 
have been completed according to the requirements of the contracts or modi- 
fications thereof, and that said jobs are now ready for acceptance. The 
following resolution accepting the above projects was offered and adopted 
by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2686, with Porter W. Yett, for grading 
and paving on the Halsey-Harrisburg Section of the Pacific 
Highway East in Linn County; completed on August 4, 1945. 


Contract No. 2694, with E. C. Hall Co., for grade 
widening; surfecirig afd oiling on the Foster-Canyon Creek 
Section of the Santiam Highway in Linn County; completed 
on June 11, 1945. 


Contract No. 2701, with Rogers Construction Co., for 
furnishing crushed rock in stockpiles on the Clatskanie 
Section of the Columbia River and Mist-Clatskanie Highways 
in Clatsop and Columbia Counties; completed on June 30, 1945. 


rc Contract No. 2703, with Dolan Construction Company, 
for construction of the Rockaway Culvert on Nehalem Avenue 
in the City of Rockaway in Tillamook County; completed 
December 7, 1944. 


Contract No. 2706, with Vernie Jarl, for furnishing 
crushed rock in stockpiles on the Sandy-Government Camp 
Section of the Mt. Hood Highway in Clackamas County; 
completed on July 19, 1945. 


: Contract No. 2708, with Oscar Joelson, for furnishing 
crushed material in stockpiles on the Shutler-Condon Sec- 
tion of the John Day and Wasco-Heppner Highways in Gilliam 
County; completed on July 31, 1945. 


Contract No. 2716, with Rogers Construction Co., for 
furnishing crushed rock in stockpiles on the Silverton- 
Silver Creek Section of the Silver Creek Falls Secondary 
Highway in Marion County; completed on July 23, 1945. 
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Guerin Brothers, Contract No. 2717, for the Prospect-Antelope 
Creek Rock Production Project on the Crater Lake Highway in Jackson 
County, requested an extension of time of 90 days, from July 31 
to November 1, 1945, within which to complete this job. They gave 
as their reasons for failure to complete the project within the 
specified time limit inclement weather and delays in securing re- 
pair parts for their rock crushing equipment. The Engineer advised 
that the over-running of the time limit has not increased the State's 
expense for engineering supervision, neither has it unduly hampered 
highway maintenance work, in view of which he recommended that the 
extension of time requested be granted without penalty. The Com- 
mission approved the recommendation unanimously. 


T. W. Thomas, Contract No. 2734, for furnishing crushed gravel 
in stockpiles for the Youngs Rench-Brothers Section of the Central 
Oregon Highway, Deschutes County, requested an extension of time of 
30 days, from August 31 to September 30, 1945, within which to com- 
plete this job. The contractor advised that the stripping of the 
overburden in the quarry recuired considerable more work than was 
anticipated when he figured this job, and as a result, his plant 
operation was handicapped to the extent that they were unable to 
complete the job within the specified time limit. The Engineer ad- 
vised that the amount of overburden and the amount of the screen 
rejects on this job were quite uncertain and, as stated by the con- 
tractor, delays were encountered on that account. Moreover, the 
contractor experienced difficulty in securing sufficient labor, 
which further delayed his operations. The State, he said, has not 
been invonvenienced by the delay and for that reason he recommended 
that the extension of time requésted be granted without penalty. 
The Commission approved the recommendation unanimously. 


Norris and Philpott, Contract No. 2719, for widening Trail 
Creek Bridge over the Rogue River on the Crater Lake Highway in 
Jackson County, requested an extension of time of 30 days, from 
August 15 to September 14, 1945; within which to complete this 
job. They attributed their failure to complete the project within 
the specified time limit to difficulties in securing materials and 
labor. The Engineer edvised that the reason given by the con- 
tractors for over-running the specified time limit is substantially 
correct. He recommended, in view thereof, that the extension of 
time requested be granted without penalty. The Commission approved 
the recommendation unanimously. 


Warren Northwest, Inc., Contract No. 2726, for resurfacing the 
Albany-Crabtree Corner Section of the Santiam Highway in Linn County, 
requested an extension of time of 17 days, from July 31 to August 
17, 1945, within which to complete this job. They stated that they 
were delayed in commencing work because of high water in the South 
Santiam River, which inundated the State-ovmed grevel bar that was 
specified for use in connection with this contract. The Engineer 
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WHEREAS, the section of said secondary highway between 
McCallister Soda Springs and the junction with the Butte Falls Road 
is in disrepair to such an extent that said section of said high- 
way is practically impassible; and 


WHEREAS, under conditions which prevail because of war 
emergencies the reconstruction or repair of said road must at this 
time be deferred; and 


WHEREAS, it is the judgment of the Highway Commission, 
which judgment is concurred in by the Forest Service, that in the 
interests of the motoring public adequate road signs should be in- 
stalled advising and warning the public of the impassible condition 
of said section of said highway; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, as 
follows: 


1. That the Commission does find and declafe that the 
section of the Little Butte Secondary Highway No. 270 between 
McCallister Soda Springs and the junction with the Butte Falls Road 
is impassible and unsafe for travel and should therefore be so 
posted. . 


2. That the Engineer be and he hereby is instructed to 
erect and thereafter maintain, until otherwise instructed by this 
Commission, adequate road signs warning the public of the unsafe 
condition of said highway. 


3. That one such sign be erected on said highway at mile 
point 21.5 and an appropriate road sign erected at mile point 26.0, 
and at such other places as in the judgment of the State Highway 
Engineer and the Forest Supervisor are deemed necessary for the pro- 
tection of the motoring public. 


4. That this resolution be entered in the minutes and 
records of the Commission as of the thirty-first day of_Augyst, 
1945, and a duly certified copy thereof sent to Karl L. Janouch, 
Forest Supervisor, Rogue River National Forest. 


. The Engineer reported that a number of cities and towns have ful- 
filled the legal requirements with respect to the expenditure of the 1944 
State Tax Street Funds which they received in 1945, and that additional 
cities: and towns likewise have fulfilled legal requirements with respect 
to the expenditure of the 1943 State Tax Street Funds which were paid to 
them in 1944. He presented resolutions from each outlining plans for the 
expenditure of the fund available, which plans, he said, have been checked 
and meet with his approval. The following resolutions with respect thereto 
were adopted by the Commission, by unanimous vote, upon motion of Commis- 
sioner Chessman, which was duly seconded by Commissioner Schaupp: 
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Contract No. 2727, with Parker-Schram Company, for 
grading and paving on the Schmeer Road Junction Section of 
the Pacific Highway West in Multnomah County; completed on 
July 25, 1945. 
THEREFORE, BE If RESOLVED that the work covered by said state 
Wighway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby accepted and final payment in connec- 
tion with each is hereby authorized. 


‘ 


The meeting adjournea ut 5:06 p.m. to reconvene at 9:00 a.m. the 
following day for disposal of additional routine matters. 


+ 


Portland, Oregon 
August 31, 1945 


The State Highway Commission reconvened at 9:00 a.m. in Room 615 
of the Imperial Hotel. Present were: 


Mr. T. H. Banfield, Chairman 

Mr. A. W. Schaupp, Commissioner 

Mr. M. R. Chessman, Commissioner 

Mr. R. H. Baldock, State Highway Engineer 

Mr. C. B. McCullough, Assistant State Highway Engineer 
Mr. J. M. Devers, Chief Counsel 

Mr. H. B. Glaisyer, Secretary 


The Engineer brought up for discussion the question of continuing 
the arrangement with the American Road Builders’ Association for the training 
of young men from the South and Central American Republics under the "Inter- 
American Highway Training Program." He advised that the previous arrange- 
ment has worked out very satisfactorily and recommended that the Commission 
approve the appointment of two such trainees when the new program period 
commences in June, 1946. The Commission approved the recommendation. 


The Engineer reported that the Little Butte Secondary State High- 
way is in very bad condition between McCallister Soda Springs and the junc- 
tion with the Butte Falls Road and requested authority to post appropriate 
signs et each end thereof warning the general public of the condition and 
directing them to available detours. The Commission granted the request 
and thereupon by unanimous vote adopted the following resolution with re- 
gard thereto: 


WHEREAS, a certain highway extending from Eagle Point to 
the Jackson-Klamath county line has been heretofore duly and regularly 
adopted as a secondary state highway and is identified in the state 
highway records as the Little Butte Secondary Highway No. 270; and 
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Bay City - Ocean Street, Pacific Street, Main Street, 
Trade Street, "A" Street, 9th Street, McCoy 
Avenue, Salmon Street, Warren Street, Tillamook 
Avenue, 15th Street, 4th Street, 6th Street, 

"B" Street, "C" Street, "D" Street, Seattle 
Avenue, Union Avenue, 2nd Street, Hare Street, 
Portland Avenue, Spruce Street, "&" Street 


Canyon City - Bridge Street, Park Street, Main 
Street, Izee Street, Clay Street, Washington Street 


Dayton - Church Street, 5th Street 


Dufur - North 4th Street, Court Street, Klinger 
Street, Narth 2nd Street, North lst Street 


Falls City - Fairview Street, Terrace Street, West 
Boulevard, Lewis Street, Chamberlain Street, 
Lombard Street, East Avenue, 5th Street, 
Alder Street, Wood Street, Bryant Street, 
Prospect Avenue 


Gold Hill - 5th Avenue, 1st Street West, Ath Avenue 
North, 7th Street West, 6th Avenue North 


Halfway ~ Bell Street, Dawson Street, Church Street, 
Center Street 


Hubbard - "D" Street, "A" Street, "C" Street, Third 
Street 


Jefferson - Third Street, Union Street 


Lonerock - "C" Street (repair wagon bridge), 4th 
Street (repair foot bridge) 


Maupin - Grant Avenue, Dufur Avenue, Ath Street, 
5th Street, 6th Street 


Pilot Rock - Winthrop Street, Birch Street, New 
South Sumac Street and alley frofi New South 
Sumac Street to Highway 395, Union Avenue, 
Bud Parks Avenue, West Willow Street, Alder 
Street 


Port Orford - Washington Street, llth Street, Idaho 
Street, 16th Street, Jackson Street 


(continued on next page) 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or toms hereinafter named for disbursement during the calendar 
year 1945 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or towns: 


Adams FR SS EM SS $ 236. 22 
Aurora - ----- w------e 318.69 
Beno = oe ee ee ee 1,403.34 
Pe ee = Ree me 529.75 
Canyon City - ----------- 436.10 
ee ae © on oe 707 «26 
a 2 ee Se me 547.92 
Falls City ------------ 999.39 
Gold Hill ------------- 749.19 
Halfway -------------- 581.46 
eo = = wm 540.93 
Jefferson - ------------ 669.52 
Lonerock - ------------ 64.30 
Maupin -------------- ~373.20 
Pilot Rock ------------ 500.39 
Port Orford - ----------- 1,055.30 
Rogue River - - - --------- 535.34 
Weston - ------------- 696.08 
Willamina -------+------ 946.28 
Yamhill -------------- 584.26 


AND, WHEREAS, each of said cities and towns has, by appro- 
priate action evidenced by resolution or other official instrument, 
certified copies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the 
following streets in the following named cities; 


Adams - Preston Street, Center Street 


Aurora - 2nd Street, 3rd Street, Bobs Avenue, Main Street, 
Liberty Street 


Bandon - June Avenue, lst Street North, Harlem Avenue, 
Caroline Avenue, 3rd Street East, Elmira Avenue, 
Fillmore Avenue, Oregon Avenue, Ogden Avenue, 7th 
Street West, Cliff Street, Ath Street West 


(continued on next page) 
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Hammond - -----~----- $ 589.85 
Hermiston - - - - ------ 1,122.39 
Jacksonville -------- 1,063.69 
Lafayette ---------- 571.68 
Lakeview ---------- 3,446.85 
Long Creek --------- 332.66 
Lostine -------+---- 285.14 
Molalla -~---------- 1,267.76 
Moro ------+---<+--+-<-+- 431.90 
North Powder - - - ----- 525.55 
Oakridge ---------- 726.83 
Phoenix ----------- 603.83 
Salem - ~---------- 43,201.58 
St. Paul ---------- 255.79 
Stanfield --~-------- 336.86 
Sublimity ---------- 391.37 
Yoncalla ---------- 387.17 


AND, “WHEREAS, each of said cities and tows has, by 
appropriate action evidenced by resolution or other official 
instrument, certified copies of which have been filed with the 
Commission, conformed to and complied with the requirements of 
said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as 
follows: 


1. That this Commission does hereby approved for con- 
struction, improvement, or maintenance with the funds above 
specified the following streets in the following named cities: 


Boardman - Main Street 


Cove - Ash Street, Elm Street, Poplar Street, Caddie 
Street, Foster Street, Bryan Street, Church Street, 
Orchard Street, French Street, Hill Street, 2nd 
Street, lst Street, Water Street, Hibbler Street, 
Main Street, Conklin Lane 


Drain - Construction or repair of bridge over Pass 
Creek at "B" Street 


Eastside - First Avenue 
Echo -— Dupont Street, Bridge Street, Bonanza Street 


Estacada - Zobrist Street, Broadway Street, Wade 
Street, Sixth Street, Seventh Street, Eighth 
Street, Loop at Community Center on Lakeshore 
Drive 


(continued on next page) 
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Rogue River - Broadway, Oak Street, Cedar Street, First 
Street, Second Street, Laurel Street, School Street, 
Park Street, Gilmore Street, Arbor Street 


Weston - Purchase of crushed rock for Bruce, Broad, 
Wallace and Franklin Streets; Wallace Street (Bridge 
reconstruction); maintenance of all streets 


Willamina:- West Main Street 


Yamhill - First Street, Elm Street, Laurel Street, 3rd 
Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named 
respective cities and tows hereby are approved. 


3. That the action taken respectively by said cities and 
tows, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 31st day of August, 1945. 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar 
year 1945 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or towns: 


Estacada 
Fairview 
Freewater 
Gervais 


(continued on next page) 
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2. That the type, plan and character of improvement pro- 


posed in the resolutions filed with this Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and toms a duly certified copy 
of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 3lst day of August, 1945. 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar 
year 1944 for street purposes as provided in said law the several 
sums or amounts set epposite the names of the respective cities or 


towns: 
Banks - - ----------7 $ 339.24 
Bigin =------------- 1,369.31 
Lonerock ----------- 63.18 


AND, WHEREAS, each of said cities and towns has, by 
appropriate action evidenced by resolution or other official instru- 
ment, certified copies of which have been filed with the Commission, 
conformed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


ae 


1. That this Commission does hereby approve for construc~ 
tion, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Scrat 


pint 
notre ote. 


other 


Banks - Depot Street, Woodman Street, Wilkes Avenue, 
Parmley Street 


Elgin - "D" Street, Elgin Street, Wallowa Street 


Lonerock - "C" Street (repair of wagon bridge), 4th 
Street (repair of foot bridge) 


. 
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Fairview - All city streets 
Freewater - Robbins Street, Washington Street 
Gervais - "E" Street, "F" Street, Fourth Street 
Hammond - E. lst Street, W. lst Street, Kinney Street, 


Ford Street, Boone Avenue, W. 2nd Avenue, Alder 
Street, Myler Avenue 


Hermiston - Hurlburt Avenue, Gladys Avenue, Second 
Street, Fifth Street, Locust Street, First Street 


Jacksonville - 3rd Street, also bridge on "E" Street 


Lafayette - Bridge Street, Adams Street, Jefferson 
Street, Market Street, Madison Street 


Lakeview - "E" Street, South Street, Fourth Street, 
Third Street, "EH" Street, First Street, Second 
Street 


Long Creek - 2nd Street 


Lostine - Resort Street, Elizabeth Street, College 
Street, Cole Street, Roswell Street, Wallowa Street 


Molalla - Cole Street, Heintz Street, Toliver Road 


Moro - lst Street, Scott Street, Bidwell Street 


North Powder - "G" Street 

Oakridge - First Street, Commercial Street, High Street, 
Second Street, Oak Street, Yew Street,Hills Street, 
"Y" Drive, Pine Street 


Phoenix - Church Street 


Salem - South River Road, bridge construction, and 
maintenance of city streets 


St. Paul - Repair all city streets 

Stanfield - Furnish Avenue, Sherman Street 
Sublimity - Broadway Street 

Yoncalla - lst Street, 2nd Street, Applegate Avenue, 


4th Street, 5th Street, "A" Street, "B" Street, 
™C" Street, "D" Street 


2. That the type, plan and character of improvement 
proposed in the resolutions filed with this Commission by the 
above named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities 
and towns, as evidenced by appropriate resolutions by them res- 
pectively adopted end thereafter filed with this Commission, 
shall be and is deemed an appropriate and proper conformance with 
the requirements of said law by said cities and towns individually 
so as to qualify each to receive and use the funds to them appor- 
tioned. 


4. That upon entry of this resolution in the minutes 
and records of the Commission the Secretary shall thereafter: mail 
to the proper officer in each of said cities and towns a duly 
certified copy of the same. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 3lst day of August, 1945. 


The Secretary presented a petition signed by the County Court of 
Klamath County, Klamath County Chamber of Commerce, Merrill Grange, Midland 
Grange No. 781, Merrill Service Club, City of Chiloquin and Klamath County 
Dairyman's Association, in which the State Highway Commission was asked to 
"place its support behind securing the designation of the highway between 
Goshen Junction, Oregon, and Weed, California, via Oregon 58 and U. S. 97, 
as Alternate U. S. 99, without interferitg. with the existing designation 
of The Dalles-California as U. S. 97." A like request was also presented 
from the City Council of Malin. 


, The Engineer advised that the American Association of State 
Highway Officials has jurisdiction over such matters and the requests for 
such designations must bear the approval of the states concerned, acting 
jointly. The matter was discussed briefly but action thereon was deferred 
until a future meeting of tne Commission. 


In this connection the Engineer brought up for discussion the 
present plan to include in the Secondary Federal Aid Highway System the 
highway which extends southeasterly from Klamath Falls, Oregon, ta Alturas, 
California, known in Oregon as State Route No. 39. He explained that the 
original plan was to place this road in the Primary Federal Aid System and 
that the California Highway Department was so informed and requested to 
endorse the designation, but the plan wes changed later when the Congress 
made available more secondary money than was anticipated, which revealed 
that the improvement of the road could be expedited if it were placed in 
the secondary highway system. He recommended approval of the change and 
that he be given authority to ask the Public Roads Administration to 
classify the roddas a secondary highway, and to notify the California 
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2. That the type, plan and character of improvement proposed in 
the resolutions filed with this Commission by the above named respective 
cities and towns hereby are approved. 


3. That the action taken respectively by said cities and toms, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an appro- 
priate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper 
officer in each of said cities and towns a duly certified copy of the 
same. 


5. This resolution shall be entered in the minutes and records 
of this Commission as of the 3lst. day of August, 1945. 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towms hereinafter named for disbursement during the calendar 
year 1944 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or towns: 


Jacksonville $1,045.17 
Rainier 


AND, WHEREAS, each of said cities and towns has, by appro- 
priate action evidenced by resolution or other official instrument, 
certified copies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission dces hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Jacksonville - 3rd Street, also construction of bridge on 
"E" Street : 


Rainier - "D" Street, "B" Street, "C" Street, lst Street, 
4th Street East, 3rd Street East, "E" Street, 2nd 
Street East, 6th Street East. 


side of the Oregon Coast Highway, be and said area hereby is desig- 
nated as an area within which buses may stop and park to load .and 
unload passengers, express and mail. 


2. Nothing in this resolution shall be deemed or in any 
way construed to authorize the use of any part of the traveled 
portion of the highway for the parking and stopping of buses, and 
no vehicle shall, while parked, occupy any portion of the traveled 
section of said highway. 


3. The area between the traveled portion of the highway 
and the right of way boundary has a width of ten feet only. In 
this connection the Highway Commission does not represent, guarantee, 
or insure that said space is adequate for the parking of buses to 
unload or load passengers and at the same time afford ample end 
necessery protection and safety for such passengers. 


4. Any carrier using said area as a place to stop and 
park while loading or unloading passengers shall be responsible to 
such passengers and other members of the public for any injury 
growing out of or connected therewith. 


5. The State Highway.Engineer is hereby authorized and 
instructed to erect and thereafter maintain appropriate signs de- 
fining the limits of said area and carrying information as to the 
purpose of the same, 


6. If during parts of the day or night when buses cross 
traffic for the purpose of reaching and/or leaving said parking spot 
traffic on the highway is unusually heavy, a flagman shall be 
assigned by the carrier to direct or otherwise control traffic dur- 
ing such bus movement. 


7. This authorized use of the right of way of the high- 
way may be terminated by the Commission if and when in the judgment 
of the Commission public welfare demands such termination. 


8. There is attached hereto and made a part hereof a blue~ 
print, marked Exhibit A , on which is show in solid color the area 
set aside by this resolution for a tus stop. (*) 


9. This resolution shall be entered in the minutes and 
records of the Commission as of the thirty-first day of August, 1945, 
and a duly certified copy thereof delivered to the proper official 
of the Oregon Motor Stages and a like copy to a representative of 
the Town of Rockaway. 
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Highway Department thereof. The Commission approved the Engineer's recom- 
mendation unanimously. 


The Engineer requested authority to purchase 13,000 gallons of 
yellow traffic line lacquer at an estimated cost of $28,600. The Commission 
approved the request. 


The Commission also approved the purchase of one set of Black 
& Decker Loadometers, Highway Model, costing about $550, for use by weigh- 
master crews. 


The Commission discussed a request from citizens of Rockaway for 
the establishment of a "bus stop" area on the Oregon Coast Highway in that 
tow. The Engineer advised that the matter has been investigated by the 
Traffic Engineer who recommends the establishment of such "bus stop" area 
on the west side of the highway just north of Owens Street, and that he s 
concurs in the recommendation. The Commission approved the recommendation 
and thereupon, by unanimous vote, adopted the following resolution with 
regard thereto: 


WHEREAS, as a part of and in connection with the transpor- 
tation of persons by bus over the Oregon Coast Highway the needs and 
conveniences of both passengers and carrier require that regular 
stops be made in the Town of Rockaway; and 


WHEREAS, the Oregon Coast Highway constitutes and is the 
main thoroughfare in and through said town; and 


WHEREAS, said town is unincorporated and therefore all 
jurisdiction over said highway is vested in the State Highway Com- 
mission; and 


WHEREAS, local residents of said town have requested, and 
said request has been endorsed by the Oregon Motor Stages, that a 
definite area be defined and set aside for the stopping and parking 
of buses in said town to load and unload passengers; and 


WHEREAS, it is the judgment of the Commission that the 
interests and welfare of all parties concerned, including the general 
public, justify special provisions with respect to bus traffic, and 
to that end that there be set aside a special and defined area as a 
bus stop area, and that such place be definitely and appropriately 
marked and signed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and voting affirmatively as 
follows: 


1. That the area extending from Owens Street in the Town 
of Rockaway, thence north for a distance of 150 feet on the westerly 
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The Commission had under discussion a recuest from Mr. Martin 
Petersen, Florence, for permission to purchase overburden material from 
the Cape (Berry Creek) Quarry located on the Oregon Coast Highway about 
nine miles north of Florence, Lane County, for use in connection with 
the construction and maintenance of logging roads, mill yards, etc. The 
Engineer advised that Mr. Petersen simply wants the rock overburden that 
was wasted a number of years ago in connection with the State's operation 
of this quarry, which is unsuitable material for highway purposes. He 
recommended approval of Mr. Petersen's request subject to the condition 
that he will pay three cents per cubic yard for it and will leave the 
premises in a condition that will not interfere with the future use of the 
yguarry by the State. The Commission aporoved the recommendution unani- 
mously and ordered that the matter be covered by appropriate agreement. 


The Secretary presented a resolution from Malheur County Court 
accepting jurisdiction over a portion of the right of way of the I.0.N. 
Highway (old route} heretofore abandoned by the State Highway Commission 
as 2 state highway and allowing the balance of such abandoned sections 
to revert to the abutting property owmers. The Commission approved the 
resolution and ordered it filed. 


The Commission confirmed its telephonic authority to reinstate 
the ldg hauling permit of Mr. Art Johnston, Portland, which was previously 
cancelled for refusal of Mr. Johnston to let his loads be weighed by 
Highway Weighmasters,Mr. Johnston having filed with the Commission a 
letter to the effect that he will not repeat the offense. Mr. Johnston 
was placed on probation. 


The Commission also confirmed its telephonic order to cancel the 
log hauling permit of Mr. Don Baldridge, Reedsport, for consistently 
overloading his logging equipment. 


The Engineer reported on the log hauling operations of &£. K. 
Wood -Lumber Co., Scottsburg, whose records for overloading since being 
warned to desist is entirely unreasonable. He advised that weighmasters' 
reports covering the eighteen day period from August 6 to August 24 show 
44, loads weighed, of which 16 loads, 36% of the total, were in violation of 
the weight requirements. The Commission considered this record entirely 
out of proportion and accordingly ordered the immediate cancellation of the 
log hauling permit of this operator. 


The Commission discussed the advisibility of continuing the 
practice of granting permits for oversized movements over state highways 
during week ends, holidays, and during the hours of darkness and ordered 
restoration of the rules and regulations that were in effect before the 
tue covering such movements, in view of the heavy increase in highwiy 
travel that has resulted from the lifting of gasoline rationing. 


The Commission confirmed the telephonic authority heretofore given 
the Engineer to permit Richard Rosecrans, Engineer Specialist, to go to 
Seattle at State expense on August 26-28, 1945, in connection with research 
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(*) Footnote: 


The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Com- 
mission, Salem, being Resolution No. 3, under the heading "Resolu- 
tions Designating 'No Parking! and 'Bus Stop' Areas," and said map 
by this reference is made a part of this minute entry to the same 
extent as if copied in full herein. 


The Commission also discussed a request from the City of Silver- 
ton for the establishment of a short "no parking" zone on the east side of 
Water Street (Silver Creek Falls Secondary State Highway) south of Main 
Street so that loaded logging trucks may make a left hand turn in this 
intersection without fear of damaging parked automobiles. The Engineer 
recommended epproval of the request as a safety measure. The Commission 
approved the recommendation and instructed the Chief Counsel to prepare . 

a form of resolution covering the matter for adoption at the next meet- 
ing. 


A letter was presented from the City of Portland requesting 
approval of a change in the classification of certain property situate at 
the southwest corner of N. E. Lombard Street end N. E. 10th Avenue, Port- 
land, from Zone I (Residential) to Zone III (Business). The Commission 
deferred action on this matter pending inspection of the premises imme- 
diately following adjournment. (The Commission inspected this property and 
also the property affected by a proposed change in zone at the intersec- 
tion of S. E. 8th Avenue with McLoughlin Boulevard at 11:00 a.m., all 
Commissioners, the State Highway Engineer, the Construction Engineer, and 
the Secretary being present. With respect to the property at the inter- 
section of N. E. Lombard and N. £. 10th Avenue, the Commission decided that 
to change the classification would be detrimental to the State's interests 
and that the use of the property for business. purposes would result in the 
creatian of a material hazard to the traveling public. The Engineer was 
instructed to convey such information to the city authorities for their 
information without any recommendation with respect to changing of the zone 
classification. He was also instructed to advise such authorities that the 
Commission feels that full responsibility and authority for the making of 
zone changes rests entirely witn the City Council and the City Planning 
Gommission. In regard to the other tract, the Commission decided on in- 
spection that no particular hazard would be created if the zone classifi- 
cation were changed and instructed the fmgineer to so inform the city 
authorities and to advise them further that the Commission is making no 
recommendation with respect to the proposed change because it considers 
that the responsibility end authority to make such changes rests solely with 
the City Council and the City Planning Commission. 


In this connection, the Commission unanimously adopted the pro- 
cedure outlined above as its established policy to be followed hereafter in 
passing on matters of this kind.) 
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6. Removal of privately-cwned cabin from Casey State Park on Crater 
Lake Highway in JackamCounty: The Chief Counsel advised that he is still 
correspopding with the omer of the cabin but has nothing definite to re- 
port at this time. 


7. Request of citizens of Baker for construction of e new state. 
highway between Bates, Grant County, and Baker, Baker County, to facilitate 
“the truck hauling of logs: The Engineer advised that his report on this 
subject will be ready to render in about two months and that in the mean- 
time he will advise the local people of the status of the investigation. 
Report approved. 


8. Request for construction of a bridge across the Willamette River 
at Independence: The Engineer advised that according to Senator Dean 
Walker the two counties concerned, Marion and Polk, will pay fifty per cent 
of the cost of this structure, which is estimated at $600,000; also, 
there is a question where the bridge should be located, which cannot be 
decided until a survey has been made. Chairman Banfield expressed his 
approval of the project if the counties will enter into a written agree- 
ment to pay one half of the costs involved, and provided the total cost 
does not exceed $600,000. Commissioners Schaupp and Chessman concurred. 
The Chief Counsel was thereupon instructed to prepare a form of agreement 
covering the matter for submission to the two counties for acceptance. 


The Engineer reported on the mébercycle accident that occurred 
recently on the Oregon Coast Highway near Miles Crossing wherein a 53 year 
old boy was killed. He advised that the basic cause of the accident was 
the surprise element confronting the operator of the motorcycle when the 
boy suddenly - dashed across the highway, apparently without watching for 
traffic, and that the solution of the problem really lies in educating the 
public of the dangers rather than by installing traffic signals or more 
strict law enforcement. The Commission approved the report and also the 
suggestion of Commissioner Chessman that additional warning signs be 
posted at a greater distance from the crossing than now exist. 


Commissioner Chessman brought up for discussion a request from 
the City of Pendleton for the widening of West Court Street in that city, 
route of the Old Oregon Trail. It appears that the city wants this street 
‘widened and that all but two or three of the property owmers affected have 
agreed in writing to allow the removal of trees along their property front- 
age as may be necessary to accommodate the improvement, which includes 
prevision for a diagonal highway connection. The Engineer was instructed 
to ascertain what the city has in mind and report his findings at the next 
meéting of the. Commission. 

The Commission had under discussion a date for its next negular 
meeting and decided to hold such meeting in Portland on Monday, September 


24, 1945. The Secretary was instructed to arrange for the use of the 
Stock Exchange Room in the Imperial Hotel. 
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work on suspension bridges; also to permit Bruce Crandall, Acting Traffic 
Engineer to attend, at State expense, a meeting of the National Committee 
on Revision of the Manual of Uniform Traffic Control Devices, in Chicago on 
August 2-4, 1945. 


The following matters of unfinished business from previous meet- 
ings were considered by the Commission: 


l. Request of City of Redmond for improvement of 7th Street, Redmond, 
truck route in order to relieve congestion on 6th Street (route of 

. 97) through the business district: The Engineer advised that a re- 
on this matter would be rendered at the next meeting. 


2. Request of the City of Newberg for the improvement of certain 
city streets along the route of the Hillsboro-Silverton Secondary State 
Highway, in Newberg: The Engineer advised that the present route of this 
highway through Newberg is not permanent, therefore it would be unwise in 
his estimation to spend any considerable amount for widening purposes as 
the city has requested; moreover, the Commission has already formulated a 
program for the funds that are available so the work could not be financed. 
The Secretary was instructed to so inform the City Council. 


3. Request of Corvallis City Council for improvement of certain city 
streets in Corvallis in connection with proposed establishment of one-way 
traffic routes for U. S. 99W through this place: The Engineer advised that 
he conveyed to the city officials the Commission's attitude with respect to 
this matter and now is simply awaiting the city's reply. 


4. Recuest of Columbia County delegation for the further improvement 
of the Lower Columbia River Highway between St. Helens and Astoria: The 
Engineer advised the project of most importance is the proposed revision 
at Little Jack Falls, which is estimated to cost about $750,000; however, 
he cannot make a recommendation until he has personally inspected the high- 
wey, which he will do as soon as he can find the time. Chairman Banfield 
recalled that the Commission gave the delegation to understand‘ that some- 
thing within reason would be done for this district tt he did not have in 
mind at the time a project costing $750,000. 


5. Rroposed development’ of Champoeg State Park: The Engineer, ad- 
vised thst he inspected this park in company with the State Parks Super- 
intandent end found it to be in fine condition and being cared for in an 
excellent manner under prevailing conditions. The Parks Superintendent, 
he seid, has in mind certain developments such as construction of new 
lunch tables, benches, water system, etc. for which funds have been 
budgeted, but is experiencing difficulties in securing necessary materials 
so wants authority from the Commission to svend the balance of this year's 
budgeted amount: next year. He recommended approval of the request. The 
Commission approved the recommendation. 
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The meeting adjourned at 10:45 a.m. following which the Commis- 
sion inspected the proposed zone classification changes at S. E. 8th 
Avenue and McLoughlin Boulevard and at N. E. 10th Avenue and Lombard, the 
results of which are entered earlier in this record. 


State Highway Engineer 
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Portland, Oregon 
September 24, 1945 


The State Highway Commission mebin regular session at 9:00 a.m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

Arthur W. Schaupp, Commissioner (Arrived at 10:30 a.m.) 
M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

C. B. McCullough, Asst. State Highway Engineer 

J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Bids, as follows, for construction work and ferry operation were 
opened and read by the Secretary in conformity with previously published 
notices, following which Chairman Banfield announced that the award of 
contracts would be made at 3:00 p.m. in the seme room: 
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The Commission approved and signed agreements, etc., as folbws: 


Agreement with Robert Fromm covering the pasturing of sheep 
in Humbug Mountain State Park. 


Agreement with Melissa Purkerson, Junction City, covering 
rental of four acres of State-owned property at $5 per year. 


Agreement with Sam Roberts covering rental of State-owned 
property along Wolf Creek Highway at North Plains, consideration, 
$20 per month. 


Project agreement with Public Roads Administration covering 
the Steiwer Hill-Albany Project. 


Project agreement with Public Roads Administration re North 
Powder-Davis Ranch Access Road Project. 


Bargain and sale deed conveying unto Fortner-Walter Realty 
Company parcel of land in Block 1, Kenton. 


Bargain and sale deed gonveying unto Clarence A. Dutcher 
and wife 5.92 acres of land in Yamhill County. 


Bargain and sale deed conveying unto Edith M. Eschle and 
husband Lot 2, Block 32, Hot Springs Addition to Klamath Falls. 


Application for right of way for Cape Arago Secondary Highway 
across Government property in Coos County. Consideration, $1,500, 
State and County. 


Rental agreement with H. L. Kuhl covering rental of store 
and residence at Spencer Creek, Linceln County. F 


Agreement with Joseph A. Bucher and wife re cattle pass at 
railroad crossing on property acquired from Juanita Starr. 


— Tere. 
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1. Purchase of Tillamook Head, Clatsop County, as an addition 
to Ecolu State Park: The Parks Superintendent recommended the pur- 
chase of this area in order to complete this park. He advised that 
the tract contains in excess of 1200 acres of land which is covered 
with a fine stand of old growth timber that is valued at $180,000. 
He further stated that the property is owned largely by the Crown- 
Zellerbach Co., which he believed would be willing to sell the land 
after the timber has been removed for $5 per acre. He requested 
authority for the right of way department to negotiate the purchase 
of the land on the basis that the Company be allowed 25 years within 
which to remove the timber. In the consideration of this matter it 
developed that additional privately-ovmed land lying north of the 
Crown-Zellerbach property would be needed to completely fill out 
this park and provide access thereto from the north. It was the 
concensus of opinion that this tract, too, should be acquired if the 
Crown-Zellerbach property were acquired. After discussion the 
Commission authorized the Chief Counsel to negotiate the purchase 
of both aress and report the results thereof. (A delegation 
appeared before the Commission leter in the session regarding this 
matter. See ahead for the minute entry.) 


2. Proposed purchase of an addition to Short Sand Beach 
State Park: The Parks Superintendent reviewed briefly the his- 
tory of this park which, he said, was the gift of the late Mr. 

—E. S. Collins, Portland. He advised that Mr. Collins retained 
for his own use a timbered tract, containing 42.22 acres, at the 
mouth of Short Sand Beach Creek, which the Collins' heirs are 
willing to sell to the State for $12,000. He further advised 
that, in his estimation, the property is worth only about $8,000, 
which is the amount that was set up in the budget for this pur- 
pose. He requested authority for the right of way department to 
negotiate the purchase of this tract, which is needed to fill out 
this park. The Commission approved the request by unanimous vote. 


3. Proposed park at Wallowa Leke: The Parks Superinten- 
dent requested authority to negotiate purchase of a purk at the 
south end of this lake. In the discussion of this matter it was 
pointed out thet the Commission considered the matter last year 
after inspecting the site and decided not to establish a public 
park et this point in view of the fact that there are privately- 
owned parks in the same vicinity and the establishment of a State 
park did not appeer to the Commission to be justified. In this 
connection the Secretary presented a resolution from the Joseph 
Commercial Club urging the establishment and maintenance of a 
State park at this plece. A letter was also presented from the 
Enterprise Lions Ciub endorsing the request. The Parks Superin- 
tendent suggested that it might be well to ascertain just how 
mich it would cost to acquire the area before the matter is dis- 
missed entirely from further consideration. The Commission there- 
upon authorized such investigation. 
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CENTRAL OREGON HIGHWAY IN HARNEY COUNTY 
MAINTENANCE BUILDING AT SUNTEX JUNCTION 


No bids received 


SIUSLAW HIGHWAY IN LANE COUNTY 
GREENLEAF CREEX-LONG TOM RIVER 
ROCK PRODUCTION PROJECT 


Rogers Construction Co., Portland $ 46,000.00 


CENTRAL OREGON AND JOHN DAY HIGHWAYS 
IN MALHEUR COUNTY 
VALE ROCK PRODUCTION PROJECT 


M. C. Lininger & Son, Medford $ 36,105.00 


OLD OREGON TRaIL, WALLOWA LaKE AND COVE HIGHWAYS 
IN UNION COUNTY 
LA GRANDE ROCK PRODUCTION PROJECT 


Newport, Kern & Kibbe, Portland $ 25,125.09 
Arthur Gentemann, rortland 26,415.00 
D. C. & A. L. Williams, Oregon City 26,425.00 
Rogers Construction Co., Portland 26,764.00 
R. 0. Dail, Portland 


JOHN DAY HIGHWAY IN WHEELER COUNTY 
FOSSIL-SERVICE CREEK ROCK PRODUCTION PROJECT 


Vernie Jarl, Gresham 
R. 0. Dail, Portland 
Arthur Gentemann, Portland 


COOS RIVEK SECONDARY HIGHWAY IN COOS COUNTY 
FERRY SERVICE ACROSS COOS RIVER AT ENEGREN CROSSING 


24-hour Cont. Service 20-hour Daily Service 


Geo. F. Gunnell, Coos Bay $ 1,599.25 per mo. $ 1,406.75 per mo. 
Portland Tug & Barge Co., 

Portland 1,945.00 " * 1,690.00 " " 
Brunell Bros., Coos Bay pM: 4 ee 1,715.00 " 


The State Park Superintendent, Mr. S. H. Boardman, was present 
and reported on the following state park matters: 


i 
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Johns Bridge to the monument site. He asked the Highway Commission to 
authorize the use of a State truck for this purpose and to prepare a small 
parking area around the monument for the accommodation of those who wish 

to read the inscription. The Engineer advised that it would cost about 
$80 to move the stone and about $120 additional to rock the erea as re- 
quested. He recommended approval of the expenditure as being in line with 
the Commission's policy regarding such matters, subject, however, to appro- 
val of the project by the Memorial Committee of the Oregon Historical 
Society. The Commission approved the recommendation unanimously. 
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A letter was presented from the City of Springfield advising that 
the rapid industriel growth of their city has greatly increased pedestrian 
and auto traffic on East Main Street (McKenzie Highway), and in order to 
avoid accidents it is going to be necessary for the city to construct 
sidewalks for the safety of pedestrians; however, the sidewalks cannot be 
built unless and until the drainage ditches on each side of the highway are 
filled in. The Highway Commission is asked to install tile drains on each 
side of the highway to replace the ditches and to fill in the ditches level 
with the highway pavement. The Engineer advised that investigation re- 
veals that such project would cost about $102,000, including the construc- 
tion of curbs, storm sewers, and paving the full width of the highway be- 
tween the curbs. He suggested that action on the matter be 
deferred until the Commission discusses its 1946 budget, at which time the 
matter can be given consideration along with other projects of like nature. 
The Commission approved the recommendation and instructed the Engineer to 
furnish the members of the Commission with a list of projects in this 
category. 


The Engineer brought up for discussion the matter of construct- 
ing a maintenance building in the tow of St. Helens. He advised that the 
Highway Department is now leasing quarters at this place and that the ower 
wants to improve the property for his own use, so the. State will have to 
find other accommodations; moreover, the owner is endeavoring to raise the 
rent. He gave as his thought, in view of the circumstances, that it would 
be advisable for the State to surrender its lease and construct its om 
building, which he estimated would cost about $10,500. He so recommended 
and requested authority to advertise the project for bids to be received at 
the next meeting. The Commission approved the recommendation. 


‘ A letter was presented from Mr. H. J. Andrews, Regional Forester, 
U. S. Forest Service, inquiring whether or not the State Highway Commission 
would be willing to assume the responsibility for snow removal operations 
on Timberline Road this winter on a reimbursable basis. Mr. Andrews ad- 
vised that the Forest Service could furnish some of the necessary equipment, 
and possibly several operators, but is not in a position to do the work. 
The Engineer advised that snow conditions at this place are very bad and 
the task to keep the road open is a difficult one; however, he suggested 
approval of Mr. Andrews' request insofar as is possible after the Mount 
Hood Highway has been cleared. The Commission deferred a decision in the 
matter pending consultation with Mr. Andrews personally. The E&ngineer was 
instructed to invite Mr. Andrews to be present at the afternoon session. 
(See ahead for final decision.) 


4. Report on fire loss at the Cove State Park: The Parks Super- 
intendent reported briefly that a fire recently destroyed a residence 
building in this park valued at $3,000. He suggested that the State 
Board of Control should be requested to pay to the State Highway 
Commission a sufficient amount from the Restoration Fund to pay the 
cost of building storage sheds that are needed at this place in lieu 
of restoring the residence building. The question arose whether or 
not such a building project is eligible for such funds under the 
Restoration Act. The matter was referred by the Commission to the 
Chief Counsel to contact the State Board of Control relative thereto. 


5. Offer from Multnomah County to deed to the State as a gift 
certain property situate adjacent to Columbia River Highway and Sandy 
River near Baseline Road Bridge, known as Dabhy Park, for State park 
purposes. The ParksSuperintendent recommended acceptance of this 
offer. He pointed out, however, that in order to complete the park 
area it would be necessary to acquire three privately-owned lots 
that are within the area and a building which is valued at about 
$2,000 that is located on one of then. The Commission appeared 
favorably inclined to adopt the recommendation provided the three 
privately-omed lots can be obtained at reasonable cost. Definite 
action on the matter was deferred until such information is obtained. 
The Parks Superintendent was authorized to negotiate the purchase 
of the three lots in question. 


6. Rental of farm land in Champoeg State Park: The Parks 
Superintendent advised that Mr. H. Zorn, who has been leasing about 
70 acres of this park for the past few years at a yearly rental of 
$3 per acre, has requested the renewal of his lease for another 
year. He recommended approval of the request. The Commission 
approved the recommendation. 


Mr. Roy A. Perry, ex-President of Oregon Council, American Pio- 
neer Trails Association, and Chairman of the Council's "Story Spot Com- 
mittee," appeared before the Commission relative to the establishment of an 
historical monument on the public school grounds at St. Helens, adjacent 
to the Lower Columbia River Highway. Mr. Perry advised that the Associa- 
tion has in mind to establish this monument in memory of Oregon pioneers, 
particularly his grandmother who came to Oregon and settled in the St. 
Helens district in 1845. He further advised that the proposed monument has 
the approval of the Oregon Councii of the American Pioneer Trails Associa- 
tion as being in conformity with the Association's policy concerning the 
maintenance of historical monuments along the Old Oregon Trail throughout 
its entire length; also, that Multnomah County has agreed to furnish a 
native stone for the purpose and that the Pioneer Trails Association will 
furnish a bronze plaque containing appropriate wording. The Association is 
particularly anxious, he said, to dedicate the monument with appropriate 
centenmiel exercises in November, at which function the Hon. Earl Snell, 
Governor of Oregon, will make the dedicatory speech. He pointed out that, 
while Multnomah County is furnishing the boulder for the monument, no means 
have been provided to transport it from its present location near the St. 
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County Judge, Clatsop County; John Slotte, County Commissioner, Clatsop 
County; and the County Court of Pacific County, Washington, George King, 
Chairman, Otto Roessler, Commissioner, and Mr. Thompson, Commissioner. 
Mr. James L. Hope, City Attorney of Astoria, also wes present on behalf 
of Captsuin F. §. Elfving, ower and operator of the present ferry. 


Mr. Convill pointed out that the present ferry landing is at the 
end of 14th Street, whereas the former Highway Commission agreed to change 
it to the foot of 17th Street but was precluded from doing sc because of the 
war. He urged such change now and the inauguration of a public-owned 
ferry operation because, he alleged, the ferry service now being furnished 
is entirely inadequate and cannot be made to serve the public properly 
under private ownership. He declared that the ferry operation at this 
place is a profitable venture in which the State should participate and 
urged immediate action to that end under authority of legislation enected 
by the 1943 Legislature, which permits ports, counties, and cities to go 
into the ferry business if they want to. 


Mr. Convill also declared that the providing of better ferry 
service here would attract tourists, many of whom by-pass Astoria because 
of the inconvenience of present ferry accommodations. He reiterated that 
better ferry service at this place is a necessity and gave it as their 
thought that it is the State's business to provide it. 


Mr. King advised that the people of Pacific County, Washington, 
are experiencing the same trouble with this ferry operation and have the 
same cause for complaint as do the people in Astoria--part of the time the 
service rendered is satisfactory and at other times there is no service at 
all. Pacific County, he said, is ready and willing to do all that it can 
to help correct the situation. 


In reply to an inquiry by Chairman Banfield as to what the dele- 


' gation wants the Commission to do about the matter, Judge Boyington re- 


quested four things, viz: 1. That the State of Oregon join with the other 
agencies in bringing about a publicly-owmed ferry service. 2. That the 
State Highway Commission designate someone to work with their Industrial 
Committee in investigations to ascertain on what terms and conditions 
surplus Government-ormed boats can be acquired and to determine whet it 
will cost to furnish the required ferry service. 3. That the services of 
the Commission's Chief Counsel be loaned to advise on legal matters that 
arise in the carrying out of this matter to a successful conclusion. 4. 
Thet the Commission take action immediately under the authority granted by 
Chapter 196, Oregon Laws, 1943, which authorizes and empowers the State 
Highway Commission and any county, city, tom, and port bordering on any 
interstate stream to construct, maintain, and operate ferry service in and 
to an adjo*%ning state, and to enter into agreements, etc. as may be neces- 
sary in com:ection therewith. 


The Commission's Chief Counsel advised that the Commission has 
authority under the law mentioned by Judge Boyington to do the things re- 
quested, if it so desires. 
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A delegation from The Dalles, consisting of the following, was 
present in regard to the construction of the proposed bridge across the 
Columbia River at The Dalles: Geo. Stadelman, Mayor; J. B. Kirk, County 
Judge, Wasco County; Ward Weber, Vice-President, The Dalles Port. Comnission; 
Tod Gustafsen, Manager, The Dalles Port Commission; Homer S. Wall, City Engi- 
neer, Mayor Stadelman headed the group. ie advised that the people of The 
Dalles are very anxious to secure this bridge and would like to know if there 
is anything that they can do to expedite construction. He urged the Com- 
mission to authorize the preparation of preliminary plans for the structure, 
which, he said, is badly needed in order to alleviate the present cross 
river traffic congestion. He presented a tabulation showing the volume of 
traffic that crossed the river on The Dalles Ferry during the period Septem- 
ber 1 to September 8, 1945, totaling 5,103 vehicles, both north bound and 
south bound, and the epproximate ferryage collected totaling about $2,682.25. 
It was his thought that everything possible should be done at this time to 
secure Federal aid to finance the project and to secure the construction of 
the bridge at the earliest possible time. Judge Kirk declared that the dele- 
gation is not a pressure group, but they are very anxious for the bridge 
and are simply offering their services to speed the matter along. Mr. Weber 
stated that The Dalles Port Commission is in full accord with the project 
and will do all it can to promote it. 


Chairman Banfield advised that The Dalles bridge is not included 
in the Commission's postwar construction program, which, he said, was pre- 
pared after consultation with all of the counties and has received the 
approval of the county courts. He also said that the Commission has accepted 
the Engineer's report covering the Columbia River bridge investigations and 
has approved the location recommended therein for the bridge at The Dalles. 
Commissioner Chessman suggested, in view of the fact that the State of 
Washington is also interested in this bridge, that it would be advisable 
to ascertain the attitude of the Washington Highway Department relative 
thereto. The Engineer pointed out that before the bridge could be con- 
structed an enabling act would have to be secured from The Congress and 
that, due to the fact that it is an inter-state structure, both states 
should join in the request for such enabling act, which is a prerequisite 
to the securing of a permit from the War Department authorizing construc- 
tion of the bridge. He pointed out that the Federal Government has plans 
to construct a dam across the Columbia River in the vicinity of the bridge 
site, and if that materializes, it probably will increase the cost of the 
bridge. He gave as his thought that the Federal Government. should provide 
the funds necessary to pay the additional cost. Chairman Banfield stated 
his approval of Commissioner Chessman's suggestion, as did also Commissioner 
Schaupp. The Engineer was thereupon instructed to contact the Washington 
Highway officials and ascertain their attitude with respect to this bridge 
project. 

A delegation from Astoria and Pacific County, Washington, came 
before the Commission regarding the operation of the ferry across the 
Columbia River at Astoria. James 0. Convill, Astoria City Manager, headed 
the delegation, which included Orvall Eaton, Mayor; James Hogg, City Com- 
missioner; Sherman Lovell, President, Astoria Port Commission; Guy Boyington, 
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a similar condition exists. The Engineer advised that the strip between 
8th Street and 9th Street is of no value for highway purposes but there is 
@ question as to the other area. He further advised that the right of way 
at these points was acquired from the City of Astoria, through Clatsop 
County, without cost, and in his estimation, if the Commission decides to 
dispose of the strips it should deed them back to the county, which, in 
turn, could deed them to the city for sale or disposition as it sees fit. 
County Judge Boyington, who was present, stated that the county would offer 
no objections if the property were deeded directly to the city. Following 
discussion the Commission referred the matter to the Engineer and the Chief 
Counsel with instructions to investigate whether or not the property should 
be disposed of. Motion was made by Commissioner Chessman that the property 
be deeced back to the city if the investigation reveals that the property 
is not needed for state highway purposes and that the Commission leave it 
with the Engineer and the Chief Counsel to make the decision. The motion 
wes seconded by Commissioner Schaupp and carried by the unanimous vote of 
the Commission. 


A delegation headed by Mr. Charles Erickson, Astoria, represent- 
ing the Angora Club of that city, came before the Commission regarding the 
acquisition of Tillamook Head as an addition to Ecola State Park. Others 
in the group were: E£. J. Hughes, Portland, President, Federation of 
Western Outdoor Clubs; W. G. Carey, Portland, President, Mazamas; Mrs. 
Martha Darcy, Vice-President, Mazamas; A. A. Loeb, Chairman, Recreational 
Committee, Portland Chamber of Commerce. 


Chairman Banfield advised that the Commission discussed this 
matter at its morning session and authorized negotiations with the owners 
of the property to see what can be done. -He pointed out that the area 
contains a stand of finé timber which would be very costly and beyond the 
limit of the State Highway Department to finance. He suggested that the 
group might be helpful some way in preserving this timber. This concluded 
the discussion. 


The Assistant Attorney requested authority to acquire certain 
parcels of real property that are needed for various highway improvements 
throughout the state. He submitted a list of such properties, tcgether 
with the offer which he recommended be made in connection with each parcel. 
After careful consideration cf each item the Commission approved the re- 
guest «nd by unanimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary 
to acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


Following further discussion of a general nature Chairman Banfield 
advised that the Commission is not in a position to act on the matter today 
beceuse there is a question how far the State can and should go. He sug- 
gested a joint investigation by the Engineer and the Chief Counsel to ascer- 
tain the facts. The suggestion was approved by Commissioner Chessman and 
by Commissioner Schaupp, who arrived at this juncture, and it was so ordered. 
Chairman Banfield made it clear that the Commission is making no promises 
or commitments now but will act as soon as possible. 


Mr. Hope presented arguments on behalf of the North Beach Ferry 
Company, owner of the ferry under discussion. He advised that his client 
has no objections to the improvement of the present ferry slips but does 
take issue with the other speakers on the subject of imadequacy of service. 
He admitted that the service was inadequate during the month of August but 
alleged that was due to the fact that the Federal Government had taken one 
of the Company's ferry boats at the beginning of the war and the Company 
had not yet been able to reclaim it, although it was expected action to 
that end would be taken shortly. Mr. Hope also alleged that the traffic 
congestion that occurred at the ferry during August was the direct result 
of the lifting of gasoline rationing--people took advantage of the extra 
gasoline allowed and made long-delayed vacation trips. He further stated 
thet he was not arguing whether or not the ferry operation should be a public 
or a private undertaking, but, in his estimation, it would be unwise for 


the City of Astoria to assume an additional obligation because it now has 
enough problems of its own. 


Chairman Banfield explained that the question whether or not the 
ferry should be publicly-or privately-owned is not the main item before 
the Commission at this time; rather, the question is should the Commission 
join with the two counties and the City of Astoria in making an investiga- 
tion to ascertain what can be done to improve existing conditions. 


Mr. Hope stated that the North Beach Ferry Company has no objec- 
tions to offer concerning such investigation. The Commission thereupon 
again instructed the Engineer and the Chief Counsel to join with the county 
courts of Clatsop County, Oregon, and Pacific County, Washington, and city 
officials of Astoria in making the investigation and to report their find- 
ings at the next meeting of the Commission, if possible. 


Mr. Hope then brought up for discussion an offer from Mr. Irvan 
Rambeau, Astoria, to purchase e small strip of State-owned land bordering 
on the Columbia River Highway where it crosses Block 9, McClures Addition 
to Astoria, between 8th Street and 9th Street. He explained that Mr. 
Rambeau purchased a portion of this block that fronts on the highway but 
does not have access to the highway because of an intervening strip of State- 
ommed land that was originally acquired as right of way but no longer is of 
value for such purpose since the highway was realigned at this point to 
accommodate a concrete building at the corner of 9th Street. He asked the 
Commission to deed the ares to Mr. Rambeau, without charge, so Mr. Rambeau 
can proceed with developments that he has in mind. He asked for a like 
concession near the 14th Street intersection with the highway where, he said 
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SODA MOUNTAIN SECTION, JOHN DAY—BURNS HIGHWAY 


11317- Marsh, Davida 
Channel Change 
0.16 acre at $25.00 $ 4.00 $ 4.00 Cozad 


FRONT STREET PROJECT, CITY oF PORTLAND, PACIFIC HIGHWAY WEST 


11928- Foster and Kleiser Company 


Right of Way , 
2,033 sq.ft. at 10¢ $ 203.30$ 203.30 
McCallister 
9969- Cohen, Anna Rose 
Right of Way 
easement 
Construction easement 
for purpose of excava- 
tion and construction 
concrete wall 25.00 25.00 
McCallister 
8729- Enkelis, Nate and Bessie 
Right of Way 
2,012.5 feet at 30¢ 603.75 
Building 5,146.25 5,750.00 
McCallister 
8221-Matis, Pauline 
Right of Way 
1,300 sq.ft. at 30¢ 540.00 
Woodshed 50.00 
Moving building, estimated 
at 4,173.00 
Cherry tree 25.00 
Double garage 185.00 4,973.90 
McCallister 


State to convey to grantor South 15 feet of 
the east 50 feet of Lot 7, Block 114, Caruthers 
Addition to the City of Portland 


MIDDLE GROVE-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY 


%12225- Beal, Barnard L. 
Right of Way 
Option expires 
February 20, 1945 


Se 


: WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that tne ac- 
quisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers 
or bases of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to con- 
plete the acquisition of the said properties and to take title 
thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be. acquired are as follows: 


CH- ES ROAD SECTION, WO HIGHWAY 


5203- Guerber, Adele E. 
Right of Way 
Option expires 
March 16, 1946 
1.0 acre at $500.00 $ 500.00 $ 
Loss fruit and shade 
trees, large shrubs, 
grape vines, etc. 1,500.00 
General damages—cutting 
down acreage and leaving 
balance odd shape, 
little mace for build> _ 
ings 1,500.00 
Allowance-inconvenience 
during moving opere- 
tions, etc. 500.00 
Estimated cost moving 
buildings and shrubs,etc.3,:300.00 7,600.00 Collins 


ISLAND CITY-COVE SECTION, COVE HIGHWAY 


12238- Hermann, Henry and Winnie M. Hermann 
Stock Pile site 
Option expires 
March 14, 1946 
0.97 acre at $51.55 “ . bk Fs 
per acre 50.00 $ 50.00 Benson 
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Messrs. H. P. Eby and Earl Dexter, Redmond, representing Terre- 
bonne Grange, came before the Commission and requested the improvement of 
the O'Niel State Secondary Highway from its junction with The Dalles- 
California Highway (U. S. 97) easterly a distance of about four and one- 
half miles to a connection with the Lone Pine Road. Mr. Eby advised that 
the road carries very heavy tonnage of farm produce, etc. and is in very 
bad condition, at times being almost impassible. He gave as his under- 
standing that this road is a Federal aid secondary highway and that no 
provision has been made in the Commission's postwar program to improve it. 
Re declared that the road carries much more traffic and is more deserving 
of improvement than the Tumalo-Deschutes Secondary Highway, for which pro- 
vision has been made in such program. He urged reconsideration of the 
matter on account of the importance of the road to the people who have to 
use it. Chairman Banfield advised that the postwar program was arranged 
after consultation with the County Courts and that it is now too late to 
change it; however, the Commission will consider the improvement as a minor 
betterment project when the 1946 budget is formulated and may be able to 
do something if finances will permit, but is making no promise or commit- 
ment. Commissioners Schaupp and Chessman concurred. The Engineer was 
thereupon instructed to bring the matter to the Commission's attention 
when the budget is duscussed. 


In this connection the Secretary presented a petition signed by 
71 residents of Crock and Deschutes Counties requesting the improvement of 
this road from The Dalles-California Highway junction northerly and 
easterly to the east line of Section 30, Township 14 South, Range 14 East 
Willamette Meridian, and a second petition signed by 26 residents of Crook 
County requesting the improvement of the remaining section of this road 
into Prineville. The Commission ordered the petitions filed. 


The Assistant Attorney presented an offer from Mr. L. A. McClin- 
tock to pay the sum of $3,100 for certain State-owned property know as 
tbe "Duck Lake" tract situate adjacent to the Boardman-Stanfield Highway in 
Umatilla County. He advised that Mr. McClintock is now willing to take the 
property with limited access to the highway. He recommended acceptance of 
the offer. The Commission approved the recommendation unanimously subject 
to the condition that the Engineer shall decide the points where access to 
the highway may be had. 


The Assistant Attorney also brought up for discussion the grant- 
ing of a two-year lease for the use of State-owned property in the tom 
of Nyssa that was formerly owned by the Fletcher Oil Company. He advised 
that this property has been leased in the past on an annual basis with 
right of cancellation on 30 days' written notice, but inquiry has now been 
made whether or not the Commission would be willing to rent it for a defi- 
nite two-year term without the cancellation reservation. The question 
arose whether or not the State is receiving enough rental for the property. 
In view thereof, the Commission deferred action in the matter until the 
next meeting. The Chief Counsel was instructed to look into the matter 
and report his findings at that time. 
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MIDDLE GROVE-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY (Cont. ) 


1.449 acres at — 
$1,000.00 $ 1,449.00 $ 
Barn 300.00 
Chicken coupe 125.00 
House 1,526.00 
Stone house 100.00 3,500.00 Parker 


NEVI SECTION, COLUMBIA RIVER HIGHWAY 


7455- 0 FRR &N Co. 
Right of Way 


Approximately 35.0 
acres $ 3,500.00 $ 3,500.00 Parker 


C DELAKE SECTION, 0: IN COAST HIGHW. 


11777- Saftenberg, Walter and Lydia 
Right of way and slope easement 
Option expires 
March 17, 1946 
1,020 sq.ft. 
1,250 sq.ft. slope 
easement $ 222.75$ < 


State to convey 2,971 sq.ft. 
at 25¢ sq.ft. -(J.W.Julian 
#11610)- $742.75 
State to give 
building, estimated sale 
value (JW Julian #11610) 100.00 
842.75 
Credit payment to be 
made to State 620.00 
222.75 222.75 Witt 


(*) Footnote: 


Re item #12225 for purchase of right of way from Barnard L. Beal, 
the Commission euthorized the taking of bids for the purchase of the 
buildings located on the property. 
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is not in a position to do the work this year, but they want the Commis- 
sion to keep the project in mind and undertake it at the earliest possible 
time. 


Mr. Johnson stated thet there are from 1,000,000 to 1,500,000 
feet of lumber transported over this road daily. Construction of the 
tunnel, he s&id, would increase the capacity of the road 25 per cent. Mr. 
Carpenter urged approval of the project in order to eliminate the dangers 
that now exist in the transportation of lumber and logs. It was his 
thought that traffic would justify the improvement. Mr. Hill endorsed 
Senator Gibson's remarks and added that the Siuslaw Highway is the only 
highway access that Lane County has to the coast and is the shortest high- 
way to the ocean beaches from the Klamath Falls district. He also said 
that the delegation is not pressing definite action by the Commission today 
but is simply asking encouragement. Mr. Ashby spoke for the improvement 
from the standpoint of the Standard Oil Company, which operates its tank 
trucks over the road, 


The Engineer advised that the proposed tunnel would be nearly 
1,000 feet long and that to construct the line change, four miles in 
length, including the tunnel, would cost approximately $600,000, based on 
an estimate made in 1936. It was his thought that the project would be 
eligible for forest highway monies and that it might be possible to finance 
it in that manner at some future time. 


Chairman Banfield gave as his understanding that the delegation 
wants the Highway Commission to give consideration to this project, and if 
possible, to construct it as one of the first projects when funds become 
available to finance it, and such being the case, the Commission will be 
pleased to keep it in mind without making any definite commitment or pro- 
mise regarding it. The Engineer was thereupon authorized by the Commis- 
sion to work up the project to the point where it can be analyzed intelli- 
gently in connection with the formulation of future highway programs. This 
concluded the conference. 


Mr. A. A. Comrie, Chairman of the Board of Directors of Timberline 
Lodge, was present in regard to the removal of snow from the Timberline 
Lodge Road during the coming winter season. He inquired whether or not it 
js within the province of the State Highway Commissicn to conduct the snow 
removal operations or at least render some assistance to that end. He ad- 
vised that they plan to open up the Lodge soon and to keep it open during 
the winter months but cannot make definite arrangements until they know 
whether or not the road leading to the Lodge will be kept open for public 
use; in fact, they will not open up the Lodge unless they are assured 
people can get to it. Messrs. H. G. Andrews, Regional Forester, and James 
Frankland, Regional Engineer, of the U. S. Forest Service, were present and 
entered into the discussion of this matter. Mr. Frankland advised that the 
matter of improving the alignment and width of the road, which has hindered 
the operation of snow fighting equipment in the past, has been solved and 
that the only thing remaining to be done to put the road in good condition 
is a small amount of surfacing. The State Highway Engineer advised that 
the State Highway Department has rock that could be used for such purpose, 
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The question whether or not to sell certain State-owned buildings 
that were acquired with the right of way for the Front Avenue project in 
Portland had the attention of the Commission. The Assistant Attorney advised 
that there are about 25 buildings involved, all of which are now under lease. 
He pointed out that under the new Federal regulations six months' notice mst 
be given the tenants to vacate and gave as his thought thet perhaps the Com- 
mission would wish to take action to that end now so as to make certain that 
the buildings are disposed. of before the next section of the Front Avenve 
project is constructed. The Commission voted unanimously to sell the build- 
ings and instructed the Attorney to notify the present tenants to vacate. 

The Commission authorized legal action as may be necessary to secure com- 
pliance with the order. 


The Commission's Chief Counsel discussed briefly with the Commis- 
sion the sale of the old Knapp Hotel building in Port Orford. He advised 
that a number of inquiries have been received concerning this building and 
that he had hoped to report to the Commission at this meeting; however, there 
are new developments, so his report must be deferred. 


Commissioner Schaupp brought up for discussion the matter of the 
sale of some houses that were acquired by the Commission in connection with 
right of way purchases in Klamath Falls. The Assistant Attorney advised 
that all of the renters have been notified to wacate as previously ordered 
by the Commission. In the discussion it was brought out that a Highway De- 
partment employee who is having difficulty finding a suitable place to live, 
due to the housing shortage in Klamath Falls, has asked the privilege of 
renting one of the buildings. It was the feeling of the Commission that the 
buildings should be sold now, notwithstanding such request for tenancy, so 
as to avoid the delaying of construction when the project is ready to go for- 
werd. The Commission thereupon authorized the advertising of the buildings 
for sale. 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m. in the same room with the same persons present and 
participating. 


A delegation from Lane County appeared before the Commission in 
the interests of the Siuslaw Highway. The delegation was headed by Hon. 
Eerl Hill, State Representative, Cushman; and included Senator Angus Gibson, 
Junction City; County Judge Clinton Hurd, Eugene; H. L. Ashby, C. L. 
Carpenter, G. J. Johnson, and Glen Ditto, all of Junction City. These men 
spoke for the improvement of this highway, particularly the four-mile sec- 
tion over the summit of the Coast Range. Senator Gibson alleged that a for- 
mer Highway Commission, which was headed by Hon. Leslie M. Scott, at one 
time promised the people of Lane County that the Commission would construct 
a tunnel to eliminate excessive curvature in the present highway over the 
mountain pass. He declared that there are seven or eight lumber companies 
that are hauling their products to Junction City over this road and that the 
proposed improvement is a necessity in order to eliminate the hazards of the 
curved alignment in the present highway. He further stated that the con- 
struction of the tunnel would greatly reduce the cost to maintain the high- 
way over the summit; also, that they appreciate that the Highway Commission 
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4. It is further suggested that for the first year an addi- RS | 
tional $25,000 be spent in betterment so as to place some of the P: 
streets in condition to be satisfactorily maintained. oa 


5, It is further suggested that in all such cases estimates 
be made of the normal maintenance to care for ordinary traffic over 
the streets in question and that the city be required to advance 


funds from the State fax Street Fund in that amount and thet the city | 
be required to give an order on the Secretary of State for such i} 


funds. ; 


This matter was discussed at considerable length and ss a | 
F result thereof the Commission approved the above outline by unanimous 
: vote, subject to the following conditions: 


1. A definite agreement must be reached as to the streets that 
are to be improved under this arrangement and it is to be understood that 
the State shall not be asked to contribute toward the cost of improving 
any other street or streets and that the routes selected shall be the 
shortest possible and most direct. ; 


2. The communities affected shall be required to exercise their 
police power to control the traffic, and, if necessary, to adopt appro- 4 
priate ordinances to that end. 


designate the streets over which logs may be transported and shall ask a 
the Public Utilities Commissioner to specify such routing in the "special y 
carrier" permits hereafter issued by him so far as their respective 

communities are concerned. Aa 


4 
3. The cities effected shall, in the case of log hauling, Hi 
} 
i 


4. This arrangement shall be considered as a temporary expe- 
dient only, subject to termination as soon as the present emergency no 
longer exists. 


5. The funds appropriated for this purpose shall be expended 
by the State on the basis of need rather than population. 


te 
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a 
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4 
The Commission voted unanimously to make the arrangement effective | 
immediately and instructed the Engineer and the Chief Counsel to work up 
the details at once. The arrangement with the respective cities is to be 
covered by written agreement, which in each instance shall include the 
ebove plan and conditions. 
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The Commission discussed with the Engineer the bids received at 
the morning session for highway construction work and for the operation of 
the Enegren Ferry in Coos County and took action as follows, by unanimous 
vote: 
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but the deciding factor is the labor problem--that proper service cannot 

be rendered unless men can be obtained t> do the work. He pointed out that 
the Forest Service has agreed to pay the expense of the snow removal opera- 
tions if the State will assume the obligavion to perform the work and ad~- 
vised that he would make arrangements accordingly if the Commission approves, 
but @nnot guarantee to keep the road open at all times, especially during 
periods of bad storms. In reply to an inquiry from Chairman Banfield, the 
Commission's Chief Counsel advised that the Commission has legal authority 
to conduct the snow removal operations if it so desires. After further dis- 
cussion Cheirman Banfield suggested that the Engineer and the Chief Counsel 
be authorized to draw up a working arrangement with the Forest Service and 
the Timberline Lodge Company covering the snow removal operations. Commis- 
sioner Chessman gave as his thought that the Commission showid do everything 
it can to keep this road open. The Commission thereupon, by unanimous vote, 
approved the suggestion, it being understood, however, that the snow removal 
operations would be discontinued if conditions get too severe. The Com- 
mission ordered that the matter be covered by appropriate written agree- 
ment among the parties concerned. 


A committee representing the League of Oregon Cities, including 
Messrs. Fred C. Inkster, President; Herman Kehrli, Executive Secretary; 
and Orval Eaton, Mayor of Astoria and Chairman of the committee, came be- 
fore the Commission regarding the improvement and maintenance of city 
streets that are being damaged by heavy traffic. Mr. Eaton advised that 
in conformity with the action taken by the Commission at the previous meet- 
ing, a conference on this subject was held in the office of the State High- 
way Engineer in Salem, and an outline for an agreement between the Commission 
and the League was arranged. He presented the outline, as follows, and gave 
as their belief that the carrying out of the plan will solve the problem 
of the eight small cities and towns that are financially unable to help 
themselves. 


MEMORANDUM OF SUGGESTED AGREEMENT WITH LEAGUE OF OREGON CITIES 


1. The State Highway Commission spent, during the years 1942 
and 1943, approximately $150,000 a year of which $75,000 was in towns 
of less than 5,000 population and $75,000 in towns of more than 5,000 


population. 


2. It has been urged by tne representatives of the League that 
some of the smaller towns do not receive enough money from the State 
Tax Street Fund to care for the damage caused by heavy traffic, parti- 
cularly log-truck traffic. 


3. It is suggested that the State aighway Commission budget 
approximately $75,000 per year and the money be expended for better- 
ment and maintenance on the basis of showing of need rather than to 
be allocated upon the basis of any formula or per capita arrangement. 
It is felt that, in general, the towns of more than 5,000 generally 
receive enough money from the State Tax Street Fund to care for this 


damage. 
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"Furnishing ferry service across Coos River on the Coos River 
Secondary Highway at Enegren Crossing in Coos County. The low bid 
for this project was submitted by Geo. F. Gunnell, Coos Bay, with 
the second low bidder being Portland Tug & Barge Company. There was 
one higher bidder. The Commission referred the bids to the Engineer 
with power to award the contract to the low bidder when certain con- 
ditions have been satisfied." 


The Assistant Attorney presented for the Commission's considera- 
tion a settlement with John LaGrand for right of way needed in connection 
with the proposed highway traffic separation structure at the intersection 
of Herbor Drive and Arthur Street in Portland. He advised that two busi- 
nesses are involved, one of which is a Standard 0il Company service station 
and the other a warehouse, both of which will be severely damaged by the 
highway improvement. The service station, he said, will be put entirely 
out of business, in view of which the owner is demanding damages in the 
amount of $20,000. The warehouse ower, he added, is asking $10,000 
damages, which makes a total of $30,000 that the State will have to pay. 


The Commission deferred action on the matter pending futther 
study and inspection of the premises. 


A letter was presented from Mr. Walter B. Brown, Grants Pass, 
in which the Commission is asked to fill in the drainage ditches along the 
Pacific Highway south of Grants Pass, as an accommodation to the acjacent 
property owners whose holdings, he said, have depreciated in value by 
reason of existing conditions. The Engineer advised that the highway at 
this location was reconstructed several years ago and in connection there- 
with drainage ditches were excavated on each side of the pavement. Fur- 
ther, that there was no complaint about the ditches until 1944, after pro- 
perty values increased, when the Commission was asked to fill in the ditches. 
The investigation that was made at that time, he said, revefled that it 
would cost about $15,000 to do what the petitioners requested. He recalled 
that the Commission considered the expenditure of such a large sum un- 
justified and denied the request. 


Commissioner Schaupp stated that he still is of the same opinion. 
Chairman Banfield expressed himself likewise, adding, however, that he 
might be willing to consider it further if the elimination of a hazardous 
condition ware involved, which apparently is not the case. As a result 
of further discussion, the matter was referred to the Chief Counsel to ex- 
plain to Mr. Brown the Commission's position. 


fhe Commission had under discussion the following requests for 
extensions of time within which to complete highway contracts: 


Frank Watt Construction Company, Contract No. 2687, for 
construction of four bridges on the Halsey-Harrisburg Section of 
the Pacific Highway, Linn County, requested an additional exten- 
sion of time from June 15 to September 30, 1945, within which to 
complete this job. They alleged that their failure to complete 
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The Commission rejected all bids received for the Greenleaf-Long 
Tom River Rock Production Project on the Siuslaw Highway in Lane County 
and for the Yale Rock Production Project on the Central Oregon and John 
Day Highways in Malheur County and ordered that these projects be readver- 
tised. 


The Commission awarded to Newport, Kern and Kibbe the contract 
for the Le Grande Rock Production Project in Union County and awarded to 
Vernie Jarl, Gresham, the contract for the Fossil-Service Creek Rock Pro- 
duction Project on the John Day Highway in Wheeler County, the bids of these 
contractors being the low ones received for each of these projects. Award 
of the contract for furnishing ferry service across Coos River on the Coos 
River Secondary Highway at Snegren Crossing, Coos County, was deferred. 
fhe bids for this undertaking were referred to the Engineer with power to 
awerd the contract to the low bidder, Geo. F. Gunnell, on a 20-hour service 
basis with the privilege of furnishing 24-hour service, when necessary, at 
the rates quoted in his proposal, provided Mr. Gunnell will agree to such 
arrangement. . 


At 3:00 p.m. Chairman Banfield publicly announced the awards as 
follows: 


"Construction of a frame maintenance building at Suntex Junction 
on the Central Oregon Highway in Harney County. No bids were re- 
ceived by the Commission for this project. | 


"Greenleaf Creek-Long Tom River Rock Production Project on the | 
Siuslaw Highway in Lane County. The Commission received only one 
bid for this project, being that of Rogers Construction Company at 
$46,000. This bid has been rejected by the Commission and the pro- : 
ject ordered re-advertised. 4 

| 


"Yale Rock Production Project on the Central Oregon and John 
Day Highways in Malheur County. The Commission received only one 
bid for this project, being that of M. C. Lininger & Son at $36,105. 
This bid has been rejected by the Commission and the project ordered i 
re-advertised. 2 


"La Grande Rock Production Project on the Old Oregon Trail, : 
Wallowa Lake, and Cove Highways in Union County. The low bid was x4 
submitted by Newport, Kern & Kibbe, at $25,125; the second low bid 
was submitted by Arthur Gentemann, at $26,415. There were three 4 
higher bidders. The Commission has awarded this contract to Newport, gil 
Kern & Kibbe, the low bidder, at their bid price of $25,125. | 


"Possil-Service Creek Rock Production Project on the John Day | 
Highway in Wheeler County. The low bid was submitted by Vernie Jarl, of 
at $22,100; the second low bidder was R. 0. Dail, at $24,300. There fl 


was one higher bid. The Commission has awarded this contract to 
Vernie Jarl, the low bidder, at his bid price of $22,100. 
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any extra cost for engineering supervision. He recommended that the 
extension of time be granted without penalty. The Commission 
approved the recommendation unanimously. 


| 

y 

were not inconvenienced by the delay, neither did the State incur | 
| 


T. F. Skelton and H. H. Wiecks, Contract No. 2710, for the . 
Newport Rock Production Project on the Corvallis, Newport and 
Siletz Highways in Lincoln County, requested an additional exten- 
sion of time of 12 days, from July 14 to July 26, 1945, within | 
which to complete this job. They attributed their failure to 
complete the project within the previously extended time limit to 
difficulties in securing replacement of worn out manganese for 
their equipment. The Engineer advised that Highway Department : 
extra gang crews were not inconvenienced by the failure of the 
contractor to complete the project within the specified time limit | 
and that the State has suffered no loss due to extra cost of 
engineering supervision. He recommended that the extension of time re- 
quested be granted without penalty. The Commission approved the 
recommendation by unanimous vote. 


Norris and Philpott, Contract No. 2719, for widening Trail 

Bridge over the Rogue River on the Crater Lake Highway in Jack- 

son County, requested an additional extension of time from August 
ig 15 to October 15, 1945, within which to complete this job. They 
= attributed their failure to complete the project within the pre- 
> viously extended time limit to difficulties in securing sufficient 
a labor to perform the work. The Engineer advised that the labor 
shortage has become so acute that the contractors have not been 
able to hire more than two or three men for the work. In fact, 
cS for a considerable portion of the time the two contractors have 
been working alone, notwithstanding that they have made every 
effort to secure help. He recommended, in view of the circum- 
stances, that the extension of time requested be granted without 
penalty. The recommendation was approved by the Commission by 


3 unanimous vote. 

th 

in John A. Logan, Contract No. 2731, for grade widening on the 
a Myrtle Point-Elbow Point and Cape Sebastian Sections of the Coos 
a Bay-Roseburg and Oregon Coast Highwaysin Coos and Curry Counties, 
in requested an extension of time of 15 days, from August 31 to Sep- 
<i tember 15, 1945, within which to complete this job. He stated 

2 that he failed to complete the project within the specified time 


limit because of shortage of labor and slide conditions. The 
Engineer advised that the principal reason for the contractor 
over-running the specified time limit was mortage of labor, he 
being unable to keep but a few men on the job. He recommended 
that the extension of time requested be granted without penalty. 
The Commission approved the recommendation unanimously. 


the job within the previously extended time limit was due to the 
fact that the contractor for the grading and surfacing of the Halsey- 
Harrisburg Section had not completed certain channel changes under 
the structure. The Engineer advised that the reason given by tne 
contractor for over-running the time limit is correct. He recom- 
mended, in view thereof, that the extension of time requested be 
granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission approved 
the recommendation unanimously. 


Newport, Kern & Kibbe, Contract No. 2696, for furnishing crushed 
gravel in stockpiles for the Nimrod-Alder Springs Section of the 
McKenzie Highway in Lane County, requested an additional extension 
of time of 32 days, from June 30 to August 1, 1945, within which to 
complete this job. They advised that they were required to do cer- 
tain extra work, but did not realize that this work had to be 
accomplished by a specified date, so delayed it until they had 
equipment available, which did not occur until the time limit for 
the completion of the job as previously extended had expired. The 
Engineer advised that the delay in completing the project has not 
inconvenienced the State nor has it increased the cost of engineer- 
ing supervision. He recommended the extension of time requested be 
granted without penalty. The Commission approved the recommendation 
unanimously. 


F. H. McEwan and Jed Wilson, Contract No. 2707, for the Elsie- 
Sunset Camp-Vernonia Rock Production Project on four state highways 
in Clatsop, Tillamook, Columbia, and Washington Counties, requested 
an additional extension of time from September 12 to October 31, 
1945, within which to complete this job. They attributed their 
failure to complete the project within the previously extended time 
limit to difficulties in securing certain materials, delays in mov- 
ing their equipment due to transportation trouble, and delays inci- 
dent to the purchase of new trucks by their hauling contractor. The 
Engineer advised that the failure of the contractor to complete the 
project within the specified time limit has not inconvenienced the 
State and he recommended that the extension of time requested be 
granted without penalty. The Commission approved the recommendation 
unanimously. 


J. S. Risley, Contract No. 2709, for the Hendricks Bridge- 
Nimrod Rock Production Project on the McKenzie Highway in Lane 
County, requested an extension of time of 52 days, from June 30 
to August 21, 1945, within which to complete this job. He | 
alleged that his: failure to complete the project within the speci- 
fied time limit was due to inaccessibility of the gravel bar in the 
McKenzie River which was the specified source of materials. It 
appears that the gravel bar is located on an island which was flooded, 
due to high water in the McKenzie River. The Engineer advised that 
the reason given by the contractor for over-running the time limit 
is correct. He further advised that the paving and oiling crews 
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SALE OF DOWN TIMBER IN ECOLA STATE PARK 
Leonard Gerritse, Cannon Beach $ 340.00 


After careful consideration the Commission, by unanimous vote, 
accepted the offers of the high biddets for the properties in Albany and 
Reedsport, but rejected the offer of Mr. Gerritse for the "down" timber. 
The - Engineer was authorized to negotiate the private sale of 
the timber. ; 


A letter was presented from the Klamath County Junior Chamber 
of Commerce requesting the transfer of a traffic signal from its pre- 
sent location on the old Keno-State line County Road, near tne Califor- 
nia State line, to the crossing of the Klamath Falls-Malin Highway with 
the 0. C. & E. Railroad at a place known as Hager. It was explained 
that the County Road is to be abandoned and that there is urgent need for 
the signal et the Hager Crossing. 


The Engineer advised that the crossing at Hager is a traffic 
hazard and should be signalized. He suggested that the Public Utilities 
Commissioner should be petitioned to order a "wig wag" signal at this 
place and to assess the costs involved to the agencies benefited by the 
same. The Commission approved the suggestion by unanimous vote and so 
ordered. ‘ 


The Commission discussed the advisability of protesting the 
establishment of a beer parlor adjacent to the Pacific Highway near the 
recently channelized intersection with the North Umpqua Road in Roseburg. 
The Engineer gave as his thougtit that it would be a mistake to allow such a 
business, or any other business, to be maintained at such location because 
of the traffic congestion that would result and the possibility of acci- 
dents occurring; in fact, the purpose of the channelization largely would 
be defeeted. He advised that the Roseburg City Council has already 
authorized the constructi n of the building, so, if the Commission wants 
to stop it, the State Liquor Commission should be asked to refuse the 
operator a license. After discussion, the Engineer was instructed to 
write the City Council and point out the hazard that would be created if 
any business were conducted at this location. 


The Engineer requested authority to purchase 18 engineer's tran- 
sits and 13 Jevels at an estimated total cost of $7,000. He advised that 
those on hand have been in continuous service for about twenty-five years 
and should be traded in on new ones so the postwar program will not be 
handicapped by the use of inefficient instruments. The Commission approved 
the request by unanimous vote. 


The Commission had under discussion the advisability of relin- 
quishing the water right that was obtained some time ago with the acquisi- 
tion of the Union Fish Hatchery property in Union County. The Engineer 
advised that the Highway Department has a right to 2.0 cubic feet of water 
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The Engineer reported that Contracts Nos. 2696 and 2731 for the 
construction of state highway projects have been completed according to the 
requirements of the contracts or modifications thereof, and that said jobs 
are now ready for acceptance. The following resolution accepting the above 
projects was offered and adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2696, with Newport, Kern & Kibbe, for fur- 
nishing crushed gravel in stockpiles on the Nimrod-Alder 
Springs Section of the McKenzie Highway in Lane County; 
completed August 1, 1945. 


| 
i 


Contract No. 2731, with John A. Logen, for grade widen- 
ing on the Myrtle Point-Elbow Point and Cape Sebastian Sec- 
tions of the Coos Bay-Roseburg and Oregon Coast Nighways; 

. completed September 13, 1945. 


EE SLED Ses ON 


THEREFORE, BE IT RESOLVED that the work covereé by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respec- 
tive contracts, and said jobs are hereby accepted and final payment 
in connection with each is hereby authorized. 


names 


The Engineer reported on the bids received in Salem on September : 
17, 1945, for the purchase of State-owned real property in Albany and . 
Reedsport, and for the purchase of "down" timber in Ecola State Park, as 


follows: 
SALE OF PROPERTY IN ALBANY 
J. A. McDowell, Albany $ 1,500.00 | 
George R. Olson, Albany : 850.00 
A. J. Hodges, Albany 4 625.00 
M. R. Terry, Albany 501.00 
J. R. Givens, Albany 331.00 
L. L. Wimer, Albany 300.00 
W. J. Whisnant, Albany 50.00 
SALE OF PROPERTY Ili REEDSPORT 
James W. Ford, Gardiner $ 526.00 
Svend Knudsen, Reedsport 300.00 
John C. Diehl, Reedsport 250.00 
Robert Gregory, Reedsport 201.00 
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NOW, THEREFORE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the 
Commission with respect thereto, the Commission does hereby deter- 
mine and does hereby order that within the meaning and purpose of 
said Section 115-320, 0. C. L. A., as amended, the speed at which 
a vehicle may be driven upon said state highway and/or upon said 
sections of seid state highway shall not exceed the rate of speed 
set forth immediately following. 


Name of Highway: Salmon River Highway 
Highway number: 9 Route number _ 18 


Location of termini Established Speed 


M. P. _ 22.40 to Me P. 22.70 25 miles per hour 


Across Fort Hill Bridge over South Yamhill River 
and approaches thereto 


BE IT FURTHER ORDERED that the State Highway Engineer 
be and he hereby is ordered and directed to erect at appropriate 
places in sufficient number adequate signs giving notice of the 
particular applicable speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore 
made by the Commission with respect to speed or speeds applicable 
to any of the highways or sections of highways specified herein 
which is in conflict with the provisions of this order hereby is 
vacated and annulled. 


R 
ty, 


| 
| 
| 


Note: 
Only one truck allowed to cross this bridge at one time. 


In this connection the Commission also discussed a request from 
the United States Naval Hospital at Corvallis for the establishment of a 
"reduced speed" zone along the Pacific Highway West (U. S. 99W) through 
the Naval Hospital Reservation at Camp Adeir, a distance of 3.7 miles. 
The Engineer recommended approval of this request and the establishment 
of a 35 mile per hour speed limit along this section. The Commission 
appreved the recommendation, and thereupon by unanimous vote adopted the 
following resolution in regard thereto: 


See EES a it a st 


from Catherine Creek, but the water has never been used and there is a ques- 
tion that the right will ever be exercised because all of the water that is 
needed at this place is being obtained from the City of Union at a maximum 
of $2 per month; moreover, there are two good wells on the premises avail- 
ablefor use if necessary. The present pipe line from the Creek, he said, is 
about one-quarter mile long and is badly decayed and unusable without 
cestly repairs or replacement. He suggested, in view of the circumstances, 
that it would be advisable to sell the water right, which, according to 
information received from the State Engineer, will lapse if not used for five 
years, The Commission expressed reluctance to dispose of the water right 
and accordingly deferred action on the matter until its next meeting. The 
Engineer was instructed to give the matter further study in the meantime 
and to render a thorough report at that time. 


The Engineer requested authority to post the Fort Hill Bridge 
on the Salmon River Highway near Grand Ronde for a speed limit of 25 
miles per hour as an accident prevention measure. He advised that this 
is a narrow structure on which two vehicles traveling at legal speed can- 
not pass with safety; also, that it has been seriously damaged twice during 
the last few months by loaded trucks. It was his thought that a reduction 
of vehicle speed over the bridge would reduce the chances of accidents 
occurring to a minimum and recommended a maximum speed limit of 25 miles 
per hour. The Commission approved the recommendation and adopted the 
following resolution with regard thereto by unanimous vote: 


WHEREAS, the State Highway Commission, pursuant to the 
provisions of Section 115-320, 0. C. L. A., as amended by Chapter 
458, Oregon Laws, 1941, has caused an engineering and traffic in- 
vestigation to be made with respect to certain state highways and/or 
certain sections of state highways more particularly and completely 
described and set forth hereinafter; and 


WiEREAS, the data, facts and information obtained in con- 
nection with said investigation are all on file in the office of the 
State Highwey Commission at Salem, Oregon; and 


WHEREAS, based upon seid engineering and traffic investi- 
gation the Commission has determined that the fixed and designated 
speeds prescribed by the provisions of subsection (b) of said Section 
115-320, 0. C. L. A., as amended, are in certain specified instances 
greater than is reasonable and safe and in other specified instances 
are less than is reasonable under the conditions found to exist upon 
or with respect to the state highways or sections of state highways 
hereinafter set forth and more particularly described and defined 
hereinafter, and the State Highway Commission has therefore determined 
to designate a different speed thereupon than the speed fixed in said 
statute, which said different speed or speeds shall be as specifically 
set forth hereinafter 
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BE IT FURTHER ORDERED that. any previous order heretofore 
made by the Commission with respect to speed or speeds applicable 
to any of the highways or sections of highways specified herein 
which is in conflict with the provisions of this order hereby is 
vacated and annulled. 


Note: 


Supersedes. and voids 25 MPH zone on Highway 99W between 
Eng. Station 1577+00 and 1599+00 as established by prior action of 
the Commission. See Minutes of meeting of 10-1-42, page 11239. 

Also supersedes and voids 35 MPH zone on 99W between M.P. 
74.17 and 78.50 approved in Commission Minutes of 3-20-42, page 
10924. 


The Commission had under discussion the adoption of a resolu- 
tion designating a "no parking" zone in the Town of Silverton as approved 
- at the previous meeting. The following resolution in regard thereto was 
discussed and adopted by the Commission by unanimous vote: 


WHEREAS, Water Street in the City of Silverton has hereto- 
fore been by the Highway Commission designated as and now is a street 
: of said city over which there has been and is now being routed traffic 
woving over the Silver Creek Falls Highway, Secondary Highway No. 
163; and 


WHEREAS, said reute is used by log truck traffic and by 
reason of the narrowness of said street and the length of the loaded 
log trucks parked cars within the said area are subjected to possible 
damage; and 


WHEREAS, the City of Silverton by appropriate resolution in 
response to a request made by the Highway Commission has prohibited 
parking on the east side of Water Street from its intersection with 
Main Street for a distance of thirty feet southerly thereof, and has 
served on the State Highway Commission a copy of said resolution; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, as 
follows: ‘ 


1. That said resolution duly and regularly adopted by the 
Common Council of the City of Silverton be and the same hereby is 
approved and ordered filed in the records of the State Highway Commis— 
sion at Salem, Oregon. 


ee ee a 


2. That this resolution be entered in the minutes and records 
of the Commission as of the twenty-fourth day of September, 1945, and 
a duly certified copy thereof delivered to the Common Council of the 


City of Silverton. SEP 24 1945 
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WHEREAS, the State Highway Commission, pursuant to the pro- 
visions of Section 115-320, 0. ©. L. A., as amended by Chapter 458, 
Oregon Laws, 1941 has caused an engineering and traffic investigation 
to be made with respect to certain state highways and/or certain sec- 
tions of state highways more particularly and completely described and 
set forth hereinafter; and 


WiSREAS, the data, facts and information obtained in connec- 
tion with said investigation afte all on file in the office of the State 
Highway Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investige- 
tion the Commission has determined that the fixed and designated 
speeds prescribed by the provisions of subsection (bv) of said Section 
115-320, 0. C. L. A-, as amended, are in certain specified instances 
greater than is reasonable and safe and in other specified instances 
are less than is reasonable under the conditions found to exist upon 
or with respect to the state highways or sections of state highways 
hereinafter set forth and more particularly described and defined here- 
inafter, and the State Highway Commission hastherefore determined to 
designate a different speed thereupon than the speed fixed in said 
statute, which said different speed or speeds shall be as specifically 
set forth hereinafter. 


NOW, THEREFOXE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the Com- 
mission with respect thereto, the Gommission does hereby determine and 
dves hereby order that within the meaning and purpose of said Section 
115-320, O. C. L. As, a8 amended, the spec? at which e vehicle may be 
driven upon said state hignway and/or upon said sections of said state 
highway shall not exceed the rate of speed set forth immediately 
following. 


Neme of highway: Pacific Highway West : 


Highway number: iW Route number: 99m 


Location of Termini Established Speed 


\ 
| 
, 


u. P. __74.10 to M. P. __77.80 35 miles per hour 


_———— 


BE IT FURTHER ORDERED that the State Highway Engineer be 
and he hereby is ordered and directed to erect at appropriate places 
in sufficient number adequate signs giving notice of the particular 
applicable speed on said state highway. 


% 
* 
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1. That the resolution made, adopted and entered in the 
minutes and records of the Commission as of July 28, 1943, be and the 
same hereby is rescinded and from this date on shall be deemed void 
and of no effect. 


2. That traffic entering the said secondary state highway 
over the said county road shall be required to stop before entering 
said state highway. {| 


3. That the Engineer be and he hereby is authorized and 
directed to erect and thereafter maintain necessary and appropriate 
stop signs in order to give effect to this resolution. 


4. That said Engineer is further authorized and directed 
to remove and take down the stop signs heretofore erected pursuant 
to the provisions of said resolution of July 28, 1943. 


records of the Commission as of the twenty-fourth day of September, 


| 
| 

+ 

i 

5. That this resolution be entered in the minutes and | 

\\ 

1945. i 


The Secretary presented a letter from the E. K. Wood Lumber 
Company requesting reinstatement of their log hauling permit that recently H 
was cancelled for overweight violations. The Company advises that here- 
after it will do everything within its power to curb the overloading of 
its trucks and to that end will purchase a set of scales to weigh their 
loads before they leave the woods. In view of this letter, <:e Commission 
voted unanimously to restore the permit, thus confirming its telephonic 
authority of September 15, 1945, and place this company on probation. 


The advisability of discontinuing the granting of emergency war- 
time permits in view of the fact that the war is over and emergency condi- 
tions are not as acute as heretofore had the attention of the Commission. 
The Commission decided unanimously to continue the granting of such permits 
until July 1, 1947, when the law authorizing such pernits expires. 


A letter was presented from Mr. J. R. Frumm, Assistant Vice- 
President, Crown-Zellerbash Corporation, Portland, with regard to the order 
of the Highway Commission, adopted at its meeting on May 29, 1945, which 
prohibits the granting of overlength permits for the truck-hauling of logs 
over state highways efter January 1, 1946, unless the logs are to be used for 
long structural timbers. Mr. Frumm points out that under strict compliance 
with this order it will not be possible to transport 40 foot logs over state 
hightays because the overall length of a load of 40 foot logs using a single 
axle drive truck is nearly 55 feet and if a tandem axle drive truck is used 
the overall length is about 57 feet; moreover, the overall length when 48 
foot logs are hauled is 61 1/2 feet on a single axle drive truck and 63 feet 
on the cther type. He asks the Commission to modify this ruling so as to 
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A petition was presented, signed by numerous residents and users 
of the Richardson-EBugene Secondary Highway No. 220, requesting the designa- 
tion of this highway as a through highway, and the installation of signs 
requiring traffic to come to a stop before entering the same. The Engineer 
advised that this highway carries a considerable volume of traffic and re- 
commended approval of the request as a safety measure. It was the thought 
of the Commission that the attitude of the County Court of Lane County should 
be ascertained before definite action is taken and accordingly instructed 
the Bugineer to obtain such information. 


% 
© 
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The Commission had under discussion the matter of rescinding its 
order, adopted on July 28, 1943, designating Wilhoit County Road in Clacka- 
mas County a through highway, in lieu of State Secondary Highway No. 161, 
on account of prevailing traffic conditions. The action taken by the Com- 
mission in 1943 was occasioned by the fact that the county roadat that time 
carried considerable more traffic than the State Secondary Highway, and it 
was considered advisable to require the secondary highway traffic to stop 
before entering this intersection. The county road traffic, consisting of 
logging trucks for the most part, is now routed over a private road, so 
the reason for the Commission's action in 1943 no longerexists. The Engi- 
neer recommended that the highway designation at this intersection be re- 
stored to its original status. The Commission approved the recommendation 
and adopted the following resolution in regard thereto by unanimous vote: 


WHEREAS, the Woodburn-Sandy Highway is a secondary state 
highway and is known and designated as State Secondary Highway No. 
161 and said highway intersects the Wilhoit County Road in Clackamas 
County at a point approximately one mile east of Molalla; and 


WHEREAS, the Highway Commission adopted and ordered entered 
in the minutes of the Commission as of the twenty-eighth day of July, 
1943, a resolution by which the Commission directed that traffic 
moving over said secondary state highway where the same intersects 
the said county road should be required to stop because of the fact 
that at that time the county road traffic was greater in volume than 
was the state highway traffic; and 


WHEREAS, it now appears that traffic conditions have changed 
and the county road as to traffic volume has now become secondary to 
the state highway; and 


WiEXEAS, it is the judgment of the Commission that said reso- 
lution made, adopted and entered in the Commission's minutes as of : 
July 28, 1943, should be rescinded and held for naught; f 


NOW, PHEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, a}l members being present and voting affirmatively, as Le 
follows: 


NOW, THEREFORE, BE IT AND IT HERSBY IS RESOLVED as 
follows: 


1. That this Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Butte Falls - Bluff Street, Fee Street, Broad Street, 
Main Street, South Street 


Canyonville - Canyon Street, Ath Street, 5th Street, 
Pine Street, Wall Street, 2nd Street, 3rd Street 


Creswell - "C" Street, "D" Street, First Street, 
Second Street, Oregon Street 


Dundee - 10th Street. 


Eagle Point - lst Street, 2nd Street, 3rd Street, 
County Road from lst to 3rd Street, Main Street 
in Ulrich Addition, Rogue River Avenue, Cameron 
Avenue, Third Street in Central Addition 


Imbler - Second Street, Third Street, Fifth Street, 
Sixth Street, Seventh Street, Esther Street, Lone 
Pine Avenue, Main Street 


Island City - "C* Street 
-. Joseph - College Street 

Mt. Angel - Marquam Street, Taylor Street, College 
Street, Charles Street, Church Street, Garfield 
Street, Cleveland Street, Sheridan Street, Alder 
Street 

Riddle - Main Street 

Talent- Gibson Street, "I" Street 

Tillamook - Front Street, lst Street, Del Monte Street, 
Park Street, Miller Avenue, 4th Avenue East, 9th 
Street, .%th Street 

Wallowa - Holmes Street, Storie Street, Alder Street, 


Spruce Street, Clairmont Street, Douglas Street, 
Fifth Street, Old Highway Route, First Street 


2. That the type, plan and character of improvement pro- 
posed in the resolutions filed with this Commission by the above named 
respective cities and towns hereby are approved. 
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permit the transportation of 40 foot and 48 foot logs on both types of equip- 
ment. The Commission deferred a decision in the matter until its next meet- 
ing and instructed the Secretary to invite Mr. L. A.Christensen, Seaside, 
contract havler for the Crown Zellerbach Corporation, to be present at such 
time for discussion of the matter. 


Lid 
eu 


The Engineer reported that the following cities and toms have ful- 
filled the legal requirements with respect to the expenditure of the 1944 
State Tax Street Funds which they received in 1945: 


ERE 


Butte Falls Eagle Point Mt. Angel . 

Canyonville Imbler Riddle 2 

Creswell Island City Talent : 

Dundee Joseph Tillamook é 

Wallowa 

He presented resolutions from each outlining plans for the : 
expenditure of the funds available and advised that the plans have been Fy 
checked and meet with his approval. The following resolftion witk regard 
thereto was adopted by the Commission by unanimous vote upon motion of B 
Commissioner Schaupp, which was duly seconded by Commissioner Chessman: @ 
é 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calender year 1945 for street purposes as provided in said law the 
several sums or amounts set opposite the names of the respective cities 


a 
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or towns: 
Butte Falls ------------+--+-+-- $ 473.84 
Canyonville - ------- wee - ee 356.43 
Gremmell ~ «=< = + se enti we cce 694.68 
Dundee ----------------+---- 292.13 
Eagle Point ----------------- 339.65 
Imbler -------------+---+----- 254.39 
Island City - ---------------- 247.40 
Joseph ---------+---------+-- 828.86 
Mt. Angel - ----------------- 1,442.48 
Riddle -------------+---+---- 299.12 
Oe Pete SS oe os es ec Pe 532.54 
Tillamook - - ---------------- 3,845.20 
Wallowa ---------+-----+------ 1,171.31 


AND, WHEREAS, each of said cities and towns has, by appro- 
priate action evidenced by resolution or other official instrument, 
certified copies of which heve been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 
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pointed out that the Princeton-Rome Secondary State Highway which passes 
through the range is scheduled for improvement in the postwar program and 
that an engineering crew is now engaged in making necessary surveys, but 
the work is being handicapped and the lives of the men endangered by the 
practice gunnery activities of the Air Corps. He also pointed out that, 
while the former Highway Commission authorized the closure of this highway 
for a few months during 1942, the privilege was not extended beyond that 
time. He recommended, in view of the fact that the practice range is not 
as necessary now as it was during the war, and the further fact that the 
range contains many thousands of acres lying south of the highway that are 
available for this purpose, that the Commanding Officer of the range be 
informed that the Commission wants this road left open for continued public 
use next year and thereafter. The Commission approved the recommendation 
unanimously and instructed the Engineer to convey such a message to the 
Commanding Officer--in case that does not bring the desired results he was 
authorized to take up the matter with the Army authorities in Washington 
D. C. 


The Chief Counsel brought up for discussion the question of the 

_ Commission's authority to control advertising signs upon and over state 
highways within the limits of incorporated cities and towns. He recalled 
that he told the Commission at the previous meeting that it had no control 
over signs installed within the city boundaries unless they constituted a 
hazerd to highwey traffic, and the Commission took action on the proposed 
sign at Grants Pass accordingly. The impression given at that time, he 
said, was not exactly correct in that the Commission does have legal author- 
ity if it wants to assume it, under its "general" powers, whereby the Com- 
mission is given complete jurisdiction over state highways within such areas 
from curb to curb, including signs over and across such highways. There is 
no specific law giving the Commission such power, he added, but the Com- 
mission has the power under authority of the general statute. 


Chairman Banfield gave as his thought that, if the Commission has 
the authority and jurisdiction in such cases, it should exercise it, and 
in the present instance the request for permission to maintain the sign over 
the Pacific Highway in Grants Pass should be denied. Commissioners Schaupp 
and Chessman concurred and it was so ordered. The Commission later decided 
to let the matter rest, insofar as it pertains to the sign in Grants Pass, 
in view of the fact that the matter came to the Commission's attention as 
as inquiry rather than a request to install the sign; however, the Chief 
Counsel was instructed to prepare a form of resolution embodying a4 policy 
with respect to such matters for consideration by the Commission at its 
next meeting. 


A letter was presented from the Portland Chapter of the Asso- 
ciated General Contractors of America, Inc. suggesting a change in the 
meeting dates of the Highway Commission when bids are to be received, as 
an accommodation to contractors. It was pointed out that the practice of 
opening bids on Mondays, which is now being followed, is an inconvenience 
to contractors, because many of them inspect propspective jobs on the pre- 
ceding Saturday and Sunday, and do not have time before the opening of bids 
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3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy i 
of the same. ki 


5. This resolution shall be entered in the minutes and 
records of this Commission es of the 24th day of September, 1945. 


+o 


A letter was presented from the Port of Alsea requesting permis- 
gion to construct a wharf and dock across State-owned park property situate 
between the Oregon Coast Highway and Alsea Bay near the South city limits 
of Waldport. The Commission was advised that these facilities are for the 
convenience of wacationists who want to fish in Alsea Bay, and is to pro- 
vide a place for them to tie up their boats. The Engineer advised that the 
matter had been investigated, and there seems to be no objection to the 
granting of the request if the public is not charged for the use of the 
facilities, and the Port of Alsea will agree to assume all liability in 
connection with the operation of the wharf and dock. He recommended the 
granting of a permit on such basis. The Commission approved the recommenda-- 
tion unanimously. 


el ae ee As 


la nantes 


The Secretary presented a letter from the Oregon Coast Association 
inviting the members of the State Highway Commission and its staff to attend 
the annual convention of the Association in Gearhart on October 23, 1945. 
Chairman Banfield and Commissioner Schaupp advised that they could not be 
present whereupon it was agreed that Commissioner Chessman should represent 
the Commission on this occasion. 


The Engineer requested authority to attend, at State expense, 
meetings of the Executive Committee of the American Association of State 
Highway Officials which are to be held in Washington D. C. and in Chicago A 
during the week October 16-24, 1945. The Commission approved the request t 
by unenimous vote subject te approval by Governor Snell. i 


The Commission discussed a letter from the Commanding Officer of 

the Southeastern Oregon Aerial Gunnery Range in Harney and Malheur Counties, 
regarding the future use of this range for practice air-to-air gunnery. The 
Officer advises that the area is under lease by the Army Air Forces for 

practice gunnery from March 15 to October 1, during which time roads through 
the range are blocked to the public and anyone entering the range does so & 
at his om risk. The Engineer advised that this letter is in response to tT 
his inquiry as to the future use of the range now that the war is over. He { 


” 

1 
rd 
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The matter of designating a new State Highway between Bates, 
in Grant County, and Beker, in Baker County, to accommodate the truck 
hauling of logs had the Commission's attention. The Engineer advised that, 
as previously instructed by the Commission, a reconnaissance survey has 
been made of the route, and he anticipates thet his report on the subject 
will be ready within the next month or two. 


The Engineer reported briefly on the request of Senator Dean 
Walker, et. al., for construction of a bridge across the Willamette 
River at Independence. He advised that the action teken by the Commission 
at a previous meeting has been conveyed to the sponsors of this project 
who, he understands, are now considering the Commission's proposal with 
respect to the financing of the structure. 


The’ Engineer reported on the request of the City of Oswego for 
the improvement of the Oswego Highway through this city, particularly as 
to the improvement of drainage facilities. He advised that he discussed 
the plans with Mr. Fred Inkster, President of the City Council, and ascer- 
tained that the city is not objecting to the plans as proposed, but they 
want the work advanced from a third postwar year project to the first post- 
var year program. The Commission decided not to make any change in its 
postwar constructicn schedule at this time. However, it will keep the 
matter in mind and will do the best that it can without making any pro- 
mises. 


The Commission discussed the question of sale of timber on the 
right of way recently acquired for the improvement of Pacific Highway at 
Stage Road Pass, Jose,hine County. The Engineer gave his thought that the 
timber should be sold, and suggested the taking of bids for same; also, if 
the Commission approves the sale by competitive bidding, that the clearing 
line be plainly marked so that prospective purchasers may know exactly just 
what timber they are bidding on. Following discussion, the Commission 
authorized the sale of this timber on the basis of the Engineer's sugges- 
tion, the bids to be taken at a convenient time in Salem, and the results 
thereof communicated to the Commission for decision. 


The Commission had under discussion reports from the Engineer and 
the Chief Counsel regarding the need to increase the wages and salaries 
paid to State Hignway Department employees. The Engineer recommended 4 
blanket increase of $20 per month for all employees receiving less than 
$300 per month, with the exception of stenographic and clerical hire, a 
schedule for whom is now being worked up with the State Budget Director so 
as to conform with other State departments. He also recommended e salary 
increase for Mr. W. W. Stiffler, Assistant Maintenance Engineer, from $360 
per month to $385 per month; an acrease from $230 per month to $250 per 
month for Mr. Loran Spaulding, Chief Weighmaster; and a salary of $400 per 
month for Mr. Harold B. Say, Director of the Travel Information Department, 
when he returns from his duties with the U. S. Navy. 
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at 9:00 a.m. on Monday to secure the necessary bid bonds or certified checks. 
After discussion of this matter, the Commission decided to continue to hold 
its reguler scheduled meeting on Monday at the usual time, but deferred 
until 2:00 p.m. on thet day the opening of bids. The Commission thereupon 
set Monday and Tuesday, October 29 and 30, as the date for its next regular 
meeting. Bids for construction projects are to be opened at 2:00 p.m. on 
Monday, October 29, and at 9:00 a.m. on Tuesday, October 30, if the Federal 
postwar monies are released in the meantime and tere are sufficient jobs 

to justify a two-day letting. 


The Engineer reported on the request of citizens of Redmond for 
improvement of 7th Street as a truck route in order to relieve treffic con- 
gestion on 6th Street, route of The Dalles-California Highway. He advised 
that tro routes were investigated, viz., the 7th Street route, as suggested 
by the delegation, and a route along 5th Street. He estimated the cost to 
improve either of these routes, by constructing concrete pavement forty feet 
wide, concrete sidewalks and curbs, at approximately $100,000. The Commis- 
sion tabled the matter in view of the experiditure involved, and there appear- 
ing no way to finance the project at this time. 


The matter of improving certain city streets in Corvallis as re- 
guested by the Corvallis City Council in connection with the proposed installa- 
tion of one-way traffic along U. S. 99W through Corvallis, had the attention 
of the Commission. The Engineer advised that the City Council hes not as 
yet responded to the Commission's inquiry whether or not the city would 
contribute toward the cost of such improvement. Action on the matter was 
deferred by the Commission until the city expresses itself. 


The Engineer reported on the request of the delegation from Colun- 
bia County thet the Highwey Commission make provision in its postwar pro- 
gram for additioml improvements along the Lower Columbia River Highway be- 
tween the end of the completed section and Astoria. He advised that, in his 
estimation, the modernization of the section at Little Jack Falls is the 
project of most importance. However, it is estimated to cost approximately 
$750,000. The Commission took no definite action on this matter other than 
to order that the people of Columbia County be informed that the Commission 
will give serious consideration to such improvement as a first priority 
project in the postwar construction program if monies remain available after 
the contracting of the projects that have been approved for such program. 


The Chief Counsel reportéd the status of removal of a privately- 
owned cabin that is being maintained in Casey State Park on the Crater Lake 
Highway, Jackson County. He advised that the owner of the cabin refuses 
either to remove the cabin from the premises or to sell it to the State, 
so it avpesrs necessary to start legal proceedings. The Commission expressed 
the desire to inspect the premises before taking definite action, and it was 
arranged to make such inspection following the next meeting of the Commis- 
Sione 
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The Engineer reported similarly on the request of the city of 
Pendleton for the widening of West Court Street, Pendleton, however, 
stated that it is his intention to personally inspect this project in the 
near future. 


The question whether or not the highway route from Goshen, 
Oregon, to Weed, California, via Klamath Falls, should be designated U.S. 
99 Alternate, as has been requested by organizations from Klamath County, 
wes discussed briefly by the Commission. Commissiomer Schaupp advised 
that a delegaticn from Klamath County wishes to discuss this matter with 
the Commission. Chairman Banfield stated that, while he is opposed to the 
designation at this time, he will listen to the delegation if and when it 
appeers. 


The Engineer reported the refusal of Mr. Harold Harry McGee, 
log hauler, Eugene, to allow a load of logs to be weighed by State Weigh- 
masteis on September 14, 1945. He advised that the record discloses that 
Mr. McGee is a consistent violator of the rules and regulations and re- 
commended cancellation of his permit. The Commission approved the recom- 
mendation and instructed the Secretary to notify the Public Utilities 
Commissioner. 


The Engineer also reported on’ log hauling operations that are 
being carried on over.the Mount Hood Highway south of Parkdale. He ad- 
vised that three concerns are truck hauling logs over this highway from 
the summit at Barlow Pass to the log dump in the Columbia River at Hood 
River, and, according to reports, they plan to continue operating through- 
out the winter season. He recalled that during the past winter the high- 
way was kept open south of Parkdale to Cooper Spur to facilitate the 
movement of the logs that were needed in connection with war activities, 
and that the Federal Government contributed the major portion of the funds 
to finance the work. He doubted that the Federal Government would contri- 
bute additional funds this winter in view of the fact that the war emer- 
gency no longer exists, and recommended that hereafter no log hauling be 
permitted over this section of highway during the winter season. The 
Commission approved the recommendation unanimously. 


The Engineer brought up for discussion the matter of penalizing 
log and piling haulers who do not comply with the flagging requirements of 
their permits. He advised that permits contain provision for the furnish- 
ing of flagmen and pilot cars only when it is considered necessary in order 
to protect other traffic, but reports indicate that there are quite a nun- 
ber of operators who do not observe the rule. Following discussion the 
Commission ordered that instances of this kind be reported to the Depart- 
ment of Stste Police with a request for investigation and action by that 
Department as may be necessary to force compliance with the rules and 
regulations. 
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With respect to the employees on paving crews, oiling crews, and 
other crews whose duties require them to travel from place to place, the 
Engineer pointed out that such employees now receive an allowance of 10 cents 
per hour to offset extra living costs incurred as the result of frequent 
moves, plus double time for overtime on a 54-hour week basis. He advised 
that, if the Commission approves the per diem allowance recommended for em- 
ployees in this category, it is his plan to make it effective when the crews 
start out next spring on a 44~hour week basis for their 1946 assignments, 
rather than now, so as to avoid the confusion that would result if the change 
were made this fall. The extra 10 cent bonus and overtime, he said, will 
be discontinued when the new rates are put into effect. 


The Chief Counsel recommended a blanket increase of $25 per month 
for each of the Right of Way Agents and for three Real Property men. After 
discussion the Commission approved by unanimous vote the salary increases 
recommended by the Engineer and Chief Counsel with the understanding that 
euch increases shall be effective as of September 1, 1945, and then only if 
approved by the State Budget Director. The matter of increasing the salaries 
of stenographic and clerical employees was deferred until such time as a 
schedule that meets with the approval of the State Budget Director has been 
arranged. It was understood, however, that such increases as are allowed 
shall be effective as of September 1, 1945, and that a supplemental payroll 
for the month of September, covering such increases, will be prepared if 
necessary. 


The Chief Counsel reported on the Commission's legal authority to 
control equestrian and vehicular traffic on the Oregon beaches and the Com- 
mission's jurisdiction over the removal of rock and sand from such areas. 

He advised that he can find no law that gives the Commission power to regu- 

late horseback riding and/or the operation of vehicles on the beaches of this 
State, but the law vests such authority in the State Police, and in the counties 
and cities insofar as they abut on the beach areas; however, the Commission 
does have the legal authority to control and regulate the removal of rock 

and sand from such areas. The Chief Counsel was instructed to furnish the 
members of the Commission with a written opinion on this subject for its 

future guidance. 


The Commission discussed briefly the requests of the cities of 
Canby, Molalla, and Sutherlin for the improvement of certain city streets 
that are being damaged by log hauling and other heavy traffic. The requests 
were referred to the Engineer to handle in conformity with the decision 
reached by the Commission on such subject earlier in the session. 


The matter of revising the intersection at 6th and Washburn Streets, 
Klamath Falls, as suggested by Mr. A. D. Collier of that city, anc two street 
intersections in the City of Forest Grove, which matters were held over from 
the previous meeting, had the attention of the Commission. The Engineer ad- 
visec that these matters are being investigated, but he is not yet ready to 
submit his reports. 


The Commission considered and signed agreements, etc., as follows: 


t with the Standard Oil Company covering the boring 
of test holes within the right of way of certain state highways in con- 
nection with oil investigations. 


Agreement with the U. S. Coast Guard and the Waldport Tele- 
phone Company covering telephone pole line construction along the 
Oregon Coast Highway between Newport and the outlet of Sutton Lake. 


Permit authorizing the Federal Government to construct and 
maintain seven overpasses across the Pacific Highway at Camp Adair. 


Acceptance of permit from the United States of America 
authorizing occupancy and use of portions of land comprising the U.S. 
Naval Hospital site at Astoria. 


Easement granting to T. T. Crozer and S. lt. Crozer the right 
to use an existing road across property acquired for quarry site pur- 
poses. 


Bargain and sale deed conveying unto E. J. Wolfe State- 
omed property situate in Lots 29 and 30, Block 43, Kenton, Portland. 


Quitclaim deed relinquishing the State's interest in a six 
acre tract of land situate in Umatilla County which was deeded to the 
State by J. E. Berry and wife by mistake. 


There being no further business tc come before the Commission at 


this time, the meeting adjourned at 5:00 p.m. 
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PART 2 
OF 
VOLUME XXX 
MINUTES OF OREGON STATE HIGHWAY COMMISSION 
COVERING PERIOD 
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TO 
MARCH 31, 1946 
OREGON STATE HIGHWAY COMMISSION 
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R. H. Baldock, State Highway Engineer 
H. B. Glaisyer, Secretary 
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HEADQUARTERS AND GENERAL OFFICE OF DEPARTMENT 
LOCATED AT SALEM, OREGON 


Yamhill County. Pacific Hwy. West. McMinnville. Ob- 
jective re-survey of present route requested. Denied. 
Letter presented by City Attorney, Eugene Marsh, 
from McMinnville City Council approving improvement 
of present route. 

Tillamook County. Netarts Secondary Hwy. New bridge 
over Stillwell Ditch requested. To be considered 
in 1946 major betterment budget. 

Surveys. Engineer — _ of surveys completed. 


Frank Watt Constr. Co., Contract No. 2687, four 
bridges on Halsey-Harrisburg Sec., Pacific Hwy. 
Linn County. — 

. M. C. Lininger and Sons, Contract No. 2704, Austin 
Junction-Unity Junction Rock Prod. Proj., John 
Day Hwy., Baker Co, 

Skelton & Weicks, Contract No. 2707, Elsie—Sunset 
Camp-Vernonia Rock Prod. Proj., four state hwys., 
Clatsop; Tillamook, Columbia and Washington Counties. 

Guerin Bros., Contract No. 2718, Union Creek Rock 
Production Proj., Crater Lake and West Diamond 
Lake Hwys., Jeckson Co. 

Rogers Constr. Co., Contract No. 2721, Chemult-Beaver 
Marsh Rock Production Proj., The Dalles - Calif- 
ornia and East Diamond Lake Hwys., Klamath Co. 

Rogers Constr. Co., Contract No. 2722, Fort Klamath - - 
Lobert Rock Prod. Proj., on five state hwys., 
Klamath Co. 

Fisher Bros., Contract No. 2723, Trent-Salt Creek 
Falls Rock Production Proj., Willamette Hwy., 
Lane County. 

Oscar E. Joelson, Contract No. 2729, Hoffman Bridge 
Rock Production Project, Coos Bay, Roseburg and 
Powers Hwys., Coos County. 

Watson and Morris, Contract No. 2730, painting the 
Coos Bay Bridge, Oregon Coast Hwy., Coos County. 

Watson & Morris, Contract No. 2733, painting the 
—— Bay Bridge, Oregon Coast Hwy, Lincoln 

Lloyd Babler, Contract No. 2735, Crater Lake - Fort 
Klamath Timber Access Road, Klamath County. 

E. C. Hall Co., Contract No. 2740, Roots Creek- 
Silets Sec., Silets Sec. Hwy., Lincoln County. 


Date 
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Subject 


establishment of state park. Report ordered. 

Wallowa County. Enterprise-Lewiston Hwy. Completion 
urged. Work to be done simultaneously with Wash- 
d4ngton project on same hwy. 

Lincoln County. Oregon Coast Hwy. Waldport. Del- 
egation requests construction of curbs and sidewalks. 
Report ordered. 

Umatilla County. Old Oregon Trail. Pendleton. Re- 
quest for designation of two one-way traffic routes. 
Action deferred. 

Multnomah County. Real property rental. Delegation. 
Request of Paul ifumpower for extension of his lease 
of property near Troutdale to April 1, 1946. 

Request granted. Agreement ordered. 

Minutes approved as follows: July 9, Aug. 30 and 31 and 
Sept. 24, 1945. 

Real property. Resolution authorizing acquisition adopted. 

Bids received as follows for hwy. construction work and 
construction of buildings: 

Pudding River Bridge Project. 
Circle Bridge-Hug Point Sec. Project. 

Lake County Line wer Cree: — Cinder Butte 


Rock Prod. Proj. 
Construction of maintenance building at Suntex 
Junction. 
Madras - Juniper Butte Sec. Proj. 
Alkali Lake - Fort Creek Rock Prod. Proj. 
Greenleaf Creek-Long Tom River Rock Prod. Proj. 
Troutdale - Wahkeena Creek Grading Proj. 

- Bridge and culverts on Troutdale - Wahkeena Sec. 
Signs. Keep Oregon Green Assoc. Request for "Welcome" 
signs at hwy, entrances into Oregon discussed with 

delegation. Report ordered. 

Linn County. Albany. Delegation requests redesignation 
of certain streets and roads in North Albany 4s 
state hwys. Report ordered. 

Logging trucks. Rerouting in Albany requested. Report 
ordered. 

Log hauling. Overlength loads. L. A. Christensen, 

contractor, urged modification of Commission! s 
order of May 29, 1945. Report ordered. 

Overheight loads. Mr. Christensen granted permission 
to transport overheight loads conditionally. 

Marion and Polk Counties. Delegation. Bridge over 
Willamette River at Independence discussed. Report 
and survey ordered. 

Park Matters. Parks Supt. reports on following: 
Douglas County. Pacific Hwy. Stage Road Pass. Gift 
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contracts within specified time limit. 

Contracts completed and accepted as follows: Resolution 
adopted. 

Astoria Airport Sec., Oregon Coast Hwy. (#2644) C. H. 
Wheeler 

Oregon City-Molalla-Eagle Creek Rock Production Proj., 
Cascade and Woodburn-Sandy Sec. Hwys. (#2715) 
Rogers Constr. Co. 

Trail Bridge over Rogue River, Crater Lake Hwy., 
(#2719) Morris and Philpott. 

Halsey-Harrisburg Bridges, Halsey-Harrisburg Sec., 
Pacific Hwy. E. (#2687) Frank Watt Constr. Co. 
Sherman County. Delegation requests following improvements 

in Postwar program. Sherar's Bridge, Sec. Hwy. 
between Tygh Valley and Grass Valley. 

Fulton Canyon-Wasco Sec. Hwy. Intersection with 
Columbia River Hwy. 

Rufus-Klondike Road. Improvement requested. Recommend- 
ed for Fed. Aid Sec. Hwy. System. 

Wasco-Heppner Sec. Hwy. Cottonwood Grade Sec. Im- 
provement requested. 

Sherman Hwy. Widening of Moro Underpass requested. 
Status of each project explained by Chairman. 

Crook County. Prineville. Request for loan of services 
of Engineer. Approved conditionally. 

Marion County. Salem. Request for signalization of Inter- 
section of Rural Avomie and S. Commercial Street denied. 

State Tax Street Funds. Plans for certain cities and towns 
approved. Resolutions adopted. 

Insurance. Cancellation of war damage insurance on certain 
bridges and Arch Cape Tunnel ordered. 

Sale of down timber on Pacific Hwy. at Stage Road Pass. 
Engineer reports bids received in Salem, Oct. 26. 

Sele of property. North Portland and North Plains. 

Offers of Harry Whittle and L. M. Payne accepted. 

Jackson County. Sams Valley Sec. Hwy. Road opened for 
general public use through Camp White. Resolution 
adopted. 

Log hauling. Permit of Harold Harry McGee reinstated. 
McGee placed on probation. 

Log hauling. Cancellation of permit of Lester L. Bateson 
deferred until another violation of rules. 

Log hauling. Klamath County. West Diamond Lake Sec. 

Hwy. Temporarily closed to all log-hauling traffic. 

Log hauling. Mt. Hood Hwy. between Wapinitia Junction and 
Mt. Hood Lodge closed to sll log-hauling traffic until 
June, 1946. 

Park Wallowa County. Wallowa Lake. Delegation urges 
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Subject 


negotiations ordered discontinued until city is more 
cooperative. 

Umatilla County. Freewater. Portion of Parallel St. to 
be vacated by city, Seventh Day Adventist Church school 
deeded to the churcn. Deed signed. 

Deschutes County. McKenzie Hwy. Proposed logging rail- 
road crossing near Sisters by Brooks-Scanlon Lumber Co. 
P.U.C. order approved. 

Klamath County. The Dalles-California Hwy. Klamath Fells. 
Request for construction of concrete strips between 
7th and 9th Streets denied. Pavement to be resurfaced. 

Klamath County. West Side Klamath Lake Sec. Hwy. Re- 
quest for oiling denied. 

Klamath County. West Side Klamath Lake Timber Access Road. 
Disposition of bids received on Aug. 30 deferred. 

Redwood Empire Assoc. Invitetion to attend 25th Annual 
Banquet declined. 

Weston Chamber of Commerce. Invitation to 7th Annual Turkey 
Banquet declined. 

W. W. Stiffler. Authority to make trip to Seattle re ferry 
service at Astoria confirmed. - 

C. B. McCullough. Authority to make trip to Olympie, W., 
re Astoria ferry matter confirmed. 

State of Washington. Department of Highways. Conference 
with Director of Highways to be arranged. Engineer 
authorized to make study for bridge at The Dalles. 

Bond. Forgery Bond renewed to expire Nov. 2, 1948. 

Bond. Fidelity bond offer of Carle Abrams, Salem, to 
furnish blanket fidelity bond declined. 

Meeting date. Next regular meeting date set for Dec. 13 
and 14, 1946. 

Postwar Federal Aid monies. Expenditure for market road con- 
struction. Inquiry from Frank Shull, Multnomeh Co. 

Com. Report ordered. 

Portland. Sullivan's Gulch. Route of proposed state hwy. 
Report and survey ordered. Resolution adopted. 

Coos County. Powers Secondary Hwy. Meeting with Engineer 
to discuss improvement requested. Engineer to investigate. 

Gilliam County. Oregon-Washington Hwy. Request of C.L. 
Lundell for state construction of cattle pass denied. 
Lundell authorized to construct cettle pass at own expense. 

Central Oregon Hwy. Oregon-Washington Telephone Co. Request 
to use poles in locations as placed by Army denied. 

Clatsop County. City of Warrenton. Maintenance of certain 
city streets requested. Engineer to handle in conformity 
with newly-established policy. 

Marion County. City of Salem. Willamette River Bridge. 
Letter from Paul B. Wallace of Salem Long Range Planning 
Co. discussed. Engineer to answer letter. 
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Date 
1945 
Oct.29 


Oct.30 


Subject 


of tract of land by County eccepted. 

Champoeg State Park. Gift of $1,500 by Alma E. 
Uzafovage accepted. Money to be spent for purpose 
approved by Oregon Historical Society. 

Port Orford. Battle Rock. Request for permission to 
construct commercial building denied. 

Douglas County. Reedsport. Request of Russell Hubbard 
to purchase State-owned property. Denied. Bids to be 
received. 

Condemnation. Recommended offers approved. Resolutions 


Condemnation. Front Avenue Proj. Portland. Recommended 
offers approved. 

Umatilla County. East Side County Road No. 360. Va- 
cation. of portion in City of Freewater approved. 

Real property. - Front Avenue Proj. Portland. M. D. 
McCallister, Right of Way Agent, authorized to sign 
notices to vacate. Resolution adopted. 

Real property. Block 1, Kenton. Request of First 
National Bank to purchase small tract denied. 

Real property. Medford. Lots 1 and 2, Block 5, Berry- 
vale Addition. Sale to Richfield Oil Co. approved. 

Meeting adjourned at 5:00 P.M. until following dey. 

Awards. Chairman Banfield - announces awards of contracts 

Bids. Bids received on following projects: 

Construction of maintenance and office building at 
St. Helens. 

Buchanan - Malheur River Sec. Proj. 

Malheur River - Juntura Sec. Proj. 

Construction of Beardsley Bldg. in Klamath Falls 

Flight Strip - McDermitt Sec. Proj. 

Vale Rock Prod. Proj. 

Mission - Meacham Rock Prod. Proj. 

Real property. Albany. Offer of Harley Sapp to purchase 
property accepted. 

Real property. Issuance of permits for use of excess pro- 
perties during 1946 authorized. 

Real property. Offer of Claire E. Terry to purchase pro- 

’ perty in Coos Bay eccepted. 

Lane County. Willamette Hwy. Pleasant Hill - Lost Creek 
Sec. Right of way settlement with Beldon £. Block 
authorized. 

Coos County. Oregon Coast Hwy. City of Coos Bay. Taking 

» of options for proposed hwy. improvement authorized. 
Report ordered. 

Rights of Access. Securing rights of access with future 
purchases of right of way approved. Resolution adopted. 

Curry County. Oregon Coast Hwy. Gold Beach. Right of way 


Date 
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Subject 


Lease agreement with Henry Zorn covering use of land 
in Champoeg State Park. 

Agreement with Port of Alsea Commission covering 
maintenance of floating wharf at Waldport 

Project statement on Mehama-Niagara Sec., North 
Sentiam Hwy., Marion County. 

Project statament on John Day River-Fossil Sec., 
Shanike-Fossil Hwy. 

Project statement on Dallas-Coest Hwy. between 
Valley Junction and Rickreall. 

Project statement on Klamath Falls-Lakeview Junction, 
Klamath Falls-Lakeview Hwy. 

Contract with George F. Gunnell for ferry service at 
Enegren Crossing of Coos River, Coos County. 

Meeting adjourned at 3:15 p.m. 
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Construction of maintenance building, St. Helens. 
Remodel Claycomb Bldg., Ashland 
Mill Creek-Miller Flat Section, Warm Springs Highwey 
Cloverdale-Oceanlake Rock Prod. Proj. 
Gates-Miagara Section, North Santiam Sec. Hwy. 
Combination bids: for: 
Rock toe embankment, Troutdale-Wahkeena Creek 
Sec., Col. River Hwy. 
Hydraulic roadbed embankment, Troutdale-\'al- 
keena Creek Sec., Col. River Hwy. 
The Dalles-Maupin Rock Prod. Proj. 
Bridge over Mill Creek, Warm Springs Highway 
Porcupine Butte-Chichester Gulch Section, Shaniko- 
Fossil Sec. Hwy. 
Sale of buildings in Klamath Falls 
Sale of tract of land in Albany 
Klamath County. Klamath Falls. South 6th Street. 
Pole and pipe line facilities. Traffic lights. Re- 
quest for readjustment by state within corporate 
limits denied. Provision to be made in plans 
for future lighting by city. 
Log hauling. Permit of Donald Baldridge reinstated. 
Park. Champoeg State Park. Construction of fireproof 
building to house relics urged by delegation. 
To be considered in plans for development of park. 
Benton County. 1. Pacific Hwy. West Corvallis. 
Delegation urges acquisition of right of way for 
proposed change. Engineer to investigate. 
2. Harrison St. Proposed cooperative improvement 
approved conditionally. 3. Corvellis-Newport 
Highway, Rerouting suggested. Denied. 
Claim. iiss Maud Campbell. Union Ave. Viaduct, 
Portland. Reconsideration of previous decision 


| 
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Page Date Subject 
1945 
12722 Oct.30 Lincoln County. Oregon Coast Hwy. Request for the 
straightening of curves between Ocean Lake and Dor- 
chester House denied. 
Log hauling. Warning signs suggested by Floyd Cook. 
Approved. 
12723 City of Portland. Water Avenue. Request of Canade Dry 
Corporation for encroachment privileges denied. 
Reel property. Albany. Deed to be entered to J.A. 
McDowell, purchaser. 
"No parking" zone. Portland. Denver Avenue at Schmeer 
Road Jct. Establishment of "No parking at any time" 
zone authorized. 


12724 Bids received at morning session discussed. 
Awards. Chairman Banfield publicly announces awards of 
contracts. 
12725 Unfinished business discussed as follows: 


City of Corvallis. U. S. 99W. Establishment of two 
one-way streets. Deferred pending city action. 

Jackson County. Casey State Park. Removal of privately- 
owned cabin. Commission to inspect. 

Grant and Baker Counties. Proposed hwy. between Bates 
and Baker. Engineer to report. 

City of Klamath Falls. S. 6th Street and Washburn Street. 
Proposed revision. Hwy. alignment to be changed. 

12726 City of Forest Grove. Improvement of two street inter- 

sections. Attitude of City Council to be obtained. 

Real property. Town of Nyssa. Property acquired from 
Fletcher Oil Company. Granting of two-year lease. 
Report pending. 

Real property. Sale of Knapp Hotel Building. Port Orford. 
Report pending. 

Lane County. Suislau Hwy. Modernization over Coast Range 
Summit. Report pending. 

Right of way settlement. Portland. Harbor Drive and 
Arthur Street. Settlement with John LeGrand. Decision 
deferred pending inspection. 

Water right. Union County. Union Fish Hatchery. Report 


pending. 
Lane County. Richardson-Eugene Sec. Hwy. Designation as 
through hwy. deferred. County Court to advise attitude. 
Agreements, etc., signed as follows: 
Bargain and sale deed conveying to Seventh Day Adventist 
Church land in idilton. 
Bargain and sale deed conveying to Carl 0. Peterson land 
in Washington County. 
12727 "Consent to Vacation" of portion of County Road. No. 360, 
Freewater, Umatilla County. 
Agreement in connection with acquisition of property 
a along Wolf Creek Hwy. owned by J.E. Tapp and wife. 


Page Date 
1925 


12745 Dec.14 


12746 


12747 


12750 


12751 
12752 


12753 


Subj ect 


North Bend-Coos Bay Sec., Oregon Coast Hwy. 
Combination bids for: 
Jefferson County Line-Lytle Creek Sec., Medras- 
Prineville Hwy. 
Madras-Lamonta Sec. of Madras-Prineville Hwy. 
Mlitchell-John Day River Rock Prod. Proj. 
Remodel Beerdsley Building, Klamath Fells 
Henderson Ranch-Deadwood Rock Prod. Proj., Alsea- 
Deadwood Sec. Hwy. Lane Co. 
Arthur Street Grade Seperation Project, Portland 
Maintenance Building, Grande Ronde 

Minutes approved. October 29 and 30, 1945. 

Klamath County. The Dalles-California Hwy. Lobert- 
Beaver ilarsh Sec. Designation as Federal Aid Primary 
Hwy. \ 

City of Portland. Parking Area. Front Ave. and Harbor 
Drive. Use of park strip as parking area for cars 
denied. 

Log hauling. Rules and regulations adopted for over- 
length loads. 

Clackamas County. Pacific Hwy. E. Jennings Lodge. 
Proposed modification of order so as to allow street cars 
to cross without stopping. Approved on trial propos- 
ition. 

Columbia County. St. Helens. "Perry Monument" dedication. 
Engineer reports. No action. 

Fire loss. Suntex Maintenance Bldg. Settlement offered 
by Fire Companies Adjustment Bureau, Inc. accepted. 

Wallowe County. Wallowa Lake Hwy. City of Mnterprise. 
Rerouting of truck traffic approved if city will 
maintain new route. . 

Marion County. North Santiam Hwy, Gates-Niagara Sec. 
Modification of agreement re financing. State's 
contribution limited to $300,000. 

Asteria. Ferry service across Columbia River discussed 
with delegation, Report ordered from Engineer and 
Chief Counsel. 

Coos County. Oregon Coast Hwy. North Bend-Coos Bay Sec. 
Moving of water mains at state expense approved. Such 
matters to be discussed with Commission before assuming 
obligation hereafter. 

Federal Lands Highway Funds. Allocation of $154,000 
available from P.R.A. discussed. Engineer to present 
list of eligible highvays. 

A.A.S.H.O. Meeting. Oklahoma City. Members of Commission, 
Engineer, Chief Counsel, Bridge Engineer authorized to 
attend meeting Jan. 29 to Feb. 1, 1946. 

Klamath County. Bonanza-Malin County Road. Improve- 
ment as Federal Aid Sec. Hwy. project instead of 
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12736 
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12741 
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12744 


Date 
1945 
Dec. 13 


Dec.14 


Subject 


requested. Chief Counsel to report facts. 

Claim. . W. Purvis. Oregon Coast Hwy. Nelscott. Re- 
quest that State pay 1/3 of damage to his property re- 
sulting from highway improvement. Report ordered. 

Coos County. North Bend. Weyerhaeuser Timber Co. 
Exchange of properties discussed. Action deferred. 

Curry County. Oregon Coast Hwy. Gold Beach. Delegation. 
Resumption of right of way negotiations requested. 
Approved if people will furnish right of way on prev- 
iously agreed basis. Referred to Chief Counsel. 

Central Oregon Highway. Oregon-Washington Telephone Co. 
requests use of power poles set by Army between Bend 
and Burns in present locations. Denied. Engineer to 
investigate. Conference to be held. 

Timbered areas. Purchase of additional areas requested 
by Recreational Resources Committee of Portland C. of 
C. No action. 

Bids. Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts 
and sale of property. 

Bids. Announcement by Chairman Banfield that bids must 
be lowered before Commission can consider awarding any 
pore contracts. 

Tillamook County. Tillamook. Delegation requests: i. 
Permanent location and improvement of highway entrances 
into Tillamook; 2. Improvement Oregon Coast Hwy. 
Pleasant Valley to Tillamook; 3. Construction connect- 
ing link between Wilson River and Wolf Creek Hwys.; 

4. Improvement Netarts Sec. Hwy. and Stillwell Bridge. 
Engineer to discuss with city officials. 

Multnomah and Clackamas Counties. Foster Road. Delegation. 
Extension to Mt. Hood Hwy. requested. Project to be 
considered when new construction program is formulated. 

Baker County. Baker-Unity Hwy. Dooley Mountain Sec. 
improvement approved in lieu of new highwey Bates to 
Baker, conditionally. City of Baker. Dewey Avenue 
Underpass. Engineer and Chief Counsel to investigate 
and report. 

Lincoln County. Oregon Coast Hwy. Newport and Yaquina 
Bay Bridges. Ornamental lighting requested by Mayor 
A. J. Naterlin. No funds. 

Coos County. Powers Sec. Hwy. Delegation. Improvement 
requested. Engineer to investigate. To be considered 
as 1946 minor betterment. 

Meeting adjourned at 5:30 p.m. to reconvene at 9:00 a.m. 
next day. 

Bids. Bids received on the following projects: 

Ruckles Creek-liiddle Bridge Sec., Baker-Homestead Hwy. 
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12763 


12765 


12767 


12768 
12769 


Subject 


failure to complete contract, ordered filed. 

Tillamook County. Netarts Sec. Hwy. Petition for ex- 
tension to Oceanside referred to Engineer for invest- 
igation. 

Snow removal. Century Drive Sec. Hwy. and Santiam Hwy. 
Removal during winter of 1945-46 authorized. 

Extensions of time granted as follows: 

Rogers Constr. Co., Baker Rock Prod. Project., Baker 
County. (No. 2714) 

0. C. Yocom Co., Nelscott Sec., Oregon Coast Hwy. (No.2743) 

Contracts completed and accepted as follows: 

Austin Junction-Union Junction Sec., a. C. Lininger & 
Sons. (No. 2704) 

Trent-Salt Creek Falls Sec., Fisher Bros. (No. 2723) 

Albany-Crabtree Corner Sec., Warren Northwest, Inc. 

(No. 2726) 

Crater Lake-Fort Klamath Timber Access Road Sec., 

O. C. Yocom Co, (No. 2743) Resolution adopted. 

Wheeler County. County roed between Richmond to ifitchell 
via Waterman. Request for designation as stete 
secondary highway denied. 

Budget. 1946 budget discussion. Action deferred until 
special meeting, Dec. 27, 1945. 

"Nc parking" zone. it. Hood Hwy. Battle Axe Inn. Approved. 
Chief Counsel to prepare resolution. 

"Bus stop" gone. Pacific Hwy. Eugene. Bus stop area at 
6th & Willamette Sts. established. Resolution adopted. 

"No parking" zone. Pacific Hwy. ‘Auction Mart north of 
Eugene. No parking zone established in front of mert. 
Chief Counsel to prepare resolution. 

Lane County. Richardson-Bugene Sec. Hwy. Designation as 
"through" highway approved. Resolution sdopted. 

Fquipment. Purchase of $300,000 worth of equipment authorized. 

Equipment. Housing units. Purchase of trailers end 
Quonset huts to be. investigated. 

Termination of maintenance agreements with following counties 
and cities discussed. 

Benton and Polk Counties and City of Independence. 

Independence- er County Road. Termination approved. 

nsentgf counties snc city to be obtained. 

darion County. Gates-Niagera Sec., North Sentiam Hwy. 
Agreement to be continued until new road completed. 
Secretary to inform county court. 

Jefferson County. Culver-Grand View County Road. 
Termination approved. Consent of county court to be 
obtained. 

Clatsop County and City of Warrenton and City of Hammond. 
Warrenton-Fort Stevens and Fort Stevens-Camp Clatsop 
County Road. Action deferred pending conference with 

Umatilla County. Hermiston-Umatilla Ordnance Depot County 
Road. Termination approved. Consent of county court 
to be obtained. 
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Olene-Poe Valley Road approved. 

Travel & Information Dept. Advisory Committee's appointment 
of MacWilkins, Cole, & Weber es advertising egents approved. 
Emergency operating budget of $25,000 to £30,000 approved. 

Washington State Highway Officials. Delegation. Following 
matters discussed: 

1. Lighting Interstate Bridge. 

2. Completion of Enterprise-Lewiston Highwey. 
3. Construction Milton to Wash. State Line. 

4. Bridge across Columbia River at The Dalles. 
5. Joint ferry operation at Astoria. 

Bids. Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts and 
sale of buildings. 

Josephine County. Rogue River Loop Sec. Hwy., Redwood Hwy. 
Robertson Bridge Sec. Request for surfacing denied; no funds. 

City of Newport. ilaintenance of city streets. Request for 
state maintenance denied. 

Multnomah County. Portlend. Cooperative mapping project of 
Portland area discussed. Contribution of $2,500 authorized. 

Postwar Program. Letter from L. M. Lepper, East Side Commercial 
Club, Portland, urging construction of projects previously 
recommended ordered filed, 

Wultnomah County. Portland. Sullivan's Gulch. Letter from 
L. M. Lepver, suggesting elevated highway: ordered filed. 
Coos County. Coos Bay-Roseburg Hwy. Improvement requested by 

C. of C. to permit longer loads. Action deferred. 

Clackamas County. Cascade Sec. Hwy. Request for sidewalk con- 
struction between Gladstone and Oatfield Road Jct. denied. 

City of McMinnville. Pacific Hwy. W. Resolution of City 
Council for designation of South Baker Street and Sheriden 
Road as permanent route approved. 

Wasco County. Columbia River Hwy. City of The Dalles. 
Resolutions recommending permanent route through City. 
Ordered filed. 

Hatfield County Road. Oregon-California State Line. Request 
of California State Highway Dept. for designation as Federa} 
Aid Sec. Hwy. denied. 


State Tax Street Fund. Plens for certain cities and towns approved. 


Resolution adopted. 
Harney County. Central Oregon Hwy. Constrvction of Suntex 
Maintenance Building by state forces confirmed. 
Klamath County. West Side Klamath Lake Timber Access Road. 
Bids received Aug. 30, 1945, rejected. 
Sale of land in N. E. Portland. Sold to Ben M. Hecht. 
Sale of land near Madras. Sold to F. V. Stiegelmeier. 
Sale of buildings at wilton-Freewater. Sold to high bidders. 
Sale of land in North Bend. One bid received. Bid rejected. 
Marion and Linn Counties. Pacific Hwy. East. Steiwer Hill- 
Albany Bridges. Letter from C. J. Montag & Sons explaining 
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Page Date Subject 
1945 
12787 Dec.27 Oscar Cutler appointed Acting Secretary during absence 
of Commission's Secretary. Resolution edopted. 
Parks. Parks Supt. reports on following: 
"Praying Tree," Troutdale. Request for acquisition 
denied. 
12788 Wallowa Lake Park. Wallowe County. Report deferred. 
Federal aid in state park acquisition & development. 
Bill in Congress discussed. No action. 
Vista House. Columbja River Hwy. Lease to E. L. 
Dimmitt renewed. 
Bonneville. Rental of residence building to G. C. 
iicConnell. Investigation and report ordered. 
Proposed park on Rogue River. Jackson County. In- 
vestigation and report ordered. 
Federal Income Tax Law in relation to park gifts dis- 
cussed. Report ordered. 
Dabney Park Multnomah County. Vacation of plat approved. 
Silver Creek Falls State Park. Lease of concession 
12789 privileges. Report ordered. 
Real property. Portland. McLaughlin Blvd. Purchase of land 
from §.P. Co. approved. 
Lincoln County. Oregon Coast Hwy. Ocean Lake. Right of 
way cost discussed. Report ordered. 
Real property. Resolution authorizing acquisition adopted. 
12795 Condemnation. Offers approved. Resolution adopted. 
12798 Wolf Creek Hwy. Barnes Road Intersection. Acquisition 
of additional right of way. Report ordered. 
Bids. Authority to consider bids submitted by counties 
for highway construction discussed. Engineer to answer 
Commissioner Shull, ilultnomah County. . 
Advertising signs. Authority to regulate. Resolution 


12799 adopted. 
Sale of buildings. Klamath Falls. Tie bid between John 
12800 Lampert & Everett R. Dennis. Sale authorized to Lampert. 


Lane County. Eugene-Walton Sec. Hwy. Elmira-Badger 
it. Sec. Request for oiling denied. 

Marion County. Sslem. South 12th St. sJeintenance as 
by-pass route requested. Action deferred. 

Benton County. Pacific Highway E. Corvallis. Location of 
north entrance into Corvallis. Survey ordered. 

Options to be secured. , 

Multnomah County. Portland. Sullivan's Gulch. Proposed 
highway route. City Council approves location. Survey 
authorized. 

Log hauling. Lincoln County. Siletz Sec. Hwy. Granting 
of temporary permits approved to Feb. 1, 1946. 

Marion County. Pacific Highway E. Brooks-Gervais Sec. 

12801 Operation of private airport. Referred to Chief Counsel. 


12785 


12786 


14 


Subject 


county and cities. 

City of Portland. Northeast Portland Sec. Hwy. Zone cluss- 
ification charge requested. Matter to be disposed of in 
conformity with established policy. 

Federal Aid Hwy. Act. Amendment empowering Secretary of Labor 
to fix wage scales for highway work financed by Federal funds 
discussed. No. action , 

City of Albany. Waverly Leke. Construction of Sea Scout Club- 
house. Request of Wilerd L. Marks and Albany Rotary Club dis- 
cussed. ir. Marks to be invited to present request at next 
Commission meeting. ; 

Medical and hospital contracts. Amendment to present contract 
with Oregon PhysicianB' Service and National Hospital Assoc. 
discussed. Continuationofcomtracts. during 1946 approved. 

Real property. Resolution authorizing acquisition adopted. 

Real property. City of Portland. McLeughlin Blvd. Purchase of 
tract from Southern Pacific Co. discussed. Action deferred. 

Right of way settlement. Front Avenue Project. Portland. 
$30,000 settlement with John La Grand approved. Portland's 
fineneiel status re its share of cost: presented. 

Permits. Certain employees authorized to sign transportation 
permits. Resolution adopted. 

City of Portland. Monument site. Site for monument commemora- 
ting 100th anniversary of naming of Portland. Foot of 
S. ®. Alder approved. 

Agreements, etc. signed as follows: 

Ground lease with James S. Ingles, et al. covering quarry site, 
Wasco County. Later assigned to Wasco County. 

Agreeuent with Merion County re abandonment of portions of ° 
North Santiam Highway. 

Agreement with Wasco County for use of quarry on The Delles- 
California Highway near Dufur. 

Agreement with E. L. Swaggert and Calvin V. Wagner re re- 
movel of timber, Wolf Creek Highway. 

Bargain and Sale deed to Cleir E. Terry, et ux. land in Coos 
Bay. ; 

Agreement with City of Portland re traffic analysis. 

Agreement with City of Eugene designating Franklin Blvd. part 
of U. S. 99 

Bargain and sale deed to James W. Ford, et ux. land in Reedsport. 

Agreement with F. G. Brown re snow removal on West Klamath 
Lake Sec. Hwy. 

Extension rider in connection with renewal of lease of stockpile 
site at Island City. 

eeting date. January 17 and 18, 1946, set for next regular 
meeting date. 

Vacation of Secretary approved. 

Oscar Cutler towrve as acting secretary during regular Secretary 
absence. 

Meeting adjourned at 5:15 p.m. 


fens LN OE 


12809 
12811 


12812 


12813 
12314 


12815 


12816 


12817 
12827 


12828 
12829 


Date 
1945 
Dec.27 


19h6 


Jan.17 Bids. Bids received on the following projects: 


Subject 


Washington County. Forest Grove. Improvement of two 
street intersections. No report. 

Multnomah County. Sauvies Island. Federal Aid Secondary 
Funds. Improvement of roads on Island requested instead 
of construction of bridge. Ingineer to report. 

Malheur County. Nyssa. Request for leasing of property 
withdrawn. Matter closed. 

Sale of building. Knapp Hotel, Port Orford. Bids to 
be received. 

Lane County. Siuslaw Hwy. Modernization. Report pending. 

Survey. Oregon Coast Hwy. Tillamook-Pleasant Valley Sec. 
Report pending. 

Recess for lunch. 

Budget. 1946 Budget adopted. 

Budget. Planning and traffic surveys. Approval of 
budgeted amount deferred. Engineer to report. 

State Highwey Funds. Projects approved for immediate 
construction. Options to be secured. 

Lincoln County. Ocean Leake project. Engineer to report. 

Medical and hospital contracts. Representative of National 
Hospital Assoc. to appeer at next meeting. 

Agreements and other papers signed. 

Meeting adjourned at 4:00 p.m. 


Redmond Rock Prod. Proj. 

Gates-Niagara Sec. 

Buell and Salt Creek-Dolph Corner Secs. 

Bridge over Mill Creek 

Berger Ranch-Barnes Road Section 

Bridge over McKay Creek 

Parks. Superintendent reports on following: 

Maple Grove. Proposed park. Benton County. Peedee 
Farmers Union request denied. Parks Supt. to confer 
with Union if they desire help. 

Bonneville. Rental of residence to G. C. McConnell. 
Rental rate retained. Special maintenance agreement 
ordered. 

Silver Creek Falls. Concession lease. Agreement approved. 
Bids to be received. 

Spring Creek. The Dalles-California Hwy. Klamath County. 
Collier brothers gift accepted formally. 

Real property. Resolution authorizing acquisition adopted. 
Lincoln County. Oregon Coast Hwy. Ocean Lake. Financing 

of project with state funds authorized. 

Sale of land. Albany. J. A. McDowell bid rejected. Pro- 
perty to be readvertised. 

Budget. Planning and traffic survey budget for 1946 approved. 

Signs. Keep Oregon Green Assoc. "Welcome" signe at highway 
entrances into Oregon. Erection approved. 
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12803 
12804 
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Federal Lands Highway Funds. Burns-Lakeview Hwy. Expenditure 
of $154,000 approved. 

Klamath County. The Dalles-California Hwy. Klamath Junction- 
Mazama Junction Sec. designation as Federal Secondary Highway 
approved. Lobert-ifazama Junction Sec. designation as Fed- 
eral Primary Highway approved. Letter to P.R.A. signed. 

Klamath County. Klamath Falls. South 6th Street. ioving pole 
and pipe line facilities. Agreement to be prepared. 

Surveys.ordered by Engineer approved. Resolution adopted. 

Extensions of time granted as follows on contracts: 

Nos. 2707, 2717, 2718, and 2741. 

Contracts completed and accepted as follows: 
Nos. 2711, 2714, and 2722. 

Lincoln County. Waldport. Removal of building owned by 
Frank H. Hilton at north end of bridge discussed. Action 
deferred. - 

Log hauling. The Dalles-California Hwy. near Crescent. Gil- 
christ Timber Co. Crossing in violation of Commission 
policy. 

Jackson County. Medford. Pacific Hwy. City truck route. 
Ordinance ordered filed. 

Curry County, Port Orford. Street lighting improvements. 
Engineer to confer with Coos Electric Cooperative, Inc. 

A.A.S.H.O. 1946 dues. Engineer authorized to pay dues in 
amount of $450. 

Bids. Associated General Contractors protest rejection of 
bids when higher than estimate. No action. 

Claim. C. H. Wheeler. Oregon Coast Hwy. Youngs River Bridge- 
Warrenton Sec. Additional compensation approved. 

Tillamook County. Stillwell Bridge. Improvement included in 
1946 Major Betterment Budget. 

Park. Wallowa Lake Park. Wallowa County. Report deferred. 

Lincoln County. Oregon Coast Hwy. Waldport. Construction of 
curbs and sidewalks. Engineer and Chief Counsel to negotiate. 

Umatilla County. Old Oregon Trail. Pendleton. Two one-way 
street improvements approved. 

Benton County. Corvallis. One-way street improvement. Matter 
is before City Council. 

Signs. Keep Oregon Green Assoc. “Welcome” signs at highway 
entrances into Oregon. Report pending. 

Linn County. Albany. Designation as state highways of old 
highway routes. Report pending. 

Logging trucks. Rerouting. Report 

Marion & Polk Counties. Bridge over Willamette River at In- 
dependence. No report. 

Coos County. Coos Bay. Construction of new city street. 

No report. 

Clatsop County. Astoria ilegler Ferry. No report. Counsel to 

prepare agreement. 
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1946 


12845 Jan.17 Termination of maintenance agreements with certain counties 
and cities. Replies as follows: (Cont.) 
Jefferson County. Culver-Grand View County Road and 
Madras-Redmond Target Range road. Termination 
approved. 
Benton County. Independence-Granger County Road. No 
12846 reply received. 
Clatsop County. Warrenton and Hammond. Warrenton- 
Fort Stevens and Fort Stevens-Camp Cletsop County 
Roads. Action deferred. 
U. S. Highway No. 101. National Council of State Garden 
Clubs, Inc. Request for designation as memorial highway 
denied. 
Wolf Creek Highway. Renaming as "Sunset Highway" approved. 
Linn County. Waverly Lake, Albany. Use of Lake for timber 
carnival approved, 
Polk County. Salem-Dayton Secdy. Hwy. West Salem. Power 
pole on right of way. Conference arranged with P.G.E. 
12847 and Salem Electric. 
Permits. Employees authorized to sign special permits. 
Resolution adopted. 
12848 Permits. J. G. Toole and H. H. Heath. Authority to sign 
special permits canceled. 
Meeting date. February 25 and 26, 194%, next regular meeting. 
Awards. Commissioner Schaupp announces awards of contracts. 


12849 Unfinished business discussed as follows: 
Wallowa County. Wallowa Lake Park. Report pending. 
12850 Jackson County. Proposed park on Rogue River. Report 


pending. 

Federal tax on gift parks discussed. No action. 

Coos County. Oregon Coast Hwy. Coos Bay. Survey for 
new route. No report ready. 

Linn County. Albany. Rerouting log trucks. Report 


pending. 
Marion and Polk Counties. Bridge over Willamette River 
at Independence. No report ready. 
Lane County. Siuslaw Hwy. modernization. Report pending. 
Medical and hospital contracts. New agreements to be 
effective Jan. 1, 1947. Delegation to be present 
on following day. 
12851 Claim. Miss daud Campbe}}. Union Ave. Viaduct, Portland. 
Damage from construction. Case not re-opened. 
Coos County. North Bend. Weyerhaeuser Timber Co. 
exchange of property. Reports discussed. No action. 
Tillamook County. Tillamook. Improvement of highway 
entrances. Report pending. 
Claim. W. W. Purvis. Oregon Coast Hwy. Nelscott. 
Damage from construction. Report pending. 
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Log hauling. Rerouting of logging trucks through Salem author- 
ized. Agreement with darion County to be drawn up. 

Sale of buildings. Knapp Hotel, Port Orford. Bids rejected. 

Sele of buildings. Camp Manning, Washington County. Offers of 
high bidders accepted. 

Central Oregon Hwy. Oregon-Washington Telephone Co. Agreement 
re use of power poles approved. 

Wolf Creek Highway. Sylvan Barnes Road Sec. Additional right 
of way. Survey and negotiation for options authorized. 

Baker County. Baker-Unity Highway. Dooley Mt. Sec. Improvement 
approved »y Beker County Court. P.R.A. to be contacted. 

Construction projects. State funds to be used. Action deferred. 
(See page 12859) 

Jackson County. Ashland. Pacific Highway. Plaza Corner project. 

. Inquiry as to when project will be contracted. No action. 

Morrow County. Ione. Street maintenance. Request for aid denied. 

Crook County. Madras-Prineville Secdy. Hwy. Cattle pass con- 
struction approved. Owners to pay half. 

Klamath County. Klamath Lake Sec. Hwy. Ray Hough inquiry 
re improvement. No plans. 

Lane County. Territorial Secdy. Hwy. Gillespie Corner-Lane- 
Douglas County Line Sec. Request for oiling denied. 

Tillemook County. Netarts Secdy Hwy. Oceanside. Request for 
extension referred to county. 

Recess for lunch 

Bids received at morning session discussed. 

State Tax Street Funds. Plans approved. Resolution adopted. 

State Tax Street Funds. Apportionment, 1945. Resolution adopted. 

Awards of contracts by Engineer confirmed. North Bend-Coos 
Bay Sec., The Dalles-Maupin Rock Prod. Proj., and Arthur Street 
Overcrossing. 

Lincoln County. Oregon Coast Hwy. Waldport. C. W. Morse 
request for aid in development of property denied. Landscape 
engineer to investigate. 

Wasco County. The Dalles. soving water mains to be included 
in biill Creek Fed. Aid Secdy. Hwy. improvement. County 
end city to pay costs. 

Surveys. Lincoln County. Siletz Secdy. Hwy. Fuller & Ojalla 
bridge survey approved. Resolution adopted. 

Contract completed end accepted as follows: 

No. 2745 

Termination of maintenance agreements with certain counties and 
cities. Replies as follows; 

Polk County & City of Independence. Independence-Granger County 
Rd. Termination approved. 

Umatille County. Hermiston-Umatilla Ordnance Depot County 
Road. Termination approved. 

Marion County. Gates-Niagara Sec., North Santiam Hwy. Con- 
timuation of agreement approved, 
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Jackson County. Proposed park on Rogue River. Perk erea 
presented to state by F. L. Tou Velle accepted. 

Short Sand Beach. Acquisition of 42 acres. Action 
deferred. 

Honeyman Park. Telephone service. Chief Counsel to 
handle. matter by agreement. 

Ecola Park. Sale of three lots. Bids to be received. 

Wallowa County. Wallowa Lake. Condemnation of T. H. 
Williamson property authorized. Resolution edopted. 

Coos County. Myrtle tree grove acquisition. Tracts 
not to be acquired. 

Real property. Acquisition authorized. Settlements 
hereafter to be without conditions. Corrected settlement 
and original settlement to be shown on report. 

Real property. Harney County. Burns-Lawen Sec., Burns- 

Crane Hwy. Right of way acquisition authorized. Options 
to be secured. 
Condemnation. Offers approved. Resolution adopted. 
Crook County, Prineville. Right of way settlement for 
railroad grede separation project. Condemnation authorized. 
Coos County. Oregon Coast Hwy. Coos Bay. State to gravel 
service station area. Properties to be condemned later 
if necessary. 
Minutes approved. December 13 and 14, December 27, 1945; and 
January 17 and 18, 1946. 
Sale of buildings. Knapp Hotel, Port Orford. Offer of irs. 
Lewis L. Henderson accepted. 
Linn County. South Santiam Hwy. Compromise settlement with 
Leora R. Miller and the Harold E. Hadaways approved. 
Sale of land. Bugene. Victoria Heights Addition. Property 
not to be sold. 
Lincoln County. Seal Rock. Use of beach as aircraft landing 
field denied. 
Marion County. North Santiam Highway. Niagara. Right of way 
settlement with Everett R. Stoaks approved. 
Federal Aid Funds. Improvement of wayside strips. No definite 
program to be set up. 
Recreational areas not reached by a state highway. Commission 
has authority to acquire such areas. 
Right of access. H. E. Slattery, Eugene, questions Commission’ 
right to acquire. Law suit to proceed 
Sale of land. Albany. All bids rejected. 
- North Medford. Bids rejected. 

Sale of land. Tigard. Offer of Emil A. Johnson accepted. 
- Reedsport. Sold to V. P. Arens. 
- Southeast Portland. Offer of A. P. Bocci 
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Subject 


Log hauling. Siletz Highway. Improvement to accommodate log 
heulers approved. Permits to be granted. 

Sale of houses. Klamath Falls. W. J. Easter. Request for aid 
in evicting tenant granted. 

Agreements and other papers signed. 

Meeting adjourned at 3:45 to reconvene at 9:00 a.m. following day. 

Bids received on the following projects: 

Two bridges over Siletz River 
Halsey-Holley Rock Prod. 

Cairo Junction-Adrian Rock Prod. 
Gilliam County Line-Eightmile Section 
Three Rivers Bridge at Hebo 
Davies-North Plains Sec. 

North Plains- Gardiner Ranch Sec. 

Clatsop County. Fort Stevens-Camp Clatsop County Road. Warrenton- 
Fort Stevens County Road. Termination of maintenance agreements 
discussed with delegation. Action deferred. 

Federal aid for right of way on county roads discussed. Engineer 
to advise county re alignment of certain county roads. 

Gilliam County. Wasco-Heppner Sec. Hwy. Improvement west of 
Condon requested by delegation.. Ingineer to report. 

National Hospital Association. Modification and revision of 
present contract approved. Engineer to handle details. 

Marion County. Pacific Hwy. East. Lake Labish. Requested re- 
vision of culvert by state denied. Farmers may do work. 

Marion County. Hillsboro-Silverton Secdy. Hwy. Woodburn City 
Council requests state peve street. Action deferred. En- 
gineer authorized to make survey for sewer pipe. 

Coos and Curry Counties. Myrtle tree grove acquisition by 
state. Attorney General's opinion to be secured. 

Recess for lunch. 

State construction projects. List approved for construction. 

Washington County. Forest Grove. Rerouting of logging trucks 
and improvement cf two street intersections approved. 

Linn County. South Santiam Hwy. Lebanon. Widening street and 
paving between curbs discussed. Engineer to report. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Sale of land. Reedsport. Russell Hubbard to present request to 
purchase land in writing. 

Workmen's Compensation Act. Marine Contractor, Inc. re insurance 
on Arthur Street Grade Separation discussed. Conference 
arranged. 

Astoria-degler ferry. Acquisition by state of ferry facilities 
discussed. Resolution adopted. 

Meeting adjourned at 3:00 p.m. 
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Date 
1946 
Feb.25 


Subject 


Awards. Award of contract for Gates-Niagara Sec., North 
Santiam Hwy., in Marion County, to Kuckenberg Constr. 

Co. confirmed. 

Extensions of time granted as follows: 

Nos. 2721, 2722, 2741, 2742, and °744. 
Contracts completed and accepted as follows: 
Nos. 2710, 2740, 2741 and 2742 

Astoria-Megler Ferry. Taking of bids for ferry operation 
discussed. Action deferred. (See page 12928) 

Umatilla County. Oregon-Nashington Highway. Freewater- 

State Line Sec. 35 mile per hour speed limit requested. 
Action deferred. 

No parking zone. Public "mart" near Bugene. Zone established. 
Resolution adopted. 

No parking zone. Mt. Hood Hwy., Battle Axe Inn. Zone 
established. Resolution adopted. 

No perking zone. Reedsport. Zone established. Resolution 
adopted. 

No parking zone. Resolution to be prepared granting general 
authority to Engineer. 

Clatsop County. Weed Control. Cooperative policy to be 
continued. © 

Log hauling. Molalla. Assignment of permit by Ostrander 
Railway & Timber Co. Action deferred. 

Log hauling. Grand Ronde. Long-Bell request to use state 
scales approved. 

Log hauling. Overweight. Meacham's PUC permit to be re- 
voked if fines not paid. 

Compliment. Letter from Paul Youngman. 

Multnomah County, Portland. Request to use park area 
on Front Ave. for parking. Action deferred. 

idarion County. Silver Creek Falls Secdy. Hwy. idutilation 
of trees by Power Co. Referred to Engineer and Chief Counse] 

Cleim. Gilpin Const. Co. Damage to derrick when passing under 
Interstate Bridge. Washington Hwy. Dept. to be asked to 
pay half. 

Signs. Removal of stop signs et railroad grade crossings. 
Engineer to report. 

State Tax Street Funds. Plans of Cities of Burns and La Grande 
approved. Resolution adopted. 

State Tax Street Funds. Plans of certain cities and towns 
approved. Resolution adopted. 

Multnomah County. (Mt. Hood Hwy) Gresham. Construction of stor: 
sewer requested. Action deferred until next day. (See page 
12925) 

West Umatille Soil Conservation District. Commission invited 
to cast tallot. Commission will not vote. 

Bids. Bids received at morning session discussed. 

Meeting dete. April 4.and 5, 1946, set for next meeting dete. 
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Subject 


Sale of land. No consideration to be given requests for purchase 
of small tracts of land, except in emergency cases. 

Log hauling. Necanicum Highway. Improvement to accommodate 
overall length loads of 58 feet authorized. 

Traffic signals. Roseburg. Request granted. 

Gilliam County. Wasco-Heppner Secdy. Hwy. Improvement of 4-mile 
section west of Condon approved. 

Linn County. Albany. Rerouting of logging trucks. Action 
deferred. 

Baker County. Baker-Unity Hwy. Baker grade separation project. 
Order from PUC to be secured. 

Claim. Union Pacific Railroad Co. Columbia River Hwy. Slide 
damage to tracks. Chief Counsel to handle. 

Marion County. Salem. East State Street. Council requests 
survey for widening. Engineer to prepare list of projects. 


. Marion County. Hillsboro-Silverton Secdy. Hwy. Improvement 


between Woodburn and Silverton. Engineer to include in list. 
Douglas County. Roseburg. Improvement of streets damaged by 

log hauling. Request denied. 

Baker and Grant Counties. Sumpter Valley Secdy. Hwy. Request 
for improvement to Town of Granite denied. 

Lane County. Territorial Secdy. Hwy. Resurfacing between Crow 
and Lorane authorized. 

Benton County. Albany-Corvallis Hwy. Request for improvement 
for two miles west of Albany denied. 

Benton and Lincoln Counties. Improvement of county road from 
Siletz to Nashville. Request denied. 

Survey. Willamette Hwy. U.S. War Dept. requests state survey 
portions to be abandoned when iferidian Dam is constructed. 
Request granted. 

Marine Contractors, Inc. Arthur Street Viaduct, Portland. As- 
signment of contract to Morrison-Knudsen Co., Inc. approved. 

Josephine County. Designation of county road between Tekilma, 
Oregon, and Happy Camp, California, as forest hwy. denied. 

Recess for lunch. 

Bids received on the following projects. 

Vine Maple Bridge over Nehalem River 

West Unit, Lebanon-Sweet Home Sec. 

Spencer Creek-Agate Beach Sec. 

North Unit, Fulton Canyon Sec. 

Weston Mountain-iicDougal Sec. 

Campbell Bridge-Hazeldale Sec. 

Concession privilekes at Silver Creek Falls State Park. 
Benton County. Requested exchange of roads by County Court denied. 
Tillamook County. Wilson River Hwy. Location between Tillamook 

and Wilsén River Canyon. Completion of survey authorized. 

Traffic control in city. No commitment made. 

Survey. Tillamook County. Oregon Coast Hwy. Tillamook-Plessant 
Valley Sec. completed and accepted. Resolution adopted. 
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Date 
1946 
Feb.26 


Subject 


Hermiston-Umatilla Damsite Project. Construction of 
highway between Hermistm and Umatille urged. In 


program 

Pendleton. Court and Dorion Streets. One-way streets 
discussed. Project previously approved. 

Juniper Canyon Project. Improvement from Helix to 
Vanslycle Station and new road to Juniper urged. 
Consideration in next program. 

Travel & Information Department. 1946 budget. Additions 
for 1946 approved. 

Klamath and Jackson Counties. Construction of hwy. via 
Lake o' the Woods urged. Consider in future progran. 

Yamhill County. icllinnville. Pacific Hwy. W. Baker Street. 
Delegation protests improvement. Previous decision to 
improve confirmed. 

Three Mile Lane Sec. Hwy. Improvement requested. No action. 

Bids received at morning session discussed. 

Awards. Chairman Benfield announces awards of contracts. 

Harney County. Burns-Crane Hwy. Improvement urged by del- 
egation. Bids to be received in April. 

Improvement. of Burns Airport road requested. Consider 
in next construction program. 

Multnomah County. (Mt. Hood Hwy.) Gresham. City Council 
requests improvement. Engineer to investigate. 

Multnomah County. Portland. Sullivan's Gulch. Early survey 
requested. Previously authorized. 

Crook County. Federal Aid Secondary Hwy. System. Exchange 
of roads urged by delegation. Action deferred. 

Deschutes County. Alfalfa County Road. Improvement with 
state funds requested. Request granted. 

Multnomah County. Portland. Parking area between Harbor 
Drive and Front Ave. requested. Action deferred. 

Construcfion projects. List of projects to be constructed 
with state funds approved. 

Clackamas County. Pacific Hwy. E. Oregon City-Canby Section. 
Resurfacing and straightening discussed. Engineer to report. 

Postway Program. Engineer to submit map showing projects 
approved and to be considered. 

Sale of land. Astoria. Offer of J. E. Niemi to purchase 
property. Referred to Commissioner Chessman, Chief Counsel, 
and Engineer. 

Clatsop County. Astoria-Megler Ferry. Bids for operation to 
be received at next meeting. 

Clackamas County. Pacific Hwy. E. Housing project. Proposed 
development and service roadway discussed. Referred to 
Engineer and Chief Counsel. 

Harold B. Say authorized to attend conference in Seattle 
March 6 and 7. 
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12912 Feb.25 Unfinished businees discussed as follows: 


12913 


12914 


12915 
12916 


12917 


12918 
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Benton and Polk Counties. Proposed exchange of roads. Engineer 
to report at next meeting. 
Clatsop County. Warrenton and Hammond. Fort Stevens-Camp 


Clatsop Co. Rd. maintenance agreement to be terminated April 1. 


Warrenton-Fort Stevens Rd. to be maintained until January l, 


Lane County. Siuslaw Hwy. Modernization over Coast Renge Summit. 


Report pending. 
Polk and Marion Counties. Bridge over Willamette River at 
Independence. No report. 


Coos County. North Bend. Exchange of property with Weyerhaeuser- 


Timber Co. No report. Delegation to appear at next meeting. 

Claim. W. W. Purvis. Nelscott. Damage to property from 
highway construction. Report pending. 

‘Marion County. Woodburn City Council requests improvement 
between Pacific Hwy. E. and Woodburn Civic Center. Report 
pending. 

Linn County. Lebanon Widening at south city limits. Action 
deferred. Engineer to report at next meeting. 

Multnomah County. Improvement on Sauvies Island. County 
Commissioners prefer construction of bridge. 

Delegations. Commission discussed matters to be presented by 
delegations on following day. 

Awards. Chairman Banfield announces awards of contracts. 

Bids received on the following projects: 

Bridge over Coffey Creek 

Milo-Tiller Section , 

Woodworth Acres-Parkdale Section 

Lexington-South Springs Section 

South Springs-Umatilla County Line Section 

City of Albany. Waverly Lake. Construction of Sea Scout Club- 
house. Request of Albany Rotary Club granted. 

Coos County. Enegren Ferry Road (Coos River Secdy. Hwy.) Re- 
location and improvement requested. Action deferred. 

Curry County. Oregon Coast Hwy. Port Orford. Newberg Park, 
Renaming as Black Rock Point State Park requested. Referred 
to State Parks Supt. for investigation. 

Curry County. Oregon Coast Hwy. Gold Beach. Resumption of right 
of way negotiations urged. No action. 

Expression of commendation. Oregon Coast Association compliments 
Commission on activities. 

Tillamook and Washington Counties. Connecting link between 
Wilson River and Sunset Hwys. Immediate construction urged. 
Commission to consider in next program. 

Washington County. Tualatin Valley Hwy. Improvement between 
Beaverton and Forest Grove. Request denied. 

Umatilla County. Pendleton-John Day Hwy. Reconstruction of short 
Section south of Pendleton. Action deferred. 
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Subject 


Tillamook County. Oregon Coast Hwy. Bridge at Hebo. Recon- 
struction discussed. Action deferred. 

Douglas County. Oregon Coast Hwy. Lake Tahkenitch. Guy wire. 
Request of Howard Hinsdale referred to Engineer. 

Agreements and other papers signed. 

Meeting adjourned at 5:00 p.m. 
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Portland, Oregon 
October 29, 1945 


The State Highway Commission met in regular session at 9:00 a. m. 
in the Stock Exchange Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner (Arrived at 10:20 a. nm.) 
M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

C. B. McCullough, Asst. State Highway Engineer 

J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The Commission discussed a letter from Mr. B. H. Carlton, McMinn- 
ville, requesting an "objective re-survey" of the Pacific Highway West through 
the City of McMinnville, on account of objections thet have been offered to 
the modernization of the present route. A letter was also presented from 
McMinnville Hospital, Inc., objecting to thé improvement of the present 
route of this highway through McMinnville as the permanent route. The 
Engineer pointed out that the present route along Baker Street was adopted by 
the former Commission as a result of considerable study, during which a 
public hearing on the subject was held in the City of McMinnville at which 
numerous citizens, as well as city. officials, expressed their preferences. 

He suggested that the Commission adhere to its plan to improve the present 
route, leaving until some future time the re-routing of the highway to by- 
pass the city if that appears warranted. It appeared from the discussion 
that the County Court of Yamhill County is agreeable to the modernization 

of the present route, but there is a question as to the attitude of the City 
Council. It was the expresss opinion of the members of the Commission that 
there should be a meeting o’ minds of interested parties before the proposed 
improvement is allowed to proceed, and accordingly the Commission ordered 
that the attitude of the City Council be obtained. 


(Mr. Eugene Marsh, City Attorney of McMinnville, came before the 
Commission during the afternoon session and presented a letter from the City 
Recorder of McMinnville advising that the City Council is unanimously in 
favor of the improvement of the highway on its present location. Following 
his departure the matter was given further consideration. The Commission 
accepted the letter as expressing definitely the attitude of the City Council 
and thereupon, by unanimous vote, decided to proceed with the proposed im- 
provement of such route as previously planned.) 


The Commission discussed a request from the Tillamook Chamber of 
Commerce for the construction of a new bridge over Stilwell Ditch on the 
Netarts Secondary Highway a short distance west of Tillamook City. The 
Engineer advised that the existing bridge is in very poor condition and should 
be replaced. He pointed out, however, that the project is not included in 
the postwar program so would have to be financed with State money. He esti- 
mated the cost of a new structure at $70,500. The Commission deferred a2 
decision in the matter but instructed the Engineer to bring it to the 
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2. That when said sections of said highways are per- 
manently constructed the same shall be done in accordance with 
said surveys and locations unless otherwise directed or ordered 
by the Commission. 


3. That this resolution be entered in the minutes and 
records of the Commission as of the twenty-ninth day of October, 
1945. 


Tne Commission had under discussion the following requests for 
extensions of time within which to complete highway contracts: 


C. H. Wheeler, Contract No. 2644, for grading and surfacing 
the Astoria Airport Section of the Oregon Coast Highway in Clatsop 
County, requested an additional extension of time of 12 days, from 
August 1 to August 12, 1945, within which to complete this job. He 
attributed his failure to complete the project within the previously 
extended time limit to seasonal fire restrictions which would not 
permit him to burn accumujated debris and clean up the premises. 

The Engineer advised that the reason stated by the contractor for 
failure to complete the project within the extended time limit is 
correct. He added that the labor required to do the work was not 
available, so the burning could not be done earlier. He recommended 
that the extension of time requested be granted without penalty. 

A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 


Frank Watt Construction Company, Contract No. 2687, for 
construction of four bridges on the Halsey-Harrisburg Section of 
the Pacific Highway East in Linn County, requested an additional 
extension of time of eight days, from September 30 to October 8, 
1945, within which to complete this job. They attributed their 
failure to complete the project within the previously extended time 
limit to wartime conditions that held up progress of the work. 

The Engineer advised that all work on this project, other than the 
removal of a small amount of the debris from the channel of one of 
the streams, was completed prior to September 30, 1945, the date of 
expiration of the previously extended time limit. He further stated 
that the traveling public has not been inconvenienced by the delay, 
neither has the State incurred any extra expense for engineering 
supervision. He recommended that the extension of time now re- 
quested be granted without penalty. A letter was presented from 
the Public Roads Administration concurring therein. The Commis- 
sion approved the recommendation by unanimous vote. 


M. C. Lininger & Sons, Contract No. 2704, for the Austin 
Junction-Unity Junction Rock Production Project on the John Day 
Highway in Baker and Grant Counties, requested an extension of 
time of 90 days, from September 30 to December 15, 1945, within 
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attention of the Commission for consideration when the major betterment 
budget for 1946 is discussed. 


The Engineer reported that the location surveys for the follow- 
ing sections of highways have been completed and asked the Commission to 
approve them as the permanent route of such highway sections: 


Middle Grove-Silverton Section of Salem-Silverton 
Federal Secondary Highway in Marion County. 


West Unit Love Bridge-Black Bridge Section of Baker- 
Homestead Highway in Baker County. 


After study, the Commission approved the locations as reported and 
thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


. WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and 
location of the Middle Grove-Silverton Section of the Salem-Silverton 
Federal Secondary Highway in Marion County, and of the route and loca- 
tion of the West Unit, Love Bridge-Black Bridge Section of the Baker- 
Homestead Highway in Baker County, and in connection therewith prepare 
maps showing the route and location of seid sections of highway and 
file said reports and records with the Commission for consideration; 
and 


+= 


"* 


a i a Rs i a ec 
AE ey ee GSE SK a i 


5+ = = Sar ee Pens, 


WHEREAS, the Engineer has reported that he has completed 
the said surveys and has submitted the same for the approval or dis- 
approval of the Commission; and 


WHEREAS, after due consideration of said surveys, field 
notes, maps and other engineering data, it is the judgment of the 
Commission that the same should be approved and filed; 


Ce 


: NOW, THEREFORE, BE IT AND IT HEXEBY IS RESOLVED by this 
1 Commission, all members being present and affirmatively voting as 
‘ follows: 

4} 


; 1. That the surveys of the Middle Grove-Silverton Section 

of the Salem-Silverton Federal Secondary Highway in Marion County 
and of the West Unit, Love Bridge-Black Bridge Section of the Baker- 
Homestead Highway in Baker County, together with the maps, which for 
identification purposes bear the map file numbers 6B-17-23 and 6B-17-24, 
and 6B-16-10, respectively, field notes and other engineering data 
submitted by the Engineer hereby are approved, and the Engineer is 
directed to file and preserve the same in the records and files of 
the Commission at Salem, Oregon. 
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to November 15, 1945, within which to complete this job. They 
attributed their failure to complete the project within the speci- 
fied time limit to inability to secure sufficient labor to operate 
their plant at or near capacity. The Engineer advised that the 
reason given by the contractor for over-running the time limit is 
correct and recommended, in view thereof, that the extension of 
time requested be granted without penalty. The Commission approved 
the recommendation unanimously. 


Fisher Brothers, Contract No. 2723, for the Trent-Salt 
Creek Falls Rock Production Project on the Willamette Highway in 
Lane County, requested an extension of time of 40 days, from August 
31 to October 10, 1945, within which to complete this project. They 
attributed their failure to complete the project within the specified 
time limit to difficulties in securing repair parts for their equip- 
ment and inability to secure sufficient labor to operate their plant 
more than one shift. The Engineer advised that the reasons given 
for the delay in completing the contract on time are correct; fur- 
ther, that the State has not incurred any extra engineering expense 
because of the delay and the general public has not been inconvenienced. 
He recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


Oscar E. Joelson, Contract No. 2729, for furnishing crushed 
material in stockpiles for the Coos Bay-Roseburg and Powers Highways 
in Coos County (Hoffman Bridge Rock Production Project), requested 
an extension of time of 90 days, from September 30 to December 31, 
1945, within which to complete this job. He attributed his failure 
to complete the project within the specified time limit to labor 
shortage and extreme difficulties in obtaining tires for his hauling 
equipment. The Engineer advised that the reason given by the con- 
tractor for failure to complete the project within the specified time 
limit is correct. He also said that the State's expense for engi- 
neering supervision has been increased somewhat by the delay, but in 
his estimation, the contractor should not be charged for this expense 
because he did his best to carry on the work under adverse circum- 
stances. He recommended that tne extension cof time requested be 
granted without penalty. The Commissicn approved the recommendation 
unanimously. 


Watson and Morris, Contract No. 2730, for painting the Coos 
Bay Bridge on the Oregon Coast Highway at North Bend, Coos County, 
requested an extension of time of 365 days, from September 30, 1945, 
to September 30, 1946, within which to complete this job. They attri- 
puted their failure to complete the project within the specified time 
limit to their inability to secure workmen of reasonable aptitude for 
the type of work involved, notwithstanding that they made every 
reasonable effort to assemble a crew of men capable of doing the work. 
The Engineer advised that this contractor also has the contract for 
repainting the Yaquine Bay Bridge at Newport and it was their inten- 
tion to start the Yaquina Bay Bridge and then to assemble a crew for 


starting the Coos Bay Bridge painting work; however, they were not 945 
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which to complete this job, They attributed their failure to com- 

if: plete the project within the specified time limit to numerous break- 
ti downs of their machinery and to shortage of labor. They also stated 
tf that they were late in getting started on this job because of the 

fh : necessity to complete their contract for the Weston-Elgin Rock Produc- 


tion Project; however, they anticipated that they would complete the 
present contract before bad weather sets in. The Engineer recommended 

approval of the extension of time now requested, without penalty, for 

reasons given by the contractor. The recommendation was approved by 

! the Commission unanimously. 

} 


Skelton and Weicks, Contract No. 2707, covering the Elsie- 
Sunset Camp-Vernonia Rock Production Project on four state highways 
in Clatsop, Tillamook, Columbia, and Washington Counties, requested 
an additional extension of time from October 31 to December 15, 1945, 
within which to complete this job. They alleged that they failed to 
complete the project within the previously extended time limit because 
of labor difficulties and difficulties in obtaining suitable rock 
from the quarry. The Engineer recommended that the extension of time 
requested be granted without penalty. The Commission approved the 
recommendation. 


| Guerin Brothers, Contract No. 2718, covering the Union Creek 

Rock Production Project on the Crater Lake and West Diamond Lake High- 
ways in Jackson County, requested an extension of time of 60 days, 
from September 30 to November 30, 1945, within which to complete this 
job. They attributed their failure to complete the project within 
the specified time limit to breakdown of their rock crusher, repairs 
for which were not delivered for 60 days, and to labor shortage. The 
Engineer advised that the reasons given by the contractor for failure 
to complete the project within the specified time limit are correct. 
He recommended that the extension of time requested be granted without 

} penalty, notwithstanding that the State incurred a small amount of 

extra expense for engineering because of the delay. The Commission 
1} approved the recommendation unanimously. 


| Rogers Construction Company, Contract No. 2721, covering the 
i Chemult-Beaver Marsh Rock Production Project on The Dalles-California 
t and East Diamond Lake Highweys in Klamath County, requested an exten- 
: sion of time of 90 days, from September 30, 1945, to January 1, 1946, 
; within which to complete this job. They attributed their failure to 
complete the project within the specified time limit to inability to 
secure sufficient labor. The Engineer advised that the reason given 
by the contractor for over-running the time limit is correct. He 
recommended, in view thereof, that the extension of time requested be 
granted without penalty. The Commission approved the recommendetion 
unanimously. 


Rogers Construction Company, Contract No. 2722, for the Fort 
Klamath-Lobert Rock Production Project on state highways in Klamath 
County, requested an extension of time of 45 days, from September 30 
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contractor's statement as to the reason for failure to complete the 
project within the specified time limit is substantially correct, 
that, everything considered, the work proceeded in a very satisfac- 
tory manner. He recommended that the extension of time requested be 
granted without penalty. A letter was presented from the Public 
Roads Administratior. concurring therein. The Commission approved 
the recommendation unanimously. 


In connection with the granting of extensions of time within 
which to complete highway contracts, the Commission also considered the 
matter of hurrying up the operations of the contractors so as to avoid the 
over-running of the time limits specified. The Engineer was instructed 
to notify the contractors through the Resident Engineers that the Commis- 
sion hereafter expects contractors to complete their work within the time 
limit specified in the contract's provisions. 


The Engineer reported that Contracts Nos. 2644, 2715, and 2719 
and 2687 for the construction of state highway projects have been completed 
according to the requirements of the contracts or modifications thereof, 
and that seid jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2644, with C. H. Wheeler, for grading and 
bituminous surfacing on the Astoria Airport Section of the 
Oregon Coast Highway in Clatsop County; completed October ll, 
1945. 


Contract No. 2715, with Rogers Construction Company, for 
furnishing crushed material in stockpiles on the Oregon City- 
Molalle-Eagle Creek Rock Production Project, on the Cascade 
and Woodburn-Sandy Secondary Highways, in Clackamas County; 
completed October 13, 1945. 


Contract No. 2719, with Norris « Philpott, for con- 
struction of the Trail Bridge over the Rogue River on the 
Crater Lake Highway in Jackson County; completed October 4, 
1945. 


Contract No. 2687, with Frank Watt Construction Company, 
for construction of the Halsey-ilarrisburg Bridges on Halsey- 
Harrisburg Section of the Pacific Highvay East, in Linn County; 
completed October 8, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby accepted and final payment in connec- 
tion with each is hereby authorized. 
= ect29 1945 
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| able to secure enough men to complete the work at Yaquina Bay so were 
f unable to start the Coos Bay Bridge painting. Every effort was made 
i by the contractors, he said, to secure competent painters, and the 
| failure to complete the project within the specified time limit is the 
direct result of circumstances beyond the control of the contractor. 
He recommended, in view of the circumstances, that the extension of time 
requested be granted without penalty. The Commission approved the re- 
commendation unanimously subject to the condition that the contractor 
shall be required to pay the cost of any extra work, such as spot 
‘ painting, etc., that must be done now in order to carry over the project 
setisfactorily until next year when weather conditions are favorable 
for the full paint job. 


: Watson and Morris, Contract Nc. 2733, for painting the Yaquina 

Bay Bridge on the Oregon Coast Highway at Newport, Lincoln County, re- 
quested an extension of time of 304 days, from September 30, 1945, to 
July 31, 1946, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to 
difficulties in securing labor to perform the work, notwithstanding 
that they made every effort to secure competent help. The Engineer 
advised that the reason given by the contractor for failure to complete 
the project within the specified time limit is correct, and that the 
over-running of the time limit was a direct result of the shortage of 
competent workmen induced by circumstances entirely beyond the con- 
tractor's control. He recommended, in view thereof, that the exten- 
sion of time requested be granted without penalty. The Commission 
approved the recommendation unanimously, subject to the condition that 
the contractor shall be required to pay all extra expense of spot 
painting, etc., that is required in order to carry over the job until 
next year. 


Lloyd Babler, Contract No: 2735, for grading, surfacing, and 
oiling the Crater Lake-Fort Klamath Timber Access Road in Klamath 
County, requested an extension of time of 105 days, from August 31 to 
December 15, 1945, within which to complete this job. He attributed 
his failure to complete the project within the specified time limit to 
seasonal fire restrictions which did not permit the burning of accu- 
i mulated debris, etc., until damp weather set in. The Engineer advised 
: that the reason given by the contractor for over-running the specified 
time limit is correct. He recommended that the extension of time re- 
: quested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation unanimously. 


E. C. Hall Company, Contract No. 2740, for surfacing the Root 
Creek-Siletz Section of the Siletz Secondary Highway in Lincoln County, 
requested an extension of time of 20 days, from September 30 to 
October 20, 1945, within which to complete this job. They alleged that 
it was impossible to operate their plant to capacity due to extremely 
difficult conditions encountered in quarry operations, which accounted 
for the over-running of the time limit. The Engineer advised that the 
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A letter was presented from the City of Prineville requesting the 
loan of the services of an engineer to establish grade lines for certain 
city streets and sidewalks. The Commission approved the request provided an 
engineer can be spared to perform such service. 


A resolution was presented from the Salem City Council requesting 
the signalization of the intersection of Rural Avenue where it crosses South 
Commercial Street, Salem, (U. S. Highway No. 99E), as a safety measure for 
school children who are obliged to cross the highway at this point. The 
Engineer advised that this matter has been thoroughly investigated by the 
Treffic Engineer who recommends that the request be denied because peak- 
hour traffic through this intersection is considerably less than thet which 
is considered justification for the installation of signals. The accepted 
minimum warranted in this regard, he said, is 1,000 vehicles through the 
intersection per hour for eight consecutive hours, whereas the investigation 
reveals that peak-hour traffic now obtaining consists of only 664 vehicles. 
He stated his concurrence in the Traffic Engineer's recommendation. In 
view of the report, the Commission denied the request by unanimous vote. 


The Secretary presented resolutions fre: the following cities and 
sows outlining plans for the expenditure of State Tax Street Funds which 
they received in 1944 from 1943 State Highway revenues: 


Antelope Richland 
Scappoose Vernonia 


The Engineer advised that a check of the plans reveals that they 
meet the requirements; moreover, each of the cities has adopted appro- 
priate resolutions with regard thereto as required by law. He recommended 
appreval of the plans. The Commission approved the recommendation and 
thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, pursuant to the nrovisions of Chapter 371, 
Oregon Laws 1943, there heve been by this Commission apportione. 
the cities and/or towms hereinafter named for disbursement during 
the calendar year 1944 for street purposes 4s provided in said law the 
several sums or amounts set opposite the names of the respective cities 


or towns: 
Antelope - ----------7-7 $ 123.61 
Seappoose ---------- 7-7 461-47 
Richland - ---------"7"-" 343.85 
Vernonia ---------7-77" 1,939.29 


AND, WHEREAS, each of seid cities and towns has, by 
appropriate action evidenced by resolution or other official instru- 
ment, certified copies of which have been filed with the Commission, 
conformed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 
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The County Court of Sherman County, represented by County Judge 
Jerry M. Wilson, County Commissioners David Reid and Vernon I. Miller, and 
County Road Master, L. L. Peetz, came before the Commission regarding the 
plans for highway improvements in Sherman County to be undertaken in the Post- 
war Program. Judge Wilson was spokesman. He requested consideration of 
the following projects: 


; "1. Improvement of the Sherar's Bridge Secondary Highway 
vetween Tygh Valley and Grass Valley. He urged this improvement as a 
priority project to facilitate the merketing of timber. 


2. Improvement of the intersection of the Fulton Canyon- 
Wasco Secondary Highway with the Columbia River Highway so as to 
facilitate truck hauling of wheat to points east of this intersection. 


3. Improvement of the road extending from Rufus on the 
Columbia River Highway to Klondike on the Wasco-Heppner Secondary 
Highway. 


4. Construction of the Cottonwood Grade Section of the Wasco- 
Heppner Secondary Highway. 


5 Widening of the Moro Underpass of the Southern Pacific 
Railroad on the Sherman Highway. He alleged that the narrowness of the 
opening through the present structure is conducive of accidents and urged 
the widening from the safety standpoint. 


Chairman Banfield advised that the Commission has in mind the in- 
provement of the Sherar's Bridge Secondary Highway and has set up in its second 
year postwar program the sum of $122,000 to finance the grading, surfacing, 
and oiling of the 8.7 mile section between Tygh Valley and the Sherman County 
Line. He also advised that the Commission's Postwar Program conteins provi- 
sion for grading, surfacing, and oilinga 1 1/2 mile section of the Fulton 
Canyon Secondary Highway, which is estimated to cost about $54,000, and in- 
cludes the improvement of the intersection referred to. This work, he said, 
is contemplated for construction in the first postwar year. Concerning the 
third project mentioned by Judge Wilson, which is for the improvement of the 
road leading from Rufus to Klondike, Chairman Banfield advised that this pro- 
ject is not included in the Commission's Postwar Program although it has been 
recommended for the Federal Aid Secondary Highway System, and if the Pyblic 
Roads Administration approves it for such system, then it would be eligible for 
future Federal funds. Concerning the improvement of the Cottonwood Grade 
Section of the Wasoo-Heppner Secondary Highway, Chairman Banfield stated that 
the improvement of this highway also is not included in the Postwar Progran, 
however, the Commission has authorized an expenditure of $100,000 of State 
money to reconstruct a portion of the grade during the third year following 
the war. Due to fimancial reasons, he added, the Commission is unable to teke 
on any additional projects at this time, but will be pleased to give the 
mattter reconsideration at some future time when the financial situation 
improves. This concluded the conference. 


loot he view 


" PEND there mtr eee — 
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Resolutions were also presented from the following cities and 
towns outlining plans for the expenditure of State Tax Street Funds which 
they received in 1945, from 1944 State Highway revenues: 


Antelope Condon John Day 
Athena Gearhart Scappoose 
Brownsville 


The Engineer advised that the plans in each instance have been 
checked and found satisfactory; also, that the cities have met the legal 
requirements inevery way. He recommended approval of the plans. The Com- 
mission approved the recommendation and thereupon, by unanimous vote, 
adopted the following resolution with regard thereto: 


WHEREAS, pursuant tc the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar 
year 1945 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or towns: 


Antelope - ---------- 7-7 $ 125.80 
Athena - ----------C- Cc 717.04 
Brownsville - ---------7- 1,095.83 
Gondon - = ---- Shs il 1,196.47 
Gearhart - -----------7 445.88 
John Day - -----------7 989.61 
Scappoose ------------ 469.64 


AND, WHEREAS, each of said cities and towns has, by appro- 
priate action evidenced by resolution or other official instrument, 
certified copies of which have been filed with the Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT aND IT HEREBY IS RESOLVED as follows: 

1. That this Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Antelope - Maupin Street, Baird Street, McGreer Street 


Athena - 3rd Street, 4th Street, 5th Street, High 
Street, College Street 


Browmsville - Maintenance of all city streets 
Condon - First Street, Second Street, Well Street, Walnut 
Street, Gilliam Street, Pennoyer Street, Potter 


Street, Lincoln Street, Church Street, Oregon 
Street, Ward Street, East Street 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named cities: 


Antelope - Maupin Street, Baird Street, McGreer Street 


Scappoose - West Street, Maple Avenue, Laurel Avenue, Watts 
Avenue, Prairie Avenue, Columbia Avenue, Hall Avenue, 
Casey Avenue, 2nd Street 


Richland - First Street 


Vernonia - Bridge Street, 3rd Avenue, 2nd Avenue, lst Avenue, 
Nehalem Street, Columbia Street, Cougar Street, Weed 
Avenue, 3rd Street, 2nd Street, lst Street, Lane Avenue, 
Park Avenue, Grant Avenue, "A" Street, Washington Street, 
"BY Street, East Avenue, Rose Avenue, Maple Street, 
North Street, State Street 


2. That the type, plan and character of improvement vroposed 
in the resolutions filed with this Commission by the above named res- 
pective. cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each to 
receive and use the funds to them apportioned. 


4. That Resolution Form 3 adopted by the City of Antelope and 
approved by the State Highway Commission on January 22, 1945, shall be 
canceled, in accordance with the request of the City of Antelope on file 
in the records of the Oregon State Highway Department, and Resolution 
Forms 1 and 2 hereby approved be substituted therefor. 


5. That upon entry of this resoluticn in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolutiona resolutions adopted by the city together with a copy 
of the resolution approving the plan submitted by the city. 


sate stilasigdihlentece ais 
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6. This resolution shall be entered in the minutes and records 
of this Commission as of the 29th day of October, 1945. 
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timber and that only one bid was received for the purchase of the real pro- 
perty in Portland, being that of Mr. Harry Whittle, Portland, at $100; 
however, two bids were received for the purchese of the buildings at North 
Plains, being those of Mr. L. M. Payne, Newberg, at $200, and Mr. Robert 
Meek, Hillsboro, at $125. He recommended acceptance of the offers of Mr. 
Whittle and Mr. Payne. The Commission's Chief Counsel concurred in the re- 
commendation. The Commission thereupon authorized the sale of the Portland 
property to Mr. Whittle at his bid price of $100 and the sale of the tuild- 
ings in North Plains to Mr. Payne at his bid price of $200. The Commission 
also authorized negotiations for the private sale of the timber on the re- 
vised alignment of the Pacific Highway through Stage Road Pass. 


The Engineer requested instructions relative to the opening of 
Sams Valley Secondary State Highway, Jackson County, for general public use 
through the Camp White Cantonment area. He advised that this highway was 
closed in April, 1942, at the request of Army officials as a protection to 
the traveling public during times when target practice was under way, but, 
in his estimation, the need for such closure no longer exists in view of 
the fact that the war is over and target practice has been discontinued. He 
further stated that the road suffered considerable damage during the time it 
was closed, but the Army authorities have agreed to pay the cost of repairs 
if the work is done now. He estimated the cost of such repair work at 
$5,000, although, he added, it may be necessary to re-oil this section next 
year. He recommended that the Commission adopt an order declaring the road 
open for general public use and that he be given authority to bill the Army 
for the cost of the repairs. The Commission approved the recommendation 
and thereupon, by unanimous vote, adopted the following resolution with re- 
gard thereto: 


WHEREAS, the Highway Commission on the thirtieth day of 
April, 1942, in response to a request made for and on behalf of the 
War Department, adopted and entered in the minutes and records of the 
Commission a resolution by which the Commission closed to public 
traffic the section of the Sams Valley Secondary Highway in Jackson 
County which is defined as follows: 


Beginning at a road intersection at mile point 8.98 
easterly from Gold Hill, and extending easterly and north- 
easterly to mile point 15.35 approximateiy one-half mile 
west of Dodge bridge over the Rogue River, which point is 
also approximately 1.9 miles westerly from the Crater Lake 
Highway, being a distance of 6.37 miles; 


AND, WHEREAS, by the terms of said resolution the said 
section of said highway was to remain closed to public travel for 
the duration, but it was provided in said resolution that, upon 
advice in writing from the proper officer in charge of the Army 
Cantonment advising that the closing of said section of said high- 
way was no longer necessary in national defense, the closing order 
should be vacated; and 


sy PRE Cees 
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Gearhart - First Street, Sixth Street, llth Street, 12th 
Street, 13th Street, Cottage Avenue, Ocean Avenue, 
Marion Avenue, Hager Avenue - 


John Day - North Canyon Street, North Second Street, Grace 
Street, Old Highway, Hilcrest Avenue, Maple Street 


Scappoose - West Street, Maple Avenue, Laurel Avenue, Watts 
Avenue, Prairie Avenue, Columbia Avenue, Hall Avenue, 
Casey Avenue, 2nd Street 


; 2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named res- 
pective cities and toms hereby are approved. 


3. That the action taken respectively by said cities and 
toms, as evidenced by appropricte resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and tows a duly certified copy 
of the same. 


5- This resolution shall be entered in the minutes and 
records of this Commission as of the 29th day of October, 1945. 


——<—-- 


The Engineer requedted instructions relative to the cancellation 
of insurance that has been carried on certain state highway bridge structures 
and Arch Cape Tunnel during the wartime period. He advised that the in- 
surance covered damage by explosion, riot, insurrection, vandalism, etc., 
which, in his estimation, no longer is required in view of the fact that the 
war is over. He further stated that if the insurance policies are cancelled: 
as of November 1, 1945, the State Highway Department would secure the benefit 
of a refund in the amount of $1,531.17. The Commission considered that the 
conditions which prompted the purchase of the insurance in the first place 
no longer exist and accordingly instructed the Engineer to cancel the policies 
and secure the benefit of the refund. 


The Engineer reported the results of the receiving of bids in Salem 
on October 22, 1945, for the purchase of timber along the revised alignment 
of the Pacific Highway at Stage Road Pass, Josephine County, and on the 
taking of bids in Salem on October 26, 1945, for the sale of State-owned 
property in North Portland and for the sale of several buildings in the towm 
of North Plains. He advised that no bids were received for the purchase of 
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built for recreational traffic only, and will not stand up under the 
heavy pounding of logging trucks; moreover, the section crews are short 
handed and cannot keep the highway in proper state of repair. He re- 
commended, in view of the circumstances, that all log hauling on this 
highway between Diamond Lake and Crater Lake Highway Junction be prohi- 
bited. The Commission, by unanimous vote, approved the immediate closing 
of the road as a temporary proposition with the understanding that the 
matter of permanently closing the road to log hauling traffic will be 
given further consideration next spring. 


Consideration was also given by the Commission to the closing of 
the Mt. Hood Highway to all log hauling traffic from Wapinitia Junction, 
Mile Post 57.5, and Mt. Hood Lodge, Mile Post 81.7. 
that this highway is crooked and narrow and, like the Crater Lake Highway, 


The Engineer advised 


was built primarily for recreational traffic. He recommended that log 
hauling be prohibited until such time as the highway has been reconstructed 
so as to avoid heavy maintenance expense and the subjection of other traffic 
to the hazards that obtain under present conditions. The Commission voted 
unanimously to close this road to log haulers as a temporary proposition 
until June, 1946, when the matter is to be reconsidered. 


A delegation from Wallowa County came before the Commission re- 
gording the establishment of a State Park at the head of Wallowa Lake. The 


delegation was headed by Mr. Max Wilson, Secre 


tary, Joseph Commercial Club, 


and official of the Agsdéciated Ditch Co., and included the following: 


R. V. Chrisman 
Charles Reynolds 


Ben Weathers 
George Dawson 
Glen Jacob 
A. Daisley 


Stanley Shell 
Ira E. Snyder 


M. J. Rutherford 


J. O. McFetridge 
W. J. Ortman 

Mr. and Mrs. Tom 
Williamson 


District Attorney 
Vice-President, 

La Grande Chamber of 
Commerce 

Wallowa County Judge 
Wallowa County Com- 
missioner 

Ylallowa County Engi- 
neer 

President, Joseph 
Commercial Club 
Chamber of Commerce 
President, Chamber of 
Commerce 

Secretary, Chamber of 
Commerce 

Commercial Club 

Real Estate 

Owners of Lake pro- 


perty 


Enterprise 
La Grande 


Enterprise 
Joseph 
Enterprise 
Joseph 


Wallowa 
Enterprise 


Enterprise 
Joseph 


Enterprise 
Joseph 


Speaking in behalf of the park were Messrs. Wilson, Chrisman, and 
Reynolds. Mr. Chrisman mentioned that the U. S. Department of the Interior 
at one time considered making the area a national park but was discouraged 
by local people who did not want the park on that basis because it would 


WHEREAS, notwithstanding the fact that for all practical and 
essential purposes the war is over, the Commission has not been informed 
by any Federal official that the closing of said highway is no longer 
a necessity; and 


WHEREAS, it is the opinion of the Commission that the re- 
opening of said highway is essential in the interests of public travel 
and transportation; 


NOW, THEREFORE, BE IT AND IT HEX&BY IS RESOLVED by the Com- 
mission, all members being present and affirmatively voting, as follows: 


1. That in the opinion of the Commission public welfare and 
public transportation needs require that the said section of said high- 
way be opened to travel and maintained for such. 


2. That the Engineer be and he hereby is instructed to re- 
move all barricades and other physical obstructions and all road signs 
erected and maintained for traffic control during the period for which 
said road was closed, and take such steps as may be necessary to re- 
condition said highway for traffic. 


3. That this resolution be entered in the minutes and records 
of the Highway Commission as of the twenty-ninth day of October, 1945, 
and a certified copy thereof delivered to the Superintendent of State 
Police, the Public Roads Administration, the County Court of Jackson 
County and the representative of the War Department in charge of said 
area. : 


we + 


The Commission confirmed the oral authority issued on October 2 
1945, authorizing re-instatement of the log hauling permit of Mr. Harold Harry 
MeGee, Springfield, Oregon, which was cancelled for refusal to allow his load 
to be weighed by State Weighwasters. Mr. McGee was placed on probation. 


The Commission also discussed the advisibility of cancelling the log 
heuling permit of Lester L. Bateson, Lebanon, for refusal to allow his loads 
to be weighed by State Weighmasters. The Engineer advised that the evidence 
against Mr. Beteson is not entirely clear, so there is a question whether or 
not the permit should be cancelled. The Commission decided, in view thereof, 
not to cancel the permit in this instance, however, ordered that Mr. Bateson 
be warned by letter that a repetition of the offense would result in the 
suspension of his permit for double the time that it would heave been sus- 
pended for his first offense. 


The Commission had under discussion the matter of closing the West 
Diamond Lake Secondary Highway to log hauling traffic. The Engineer advised 
that during the past two years there has been an increasing amount of log haul- 
ing over the southerly end of this road, which is causing severe damege to road 
surface. He pointed out that the road is of light construction, having been 
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if there be any. The Commission thereupon referred the matter to the Engi- 
neer, Chief Counsel and Parks Superintendent for a detailed factual report. 
This concluded the conference with the delegation. 


Mr. Ben Weathers, County Judge of Wallowa County, then inquired as 
to the plans of the Commission for completing construction of the Enterprise- 
Lewiston Highway between Flora and the Washington State line. The Engineer 
read aloud a letter from Clarence B. Shain, Director of Highways, State of 
Washington, on this subject wherein Mr. Shain advised that provision has 
been made in the second postwar year budget of the State of Washington for 
the completion of this highway in that state early in the year 1947. He 
estimated the cost to .finish the grading work in Oregon at $100,000, to 
surface the Oregon section at $300,000, and to complete the Washington sec- 
tion at $300,000. 


Chairman Banfield advised that Oregon is committed to the comple- 
tion of the highway and that the work will be done simultaneously with that 
in the State of Washington. He also said the Commission would consult with 
the Director of Washington Highways regarding the project. The Engineer was 
thereupon instructed to arrange a conference with Mr. Shain. 


Mr. John Greenbo, Mayor of the City of Waldport, and Mr. D. B. 
Ambler, City Engineer, appeared before the Commission on behalf of the Waldport 
City Council in regard to the construction of curbs and sidewalks along the 
west side of the Oregon Coast Highway from the south end of the Alsea Bay 
Bridge to the intersection of said highway with Maple Street, in Waldport. 
They asked the Commission for an improvement similar to those constructed in 
the towns of Taft and Nelscott and advised that the city is prepared to pro- 
ceed with the construction of sidewalks at city expense if the Highway 
Commission will construct the concrete curbs. They filed with the Commis- 
sion a resolution adopted by the Waldport City Council on October 18, 1945, 
whereby the Council agrees to cause the said sidewalks to be constructed if 
the State will build the curbs. The Commission referred the matter to the 
Engineer and the Chief Counsel for investigation and report, and advised 
that if the report is favorable the State will proceed with the improvement 
in conformity with its established policy. 


A delegation from Pendleton, consisting of Sprague H. Carter, 

Mayor; Homer E. Waggoner, Councilman; and E. B. Aldrich, former State Highway 
Commissioner and publisher of the Pendleton East Oregonian, came before the 
Commission regarding the designation of two one-way routes for Old Oregon 
Trail traffic through Pendleton. Mr. Carter headed the group. He suggested 
the routing of westbound traffic along Court Avenue (present route of this 
highway) and the routing of eastbound traffic on Dorion Avenue. He declared 
that such routing will relieve present traffic congestion and will provide a 
natural free flow of traffic through their city. He pointed out, however, 
that such routing will necessitate the partial widening of Court Avenue and 
the construction of a connecting link between S. W. Court Avenue and §. W. 
Dorion Avenue with a traffic separation structure at S. W. Court Avenue. Mr. 
Carter presented a resolution from the Pendleton City Council requesting such 
improvement and a petition from affected property owners objecting to the 
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interfere with stock grazing privileges now enjoyed and for the further reason 
thet, in their opinion, the State is the only agency that can develop the area 
satisfactorily. He alleged that the park would be a big tourist attraction 
because of the boating, swimming, fishing, hunting, and mountain climbing 
available at this place. He also mentioned that Wallowa Lake is the summer 
camping place for some 500 Boy Scouts and hundreds of Epworth Leaguers who 
have enjoyed the privileges of this location for many years and who might be 
hi deprived of such privileges unless the State acquires the property. It was 
f his thought that the preservation of the area for this purpose alone is justi- 
fl fication for the development by the State; however, he added that it is also 


a 


justified by the fact that it would provide a state park for Northeastern 
Oregon where none exists at present. He declared that the project has the 
endorsement of everyone in the northeastern part of the State and suggested 
the development as a memorial for veterans of World War II. 


/ 

: 

| 

| Mr. Reynolds urged approval of the project from the standpoint of 
} investment return, stating that the establishment of a state park at this 
4 place will attract thousands of tourists from whom sufficient revenue will 
/ f be received to pay the costs of development within a comparatively short 
| 


time. He endorsed the remarks of Mr. Chrisman. 


Commissioner Schaupp arrived at this juncture. 


Commissioner Chessman mentioned that the Commission previously had 
this matter under discussion and it then appeared to be a matter of developing 
a state park in connection with a privatelyowned lodge, the owners of which 
wanted to control the fishing facilities at the Lake; also, there was a ques- 
/ tion of the high water mark in the Lake. He advised that the Commission is 
not interested in establishing a park if the fishing rights are in private 
ti control. 
: 
; 


Mr. Wilson stated that his company, Associated Ditch Co., has the 
| right to flood privately-owned lands around the Lake up to 25 foot elevation 
FE and that only four times in the last twenty years has the area been flooded 
to such elevation. He declared that the flooding would not interfere with 
4 the area for park purposes, particularly after the first of July. 


in its previous discussion of this matter decided not to establish 4 park at 
Wallowa Lake because of the private interests that were involved. 


Chairman Banfield said that Wallowa Lake is a very attractive spot, 
but advised that the Commission feels adversely toward the establishment of 
Fit a state park there or anywhere unless it has control over the adjacent areas. 
et He mentioned several features, as follows, which, he said, would have to be 
clarified to the Commission's satisfaction before the Commission would 
authorize an expenditure of public money for acquisition or development: cost 
to the State; State's rights relative to the flood area; question whether or 
not the flooding of the property would damage the area proposed for the park. 
He advised that the Commission will give the matter careful consideration and 
report its decision to the people of Wallowa County, together with objections 


{ 
: 
t) Commissioner Schaupp gave as his understanding that the Commission 
| 
} 


cor29 1945 


12682 


discussion revealed has been closed to public use, must be kept open and clear 
so the public may use it if they wish. Chairman Banfield also approved the 
extension of the lease to April 1 on the same basis, making the decision 
unanimous. The Chief Counsel was instructed to prepare an appropriate form of 
agreement with Mr. Mumpower covering the matter. 


The Commission, by unanimous vote, approved the minutes of the 
meetings held on July 9, August 30 and 31, and September 24, 1945. 


The Assistant Counsel was present and requested authority to pur- 
chase certain parcels of real property that are needed for various highway 
improvements throughout the State. He submitted a list of such properties, 
together with the offer that he recommended for each parcel. After careful 
consideration of each item, the Commission approved the request and threupon, 
by unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of 
the highways hereinafter designated, it is and has been necessary to 
acquire property for right of way, quarry sites, gravel or other 
material sites, or sites for the storage of materials, as herein- 
after more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with 
the owmers of the property required, options have been obtained, 
which options have been considered by the Commission, outlining 
the bases of settlement which have been agreed upon, and 


WiSREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said re- 
ports be declared acceptable to the State Highway Commission as 
bases of settlement for the pro»erties involved, and that the 
acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed to complete the 
acquisition of the said properties and to take title thereto in 
the name of the State of Oregon. The said properties hereby 
ordered and authorized to be acquired are as follows: 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COsST HIGHWAY 


10813-A Ostrum, Bert Jacob and Mary S. 
Right of Way 
Option expires 
April 5, 1946 
0.43 acre at $150.00 $ 64.50 $ 64.50 


A 
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widening of Court Avenue as a two-way traffic route and endorsing the proposal 
of the city to designate Court Avenue and Dorion Avenue as one-way streets 
because it would result in less damage to their holdings. 


The Engineer advised that the problem of routing traffic through 
Pendleton is of long standing and is getting more acute as time goes on. The 
cost to widen Court Street for tw-way traffic, he said, is prohibitive. He 
gave as his opinion that the solution of the problem is the adoption of the 
suggestion offered by the city for two one-way streets. He pointed out that 
Dorion Avenue is now 36 feet wide between curbs, and would not have to be 
widened, but it would be necessary to widen Court Avenue somewhat for about 
ten blocks. Such widening work, he said, would necessitate the removal of 
only a few shade trees; and the cost of the entire improvement would be about 
$100,000. He pointed out that eventually the highway will be routed to by-pass 
the city of Pendleton. Mr. Carter declared that the proposed improvement of 
two one-way streets will satisfy traffic requirements in Pendleton for 15 or 
20 years. Mr. Aldrich stated that such an improvement would take care of the 
traffic situation in Pendleton for a long time to come. Chairman Banfield ad- 
vised that the State Highway Commission is reluctant to spend $100,000 of 
state money for an improvement that would be of value for only two or three 
years' time and then would have to be changed. After further discussion he 
concluded the conference by stating that the Commission cannot make its deci- 
sion today because it involves the question of funds; however, the matter will 
be given serious consideration within the next two or three months. 


Mr. Frank Lonergan, Portland, attorney for Mr. Paul Mumpower, was 
present in behalf of Mr. Mumpower's lease of State-owned property adjacent to 
the Columbia River Highway near the east end of the Sandy River Bridge at 
Troutdale. Mr. Mumpower was also present. Mr. Lonergan advised that Mr. 
Mumpover has received notice to vacate the premises because of violation of 
his agreement with the Highway Commission for the use of this property. He 
urged the Commission to permit Mr. Mumpower the continued use of the property 
until the next run of smelt in the Sandy River is over, or until about March 
31, 1946. Mr. Mumpower, he said, will vacate the premises now if the Commis- 
sion insists, but would appreciate the privilege of continuing his lease 
until the time stated. Chairman Banfield recited the facts in connection 
with the lease granted Mr. Mumpower. He pointed out that it was of a tempor- 
ary nature and was given to accommodate Nir. Mumpower so that he would not 
lose nis investment; however, Mr. Mumpower did not comply with the terms of 
the lease, in view of which the Commission considered it advisable not to 
let him occupy the premises longer. Mr. Mumpower declared that if the High- 
way Commission will allow him the use of the premises until the next smelt 
run is over, he will then vacate the premises permanently. The Engineer 
pointed out that the contract of the proposed improvement of the Columbia 
River Highway at this location is coming up soon and that the property 
occupied by Mr. Mumpower will be needed at that time. In any event, the pre- 
mises would have to be vacated by the first of April, 1946. Following dis- 
cussion, Commissioner Schaupp stated his willingness to allow Mr. Mumpower 
to contimue the use of the premises until April l, 1946, if the property is 
not needed for highway purposes. Commissioner Chessman expressed himself 
similarly, however, he added that the roadway through the property, which 
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CIRCLE BRIDGE-HUG SECTION, OREGON COAST HIGHWAY (Cont.) 
9928 - Crown-Zellerbach Corporation (Cont.) 


Parcel 1. 0.72 acre at 


$50.00 $ 36.00 $ 
Parcel 2. 17.8 acres at 
$50.00 less $64,.00 
Parcel 3. 59.88 acres 
at $20.00 plus 1,200.00 2,100.00 Witt 


State to pay stumpage value of marektable 
timber- (32 foot log with minimum 10" 
diameter at small end) - at $2.50Mfbm - 


9925- Kraemer, Otto J. 
Right of Way 
Option expires 
April 22, 1946 
3.7 acres at $350.00 
plus 1,323.00 1,323.00 " 


OWENS STREET-MIDLAND KOAD SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 
9609- McCabe, Annetta 

Right of Way 

(Correction) 


494 sq.ft. $ 00.00 $ 
Moving building - low bid 450.00 450.00 Cozad 


9606- Kenyon, David. A. and Ruby L. Kenyon 
Right of Way 
(Correction) 


640 sq.ft. 00.00 

Altering building- low bid 925.00 925.00 " 
State to pay $7.50 day if 

business is closed during 

operations 


9616- Cleve, William R. 


Right of Way 
(Correction) 
288 sq.ft. 00.00 
Moving building - low 
bid 1,500.00 1,500.00 ° 
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CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWAY (Cont.) 


10812- Clatsop County 
Right of Way 

O.R2 acre timber land 

1,204 sq.ft. vacant beach 
lot 

47,400 sq.ft. vacant 
beach lot 

16,967 sq.ft. vacant 
beach lot 

33,467 sa.ft. vacant 
beach lot 

1.30 acres logged off 
land $ 00.00 $ 00.00 


9923- Clatsop County . 
Right of Way 


7,535 sq.ft. vacant beach 
lot 

9,650 sq.ft. wacant beach 
lot 

13.78 acres, logged off 
land 

6.93 acres - logged off 
land (beach) 

7.29 acres - logged off 
land ; 

767 sq.ft., vacant beach 
land 


9933-Ballhorn, Harry W. 
Right of Way 
Option expires 
April 17, 1946 
5.36 acres at $25.00 plus 134.00 134.00 


10814-A Mansur, Leonard A. and Caroline F. 
Right of Way 
Option expires 
April 17, 1946 
0.96 acre at $156.00 


9928- Crovm-Zellerbach Corporation 
Right of Way 
Option expires 
April 27, 1946 


(Continued on next page) 
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ERGER RANCH AD SECTION, WOLF CREEK HIGH 


5202-German Congregational Church 


Right of Way 
0.20 acre at $500.00 $ 100.00 $ 
Church building 1,800.00 
Restrooms and woodshed 200 .00 
2,100.00 


Credit: State to con- 
vey 0.50 acre at 


$200.00 per acre 
(File 5199) 100.00 2,000.00 Collins 


PUDDING RIVER SECTION, PACIFIC HIGHWAY 


10076-A Rooklidge, Chester H. 
Right of Way 
Option expires 


April 23, 1946 
0.14 acre $ 100.00 $ 100.00 Parker 


NORTH UNIT-FULTON CANYON SECTION, FULTON CANYON-WASCO HIGHWAY 


11964- Carlisle, Walter H. 
Right of Way 
Option expires 
February 5, 1946 


3.95 acres $ 00.00 $ 
Fencing, if necessary 00.00 Cozad 
11966- Fulton, Charles 5S. 
Right of Way 
Option expires 
February 8, 1946 
0.50 acre at $100.00 50.00 
Fencing, if necessary 50,00 * 
11965- Miller, Rosa M. and James D. Miller 
Right of Way 
Option expires 
February 3, 1946 
1.00 1,60 * 


0.05 acre 


FRONT STREST PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


8951- Cordano, Paulo and Marie 


Right of Way 
5,000 sq.ft. at 30¢ $1,500.00 ¢ 
Building 4,000.00 

5 garages at $100.00 


12686 


each 500.00 6,000.00 McCallister 


MILTON-WASHI IN 


10558-A Staley, T. A. 
Right of Way 
Option expires 
December 29, 1945 
3,630 sq.ft. at 1 $ 36.30 $ 
2 cherry trees 13.70 50.00 Cozad 


10556-A Phelps, Myrtia C. 
Right of Way 
Option expires 
January 2, 1946 
% * 
7.95 acres at $250.00 per * 
acre (less) 1,972.00 1,972.00 " 
(Lump Sum Settlement) 


10559-A Betts, Harry N. 
Right of Way 
Option expires 
February 13, 1946 
0.04 acre at $450.00 
Trees, barn and shed, 
chicken house, woven wire 
poultry pens, concrete 
walk 547.50 
Severance - 0.69 acre at 
$450.00 (50%) 155.2 720.75 


10557-A Milton-Freewater and Hudson Bay Irrigation Company 
Right of Way easement 
Option expires 
April 23, 1946 
0.07 acre (See letter 
attached to final report) 20.00 20.00 


GARDNER RANCH-BERGER RANCH SECTION, WOLF CREEK HIGHWAY 


6513- Scoggin, Dora Louise and Ida Augusta 
Right of Way 
Option expires 
April 2, 1946 


1.84 acres at $300.00 3 552.00 $ 
Allowance - 38 rods fence at 
$2.00 rod 76.00 
Allowance- rearranging pre- 
sent fences 100.00 
Damages in lieu of moving 
house 1,500.00 
Waiver of access 272.00 2,500.00 Collins 
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RONT STREET P. Cc RTLAND, PACIFIC HIGHWAY WEST (C 


9063-A Fracasso, Joseph F. and Mary Ann 
Right of Way 
slope easement 
250 sq.ft. for slope $ $ 
easement 00.00 
State to build new 
sidewalk. 00.00 McCallister 


3939-5 Simms, L.C., Alus Prater, 
D.&. and Minnie E. Earlywine 
Right of Way 


2,920 sq.ft. at 20f 584.00 
Building 3,791.00 4,375.00 " 


JUDKINS POINT-GOSHEN SHCTION, WILLAMETTE HIGHWAY 
#17288- Harpole, Sophie M. 
See Right of Way 
foot- Option expires 
note April 15, 1946 
1.19 acres at $800.00 $ 952.00 $ 
Allowance for moving 
chicken house and 
prooder houses and 
barn 1,500.00 
Loss of constructed 
basement for new 


house 1,100.00 
2,724 sq.ft. at 26¢ 
less 698 .00 
gravelled driveways 250.00 4,500.00 Parker 


TROUTDALE-CROWN POINT SECTION, COLUMBIA RIVER HIGHWAY 


%%*12295- Dunlap, Wm. E. and Rose E. Dunlap 
See Park 
foot- Option expires 
note April 19, 1946 


1 lot $ 175.00 $ 
1 4-room house 1,100.00 1,275.00 Gardiner 


34t12294- Sawtell, Jennie h. 
See Park 
foot- Option expires 
note April 15, 1946 
1 lot 175.00 175.00 


RON P. Cc IC HIGHWAY Wi 


11146- Gabarino, Vittorio and Mary 
Right of Way 
2,290 sq.ft. at 20¢ $ 458.00 $ 
Building 2,042.00 2,500.00 McCallister 


8224- Buchwach, Lena 
Right of Way 
1,813 sq.ft. at 40¢ 
Building 


Credit allowance - 
Optionor to take build- 
ing 


11853- Colistro, John and Filomena 
Right of Way . 
4,476 sq.ft. at 2234 less 
sq.ft. 
House 
Grocery store 6, 350.00 


11852- Muti, Vincent and Mary T. 
Right of Way 


2,588 sq.ft. at 20¢ less 


sq.ft. 
House 


10159- Kurz, Charles, and Marie H. 
Right of Way 
Option expires 
5,000 sq.ft. at 26¢ 
Building 
Double garage 


11142- Tolpalar, M. 
Right of Way 
slope easement 
313 sq.ft. for slope ease- 
ment 50.00 


11095-A Consolidated Supply Company 
Right of Way 
655 sq.ft. at $1.00 sq.ft. 655.00 
Damage- account grade 
change and waiver of 
access to property 345.00 
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KINS RESERVOIR SECTI D IND_V HIGHWAY ») 


12282- Jenkins, R. J. andT. E. (Cont.) 


6.64 acres $ 00.00 $ 

Allowance for building 

164 rods fence 123.00 

Plus fencing by State 

164 rods 123.00 Cozad 
12284- U. S. Government 

Right of Way 
Option expires 


7.975 acres 00.00 00.00 " 


BROTH SRS-HARNEY COUNTY LINE SECTION, CENTRAL OREGON HIGHWAY 
6202- Deschutes County 
Right of Way 
6.736 acres $ 1.00 $ 1.00 DeArmond 


6204- Deschutes County 
Right of Way 


14.656 acres 1.00 1.00 " 


ROOTS CREEK-SILETZ SECTION, SILETZ SECONDARY HIGHWAY 


12173- Kosyder, Jr. Joe 
Drainage Ditch Easement 
2,870 sq.ft. Drainage 
Ditcn easement ¢ 10.00 ¢ 10.00 Witt 


12174- Bolliger, James J. 
Drainage ditch easement 
680 sq.ft. Drainage 
ditch easement 5.00 5300" * 


12175- C. D. Johnson Lumber Company 
Drainage ditch easement 
720 sq.ft. Drainage 
ditch easement 00.00 00.00 " 


LOCKS SECTION, COLUMBIA RIVER HIGHWAY 


BONNEVILLE—CASCADE s 


11774- 0. W. R. R. & N. Co. 
Sand bunker site 
1.40 acres at $360.00 
less $ 500.00 $ 500.00 Parker 


TROUTDALE-CROWN POINT SECTION, COLUMBIA RIVER HIGHWAY (Cont.) 


##12293- Lynn, Grover C. and Mary E. 
See Park 
foot- Option expires 
note April 27, 1946 
1 lot $ 175.00 € 175.00 Gardiner 


IRK-SPRING CREEK SECTION, THE —CALIFORNIA HIGHWA 


#4+4#11913- Lorenz, Claudia L. and William M. Lorenz 

See Park and right of way 

foot- Option expires 

note April 24, 1946 
150.0 acres at $51.45 $7,717.50 $ 
490 rods fence at $3.00 
. rod 1,470.00 
Severance damages 812.50 10,000.00 


JENKINS RESERVOIR SECTION, DIAMOND VALLEY HIGHWAY 


12287- Hutchinson, Ralph W. 
Right of Way 
Option expires 
April 5, 1946 
6.492 acres at $10.00 $ 65.00 $ 
Allowance for 428 rods fence 656.00 721.00 Cozad 
to be built by grantor 


Jenkins, R. J. and T. E. 
Right of Way 

Option expires 

April 7, 1946 


1.33 acres 

Allowance for 48 rods fence 
to be built by grantor 
State to build 42 rods fence 


Otley, Richard 

Right of Way 

Option expires 

April 7, 1946 
4.74 acres 
Plus fencing 


Jenkins, R. J. and T. E. 
Right of Way 

Option expires 

April 7, 1946 


(Continued on next page) 


way limits. The Commission considered the offer of the Colliers 
a fine gesture on their part and expressed sincere appreciation 
for the same; however, decided unanimously to purchase the entire 
acreage with State funds with the understanding that a division 


of the costs would be discussed later with the Colliers. 


-_----—— 


12692 


fhe Commission recessed at 11:55 a.m. and reconvened at 2:00 p.m. 


in the same room with the same persons present and participating. 


At 2:00 p.m. bids as follows for highway construction work were 
cpened and read in conformity with previously published notices, following 
viaieh Chairman Banfield announced that the awards of contracts would be 
made at 9:00 a.m. on the following morning imnediately preceding the open- 


ing of bids on thet day: 


PACIFIC HIGHWAY EaST IN CLACKAMAS AND MARION COUNTIES 
PUDDING RIVER BRIDGE SECTION 


J. F. Johnston, Newberg $ 140,847.00 
Kern & Kibbe, Portland 175,574.80 
Marine Contractors, Inc., Portland 184,570.00 
E. W. Elliott, Seattle 194,848.00 
Gilpin Construction Co., Portland 204,396.00 
OREGON COAST HIGHWAY IN CLATSOP COUNTY 
CIRCLE BRIDGE-HUG POINT SECTION 
J. R. Maginnis, Portland $ 119,500.00 
Grimstad & Vanderveldt, Astoria 133,000.00 
Heavy Hauling Co., Astoria 151,200.40 
Strong and Macdonald, Molalla 186,900.00 
McNutt Bros., Eugene 239,600.00 
E. W. Elliott, Seattle 258,750.00 


CENTRAL OREGON AND LAKEVIEW-BURNS HIGHWAYS IN 
HARNEY COUNTY 
LAKE COUNTY LINE-SILVER CREESK-CINDER BUTTE 
ROCK PRODUCTION PROJECT 


Sound Constr. and Engr. Co., Seattle $ 31,660.00 
BE. C. Hall Co., Portland 31,780.00 
M. C. Lininger & Sons, Medford 34,220.00 
#?, W. Thomas, Portland 35,164.00 
Newport, Kern & Kibbe, Portland 40,040.00 
*P. B. Doherty, Portland 43,900.00 


% Bidder will not accept this project alone. 


N T 


11967- Doherty, Estate B. P. 
Stock Pile Site 
Option expires 
April 4, 1946 


1.81 acres at $10.00 $ 18.10 ¢ 18.10 Cozad 
Cc UG INT 5 TON, 0 N GHW. 


12299- Mishler, Harley 
Right of Way 
Option expires 
April 25, 1946 
1.42 acres at $350.00 
per acre $ 497.00 $ 497.00 Witt 


Foot Notes: 


* Re Item No. 12288, purchase of right of way for the Judkins Point- 
Goshen Section: In the discussion of this matter it appeared advisable 
to the Commission to complete the purchase of the right of way that is 
needed in connection with the proposed revision of this section of high- 
way, because of developments that are taking place in this vicinity. 
Accordingly, the Commission authorized the Chief Counsel to proceed with 
the securing of options for the same. The Engineer was instructed to 
prepare descriptions of the land needed from the various owners for the 
use of the Chief Counsel in the negotiations. 


4 Re Items Nos. 12295, 12294, and 12293, acquisition of park property 
from William E. Dunlap and wife, Jennie M. Sawtell, and Grover C. Lynn 
and wife, being property situate in what is known as Dabney Park: The 
Commission authorized the acquisition of the tracts at the option prices 
subject to the condition that the options shall not be closed until and 
unless satisfactory title to the remaining portion of this park has been 
obtained from Multnomah County, the present owner. The Commission 

also authorized acceptance from Multnomah County of a narrow strip of 
land situate between the Columbia River Highway and Sandy River, about 
1,000 feet west of Baseline Road Bridge. 


see Re Ttem No. 11913, acquisition of park property and right of way 
from Claudia L. Lorenz along the proposed revision of The Dalles-Cali- 
fornia Highway between Kirk and Spring Creek, in Klamath County: In 
this connection the Secretary read aloud a letter from Mr. Alfred D. 
Collier, Klamath Falls, to the State Parks Superintendent, in which Mr. 
Collier offers, on behalf of his brother and himself, to pay the sum 

of 56,500 for the property beyond the limits of the standard width high- 
way right of way as a memorial for their parents, who were pioneer resi- 
dents of the State of Oregon, it being understood that the State would 
pay the difference, $3,500, for the land contained within the right of 
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COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-WAHKEENA CREEK GRADING PROJECT 


Leonard & Slate Oregon Ltd., Portland $ 149,705.00 
Berke Bros., Portland 150,192.00 
R. A. Heintz Construction Co., Portland 158,896.60 
E. W. Elliott, Seattle 163,919.50 
Kuckenberg Construction Co., Portland 165,094.50 
K. L. Goulter & Co., Seattle 167,910.00 F 
Sound Constr. & Engr. Company, Seattle 173,165.00 1 
Morrison Knudsen Company, Seattle 173,178.00 3 
Vernie Jarl, Gresham 181, 325.00 2 
McNutt Bros., Eugene 195,401.00 £ 
E. C. Hall Co., Portland 198,255.50 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
BRIDGE AND CULVERTS ON TROUTDALE-WAHKEENA SECTION 


#E. W. Elliott, Seattle $ 26,352.50 
Archie R. Averill, Portland 32,467.50 
C. J. Eldon, Portland 33,055.00 
Lockyear & White, Woodland, Wn. 38,022.50 
Kern & Kiibe, Portland 38,250.15 

*Leonard & Slate, Portland : 41,600.00 

“LR. A. Heintz Construction Co., Portland 42,620.00 

+McNutt Bros., Eugene 42,620.00 

Welder & Kenworthy, Oregon City 46,420.00 
«#Kuckenberg Construction Co., Portland 47,860.00 


* Bidder will not accept this project alone. 
t Reduction of $1,000 if also awarded Troutdale-Wahkeena Grading Project. 
#4 Reduction of $7,200 if also awarded Troutdale-Wahkeena Grading Project. 


COMBINATION BIDS FOR THE TWO ABOVE PROJECTS 


Comb. Bid 


Leonard & Slate, Portland $149,705.00 


and 
Archie R. Averill, Portland 


E. W. Elliott, Seattle 163,919.50 190, 272.00 
Leonard & Slate, Portland 149,705.00 191, 305.00 
R. A. Heintz, Portland 158,896.60 200 , 516.60 
Kuckenberg Con. Co., Ptld. 165,094.50 | 205, 754-50 
HcNutt Bros., Eugene 195,401.00 00 00 


CENTRAL OREGON HIGHWAY IN HARNEY COUNTY 
MAINTENANCE BUILDING AT SUNTEX JUNCTION 


McLoughlin Construction Company, Redmond $ 11,500.00 


THE DALLES-CaLIFORNIA HIGHWAY IN JEFFERSON COUNTY 
MADRAS-JUNIPeR BUTTE SECTION 


J. N. &M. J. Conley, Portland $ 226,310.75 
Rogers Construction Co., Dayton, Wn. 239,088.00 
Newport, Kern & Kibbe, Portland 264,626.20 
E. C. Hall Co., Portland 281,431.50 
Max J. Kuney, Spokane 290, 361.00 
Porter W. Yett, Portland 298,131.00 
McNutt Bros., Eugene 299 ,922-00 
E. R. Hitchman, Mill City 299 5945.50 
0. C. Yocom Co., McMinnville 317,954.00 
Warren Northwest, Inc., Portland 318,440.50 
E. W. Elliott, Seattle 219,557.00 
Sound Construction and Engineering Co., Seattle 326,885.80 
R. 0. Dail, Portland 332,782.50 
C. J. Eldon, Portland 336,735.00 
Clifford A. Dunn, Klamath Falls 34,7 , 667.00 


LAKEVIEW-BURNS HIGHWAY IN LAKE COUNTY 
ALKALI LAKE-FORT CREEK ROCK PRODUCTION PROJECT 


M. C. Lininger & Sons, Medford $ 27,335.50 
1*T. W. Thomas, Portland 28,850.00 
Newport, Kern & Kibbe, Portland 32,379.50 

1P. B. Doherty, Portland 36,613.00 


{ Bidder will not accept this project alone. 
* Reduction of $1,000 if also awarded Lake County Line-Silver Creek-Cinder 
Butte Project 
Reduction of $3,000 if also awarded Lake County Line-Silver Creek-Cinder 
Butte Project 


SIUSLAW HIGHWAY IN LANE COUNTY 
GREENLEAF CREEK-LONG TOM RIVER ROCK PRODUCTION PROJECT 


Del R. Beebe, Fallon, Nevada $ 41,975.00 
Eugene Sand & Gravel Co., Eugene 43,125.00 
J. S. Risley, Milwaukie 43,885.09 
S. C. Hell Company, Portland 45 ,4%2$.00 
Harrisburg Sand & Gravel Co., Harrisburg 47,995.00 
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discussion the Commission referred the matter to the Engineer for investi- 
gation to determine over which highways loads of logs 60 feet overall in 
length can be transported without endangering other traffic. 


Mr. Christensen also requested permission to transport loads of 
logs 12 1/2 feet overall in height, which is one and one-half feet in excess 
of the statutory height limit. The Commission approved the granting of such 
permits on the condition thet approved weight limits would not be exceeded 
and that there is sufficient vertical clearance on the highways to accommo- 
date loads of such height. 


The Commission conferred with a delegation from Marion and Polk 
Counties regarding the proposal to construct a bridge over the Willemette 
River at Independence to replace an existing ferry. The group included 
the following: County Judge Grant Murphy, and Commissioners Roy Rice and 
Jim Smith of Marion County; County Judge Herman Van Well, end Commissioners 
Fred Gibson and Herrison Brandt of Polk County; Senator Dean Walker, and 
his brother, Mike Walker, of Indepéndence; Clay Cochran, Manager, and Ernest 
Miller, of the Salem Chamber of Commerce. Senator Walker headed the group. 
He advised that the two county courts had a joint meeting for discussion of 
the offer of.the: State Highway Commission to pay one-half of the cost to 
build the bridge at Independence if the two counties will pay the balance 
of the expense, and agreed to accept the offer on the basis that each county 
will pay one-fourth of the total cost. The counties are assuming, he said, 
that the state will advance the counties' share of the expense and proceed 
with the construction of the bridge, and then liquidate the obligations of 
the counties by utilization of their shares of the state gasoline tax reve- 
nues. The counties cannot finance their respective shares otherwise, he 
added. 


He suggested the possibility of securing Federal Aid monies to 
help pay for the work. He urged the Commission to expedite the project and 
suggested that it is highly desirable that necessary surveys be authorized 
and that a definite location for the bridge be determined as soon as possible. 


Chairman Banfield recalled previous conferences with both county 
courts regarding the project end the Commission's decision later to place 
it in the construction program if the counties agreed to pay 50% of the total 
cost up to a maximum of $600,000. 


The discussion then centered on the question now much work is 
included in the $600,000 estimate. The Engineer advised that according to 
present day prices such sum will not pay the entire cost of the briage.and 
the roads leading to it, although there is included a sufficient sum to pay 
for the road approaches that are necessary to make the bridge usable. He 
pointed out thet about one mile of new road construction is needed on the 
Merion County side of the river to eliminate a potential "death trap" when 
the bridge is built. He estimated the cost of such one mile section xt 
$100,000. 


A delegation representing the "Keep Oregon Green Association" and 
consisting of Messrs. Edmund Hayes, Chairman, Portland; Charles Ogle, Secre- 
tary, Salem; and Arthur W. Priaulx, member, executive committee, Eugene; came 
before the Commission regarding the maintenance of "Welcome" signs at state 
highway entrances into Oregon. Mr. Priaulx was spokesman. He presented an 
artist's sketch of the sign they have in mind, which is to be constructed of 
logs with natural rustic finish and with gilded lettering. He asked the Com- 
mission to finance the installations as a state project inasmuch as each would 
be considered an official welcome to the state by a state agency. He offered 
the Association's help in the matter insofar as is possible except in the 
matter of financing. 


Mr, Hayes advised that this is only one of many projects that the 
Association is sponsoring and is asking the state to assume the expense be- 
cause the Association is without funds for the purpose. 


Chairman Banfield advised that the Highway Commission has already 
budgeted funds to the limit it considers possible at this time and is not in 
position now to assume additional obligations of this nature. He added that 
the Commission is interested in the matter but not to the extent of spending 
$500 of public funds for each sign, which is the amount mentioned by the 
Engineer as the probable cost of each. As the _result of further discussion 
the Commission agreed to give the matter study and accordingly referred it 
to the Engineer and the Parks Superintendent for a report. 


A delegation from Albany, consisting of G. ¢. Knodell, Mayor; Ralph 
Banton, and George Parker, Councilmen; C. R. Ashton, Recorder; County Judge 
E. G. Arnold; County Commissioner Claude G. Smith, and County Engineer Walter 
W. Larsen, was present and asked the Commission to redesignate as state high- 
ways the county roads and atreets in North Albany that were abandoned as 
such when the new highway was built through this city. They also asked for 
the rerouting of logging trucks from Benton County that enter Albany from the 
Willamette River Bridge and dump their loads on the Albany side of the river. 
It appears that the trucks cannot negotiate the turn at the end of the bridge 
and are obliged to travel twenty city blocks extra to get to the dumps. The 
extra distance could be reduced about eight blocks if the state will main- 
tein a connection, cne block long, om Fifth Street. The Commission referred 
the matter to the Engineer for report on both matters. 


Mr. L. A. Christensen, logging contractor, came before the Commis- 
sion regarding the transportation over state highways of logs that involve 
overall lengths in excess of the statutory limit of 50 feet. He particularly 
referred to the Commission's order of May 29, 1945, which prohibits the 
granting of overlength log hauling permits after January 1, 1946, and alleged 
that unless the order is modified to permit longer movements, a hardship will 
be created on the logging industry. He pointed out that the overall length 
of a load of 40 foot logs transported on a single exle drive truck and tandem 
axle trailer is from 53 feet to 55 feet, and if a tandem axle truck is used, 
the overall length would exceed 60 feet. He urged modification of the present 
ruling to permit the hauling of 40 foot logs on either type of equipment and 
the occasional transportation of logs of greater length. After considerable 
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The Assistant Counsel brought up for discussion a request from 
Mr. Russell Hubbard, Reedsport, regarding the purchase of two fractional 
lots of Stete-owmed property in Reedsport. He advised that the property 
in question was advertised for sale in 1941, tut a satisfactory bid was 
not received, and now Mr. Hubbard wants to buy it by private negotiation 
rather than on a competitive bid basis. The Commission denied the request, 
however, authorized the taking of bids for the property if a further check 
reveals that the property still is no longer of value from the State's 
standpoint. 


The Assistant Counsel requested authority to condemn certain par- 
cels of real property that are needed for highway purposes. He presented 
a list of such properties, together with the offer that he recommended be 
authorized for each parcel as follows: 


File Number Name of Owner Recommended Offer 


CIRCLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHWaY 


993k (Right of Way) Robert C. Kinney $ 135.00 

10907 (Right of Way) M. B. McKay 450.00 

10342 (Right of Way) Virginia H. Curtis 10.00 
TROUTDALE-BRIDAL VELL SECTION OF THE COLUMBIA RIVER HiGillat 
11899 (Right of Way Paul Martin 12,500.00 
and and Borrow) 

31900 


After discussion, the Commission approved the request and thereupon, 
by unanimous vote, adopted the following resolutions with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing al- 
ready established highways, whether within or without the corporate 
limits of cities and towns, together with rights of access from atut- 
ting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisition 
or manufacture of roadbuilding materials, approach or hauling roads, 
highway drainage, drainage tunnels, maintenance of unobstructed view 
of any state highway so as to provide for the safety of the traveling 
public, and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, 
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Judge Murphy pointed out that the road on the Marion County side has 
been designated a Federal Aid Secondary Highway and suggested the allocation 
of Federel Secondary monies to pay for its improvement. He also said that 
Marion County would commit itself to improve the existing road and would go 
with the state in constructing the one mile section of new road as a first 
priority project when the Marion County projects that are included in the 
Commission's Postwar Program are completed. Chairman Banfield replied thet 
the State Highway Commission is not prepared to meke a commitment to construct 
the approeches when the bridge is built. He also said that the Commission 
feels that the counties should each be prepared to spend $150,000 toward the 
bridge cost if they are willing to pay one-half of the total expense; moreover, 
the reimbursement period for the counties to pay off their obligations to the 
state,would have to be of short duration in fairness to the balance of the 
state. Judge Murphy stated that ilarionCounty could pay its share within five 
years, if necessary. Judge Van Well said that it would take Polk County 25 
years to complete payment of its share; however, after further discussion he 
said that Polk County would complete its payments in eight years. 


The Commission thereupon agreed to give the matter further study 
subject to the condition that the improvement on the Marion County side of the 
river shall include provision for the elimination of the "death trap" men- 
tioned by the Engineer and that Marion County will pay its share of the cost 
within five years and Polk County within eight years. The Engineer was 
authorized by the Commission to make the necessary surveys, and he and the 
Chief Counsel were instructed to study all angles of the project and report 
back to the Commission the results thereof. 


The State Parks Superintendent, Mr. S. H. Boardman, was present and 
presented the following park matters: 


1. Offer of Douglas County to present to the State as a gift 
an 80-acre wayside tract along the Pacific Highway at Stage Road Pass, 
Douglas County: The Parks Superintendent recommended acceptance of this 
gift. The Commission approved the recommendation and ordered that an 
appropriate letter of acknowledgement be sent to the County Court. 


2. $1,500 bequest by Alma E. Uzefovage, Deceased: The Parks 
Superintendent advised that such bequest was provided for in the will of 
Mrs. Uzafovage, who was an Oregon pioneer and a friend of Champoeg State 
Park, the bequest being made subjec€ to the condition that the money be 
credited to the Operations Account of Champoeg State Park. The Commis- 
sion accepted the gift with thanks and ordered that the money be spent 
for some purpose in Champoeg Park that meets with the approval of the 
Oregon Historical Society. 


3. Request for permission to erect a building on Battle Rock, 
Port. Orford: The Parks Superintendent advised receipt of e request 
for permission to construct a small building on Battle Rock for commer- 
cial purposes. He recommended that the request be denied. The Commission 
approved the recommendation. 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being 
acquired for the express and specific purposes in this resolution 
set forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys 
necessary in connection with the determination, description and 
acquisition of said real properties, and said Engineer is further 
instructed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whether said properties 
be acquired by purchase, donation, agreement, or by the exercise of 
the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway: Commission, be and he is hereby re- 
quested, authorized, and directed to attempt to agree with the owner 
or owners and/or with the tenants or persons in possession, if there 
be any, of said parcel or parcels of land with respect to the com- 
pensation to be paid for the taking of the same and the damage, if 
there be any, and in the event that no satisfactory agreement or 
agreements can be reached then it is hereby further resolved that 
J. M. Devers, Assistant Attorney General and Chief Counsel for the 
State Highway Commission, be and he hereby is requested and authorized 
to commence and prosecute to a final determination such suit or 
action, or suits or actions, as may be necessary and appropriate to 
acquire title to the said parcels of real property. 


5. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation 
or otherwise the said above described real properties, or any of 
them, or any interest therein the said J. M. Devers, os Chief 
Counselfor the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in 
connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said properties or interest 
therein as in his judgment may be for the best interests of the 
State, the State Highway Commission, and/or the defendant property 
owners. 


6. That this resolution be entered in full in the minutes 
and records of this Commission. 


elong or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development and 
maintenance of parks, parking places, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, 

or other places of attraction end scenic value, and/or for any other use 
or purpose necessary or deemed necessary for carrying out the purposes 

of the Oregon Highway Code, and/or for flight strips, airfields, access 
roads, public highways, or for any other purpose designated by the United 
States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEXEFORS, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for the 
accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real properties and the specific purposes for 
which the same are being acquired are described as follows, to wit: 


Real property owmed by Virginia H. Curtis, which property 
is located in Government Lot 5 of Section 6, Towmship 4 North, 
Range 10 West, W. M., Clatsop County, Oregon, and is more parti- 
culerly described on the attached sheet and designated as Parcel 
No. 1, and is further identified in the records of the Highway 
Commission as file R 10342, which property is being acquired for 
right of way purposes in connection with the Oregon Coast High- 
way; (%*) 


Real property owmed by Rolert C. Kinney, which property is 
located in the southeast quarter (SE¢) of the southwest quarter 
(SW) of Section 20, Township 5 North, Range 10 West, W. M., 
Clatsop County, Oregon, and is more particularly described on 
the attached sheet and designated as Parcel No. 2, and is fur- 
ther identified in the records of the Highwey Commission as file 
R 9934, which property is being acquired for right of way pur- 
poses in connection with the Oregon Coast Highway; (%*) 


Real property owned by the heirs of M. B. McKay, which 
property is located in the southwest auarter (SW) of the 
northwest quarter (NWi) of Section 29, Township 5 North, Range 
10 West, W. M., Clatsop County, Oregon, and is more particularly 
described on the attached sheet and designated as Parcel No. 3, 
and is further identified in the records of the Highway Commis- 
sion as file R 10907, which property is being acquired for right 
of way purposes in connection with the Oregon Coast Highway. (*) 


highway adequate for the needs of the traveling public there should 
be acquired in addition to the necessary rights of way all right of 
access to said highway, excevt at such places as might be agreed 
upon by the Highway Commission and the property owners; and 


WHEREAS, the Commission does now find and declare that the 
real properties described on the attached sheets are required and 
are necessary for use in connection with the permanent construction, 
improvement, and maimtenance of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. The Commission does hereby find and declare that the 
parcels of real proverty described on the attached sheets 1 and 2 
and designated as Parcels Nos. 1, 2, 3, and 5 are each and all 
necessary and needed for rights of way for and in connection with 
the improvement and reconstruction of the said Columbia River High- 
way, and the real property described on sheet 2 and designated as 
Parcel No. 4 is needed for public park and recreational purposes. 
The properties the acquisition of which hereby is authorized and 
ordered are owned or are claimed to be ormed by Paul Martin and 
Verle M. Martin, husband and wife, and are in their possession. (* 


2. The Commission does further find and declare that 
in addition to the acquisition of the real properties described 
on the attached sheets as Parcels Nos. 1, 2, 3, and 5 it is nece- 
ssary, in order to make possible the proper construction and 
maintenance of a highway thereover adequate for the needs of the 
type, character, and volume of traffic which will move over the 
proposed highway, that there be acquired all rights of access from 
abutting properties to the said parcels of real property and the 
highway which is to be constructed thereover, except at such 
points or places as may be agreed upon by the respective owner or 
owners and the State Highway Commission. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys nece- 
ssery in connection with the determination, description, and acqui- 
sition of said real properties, and said Engineer is further in- 
structed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed 
or deeds or other instrument or instruments necessary to complete 
the acquisition of said property or properties, whether said pro- 
perties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 
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Foot Note: (*) 


The names of the property ommers and the detailed description 
of the respective parcels of real property mentioned in this resolu- 
tion are attached to the original resolution on file in the office 
of the State Highway Commission, Salem, being Resolution Nos 55, 
under the heading "Real Property Condemnation Resolutions" and said 
descriptions by this reference are made a part of this minute entry 
to the same extent as if copied in full herein. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or 
for shops, equipment sheds, office buildings, maintenance sites, patrol- 
men accommodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture or roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainten- 
ance or unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways or for any other pur- 
pose designated by the United States; and 


WHEREAS, by official act of the State Highway Commission there 
has been located and esta lished a state highway which is knom as the 
Columbia River Highway and otherwise designated as State Highway No. 2; 
and 


WHEREAS, in connection with and for the improvement and re- 
construction of said highway it is necessary thet real properties be 
acquired for right of way and other purposes; and 


WHEKEAS, as of this date the Highway Commission adopted a 
resolution by which, among other things, the Commission found, declared, 
and therefore authorized that for the purpose of making possible a 
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Recommended 


N.W. - S.W. Front Avenue - Section of 4-99 }*fer 


10315 - Mabel Ragan & Hubert T. Ragan 
Right of Way 


Land - 2665 sq.ft. at 30f G 
per sq.ft. $ 800.c0 & 
6 room house, full basement 4,200.00 5,000.00 


10313 - George B. Martin & Ruby O. Martin 
Right of Way 


Land - 141 sq.ft. at 254 


per sq.ft. 35.00 
Shrubbery destroyed 65.00 
Garage to be wrecked 100.00 200.00 


30311 - Cecil G. Applegath & Julist Applegath 
Right of Way 


23 sq.ft. - Lump sum 10.00 10.00 


11842 - A. Wolfman 
Right of Way 


314 sa.ft. at 25¢ per sy.ft. 78.50 
275 sq.ft. slope easement at 
10g sq.ft. 27.50 


Grade change damages including 
waiver of access to S.¥W. 
Front Avenue 500.00 606.00 


$730 - Oregon Realty Co. 
Right of Way 


5,000 sq.ft. at $1.00 per 
sq.ft. 5,000.00 
Building & improvements 2,500.00 7,500.00 


* 9907 — Gertrude W. Smith 


Right of Way 
6,050 sq.ft. at 31¢ per + 
sq.ft. 2,000.00 es 
Shrubbery and law 500.00 & 
Grade change damage anc a 
damage to building 1,000.00 3,500.00 oe. 
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4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the omer or owmers 
or with the tenants or persons in possession, if there be any, of said 
parcels of land with respect to the compensation to be paid for the 
taking of the same and the damage, if there be any, and is authorized 
and directed to acquire, in addition to title to the said described 
parcels of land, all rights of access to Parcels Nos. 1; 2, 3, and 5 
except at such points or places as may be agreed upon by the respective 
owner or owmers and the State Highway Commission, and, in theevent that 
no satisfactory agreement or agreements can be reached, then it is 
hereby further ordered that the said J. M. Devers, as Chief Counsel for 
the State Highway Commission, be and he hereby is requested andauthorized 
to commence and prosecute to a final determination such suit or action, 
or suits or actions, as may be necessery and appropriate to acquire title 
to the said parcels of real property and all rights of accessto Parcels 
Nos. 1, 2, 3, and 5 except at such points or places as may be agreed 
upon by the respective ower or owners and the State Highway Commission. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said described real properties, or any of them, or any interest 
therein, the said J. M. Devers, as Chief Counsel to the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with any trial or 
court progedure connected with or prosecuted for the acquisition of said 
properties or interest therein as in his judgment may be for the best in- 
terests of the State, the State Highway Commission, and/or the defen- 
aant property owners. 


6. This resolution shall be entered in full in the minutes 
and records of this Commission. 


Foot Note: (+*) 


The names of the property owmers and the detailed description 
of the respective parcels of real property mentioned in this reso- 
lution are attached to the originel resolution on file in the 
office c* the State Highway Commission, Salem, being Resolution 
No. 56, under the heading "Real Property Condemnation Resolutions" 
and said descriptions by this reference are made a part of this 
minute entry to the same extent as if copied in full herein. 


In this connection the Assistant Counsel advised the necessity to 
institute condemnation proceedings to acquire remaining properties that are 
needed as right of way for the Front Avenue project in Portland. He submitted 
@ list of such properties, together with the offer that he recommended be 
made in connection with each parcel as follows: 


OTs? 4 
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! In the discussion that followed the Assistani Counsel advisec 
that acquisition of the above properties will complete the acquisition 
of right of way for the Front Avenue project on the west side of the 
Willamette River and that the City of Portland has < roved the recommended 
offers and will conduct the condemnation proceedings. ‘ 
the Commission approved the offers by unanimous vote. 


The Chief Counsel presented to the Commission for approval a form 
of "Consent to Vacate a Portion of the East Side County Road No. 360 in 
Umatilla County, Oregon," within the corporate limits of the City of Freewater. 
He advised that the purpose of the vacation is to eliminate a portion of the 
County Road which lies within the right of way of the new location of the 
Oregon-Washington Highway between Milton and the Washington State line, and 
that it is necessary for the Highway Commission to consent to the vacation 
as an abutting property owner. The Commission approved the vacation by 
unanimous vote. The form of vacation submitted was signed on the following 


day. 


The Chief Counsel requested authority for Mr. M. D. McCallister, 
Right of Way Agent, to execute official notices to tenants of certain 
buildings along the Front Avenue project in Portland notifying them to 
vacate the premises so the property will be available to the Commission when 
it is needed in connection with the completion of this improvement. The 
Commission approved the request and thereupon, by unanimous vote, adopted 
the following resolution with regard thereto: 


WHEREAS, the State Highway Commission and the City of 
Portland have jointly acquired several tracts or parcels of real 
property for use in connection with the Front Avenue Project, on 
some of which said properties there are residences, which residences 
the State and the City have rented to various individuals; and 


WHEREAS, said properties are now needed in connection with the 
furtherance of the Front Avenue Project and therefore notice to vacate 
must be served on each of said tenants; and 


WHEREAS, the detail and formality of the serving of said 
notices can be more expeditiously handled through and by a highway 
employe then if it were handled and disposed of by the Commission; 
and 


Recommended 
N.W. - S.W. Front Avenue - Section of W-99 (Cont.) Offer 


$272 - School District #1 of Portland, Oregon 
Right of Way 


10,000 sq.ft. at 30¢ ver 

sq.ft. $ 3,000.00 
10,000 sq.ft. at 20¢ per 

sq.ft. 2,000.00 


RSE ane reese! ore ee 


/ 11846 - E. A. Shank, Lip Shank & Roland Shank 
Right of Way 


1,928 sq.ft. at 50¢ per 
sq.ft. 

2,800 sq.ft. for slope ease- 
ment at 20¢ per sq.ft. 

Damage to house or moving 
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11297 - Portland Gas & Coke Co. 
Right of Way 


21,500 sq.ft. at 70¢ per 
sc.ft. 


11854 -— Lee Patterson & Frank M. Moore 
Right of Way 


65 sq.ft. at 50f per sq.ft. 


11927 - C. W. Boost 
Right of Way 986 sq.ft. at 20¢ 
per sq.ft. 
Double garage taken 
Damage to remaining property 
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» 194__, the premises now held by you as 
tenant from month to month, said premises being desic- 
nated as Street, in the City of 

Portland, Multnomah County, Oregon. 


Dated this day of > ees 


STATF OF ONXECON, by and through its 
State Highway Commission, 


By 
CITY OF PORTLAND 


The Assistant Counsel presented a request from The First National 
Bank of Portland to purchase a small tract of State-owned land at the inter- 
section of Interstate Avenue and Willis Boulevard in Portland, being a por- 
tion of Block 1, Kenton. He advised thet tne bank contemplates the erection 
of a new building at this intersection and wishes to control the State's 
property .so that it will not be occupied by a structure at some future time 
which would obstruct the view of the bank building. The Engineer advised 
that the property is needed for highway purposes and recommended that it 
not be sold. The Commission approved the recommendation. 


The Assistant Counsel also presented an offer from the Richfield 
Oil Corporation to pay the sum of $350 for 2 parcel of land situate in 
Lots 1 and 2 of Block 5, Berryvale Addition to the City of Medford. He 
advised that the Commission previcusly authorized the sale of this pro- 
perty and that bids for the same were received on August 20, however, all 
were rejected as being too low. The appraised value of the property, he 
said, wes $250. He recommended acceptance of the offer of the Richfield 
Oil Corporation with the usual restrictions as to right cf access. The 
Engineer concurred in the recommendation. The Commission, by unsnimous vote, 
approved the sale to the Richfield Oil Corporstion at its offer ef $350. 

The meeting adjourned at 5:00 p.m. to reconven+ the following 
day at 9:00 a.m. in the same room. 


Portiand, Oregon 
October 30, 1945 


The State Highway Commission reconvened at, 9:00 a.m. in the Stock 
Exchange Room of the Imperial Hotel, all Commissicners, the Engineer, the 


a 


Assistant Engineer, the Chief Counsel, and the Secretary being present. 
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WHEREAS, M. D. McCallister, who is the Right of Way Agent 
assigned to the Front Avenue Project, is familiar with all of said 
matters and is therefore qualified to handle the detail and routine 
with respect to the service of said notices; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, all members 
being present and voting affirmatively, as follows: 


1. That M. D. McCallister be and he hereby is instructed and 
vested with authority to act for the Commission in the preparation and 
service of notices to vacate with respect to all of the properties, 
title to which has been acquired jointly by the State and the City for 
said Front Avenue Project and which properties have been for some time 
and are now, pursuant to joint agreement by the Highway Commission and 
the City of Portland, occupied by persons or individuals as tenants. 


2. That said M. D. McCallister is instructed to serve upon 
each of said tenants 2 notice to vacate, which notice shall be sub- 
stantially in the form of notice hereto attached and made a part of this 
resolution. (*) 


3. That in preparing and serving said notices to vac&te the 
said M. D. McCallister shall cooperate with the representative of the 
City of Portland. 


4. That any notices to vacate heretofore signed by the said 
M. D. McCallister for the Highway Commission hereby are ratified and 
approved. 


5. That this resolution be entered in the minutes and records 
of the Commission as of October twenty-ninth, 1945. 


Foot Note: (*) 


NOTICE TO VACATE 


You are hereby notified to vacate, quit and deliver up to 
the State of Oregon, by and through its State Highway Commis- 
sion, and to the City of Portland, on the day of 
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submitted the low bid for the grading project at $149,705. E. W. 
Elliott, Seattle, submitted the low bid for the bridge project at 
$26,352.50; however, he statedhis refusal to accept the award of this 
contract unless also awarded the grading contract. Archie R. Averill, 
Portland, submitted the next low bid for the bridge project at 
$32,467.50. The low combination bid for both projects was submitted 
by Leonard & Slate, Oregon Ltd. at $182,172.50, which is higher than 
the total of the unqualified low bids submitted for each job separately 
in view of which the Commission has awarded the contract for the 
greding project to the low bidder for that project, Leonard & Slate, 
Orecon Ltd., at $149,705, and has awarded to Archie R. Averill the 
contract for the bridge project, at $32,467.50, Mr. Averill's bid 
being the low one received for that job without qualification." 


Following this announcement, bids for additional highway con- 
struction projects were opened and read in conformity ‘ith previously pub- 
lished notice, as follows: 


COLUMBIA RIVER HIGHWAY IN COLUMBIA COUNTY 
MAINTENANCE aND OFFICE BUILDING AT ST. HELENS 


No bids received 


CENTRAL OREGON HIGHWAY 1d HARNEY COUNTY 
BUCHANAN-MALHEUR RIVER SECTION 


Rogers Construction Co., Dayton, Wn. $ 235,479.00 
E. C. Hall Co., Portland 236,020.25 
Newport, Kern & Kibbe, Portland 247 ,960.00 
Sound Construction & Engineering Co., Seattle 251,126.00 
Porter W. Yett, Portland 260,471.00 
“McNutt Bros., Eugene 269 , 632.00 
=. W. Elliott, Seattle 282,824.00 
C. J. Eldon, Portland 334,426.00 


% Bidder will not accept this project alone. 


CENTRAL OREGON HIGHWAY IN HARNEY AND MaLHEUR COUNTIES 
MALHEUR RIVER-JUNTURA SECTION 


*Rogers Construction Co., Dayton, “In. $ 164,423.00 
Newport, Kern & Kibbe, Portland 173,959.60 

*E. C. Hall Co., Portland 179,113.75 
HE. W. Elliott, Seattle 186,956.00 
“Sound Construction & Engineering Co., Seattle 187,645.00 
*eNutt Bros., Eugene 188 , 713.00 
**Porter W. Yett, Portland 204 , 249.00 
“eC. J. Eldon, Portland 224,641.00 


(Continued on next page) 


Chairman Banfield of the results of the bidding on the previous day. The action 
of the Commission in each instance was by unanimous vote as the result of 
previous discussion: 


The first order of business was the announcement, as follows, by 


"Pudding River Bridge Section of the Pacific Highway East in Clacka- 
mas and Marion Counties. The low bid for this project was submitted by 
J. F. Johnston, Newberg, at $140,847. There were four higher bidders. 
The Commission has awarded this contract to J. F. Johnston, the low 
bidder, et his bid price of $140,847. 


"Circle Bridge-Hug Point Section of the Oregon Coast Highway in 
Clatsop County. J. R. Maginnis, Portland, was the low bidder for this 
project at a bid price of $119,500. There were five higher bidders. 
The Commission awards this contract to J. R. Maginnis at his bid price 


of $119,500. 


"Lake County Line-Silver Creek-Cinder Butte Rock Production Project 
on the Central Oregon and Lakeview-Burns Highways in Harney County. The 
low bidder on this project was Sound Construction and Engineering Com- 
pany at a bid price of $31,660. The Commission received five higher 
bids for this project. The contract has been awarded to the low bidder, 
Sound Construction and Engineering Company, Seattic, at their bid price 
of $31,660. 


"Construction of a frame maintenance building at Suntex Junction 
on the Central Oregon Highway in Harney County. Only one bid was re- 
ceived for this project, being that of McLaughlin Construction Company, 
Redmond, at $11,500. The Commission has rejected the bid. 


"Madras-—Juniper Butte Section of The Dalles-California Highway in 
Jefferson County. J.N. and M. J. Conley, Portiand, were the low 
bidders for this project at a bid price of $226,310.75. The Commission 
received 14 higher bids. The contract has been awarded to J. N. and 
M. J. Conley, the low bidders, at their bid price of $226,310.75. 


"Alkali Lake-Fort Creek Rock Production Project on the Lakeview- 
Burns Highway in Lake County. The Commission received four bids for this 
project, the low bidder being M, C. Lininger & Sons, Medford, at a bid 
price of $27,335.50. The Commission has awarded the contract to the 
low bidder, M. C. Lininger & Sons. 


"Greenleaf Creek-Long Tom River Rock Production Project on the 
Siuslew Highway in Lane County. The low bid for this project was sub- 
mitted by Del R. Beebe, Fallon, Nevada, at $41,975. There were four 
higher bidders. The Commission has awarded this contract to the low 
bidder, Del R. Beebe, at his bid price of $41,975. 


"Troutdale-Wahkeena Creek grading and bridge projects on the 
Columbia River Highway in Multnomah County. Bids were received for 
each project by itself and in combination. Leonard & Slete Oregon Ltd. 
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Chairman Banfield then announced that the award of contracts 
would be made at 3:00 p.m. in the same room. 


The Assistant Counsel requested instructions relative to the sale 
of property in Albany described as portions of Lots 1 and 2, Block 39, 
Hackleman's Second Addition. He advised receipt of an offer from Mr. Harley 
Sapp, Albany, to pay $250 for this property and recommended acceptance there- 
of. The Engineer concurred The Commission approved the recommendation 
unanimously. 


The Assistant Counsel brought up for discussion the question 
whether or not to continue during the calendar year 1946 the issuance of 
permits for the use of excess Highway Department properties. Tke Commis- 
sion, by unanimous vote, approved the issuance of such permits during that 
year. 


The Commission discussed the question of renewing the rental 
agreement with Mr. J. W. Goin covering use of 11 acres of State-owned pro- 
perty neer Albany. The Assistant Counsel advised that Mr. Goin has had the 
use of the property at the rate of $5 per year; however, he did not pay the 
charge for last year because of @ misunderstanding, and he has indicated 
thet he does not intend to pay the rental charge this year. The Commission 
decided, in view of the circumstances, not to let Mr. Goin have further use 
of the property. . 


The Commission discussed tic offer of Lt. Claire E. Terry, Coos 
Bay, to pay the sum of $500 for a parcel of State-owned land situate in 
Block 62 of Bennett's Addition to the City of Coos Bay. The Engineer ad- 
vised that Lt. Terry plans to develop the property so that it will be an 
asset to the community and has stated willingness to accept a deed from 
the State with limited right of access to the highway. He recommended 
acceptance of the offer on those conditions. The Commission approved tne 
recommendation. 


The Commission's Chief Counsel brought up for discussion a settle- 
ment with Mr. Beldon E. Block concerning property on the Pleasant Hill-Lost 
Creek Section of the Willamette Highway in Lane County. He advised that the 
property has been appraised at $1,375, but Mr. Block refuses to accept such 
sum, but will accept the sum of $1,525 as payment in full provided the State 
will furnish materials to rock his driveway. He requested instructions. 
After discussion, the Commission, by unanimcus vote, authorized the Chief 
Counsel to settle this matter with Mr. Block for as much under $1,525 as 
is possible. 


The Commission's Chief Counsel requested instructions with regard 
to the taking of options for right of way for the proposed improvement of 
the Oregon Coast Highway at Coos Bay. He advised that considerable valuable 
property is involved and that he is fearful that people with e speculative 
turn of mind will take options on some of it, and, in that case, it will be 
difficult for the State to acquire it. He suggested that he be authorized 


Malheur River-—Juntura Project (cont.) 


* Bidder will not accept project alone. 
** Bidder will make $7,000 reduction if also awarded Buchanan-Malheur River 
Project. 
wet Bidder will make $2,500 reduction if also awarded Buchanan-Malheur River 
Project 
wees Bidder will make $10,000 reduction if also awarded Buchanan-Malheur 
River Project. 


COMBINATION BIDS FOR THE TWO ABOVE PROJECTS 


Comb. Bids 


Rogers Constr. Co., 
Dayton, Wn. 

Sound Constr. & Engr: Co., 251,126.00 
Seattle ‘a 
Porter v. Yett, Portland 260,471.00 
E. MW. Elliott 282,824.00 


$235,479.00 | $164,423.00 


187,645.00] 10,000.00] 428,771.00 


204,249.00 
186,856.00 


7,000.00] 457,720.00 
2,500.00} 467,180.00 


CITY OF KLaMATH FaLLS IN KLAMATH COUNTY 
BEARDSLEY BUILDING 


Angelo A. Doveri, Klamath Falls $ 13,725.00 
Lloyd W. Rusk, Klamath Falls 13,780.00 


I. O. N. HIGHWAY IN MaLHEUR COUNTY 
FLIGHT STRIP-McDERMITT SECTION 


Del R. Beebe, Fallon, Nevada $ 91,905.75 
McNutt Bros., Eugene 125,656.00 


CENTRAL OREGON aND JOHN DAY HIGHWAYS IN MALHEUR COUNTY 
VALE KOCK PRODUCTION PROJECT 


Newport, Kern & Kibbe, Portlend $ 32,559.00 
E. C. Hall Co., Portland 34,520.00 
M. C. Lininger & Sons, Medford 35,605.00 
P. B. Doherty, Portland 37,904.00 


OLD OXEGON TRAIL HIGiWAY IN UMATILLA COUNTY 
MISSION-MEACHAM ROCK PRODUCTION PROJECT 


Pendleton Sand & Gravel Co., Pendleton $ 11,750.00 
Rogers Construction Co., Dayton, Wn. 11,950.00 


WHEREAS, the state highways heretofore located and con- 
structed, while adequate at that time to meet. the needs and require- 
ments of the type and volume of traffic then using the public highways, 
ere now inadequate and in some instances unsafe for thetype, volume, 
and character of traffic now imposed upon yublic highways; and 


WHEREAS, it is deemed by the Commission advisable and for 
the public welfare that certain policies be defined and declared by 
the Commission to serve as patterns and guides in connection with 
future highway location and construction as applied to major high- 
ways; 


NOW, THERSFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, as 
follows: 


1. That whenever in the future any segment, section, or 
major part of the Pacific Highway East, the Pacific Highway West, 
the Salmon River Highway, the Wolf Creek Highway from Portland to 
Davies, the West Portland-Hubbard Highway, the Columbia River 
Highway end Old Oregon Trail from Portland to the Idaho State Line 
at Ontario, the Willamette Highway from its junction with the 
Pacific Highway to its junction with The Dalles-California Highway, 
or The Dalles-California Highway from its junction with the Willamette 


Highway to Klamath Falls is relocated or the alignment thereof 
altered, thereby requiring the acquisition of new rights of way, 
there shall be acquired at the same time from the omers from whom 
real property is acquired for right of way all right of access from 
the abutting property to the highway and all right of access from 
the highway to the abutting property, except at such points or 
places as may be agreed upon by the Commission and the said owners. 


2. That when it becomes necessary to acquire any real 
property for the realignment or relocation of any of the above 
named highways, or any segment, section, or major part of any of said 
highways, by the power of eminent domain the resolution authorizing 
such proceeding shall contain necessary findings and declarations with 
respect to the acquisition of all rights of access, as contemplated 
by this resolution. 


3. That the Engineer be and he hereby is instructed, when 
preparing end writing descriptions for the acquisition of real pro- 
perty for rights of way for highway construction as contemplated in 
this resolution, to provide for and include therein a call for a 
waiver of all right of access as provided herein, and the Chief 
Counsel hereby is instructed to conform to the purpose and provisions 
of this resolution when acquiring real property for the purposes 
covered by this resolution, whether such real property and right of 
access be acquired by agreement or by the exercise of the power of 
eminent domain. 


to secure options for the State at this time in order to avoid complications. 
He particularly referred to a tract owmed by a California concern which lies 
between land owned by Coos County and the City of Coos Bay. It appears that 
a building which occupied the premises recently burned and the California 
concern is now offering the land for sale. The Engineer advised that the 
Commission has not as yet adopted a definite location for the highway at this 
point, but recommended approval of the Chief Counse).'s request because the 
strip of land involved is comparatively short. Following discussion, the 
Commission authorized the Chief Counsel to proceed with the taking of the 
options provided there is no obligation to complete the purchases. The 
Engineer was instructed to report to the Commission at its next meeting facts, 
insofar as he is able without an accurate location survey, concerning the 
proposed highway location. 


The Chief Counsel recommended to the Commission the adoption of a 
resolution confirming the action taken at the previous meeting with re-_ect 
to the securing of rights of access in connection with future purchases of 
right of way for certain types of highway improvements. The Commission 
approved the recommendation and adopted the following resolution with regard 
thereto by unanimous vote: 


WHEREsS, the transportation of persons and property over 
public highways by private and for-hire motor vehicles has developed to 
a point where such means of transportation has become an integral and 
essential purt of the transportation systems and agencies of the State 
and of the Nation; and 


WHEREAS, the volume and type of motor vehicles now using the 
public highways of the State and the Nation have become such that 
highway standards and highway designs of yesterday are inadequate with 
respect to factors of safety, time element, weight of load, dimensions 
of vehicle, and all other factors entering into the problem of trans- 
portation over public highways; and 


WHEREAS, highway construction, maintenance, and improvement 
are now and have been for some time financed in large measure by taxes 
and other charges imposed upon and paid by the road user, and therefore 
the convenience, safety, and economy of time and cost of operation are 
of prime significance to the road user; and 


WHEREAS, highways which in design possess a minimum curve- 
ture, easy grade, two or more same-direction lanes, freedom from access 
or intersecting roads, streets, or lanes, and into, to, or from which 
abutting property owners have no, or at least a limited, right of 
access, constitute and are thoroughfares which, in the opinion of the 
Commission, afford and offer to the highway user economy of time and 
cost and safety of operation, to public officials charged with upkeep 
economy of maintenance costs, and for all interested parties a reduction 
in the toll of life and health and a reduction in property damage; and 
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the Company shall provide an access road for vehicular traffic during the 
construction of the grade separation structure, at such location as may be 
designated by the State Highway Commission. The Engineer estimated tne 
cost of the State's portion of the work at about $5,000 and recommended 
approval of the project on the basis of the Public Utilities Commissioner's 
order. The Commission approved the recommendation by unanimous vote. 


Rega - 


A letter was presented from Mr. E. A. Thomas, City Engineer, 
Kiamath Falls, requesting the oonstruction of concrete strips eight feet 
wide along Main Street in Klamath Falls (route of The Dalles-California 
Highway) between Seventh Street and Ninth Street to replace existing as- 
phaltic pavement. Mr. Thomas-alleges that the present pavement becomes 
very soft during hot weather and the parking of automobiles against the 
curb causes depressions in the pavement which impair the riding qualities 
of the paved surface and are a niusance when filled with water because cars 
passing over them splash water onto the sidewalks, to the discomfort of 
pedestrians. The Engineer suggested that the problem could be solved by 
planing off the surface of the pavement an inch or two in depth and re- 
placing it with similar material of a drier mix, which could be done for 
considerably less money than construction of concrete strips. The Com- 
mission approved such »vroject unanimously provided an improvement of that 
type meets with the approval of the city officials. 


ra mcs, dl 


A petition was presented from citizens of Klamath County re- 
questing the oiling of the West Side Klamath Lake Secondary Highway from 
the end of the present oiled section to Fort Klamath. The Commission 
denied the request. 


The Engineer requested instructions relative to the disposition 
of bids received by the Commission on August 30, 1945, for the construction 
of the West Side Klamath Lake Timber Access Road. He advised that the low 
bidder for this work is still ready and willing to proceed with the con- 
struction in conformity with his bid, and to wait two or three weeks for a 
decision, in view of the question whether or not Federal Access Road monies 
will be made available to finance the work. Mr. W. H. Lynch, Division 
Engineer, Public Roads Administration, who was present, stated his epproval 
of the withholding of action on this matter for such period of time. The 
Commission voted unanimously to wait for two or three weeks before making 
its decision. The Chief Counsel was instructed, in the meantime, to pre- 
pare an appropriate form of agreement with the contractor binding him to 
accept the award of the contract if the award is made within such time 
period. 


The Secretary presented a letter from the Redwood Empire Associa- 
tion inviting the members of the Commission to be the guests of the 
Association at its 25th Annual Banquet which is to be held in Ukiah, 
California, on November 9, 1945. The Commission expressed regrets that it 
sould not attend this function. 


4. That this resolution be entered in the minutes and 
records of the Commission as of October 30, 1945. 


——— —- ee 


The Chief Counsel brought up for discussion the advisibility of con- 
tinuing negotiations for right of way for the proposed improvement of the 
Oregon Coast Highway through the Town of Gold Beach. He recalled the origi- 
nal agreement between the Commission and the people of this tom whereby the 
former Highway Commission agreed to do certain things and the local people 
agreed to assume certain obligations. This agreement, he said, was based on 
an estimated cost of $36,846 to acquire necessary right of way and move build- 
ings; however, it now appears from the report of the right of way agant, 

Mr. Ray Landon, who is carrying on the negotiations, that the demands of the 
local people are far in excess of that originally anticipated so that now the 
estimated cost is about $47,736. Mr. Landon was present and explained de- 
tails of the transactions. 


| 


It appeared to the Commission, from considerable discussion of the 
matter, that the people of Gold Beach are unwilling to proceed under the ori- 
ginal arrangement, in view of which the Commission, by unanimous vote, 
ordered discontinuance of further right of way negotiatinns and the with- 
drawal of the engineers who may be working cn the project until authorized 
to resume activities on this project. It was left to the city to make the 
next move. 


The Chief Counsel brought up for discussion the matter of conveying 
to the Seventh Day Adventist Church in Freewater, Oregon, 8,752 square feet 
of land now included in Parallel Street abutting on lands acquired by the State 
for right of way purposes. He advised that the City of Freewater is vacating 
this street where it abuts on the property of the Adventist School and that 
it is the desire of the church and the school to obtain all of the vacated 
portion for an athletic field. The State has no particular interest in the 
property, he said, but would acquire title automatically if the street were 
vacated, so, in order to accommodate the church, it would be necessary for 
the Commission to execute a deed conveying half of the vacated property to 
the church. He recommended approval of the transaction. The Commission 
approved the recommendation unanimously and thereupon signed the deed of 
conveyance. 


The Assistant Counsel reported the results of a hearing before the 
Public Utilities Commissioner pertaining to the application of the Brooks- 
Scanlon Lumber Company, Inc. for permission to construct its logging railroad 
across the McKenzie Highway, at grade, near the Town of Sisters. He advised 
that the application for the grade crossing was d:nied, but the Company was 
authorized to overbuild the highway with the understanding that the highway 
would be depressed in its present location about nine feet. The order also 
provides, he said, that all costs of the overhead structure and its future 
meintenance shall be born by the Brooks-Scanlon Lumber Company, and that the 
cost of resurfacing the McKenzie Highway and the future maintenance thereof 
is to be borne by the State Highway Department with the further proviso that 
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Concerning the establishment of state-owned ferry service at 
Astoria, Mr. Shain advises that through the Washington Toll Bridge Authority, 
under Chapter 266, Laws of Washington, 1945, Washington could join with the 
State of Oregon in such an undertaking; however, there are two objections, 
viz., 1. The law provides for the joint operation to be carried out only 
through the authorization and sale of bonds, which precludes such joint opera- 
tion; end, 2. No appropriation has been made to the Washington Toll Bridge 
huthority nor does it have funds to finance or carry on the operation; 
moreover, the Attorney General of the State of Washington has ruled that the 
joint operation ef such ferry cannot be carried out by the Director of Highways, 
but it would be possible for Pacific County, Washington, to operate a ferry 
jointly with the State of Oregon if the approach is a county road at a terminus 
located in thet county. It appeared to the Commission, in view of this report, 
that the only way remaining to secure cooperation in this undertaking is to 
effect an arrangement with Pacific County, Washington. A decision in the 
matter was deferred pending a conference with Wr. Shain, which is to be held 
after the Engineer has rendered a full report on the investigations previously 
ordered by the Commission on this subject. 


In this connection the Engineer requested authority to consult a 
Navel architect relative to the cost, etc. to build a ferry boat suitable to 
handle the volume of traffic that crosses the Columbia River at this place. He 
was instructed first to ascertain the amount of the fee that such architect 
would demand and telephone such information to the individual members of the 
Commission, who will then make a decision relative thereto. 


With respect to the proposed bridge across the Columbia River near 
The Dalles, Oregon, Mr. Shain advises that the matter was discussed at con- 
siderable length and because of recent requirements of the Army Engineers it 
was deemed advigable to investigate and study a proposed bridge site about 
1,000 feet downstream from the site originally selected, where there would be 
no conflict with the dam that the Army Engineers plan to construct across the 
Columbia River. The Engineer requested authority to join with Mr. Shain in 
conducting such investigations. The Commission approved the request by unani- 
mous vote. " 


The Commission had under consideration the renewal of its forgery 
bond, in the amount of $100,000, with the American Bonding Company for a three- 
year period ending November 2, 1948. The Commission voted unanimously to 
continue the bond with the same company. 


The Secretary presented an offer from Mr. Carle Abrams, Salem, to 
furnish the State a blanket fidelity bond covering all State Highway Department 
employees in lieu of the presently-effective position-schedule bond furnished 
by the Ohio Casualty Company covering certain spec fied employees. The Commis- 
sion declined the offer, it appearing that a blanket bond covering sll employees 
is not required and that the premium to be paid for the same is considerably 
more than the State is now paying for the position-schedule bond written by the 
Ohio Casualty Company. 
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A letter wes also presented from the Weston Chamber of Commerce in- 
viting the members of the Commission to attend its Seventh Annual Turkey 
Banquet in Weston on November 14, 1945. The Commission expressed appreciation 
for the invitation, and regrets that it could not be accepted. 


The Commission confirmed the oral authority heretofore granted W. W. 
Stiffler, Assistant Maintenance Engineer, to make a trip to Seattle on October 
3, 4, and 5, 1945, et State expense to investigate the availability of ferry 
boats that might be used in connection with the establishment of state operated 
ferry service across the Columbia River at Astoria. The Commission also con- 
firmed the euthority heretofore granted Mr. C. B. McCullough, Assistant State 
Highway Engineer, to go to Olympia, Washington, at State expense on October 18 
and 19 concerning the same matter. 


The Engineer discussed with the Commission a letter from Clarence 
B. Shain, Director of Highways, State of Washington, on the following subjects: 


1. Completion of the Enterprise-Lewiston Highway 

2. Rehabilitation of the lighting on the Interstate Bridge 
between Portland and Vancouver 

3. State-owned ferry operation across the Columbia River 
at Astoria. 

4. Proposed bridge across the Columbia River at The Dalles 

(Seufert site) 


He explained that the letter is a report of a conference held 
recently in Mr. Shain's office among engineers of the Washington and Oregon 
Highvay Departments and an outline of the conclusions reached.&t that time. 
Mr. Shain advises, he said, that the State of Washington has made provision 
in its second postwar year budget for the construction of the Grande Ronde 
River-Oregon State line section of the Enterprise-Lewiston Highway (Bvergreen 
Highwey in Washington) on the basis that the contract will be awarded after 
the middle of the year so that construction may be carried on during the win- 
ter of 1946-47, which should result in completion of the work early in the 
year 1947. The Engineer was instructed to inform Mr. Shain that it is the 
intention of the Oregon State Highway Commission to construct the Oregon Sec- 
tion of this highway simultaneously with the construction of the Washington 
Section if Federal Forest Highway funds are made available in the meantime to 
finance the work. 


Concerning the lighting of the Interstate Bridge, Mr. Shain advises 
that the State of Washington is ready and willing to proceed with the pro- 
ject in accordance with the maintenance egreement covering such matter here- 
tofore agreed upon between the two states, the cost, estimated at $13,500, to 
be paid on a cooperative basis as provided in the agreement and construction 
to be undertaken in 1946. The Engineer advised that this project was started 
by the former Highway Commission but was not finished because of the war; 
alse, that the cooperative egreement referred to by Mr. Shain provides that 
construction and maintenance shall be paid for 50% by Oregon and 50% by 
Washington. He recommended approval of the project as a traffic safety 
measure. The Commission epproved the recomiendation by unanimous vote. 
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WHEXEAS, the volume, type and character of traffic now moving 
over public highways, and especially at points where such traffic enters 
metropolitan areas, are such as to demand highway routes and locations 
which afford the most freedom of unimpaired movement and the highest 
degree of restricted access; and 


- WHEREAS, a route and location known as the Sullivan Gulch 
route in Multnomah County offers possibilities for highway development 
which in the opinion of the Commission should be explored, pertinent 
facts assembled and other relevant information and data developed for 
examination and consideration by this Commission; and 


WHEREAS, until such preliminary field work has been done an 
independent selection or rejection of the proposed location is inm- 
possible; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmagively, as 
follows: 


1. That the Commission recognizes that the proposed 
Sullivan Gulch route offers a potential location having possibilities 
worthy of consideration, the ultimate value of which cannot be deter- 
mined with the information which is now in the possession of the 
Commission. 


2. That the State Highway Engineer be and he hereby is 
authorized and instructed to make or cause to be made a general sur- 
vey of the said Sullivan Gulch route now proposed for consideration 
ag a location and route of a main traffic artery into the City of 
Portland, and report to this Commission the results of such survey. 


3. That the Commission's Counsel be and he hereby is 
authorized and instructed to make or cause to be made an estimate of 
the reasonable market value of all real property involved in said 
proposed route and location, including such property damage as may 
result by reason of any taking should a highway be located and con- 
structed over said route, and report to this Commission such estimate 
and findings. 


4. That upon receipt of such survey and such property 
appraisals and findings a study and examination of the same shall 
be made by this Commission, and such action then taken thereon as the 
record and public welfare may warrant. 


5. That it is estimated that the cost incident to the 
making of said survey and the appraisal of real property involved in 
said proposed project will be a sum not less than $15,000.00, and 
since the proposed project is of equal interest to the City of 
Portland, and since the time element is a vital factor in the deter- 
mination of the issue and problem under discussion, it is ordered by 


The Commission had under discussion the setting of a date and the 
designation of a place for its next regular meeting and decided to hold such 
meeting in Portland on Thursday and Fridey, December 13 and 14, 1945. The 
Secretary was instructed to secure a larger room for future meetings, the pre- 
sent room being too small to accommodate the contractors and delegations that 
are anticipated. 


The Engineer presented a letter from Mr. Frank Shull, Multnomah 
County Commissioner, regarding the expenditure of postwar Federal Aid monies 
for market road construction. Amongother things, Mr. Shull inquires whether 
or not 4 county would be permitted to compete as a bidder on highway projects 
proposed for construction within the borders of the county. The Engineer sug- 
gested thet it would be advisable to secure detailed information from the 
Public Roads Administration as a basis for a reply to Mr. Shull, and for adop~ 
tion by the State Highway Commission of a definite policy to be followed in 
such matters. It was the opinion of the Commission that this matter should be 
given very careful consideration so that the best information possible can be 
given to ell of the counties, inasmuch as all of them are interested in the 
same matters. Accordingly, the fngineer was instructed to secure the attitude 
of the Public Roads Administration relative thereto and report back to the 
Commission. The Chief Counsel was instructed to advise the Commission as to 
the legai features involved. 


The Commission discussed the matter of adopting Sullivan's Gulch, 
Portland, as the route of a state highway, particularly as the permanent route 
of entrance cf the Columbia River Highway into Portland. It appears that cer- 
tain interests have in mind the development of industrial sites in this location 
and if such development materializes the use of the location for highwoy, purposes 
will be precluded. 


The Engineer advised that Sullivan's Gulch offers an ideal locetion 
for a main trunk highway because of its freeway possibilities and because the 
present culture along the route is such as to make a highway economically 
feasible provided future development inimical to the plan is restrained. He 
estimated the cost to construct a modern highway along this route from Portland 
to Troutdale at about $8,000,000, based on a rough reconnaissance survey. The 
Engineer read aloud a letter from William A. Bowes, Commissioner of Public 
Works, Portland, on the subject, suggesting, if the Commission will indicate 
to the city by letter or resolution that it has or will include the Sullivan's 
Guich Highwey project in its future highway program, then the City Council will 
begin the necessary proceedings for the. re-zoning of the Sullivan Gulch area 
50 as to control development thereon. 


The Engineer and the Chief Counsel recommended action accordingly 
on account of the importance of the matter. Chairmen Banfield gave as his 
opinion that the matter should be studied. Commissioners Schaupp and Chessman 
concurred, whereupon the Engineer was instructed to make such studies as are 
necessary to protect the State's interests. The following resolution with 
respect thereto was adopted by the Commission by unanimous vote: 
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already fallen on the highway, creating a hazardous condition for the 
traveling public. He recommended that the company's request be denied and 
that it be requested to place the poles near the edge of the right of way 
where they will not become a niusance or 4& hazard, if they should fall, 
which is the location specified in the permit as the eventual location of 
the line. The Commission approved the recommendation unanimously and in- 
structed the Secretary to so inform the Oregon-Washington Telephone Company. 


A letter was presented from the City of Warrenton requesting State 
aid in the maintenance of certain city streets over which the truck hauling 
of logs is being carried on. The Commission instructed the Engineer to 
handle this matter in the same manner that others in the same category are 
being handled under the Commission's newly-established policy. 


The Engineer brought up for discussion a letter from Mr. Paul B. 
Wallace, Chairman of the Park Committee of the Salem Long Range Planning 
Commission, regarding the selection of a site for the new bridge that is 
proposed to cross the Willamette River at Salem, as « replacement for the 
present structure. Mr. Wallace gave as his feeling that it is important that 
enough land on the Saiem side of the river be set aside to insure adequate 
ingress and egress to the bridge, both for present needs end to safeguard 
against the time when the expanding use of the bridge will demand enlarged 
facilities; also, that a structure .of the size and cost of the proposed 
bridge should be set off with a fitting approach which would enable the 
public to appreciate it and to see its beauty. He suggested, therefore, 
that when the bridge site is selected, that the City of Salem be advised 
thereof and that the City be given suggestions by the Engineer and the 
Parks Superintendent to the end tht the City may have guidance in securing 
land for a proper and adequate bri: ehead at the Salem end of the proposed 
structure. The Engineer advised that the City of Salem is not asking the 
Commission to spend State money to ecquire the necessary property as that 
feature will be taken care of locally. Chairman Benfield gave as his thought 
thet it is proper for the Engineer to answer this letter rather than the Com- 
mission. Commissioners Schaupp and Chessman concurred and it was so ordered. 


A letter was presented from the Progressive Civic Club, Oceanlake, 
Oregon, giving as their understanding that the plans of the Highway Commis- 
sion for the improvement of the Oregon Coast Highway between Oceanlake and 
Dorchester House do not include the straightening of a certain curve in the 
present alignment, and urging the Commission to revise its plans to include 
the elimination of this curve. The Engineer advised that the Commission pre- 
viously discussed this matter and decided to improve the highway on the 
present alignment at this point. He further stated that the change re- 
quested is not justified, particularly in view of the fact thet at some 
future time the highway will be re-aligned to miss this location. He re- 
commended that the request be denied. The Commission approved the recommende- 
tion unanimously. 


Consideration was given by the Commission to a letter from 
Mr. Floyd J. Cook, Highway Representative, Pacific Northwest Loggers Associa- 
tion, suggesting, in order to reduce the possibilities of accidents occurring 


the Highway Commission that said authorized survey and said property 
appraisal be commenced as soon as the City assures the Highway Co 
mission that every legitimate means will be exercised by the municipal 
authorities for the protection of said proposed route against commer- 
cial or other development which would tend or which might tend to 
impair the said proposed route for highway construction. 


6. That this resolution be entered in the minutes and records 
of the Commission as of October 30, 1945, and a copy thereof delivered 
to Mr. William A. Bowes, as representative of the City of Portland. 


A letter was presented from the City of Powers requesting a meeting 
with the State Highway Engineer for discussion of the need for the improve- 
ment of the Powers Secondary Highway. The Engineer was instructed to have 
Division Engineer K.-D. Lytle call on these people and ascertain what they 
have in mind. 


A letter was presented from Mr. 0. L. Lundell, Cecil, Oregon, in 
which the Commission is asked to construct a cattle pass under and across 
the Oregon-Washington Highway in the Southeast quarter of the Northeast 
quarter of Section 26, Township 3 North, Range 22 East, W. M., Gilliam County, 
for use by himself and other stock ommers in the vicinity as a convenience 
in watering livestock, which, under present conditions, are cut off from 
water supply. The Engineer advised that a number of requests have been re- 
ceived for construction of similar facilities across existing state highways 
and suggested that it would be advisable for the Commission to establish a 
policy with regard thereto, which policy might include provision for pay- 
ment of 50 per cent of the cost by the State, if the Commission feels so in- 
clined. The Commission decided unanimously not to contribute toward the cost 
of constructing such cattle passes, however, offered no objection to the pro- 
perty ommers building them at their owm expense under permit from the Commis- 
sion and in conformity with plans approved by the State Highway Engineer and 
under his supervision. The Secretary was instructed to inform Mr. Lundell 
accordingly. 


The Commission discussed a letter from the Oregon-Washington Telephone 
Company requesting the privilege of maintaining its telephone pole line along 
the Central Oregon Highway between Bend and Burns in its present location 
during its useable life or until necessary to relocate the line on account 
of highway improvements, such location being a deviation from the location 
specified in the permit that was issued to the company by the Commission. 
The Engineer advised thet the existing pole line was constructed by the War 
Depertment for use in connection with Army maneuvers in Central Oregon during 
1943. Upon ebandonment of the lines by the Army, he said, omership of the 
poles yas transferred te the telephone company, which now wants to maintain 
them in their present location in order to avoid the expense of digging new 
noles in rock formation near the edge of the right of way whenecessary to 
replace the poles. He further explained that the poles installed by the 


58 


Consideration was given by the Commission to the bids received at 
the morning session for construction work. The Commission, by unanimous 
vote, rejected the bids received for the remodeling of the Bearsley building 
in Klamath Falls and awarded to Rogers Construction Company the contracts 
for the construction of the Buchanan-Malheur River project and for the 
Melneur River-Juntura project on the Central Oregon dighway, on the basis 
of this contractor's combination bid for both projects. The bids received 
for the following projects; oiling, Flight Strip-McDermitt Section of the 
I.0.N. Highway; Vale Rock Production Project, and Mission-Meacham Rock 
Production Project were referred by the Commission to the Engineer with 
authority to award the contracts to the low bidder in each instance when 
certain conditions have been satisfied. 


At 3:00 p.m. Chairman Banfield publicly announced the awards, 
as follows: 


"Construction of a frame maintenance and office building at St. Helens, 
Columbia County: The Commission received no bids for this project and has 
ordered it re-advertised for bids to be received at the next meeting. 


"Buchanan-Melheur River Section of the Central Oregon Highway, Harney 
County: Rogers Construction Company, Dayton, Washington, was the low bidder 
for this project, at $235,479. E. C. Hall Company, Portland, was the next 
low bidder at $236,020.25. There were six higher bidders. The Commission 
advertised that contractors could bid on this project in combination with 
the Malheur River-Juntura surfacing and oiling project on the Central 
Oregon Highway. The low bidder for the Malheur River-Juntura project was 
the Rogers Construction Company, at $164,423, conditioned on the award, also, 
of the Buchanan-Malheur River project. Newport, Kern & Kibbe, Portland, 
submitted the second low bid for the Malheur River-Juntura Project at 
$173,959.60. There were six higher bidders for this project. The combina- 
tion bid of Rogers Construction Company for both projects was $399,902. The 
combination bid of Sound Construction and Engineering Company, Seattle, 
was second low for both projects at $428,771. Two higher combination bids 
were received. The Commission has awarded both contracts to the Rogers 
Construction Company, Dayton, Washington, on the basis of its combination 
bid amounting to $399,902. 


"Remodeling of the Beardsley Building on South Sixth Street, Klamath 
Falls: The Commission received two bids for this project but has rejected 
both of them. 


"Plight Strip-icDermitt Section of the I.0.N. Highway in Melheur County: 
Del R. Beebe, Fallon, Nevada, was the low bidder for this project at 
$91,905.75. The only other bid was that submitted by McNutt Brothers, 
Eugene, et $125,656. The Commission hss referred the bids tc the Engineer 
witn authority to award the contract to the low bidder, Del R. Beebe, when 
certain conditions have been satisfied. 
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on state highways at points where logging trucks enter and leave, that logging 
operators be required to maintain standard signs at such locations warning 
the traveling public to beware of logging trucks, such signs to be uniform in 
type and placed at a sufficient distance on each side of the points where the 
trucks enter and leave the highway to insure that the public has ample warn- 
ing of the operations. He further suggested, in order to insure that the 
signs are of proper design and construction, that they be furnished by the 
State Highway Commission at actual cost to the logging operators. The Engi- 
neer recommended adoption of the suggestions offered by Mr. Cook provided 

the use of the signs would not relieve the operators of liability. The Com- 
mission approved the recommendation unanimously provided that is satisfactory 
from the legal standpoint. The matter was referred to the Chief Counsel to 
pass on the legal feature. 


The Engineer brought up for discussion 4 request from the Canada 
Dry Corporation for permission to occupy a portion of the service road on the 
east side of Water Avenue between Clay Street and Mill Street, Portland. He 
said that the service road is State-owned and is a component part of the 
Harbor Drive improvement. The Canada Dry Corporation, he said, is erecting a 
building fronting on this service road, the foundations of which encroach 
within the right of way; however, there are no objections thereto because 
the encroachment is about 12 feet under ground. In connection with the build- 
ing construction, however, the Corporation is erecting a tower which en- 
croaches in the roadway a distance of about six feet, and is objectionable from 
the highway standpoint. He read aloud a letter from Mr. Ben S. Morrow, City 
Engineer of Portland, advising that he is opposed to the relinquishment of any 
portion of this street area for private use by any method. The Engineer re- 
commended that the request of the Corporation be denied and that it be required 
to construct its tower to avoid any encorachment whatsoever in the highway 
right of way. The Commission approved the recommendation unanimously. 


The Commission recessed for luncheon st 11:55 a.m. and reconvened 
at 2:00 p.m. in the same room with the same persons present and participating. 


The Engineer requested instructions regarding certain property in 
Albany which was sold to J. A. McDowell, Albany, for the sum of $1,500 as a 
result of competitive bidding on September 17, 1945. He advised that Mr. 
McDowell kas been notified that he was the successful bidder for the property 
and has been recuested to complete payment Cor the same, but he has not done so, 
which raices the question, How is tne matter to be disposed of? The Commission 
ordered that a deed of conveyance be preparec and tefe:rec to Hr. McDowell in 
serson ith e request for payment of the baianco due. If he refuses to pay the 
balc-uce such information is to be rezorted beck to the Commission for inctruc-~ 
tions. 


The Engineer requested authority to post "no parking at any time" 
signs on the east side of Denver Avenue, Portland, (U.S. 99W) just north of 
chmeer Road junction, so as to stop patrons of the Anderson store, located at 
The 


5. Proposed improvement of two street intersections in the City of 
Forest Grove to permit loads 80 feet overall in length to negotiate the 
turns without creating a hazard to other traffic: The Engineer advised that 
an attempt has been made to secure the attitude of the City Council regard- 
ing this improvement, as ordered by the Commission, but as yet no definite 
answer has been received. The matter will be followed up. 


6. The question of granting a two-year lease for the use of State- 
owed property in the tow of Nyssa formerly owed by the Fletcher Oil 
Company: The Chief Counsel advised that his report in this matter is not 
ready but expects to render a report at the next meeting of the Commission. 


7. Disposal of old Knapp Hotel Building in Port Orford: The Chief 
Counsel advised that his report on this matter will be rendered at the next 
meeting of the Commission. 


8. Report on cost to modernize the Siuslaw Highway over the summit of 
the Coast Range in Lane County: The Engineer advised that he has no report 
to make at this time but will prepare one as soon as possible. 


9. Settlement with John La Grand for right of way for proposed highway 
construction at Harbor Drive and Arthur Street, Portland: The Assistant 
Counsel had no report on this matter other than that the City of Portland has 
approved settlement with Mr. La Grand for $30,000 and is willing to contri- 
putecity funds in the amount of $18,000 as the city's share of the expense. 
The Commission deferred a decision in the matter pending inspection of the 
premises immediately following adjournment. 


10. Question of relinquishing the water right acquired with the Union 
Fish Hatchery property in Union County: The Engineer advised that there is 
no report to render at this time, but he will have it ready for the Commis- 
sion at its next meeting if possible. 


11. Question of designating the Richardson-Eugene Secondary Highway as 
a "through" highway. It was recalled that the Commission, at the previous 
meeting, indicated its approval of such designation provided there are no 
objections on the part of the County Court of Lane County, and that the 
Engineer was instructed to ascertain the attitude of the County Court rela- 
tive thereto. The Engineer advised that the County Court has not yet 
expressed itself in regard to this matter. 


fhe Commission considered and signed agreements, etc., as follows: 


Bargain and Sale Deed conveying to the Seventh Day Adventist 
Church of Milton, Oregon, 8250 square feet of land now included in 
Parallel Street abutting upon lands owned as right of way by the State 
Highway Commission. 


Bargain and Sale Deed conveying unto Carl 0. Peterson 4 parcel 
of land containing 3.59 acres in Sec. 24, T. 2N., R. 4W., W. M., 
Washington County. 
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"Vale Rock Production Project on the Central Oregon and John Day High- 
ways in Malheur County: The Commission received four bids for this project, 
the low bid being that of Newport, Kern & Kibbe, Portland, at $32,559. The 
second low bid was that submitted by £. C. Hall Company, Portland, at $34,520. 
The Commission has referred the bids to the Engineer with authority to award 
the contract to the low bidder when certain conditions have been satisfied. 


"Mission-Meacham Rock Production Project on the Old Oregon Trail in 
Umatilla County: Pendleton Sand and Gravel Company, Pendleton, submitted the 
low bid for this work at $11,750. The next low, and only other, bid was sub- 
mitted by Rogers Construction Company, Dayton, Washington, at $11,950. The 
Commission has referred the bids to the Engineer with authority to award the 
contract tc the low bidder, Pendleton Sand and Gravel Company at its bid 
price of $11,750 when certain conditions have been satisfied." 


Consideration. was given by the Commission to the following matters 
of unfinished business: 


1. Establishment of two one-way streets in the City of Corvallis for 
routing of traffic on U. S. 99W: The Engineer advised that the Corvallis City 
Council has been advised of the Commission's requirements with respect to 
such matter but the City has not as yet replied, so it is simply a matter of 
waiting for the city to act. 


2. Removal of privately-owned cabin from Casey State Park, Jackson 
County: The Chief Counsel advised ttmt.there is no additional information 
to report in this matter. He recalled, however, that the Commission at the 
previous meeting indicated a desire to inspect the premises before taking 
definite action. The Commission decided to make such inspection trip some 
time before next spring. 


3. Report on reconnaissance survey for establishment of a new state 
highwey between Bates and Baker in Grant and Baker Counties to accommodate 
truck hauling of logs: The Engineer advised thet the reconnaissance survey 
is completed but the Engineer in charge has not as yet reported his findings, 
although he believed that he would be in position to make an economic report 
on the project at the next regular meeting of the Commission. He was in- 
structed by the Commission to include in his report the possibilities of 
improving a portion of the route. He was also instructed to call on the 
people of Baker and explain the status of the situation. 


4. Proposed revision of the intersection of South 6h Street and Wash- 
burn Street, Klamath Falls, as suggested by Mr. A. D. Collier, Klamath Falls: 
The Engineer advised that this project involves the further remodling of the 
Badorek Building which had previously been cut back to accommodate the high- 
way improvement as originally planned. Mr. Collier, he said, tendered his 
heck to reimburse the state for the cost of cutting back the building the first 

ime provided the Commission would approve the second cutback; however, bids 
received for the additional work were so high that he could not approve it. 
fe recommended as a solution of the problem that the highway alignment be 
shifted slightly to eliminate the necessity for the furtner remodling of this 
building and that Mr. Collier's deposit be returned to him. The Commission 
approved the recommendation unanimously. 


Portland, Oregon 
December 13, 1945 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Auditorium of the Public Service Building. Present were: 


Banfield, Chairman 

Schaupp, Commissioner (Arrived at 10:50 a.m.) 
Chessman, Commissioner 

Baldock, State Highway Engineer 

McCullough, Assistant Highway Engineer 
Devers, Chief Counsel 

Glaisyer, Secretary 


Bids, as follows, for highway construction, for sale of buildings 
in Klamath Falls, and for sale of a tract of land in Albany were opened and 
read in conformity with previously-published notices, following which Cheir- 
man Banfield announced that the awards of contracts for construétion work 
and the sale of land in Albany would be made at 3:00 p.m. this day-in the 
same room and that the Commission's decision with respect~to the sale of 
the buildings would be announced at 3:00 p.m. on the following day: 


MAINTENANCE AND OFFICE BUILDING IN 
COLUMBIA COUNTY AT ST. HELENS ON 
COLUMBIA RIVER HIGHWAY 


Lockyear & White, Seattle, Vn. $ 15,737.00 
Berkemeier & Saremal, Portland 17,611.00 
W. He Philpott, Portland 19,260.00 
Howard Halverson Co., Portland 19,594.60 


REMODELING CLAYCOMB BUILDING IN 
ASHLAND, OREGON, JACKSON COUNTY 


Units 
A. Be & C. 
Pinniger & Watkins, Klamath Falls $ 43,625.00 


WARM SPRINGS HIGHWAY IN 
JEFFERSON AND WASCO COUNTIES 
MILL CREEK-MILLER FLAT SECTION 


*Jghn A. Logan, Portland $ 108,500.00 
MH. L. O'Neil & Son, Eugene 130, 330.00 
Max J. Kuney Co., Spokane, Wn. 132,800.00 
##C, J. Eldon, Portland 145,945.00 
Leonard & Slate, Portland 153,780.00 
Slate Constr. Co., Albany 188,692.80 


*Bidder will accept award of only one project. 
**Bidder will make reduction of $7,500.00 if also awarded the Mill Cr. Bridge. 


TIC13 1945 


Consent to Vacation of a portion of County Road No. 360, 
within the corporate limits of the City of Freewater, Umatilla County. 


Agreement (collateral) in connection with the acquisition of 
property owned by Mr. J. E. Tapp and wife and which is needed in connec- 
tion with the Wolf Creek Highway. 


Lease Agreement with Henry Zorn covering use of farm land in 
Champoeg State Park. 


Agreement with Port of Alsea Commission covering maintenance of 
a floating wharf across State Highway Park Property at Waldport. 


Project Statement on Mehama-Niagara Section of North Santiam 
Highwey, near Linn-Jefferson County Line in Marion County. 


Project Statement on John Day River-Fossil Section of Shaniko- 
Fossil Highway. - 


seater stint sar even neater fp 


Project Statement on Dallas-Coast Highway between No. 11 near 
Valley Junction and No. 9 at Rickreall. 


Project Statement on Klamath Falls-Lakeview Junction, Klamath 
Falls-Lakeview Highway between No. 4 in Klamath Falls and Dairy. 


| 
| 
| 
if 
1 


Contrict with George F. Gunnell for furnishing ferry service at 
Enegren Crossing of Coos River, Coos County. 


There being no further business to come before the Commission at this 
time, the meeting adjourned at 3:15 p.m. following which the Commission in- 
spected the La Grand property at the intersection of Harbor Drive and Arthur 
Street in South Portland. 


i Ler. ae 


State Highway Engineer 


Secretery— 


na steel ommissioner 


El a ere Aten rer 
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THE DALLES-CALIFORNIA HIGHWAY IN TIASCO COUNTY 
_ THE DALLES-MAUPIN ROCK PRODUCTION PROJECT 


J. S. Risley, Milwaukie $ 38,670.00 
E. C. Hall Co,, Portland 38,700.00 
Newport Constr. Co. & Kern & Kibbe, Portland 39,060.00 
Re O. Dail, Portland 42,840.00 
“™. C. Lininger & Son, Medford 44,640.00 
vernie Jarl, Gresham _ 44,800.00 
T. W. Thomas, Portland 45,050.00 
P. Be Doherty, Portland 45,360.00 
C. J. Eldon, Portland 47,150.00 
Sound Constr. & Engr. Co., Seattle, Wn. 47,670.00 
Max J. Kuney, Spokane, Wn. 62,500.00 
Warren Northwest, Inc., Portland 70,200.00 


WARM SPRINGS HIGHWAY IN WASCO COUNTY 
BRIDGE OVER MILL CREEK 


C. J. Eldon, Portland $ 261,900.00 
Kern & Kibbe, Portland 264,341.00 
Gilpin Constr. Co., Portland 307,040.00 


SHANIKO-FOSSIL SECONDARY HIGHWAY IN WHEELER COUNTY 
PORCUPINE BUTTE-CHICHESTER GULCH SECTION 


Vernie Jarl, Gresham $ 37,212.00 
*M. Le O'Neil & Son, Eugene 49,578-10 
Leonard & Slate, Portland 50,192.00 
C. J. Eldon, Portland 54,742.30 
*John A. Logan, Portland 57,139.45 
Lloyd Babler, Portland 63,809.80 
Sound Constr. & Engr. Co., Seattle, Wn. 64,157.50 
E. CG. Hall Co., Portland 72,271.50 
Max J. Kuney Co., Spokane, Wn. 78,404.90 


SALE OF BUILDINGS AT KLAMATH FALLS -(See footnote *) 


Building 
No. Name of High Bidder Amount of Bid 


11348 Chas. W. Thomas $ 800.00 
(8 lower bids received) 


11349 Chas. We Thomas 975.00 
(5 lower bids received) 


11350 Bert E. Miller 75.90 
(1 lower bid received) 


(Continued on next page) 


OREGON COAST HIGHWAY IN 
LINCOLN AND TILLAMOOK COUNTIES 


CLOVERDALE-OCEANLAKE ROCK PRODUCTION PROJECT 


E. C. Hall Co., Eugene 

J. S. Risley, Milwaukie 

C. J. Eldon, Portland 

Newport Constr. Co. & Kern & Kibbe, Portland 


$ 28,820.00 


30, 360.00 
33,620.00 
33,820.00 


NORTH SANTIAM SECONDARY HIGHWAY IN MARION COUNTY 


GATES-NIAGARA SECTION 


Using Asphalt 
415,527.50 
424,218.00 


Berke Bros., Portland 

Kuckenberg Constr. Co., Portland 

E. C. Hall Co., Portland 

Leonard & Slate, Portland 

Colonial Constr. Co., Spokane, Wn. 
Sound Constr. & Engr. Co., Seattle, Wn. 
C. J. Eldon, Portland 

Strong & MacDonald, Tacoma, Wn. 

Guy F. Atkinson, Portland 


442,003.40 
485,338.00 
509,551.00 
510,108.00 


77,802.00 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-WAHKEENA CREEK SECTION 


*General Constr. Co., Portland 
*Bidder will not accept this project alone. 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-WAHKEENA CREEK SECTION 


Colonial Constr. Co., Spokane, Wn. 
Leonard & Slate, Portland 

Ee Ce Hall Coe, Portland 

Sound Constr. & Engr. Co., Seattle, Wn. 
K. L. Goulter Co., Seattle, Wn. 

J.C. Papin, Sandy 

Morrison Knudsen Co., Seattle, Wn. 
*General Constr. Co., Portland 


*Bidder will not accept this project alone. 


Using Tar 


$ 438,727.50 


510,195.00 
610, 766.00 


933,200.00 


227,540.00 
231,875.00 
236,475.00 
250,425.00 
252,535.00 
265,100.00 
273,825.00 
281,620.00 
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SALE OF TRACT OF LAND AT ALBANY 


C. E. Davis, Albany $ 651.00 


Mr. Alfred D. Collier, Klamath Falls, was present in regard to 
a readjustment of pole and pipeline facilities on South Sixth Street, 
Klamath Palls, to accommodate the proposed improvement of this street 
as a postwar highway project. He urged the removal of the pole lines as 
a traffic safety measure and to improve the general appearance of the 
highway. He advised that the telephone company proposes to install its 
facilities under ground at its own expense, but, according to the fran- 
chise of the power company, the City of Klamath Falls is obligated to 
pay the cost to readjust the power circuits within the city limits. He 
asked the state to assume this expense, which he estimated at $1,728 if 
the poles are replaced at the curb line and $7,335 if the power facilities 
are moved entirely off this street. 


He also urged the Commission to provide for the lighting of South 
Sixth Street in order to avoid the occurrence of accidents. In the event 
the Commission could not see its way clear to approve the lighting of the 
entire street, then he urged that lights be installed at certain hazardous 
intersections. 


With respect to water pipe lines Mr. Collier advised that the 
existing pipeline ‘is inadequate to properly serve this district and must 
be replaced with a new 12-inch main. He pointed out that the pipeline is 
owned by the California Oregon Power Company, and, under the terms of its 
franchise, it appears that the city is obligated to pay the cost of moving 
it. He asked that the state assume this expense, which he estimated at 
about $7,000, because the city has no money budgeted to pay it. The Eng- 
ineer advised that, according to the Commission's Counsel, utilities have 
the right to occupy the highway right of way, but it is left with the State 
Highway Commission to designate the location where the facilities are to be 
installed outside of cities, but the cities control such features within 
the city limits. He pointed out that the existing facilities were installed 
under authority of the City of Klamath Falls and suggested that, if the city 
gave a franchise that contains provision that the corporation does not have 
to move them at its own expense, the city then is to blame and should see 
to it that che facilities are moved to the proper locations at no cost to 
the state. Under these circumstances he recommended that the city be re- 
quired to see that the water main and poleline facilities are moved to the 
proper location insofar as they occupy the highway within the city limits, 
payment for the same to be made by the city. As to the section outside the 
city limits, he recommended that the California Oregon Power Company, which 
is the owner of the facilities, be required to move them at its expense. 
He mentioned that the decision in this instance involves the establishment 
of a precedent, and if the state assumed the full obligation in this par- 
ticular instance, it would have to do likewise in other cases. Chairman 
Banfield stated that the state is not in position to assume the responsi- 
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SALE OF BUILDINGS AT KLAMATH FALLS (Continued) 


Building 
Name of High Bidder Amount of Bid 


Ernest H. Pearson $ 10.00 
(Only one bid received) 


Wm. Anderson 
(9 lower bids received) 


11353 Mrs. R. A. Nelson 
(2 Lower bids received) 


11354 Murray S. Buttrill 
lower bids received) 


11355 E. Palmer 206.00 
lower bids received) 


11359A E. Palmer 286.00 
lower bid received) 


11359B Eugene Dean ‘25.00 
(Only one bid received) 


11361 Everett R. Dennis 500.00) 
John Lampert 500.00) tte Pid 
(6 lower bids received) 


Ernest Pearson 40.00 
(Only one bid received) 


Ay Re Spare ae 
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C. R. Bird 60.00 
(4 lower bids received) 


L. L. Divens 
(9 lower bids received) 


L. D. Goss 
(12 lower bids received) 


We. McDaniel 
(5 lower bids received) 


Footnote: (*) 


This tabulation includes high bidders only. A complete list of all 
bidders is on file in the office of the State Highway Commission, Salem. See 
miscellaneous proposal file No. 306. 
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Laurence E. Amell, Secretary, Inland Boatmen's Union of 
the Pacific 

Com. Clyde Raabe, President, Columbia River Pilots 

Fred C. Seran, Inland Boatmen's Union 

Captain James Cambell, Veteran Steamboatmen's Associa- 
tion 

Captain Ray Mooney, Veteran Steamboatmen's Association 

Tom White, Attorney, Portland, legal adviser 


Judge Wilson urged the Commission to construct 4 shrine in this 
park as a memorial to steamboatmen and their affiliates and as a place whore 
records and relics of bygone days may be preserved. He presented letters 
from the follewing organizations in support of his oral request: 


Columbia River Pilots 

Portland Branch, West Coast Local No. 90, National 
Organization of Masters, Mates, and Pilots of America 

Local No. 17, National Organization of Masters, Mates, and 
Pilots of America 

Portland Steamship Operators Association, Inc. 

Inland Boatmen's Union of the Pacific 

Columbia Basin River Operators 

Portland Yacht Club 

Portland Chamber of Commerce 


Chairman Banfield advised that the State Highway Commission 
previously has discussed the matter of constructing a building in this park 
and has gone on record in favor of such a building; in fact, preliminary 
plans for the same have been made and the matter is now being discussed with 
the Oregon Historical Society. He pointed out that one of the Commission's 
concerns is the location of the building so that it will not be flooded 
during periods of high water. Com. Raabe urged that provisions be made in 
the building for a "marine room" for the housing of relics. Judge Wilson 
urged that the plans for the general park development include the con- 
struction of facilities for the landing of pleasure boats. Chairman Ban- 
field assured the group that such matters would be given due consideration 
in the formulation of the plans. He concluded the conference by stating 
that the Highway Commission is glad to cooperate in this undertaking. 


A delegation from Corvallis representing the City Council and 
the Chember of Commerce was present. The group was headed by Mr. V. L. 
Goodnight, City Engineer, and included Messrs. Charles Whiteside, of the 
Chamber of Commerce and City Planning Commission; and Vance Taylor, Sec- 
retary of the Chamber of Commerce. Mr. Goodnight exhibited a master plan 
of improvements scheduled for the City of Corvallis which, he said, were 
prepared by an expert planning engineer. Shown thereon was the plan of 
the State Highway Commission for the rerouting of the Pacific Highway West 
and the Albany-Corvallis Highway at the northerly city limits of Corvallis. 
Mr. Goodnight advised that considerable development is taking place in the 
district through which this proposed highway improvement is located and 
urged the Commission to take carly action in the making of the location 
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bility for changing of utilities within the corporate limits of cities and towns 
and feels that the cities should assume such obligations. He mentioned that 

he personally is not in favor of the state assuming the expense in the City 

of Klamath Falls. Commissioner Chessman likewise expressed himself, point- 

ing out that the precedent that would be established is undesirable and might 
result in large expense to the state in future undertakings. Mr. Collier 

asked that the city be notified of the Commission's decision and be given 

full informetion as to the requirements. The Commission thereupon instructed 
the Engineer and the Chief Counsel to send such information to the city and 

to the California Oregon Power Company. 


Mr. Collier then brought up for discussion the installation of 
traffic lights at four hazardous street intersections where accidents have 
occurred. Chairman Banfield advised that the Commission has no established 
policy with respect to the installation of troffic lights and cannot approve 
them indiscriminately but will approve them at points where the Engineer 
considers them required. 


Commissioner Schaupp arrived cat this juncture. 


Mr. Collier then inquired whether or not the Commission would make 
provision for lighting in its plans for the highway improvement so that the 
city can install its om lighting system later on if it so desires. He was 
informed by the Engineer that such provision has already been made in the 
design of this project. 


Mr. Donald Baldridge, Drain, Oregon, came before the Commission with 
regard to the reinstatement of his log hauling permit which was cancelled 
for gross violation of the laws, rules, and regulations covering log hauling 
operations. Mr. Baldridge admitted his mistakes and promised hereafter to 
abide strictly with the requirements if permitted to resume truck hauling 
over state highways. Following discussion, the Commission voted unanimously 
to reinstate Mr. Baldridge's permit subject to the understanding that his 
permit absolutely will not be reinstated if he is again arrested for vio- 
lations and the permit is cancelled. Mr. Baldridge accepted this condition 
whereupon the Commission instructed the Secretary to recommend to the Public 
Utilities Commissioner reinstatement of the permit. 


A delegation representing the Veteran Steamboatmen's Association, 
Portland, came before the Commission regarding the installation of a fire- 
proof shrine in Champoeg State Park to house relics of the early days. The 
delegation was headed by the Hon. Fred W. Wilson, Circuit Judge, The Dalles, 
Oregon, and included the following: 


Captain Walter Monical, President, Veteran Steamboatmen's 
Association 

William 0. Fischer, Secretary, Local 17, National Organi- 
zation Masters, Mates, and Pilots, of America 

Sam Shaver, marine engineer, representing Marine Engineers 
Beneficial Association 

Gil Hayden, pilot, fire boat 
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front of his premises would be about 2 1/2 feet higher than Mr. Purvis! 
building; also, that the state would not raise the building, and if he did 
not raise it himself it would be necessary to construct a wall in front of 
his property with steps leading dow to his entrance. It later appeared 
that Mr. Purvis found somaone who agreed to raise the building for the sum 
of $800, which evidently was satisfactory because he proceeded with the work, 
but during the progress thereof an accident occurred and as a result Mr. 
Purvis was put to extra expense. He added that by reason of the fact that 
Mr. Purvis raised his building the stete was saved the expense of building 
the retaining wall, a wooden guardrail, and a bulkhead, which were estimated 
to cost $111. The Commission deferred action on this matter until the next 
meeting. The Engineer and the Chief Counsel were instructed to ascertain 
the facts and report back to the Commission whether or not the state is 
liable and there is justification for payment of part of the extra expense 
incurred by Mr. Purvis. 


The Commission recessed at 12 o'clock, noon, for luncheon and re- 
convened at 2:00 p.m. in the same room. 


Mr. Robert P. Conklin, Engineer, North Bend, Oregon, appeared 
before the Commission on behalf of the Weyerhaeuser Timber Company relative 
: to the acquisition of two state-owned tracts of land at North Bend, one of 
which is a tract containing 1.05 acres that was acquired by the state for a 

highway maintenance quarters site, and the other a larger tract opposite the 

Company's proposed mill site, which the Company wishes to lease as a park- 

ing space for its employees' automobiles, Mr. Conklin advised that his 

Company has either purchased or obtained options to purchase lands known as 
: the "Kruse and Banks Shipyard" and "Culver Mill Site" in North Bend, on 
: which the Company contemplates construction of its new mill, but in order to 
: complete its holdings it needs the 1.05 acre highway maintenance site, which 

is surrounded by the other land. He offered to purchase and deed to the 
state another suitable maintenante site as a substitute for this tract. In 
the discussion of this matter mention was made of the agreement between the 
Company and the Highway Commission relative to the use of state-owned prop- 
erty under the south end of the Coos Bay Bridge which, it appears, could be 
cancelled if the Company constructs its mill on the above-mentioned property. 
Mr. Conklin advised that if the Company does not need that area it would agree 
to the cancellation of the agreement and would also sell to the state other 
land that it owns adjacent thereto which he understood the state would like 
to have as an addition to the state park at this location. He urged the 
Commission to take immediate action with regard to the maintenance site 
because the Company's options to purchase the other tracts expire on 
December 20, The State Highway Engineer advised that the City of North 
Bend owns a2 site that is suitable provided « small privately-owned tract ad- 
joining this site is acquired. Mr. Conklin advised thet inquiry reveals 
that such tract can be acquired for $400. Chairman Banfield stated that the 
Commission is willing to negotiate with the Company for the exchange of 
properties but wishes to know first what kind of a proposition the Company 
will make. He suggested that the Company officials consult with the State 
Highway Engineer and the Chief Counsel with respect thereto and that the 
results thereof be communicated to the Commission which will then take 
definite action. The transaction, he said, depends entirely on the ability 


survey and the securing of options for needed right of way which, he said, 
can be acquired now at much less cost than later on after the development has 
taken place. The matter was discussed at some length, but the Commission 
deferred action thereon pending further investigations by the Engineer. 


Mr. Goodnight next presented to the Commission a letter from Ralph 
P. Shindler, Municipal Judge and Clerk of the City Council, in which the Com 
mission is advised that the City Council has gone on record in favor of the 
proposed improvement of Harrison Street from Second Street to Ninth Street 
in accordance with the plans prepared by the State Highway Engineer, and on 
the basis that the state, the City of Corvallis, and the owners of the ad- 
jacent properties each pay 1/3 of the costs involved and with the understand- 
ing that Harrison Street is to be maintained as a temporary highway route 
pending construction and completion of the proposed grade separation project 
north of Corvallis. The letter was read aloud by Mr. Goodnight following 
which Chairman Banfield assured the delegation that the Highway Commission is 
ready and willing to proceed with this improvement as soon as the City Council 
takes appropriate action, although, in his estimation, the City should do 
more than indicated by the letter. 


Mr. Goodnight then brought up for discussion a proposed revision 
and improvement of the approach of the Corvallis-Newport Highway into the City 
of Corvallis. He presented a map showing a suggested revision to the south of 


the present highway which would avoid school grounds. He was informed by 
Chairman Banfield that the Highway Commission cannot say now whether or not 
it will approve the .rerouting of the highway as suggested. The Commission, 
he said, is in no position to advocate a new route now in view of its present 
committments. This concluded the conference. 


Mr. E. S. Fenlason, Attorney, Portland, came before the Commission 
regarding the claim of Miss Maud Campbell, who alleges that she has not been 
fairly compensated for the damage that resulted to her property at the north 
end of the Union Avenue Viaduct, Portland, by reason of the construction of 
this viaduct. Mr. Fenlason stated that the former Highway Commission reached 
a settlement with Miss Campbell in 1939 whereby she was paid the sum of $500 
and given a small parcel of land. Miss Campbell, he said, was not well at 
the time and did not have proper legal advice, and she feels that the settle- 
ment as effected was not reasonable or fair and has asked that the present 
Commission review the matter. The Commission referred the matter to the Chief 
Counsel with instructions to report the full facts of the case, 


Mr. We. W. Purvis, Nelscott, Oregon, was present on behalf of his 
claim for damage to his property arising out of the improvement of the Oregon 
Coast Highway in front of his fish market at Nelscott. Mr. Purvis advised 
that he signed up for the highway improvement along with other property owners, 
that being a requirement of the State Highway Sommission in order to secure 
sidewalks and curbs, notwithstanding that it involved the raising of his 
building some 21/2 feet. Raising the building, he said, has cost him the 
sum of $3,200, payment of which will "break" him. He asked the Commission to 
assume payment of 1/3 of this cost. The Engineer advised that when the survey 
was made for this improvement, Mr. Purvis was informed that the grade line in 
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and if they should fall on the highway, as some have already, serious 
accidents could result. It was his thought, in view of the fact that so 

many of the poles have to be replaced at this time, that the Company should 
be required to place them in the proper location near the edge of the right 
of way, and he so recommended. Following considerable discussion of this 
matter, Chairman Banfield suggested 2 conference with the State Highway 
Engineer and the Commission's Chief Counsel in an endeavor to reach an agree- 
ment for the limited use of the poles in their present location at such points 
where no hazard exists. He advised that the Commission wishes to cooperate 
to the greatest extent possible without creating a public hazard but cannot 
allow the pole line to be maintained in unsafe location. Commissioners 
Schaupp and Chessman concurred in Chairman Banfield's statements, whereupon 
it was agreed that a conference would be held in the near future following 
the Engineer's personal inspection of the existing pole line. 


Messrs. A. A. Loeb, 0. C. Roehr, and K. Wolfe, Chairman and members, 
respectively, of the Recreational Committee of the Portland Chamber of 
Commerce, were present and urged the Commission to increase its park budget 
sufficiently to allow for the purchase of more timbered areas and beauty 
spots along state highways. It was their thought that this requires im- 
mediate attention while such areas ere still available. Chairman Banfield 
expressed appreciation for the interest displayed by this group and referred 
the delegation to past actions of the Commission in this regard, which, he 
said, speak: for thenselves. 


The Commission discussed with the Engineer the bids received at 
the morning session for construction projects and the sale of property. 
The Commission voted unanimously to awerd the contract for, the Cloverdale- 
Ocean Lake. Rock Production Project to E. C. Hall Company, low bidder, and to 
award to Vernie Jarl the contract for grading and topping the Porcupine 
Butte-Chichester Gulch Section of the Shaniko-Fossil Secondary Highway, Mr. 
Jarl's bid being the low one submitted for this job. The Commission accepted 
the low bid submitted by J. S. Risley for The Dalles-Maupin Rock Production 
Project but referred it to the Engineer to make the award when certain 
conditions have been satisfied. All bids received for the remaining jobs 
were rejected by the Commission as being too high. The Commission also re- 
jected the bid submitted by Mr. C. E. Davis for the purchdse of real prop- 


erty at Albany. 


At 3:00 p.m. Chairman Banfield publicly announced the awards as 
follows: 


"Construction of a frame maintenance and office building at St. 
Helens, Columbia County. The Commission received four bids for this project 
out has rejected all of them. 


"Remodel and construct additions to the Claycomb Building, at 
Ashland, Oregon, Jackson County. The Commission received only one bid for 
this job. It has been rejected. 
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of the parties to come to a mutual agreement with respect to the maintenance 
site and the proposed park area. The suggestion was approved by Commissioners 
Schaupp and Chessman and it was so ordered. The Chief Counsel was thereupon 
instructed to inform the Company in writing just what the Commission has in 
mind. 


Mr. Adrian Schroeder, President, Gold Beach Chamber of Commerce, 
and Mr. Fred Adams, Member, were present concerning the proposed improvement 
of the Oregon Toast Highway through the town of Gold Beach. Mr. Schroeder gave 
es their understanding that the Highway Commission has stopped all work in 
connection with this project because of right of way difficulties, and in- 
quired what could be done to reinstate it because they are anxious for the 
improvement to proceed. Chairman Banfield explained that the Commission 
previously approved this project as planned by the former Highway Commission 
and authorized negotiations for needed right of way; however, during the pro- 
gress of such negotiations it appeared that there was a lack of desire on the 
part of the local people to proceed on the previously~agreed basis, in view of 
which the Commission considered it advisable to stop the work, particularly 
beezuse of the fact that there are so many other places for the funds. The 
Commission, he said, does not wish to force a project on any community but rather 
wants to undertake them on a friendly basis. If the people of Gold Beach are 
willing to have the Gold Beach project proceed on such basis and will re-es- 
tablish themselves with the Commission's Chief Counsel and the Right of Way 
Department, then the Commission will authorize resumption of the negotiations 


for the right of way; however, until the city evidences a desire to cooperate, 
the Commission will not deviate from its present decision. He made it clear 
that the Commission is making no promises with respect to the project until 
the right of way matters have been clarified to the satisfaction of the Chief 
Counsel. Commissioners Schaupp and Chessman concurred. 


Mr. W. H. Dean, President, Oregon-Washington Telephone Company, 
Hood River, came before the Commission regarding the construction of a tele- 
phone pole line along the right of way of the Central Oregon Highway between 
Bend and Burns. He advised that his Company has acquired the poles erected in 
1943 by the U. S. War Department in connection with the Army maneuvers that 
were conducted at that time in Central Oregon, and recuested and 
has received from the Highway Commission a permit authorizing the meintenance 
of the poles on the highway right of way; however, the provision of the permit 
with respect to the location of the poles is not satisfactory because a strict 
interpr2tation thereof requires that the poles be re-established, which is a 
costly undertaking and, in his estimation, is impractical and unncessery. He 
asked the Commission to permit the maintenance of the poles in their present 
location sc as to avoid the heavy expense of digging new holes in solid rock. 
He stated the Company's willingness to re-set any of the poles that now con- 
stitute 21 hazard to the traveling public but urgently requested that the Company 
be allowed to maintain the balance of its poles in their present location. The 
Engineer explained that the permit thet was granted the Company specified a 
location of the poles in conformity with the standard policy of the Highway Com- 
mission. He pointed out that the existing poles are in very bad condition and 
soon will have to te replaced. Many of them, he said, constitute a serious 
hazard to highway traffic in that they are very close to the traveled roadway, 
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advertised. The Commission cannot proceed with the highway program on the 
basis of the bids received today. They have been rejected and the projects 
will not be advertised aga:n for bids until labor and material conditions 
are more settled, because the Commission feels it is impossible to proceed 
with the road program on the besis of the bids submitted today." 


A delegation from Tillamook County representing the Tillamook 
Chamber of Commerce and including members of the City Council and the 
County Court was present-regarding the Commission's plans for the following 
state highway improvements: 


1. Wilson River Highway entrances into the City of 
Tillamook 


2. Permanent location for the Oregon Coast Highway from 
Pleasant Valley into and through the City of 
Tillamook to a connection north of the city limits 


3. Proposed connecting link between the Wilson River and 
the Wolf Creek Highways from Glenwood to North Plains 


4s Improvement of the Netarts Secondary Highway from 
Tillamook west to the Tillamook River, including a 
new bridge over Stillwell Ditch 


Mr. John Aschim, Secretary-Manager of the Chamber of Commerce, 
headed the group, which included the following: Senator George FP. Winslow, 
President-elect of the Chamber of Commerce; 0. E. Effenberger, President; 
Fred H. Guyton, Treasurer; John Schild, R. J. Epping, W. He Paynter, Thomas 
H. Bailey, H. T. Botts, W. B. Stevens, C. A. Ross, Sam Parker, M. D. Ackley, 
and Carl Haberlach, all members of the Chamber of Commerce; Harland M. “sols 
County Judge, Tillamook County; and D. E. Steinbach, Mayor of Tillamook. 
Senator Winslow acted as floor leader. He urgently requested the Commission 
to designate permanent routes of entrance of state highways entering Tilla- 
mook from all directions, including some revisions in present routing through 
the city to relieve traffic congestion. As a reason for such request he 
stated that the City of Tillamook is growing in all directions and important 
developments are taking place, which makes it imperative that definite in- 
formation with respect to highways be made available to the people so they 
can plan their improvements properly and avoid mistakes. He urged the Com- 
mission to designate now permanent routes of entrance into the city from 
each direction so as to eliminate future uncertainties and questions. He 
particularly stressed the importance of completing construction of the Wilson 
River Highway into Tillamook in order to eliminate the bottleneck which he 
declared now exists. He also urged immediate attention to the construction 
of the bridge over Stillwell Ditch on the Netarts Secondary Highway in the 
western part of the city. 


Chairman Banfield advised that the reconstruction of the Tillamook- 
Pleasant Valley Section of the Oregon Coast Highway is included in the 
Commission's Postwar Program and present indications are that the work will 
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"Mill Creek-Miller Flat Section of the Warm Springs Highway in 
Jefferson and Wasco Counties; seven miles of grading work. The Commission 
received six bids for this project, all of which have been rejected. 


"Cloverdale~Ocean Lake Rock Production Project on the Oregon Coast 
Highway, in Lincoln and Tillamook Counties. The low bid for this job was 
submitted by E. C. Hall Company, Eugene, at $28,820. The next low bid was 
submitted by J. S. Risley, Milwaukie, at $30,360. There were two higher 
bidders. The Commission has awarded the contract to the low bidder, E. C. 
Hall Company, at its bid price of $28,820. 


"Gates-Niagara Section of the North Santiam Secondary Highway, in 
Marion County; 3.35 miles of grading and bituminous macadam surfacing. The 
Commission received nine bids for this project, all of which have been re- 
jected. 


"Troutdale-Wahkeena Creek Section of the Columbia River Highway, 
in Multnomah County; 6.18 miles of hydraulic-dredged roadbed embankment. 
The Commission received one bid for this project, which has been rejected. 


"Troutdale-Wahkeena Creek Section of the Columbia River Highway, in 
Multnomah County; 0.9 miles rock toe embankment, 2.58 miles rock slope 
protection, 8.43 miles roadbed topping, slope oiling. The Commission re- 
ceived eight bids for this project, all of which have been rejected. 


"The Dalles-Maupin Rock Production Project on The Dalles-California 
Highway, in Wasco County. The low bid for this job was submitted by J. S. 
Risley, Milwaukie, at $38,670. The next low bid was that of E. C. Hall 
Company, Portland, at $38,700. There were ten higher bidders. The Com 
mission has referred the bids to the Engineer with authority to award the 
contract to the low bidder, J. S. Risley, when certain conditions have been 
satisfied. 


"Bridge over Mill Creek on the Warm Springs Highway, Wasco County. 
The Commission received three bids for this project, all of which have been 
rejected. 


"Porcupine Butte-Chichester Gulch Section of the Shaniko-Fossil 
Secondary Highway, in Wheeler County; 3.37 miles of grading and topping. 
The low bid for this project was submitted by Vernie Jarl, Gresham, at 
$37,212. M. L. O'Neil & Son, Eugene, submitted the next low bid at $49,578.10. 
There were seven higher bidders. The Commission has awarded this contract to 
the low bidder, Vernie Jarl, at his bid of $37,212. 


"Sale of a tract of land at Albany. The Commission received only 
one bid for the purchase of this tract, being that of C. E. Davis, of Albany, 
at $651. The bid has been rejected." 


Chairman Banfield also made the following public announcement con- 
cemning the bids received at the morning session: "Contractors will note 
that the Commission has rejected bids received today for most of the jobs 
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plans until the Commission has acted on them. This coneluded the conference. 


The following persons, representing the Improvement Committee of 
the Southeast Portland Chamber of Commerce, came before the Commission and 
urged early construction of a proposed extension of Foster Road to a connect- 
jon with the Mt. Hood Highwayt L. A. Mathisen, Chairman of the Committee; 

L. M. Lepper; Mrs. Vera Sabin; Miss Margaret Sullivan, Secretary, represent~- 
ing the Roads and Highways Committee of the Portland Chamber of Commerce; 
James Himes, Executive Secretary, Oregon's Mt. Hood, Inc.; Randall Kester, 
Secretary, Oregon's Mt. Hood, Inc. Mr. Mathisen headed the group. Speaking 
in behalf of this project were Messrs. Mathisen, Kester, and Lepper, and Mrs. 
Sabin. Chairman Banfield advised that this project is not in the Highway 
Commission's Postwar Program and presently there are no funds available to 
finance it; however, the Commission anticipates arranging 2 supplementel 
program some time next fall and at that time would be pleased to give the 
project fair consideration. Mr. Mathisen advised that a Foster Road exten- 
sion has been before the Commission for a number of years and the answer 
given today is the same answer they have always received. He urged tne Com- 
mission to give the people a definite promise that the proposed road would 

be placed on the state highway system and advised that if the Commission 
would do that they would take their chances of securing the funds with which 
to finance construction. The Commission expressed regrets that it could make 
no such definite promise but reiterated that it vould consider the matter in 
a year Or 50. . 


The following members of the Baker County Chamber of Commerce were 
present in the interests of a proposed new state highway extending from Bates, 
in Grant County, to Baker, in Baker County: A. S. Grant, President; N. N. 
Elliott, Chairman of the Road Committee; George B. Saunders and R. NM. Phipps, 
County Commissioners, Baker County; and Henry McKinney, Mayor of Baker. Mr. 
Grant headed the group. The discussion of this matter centered on the im 
provement of the Dooley Mountain Section of the Baker Unity Uigh “y 
rather then the construction of the proposed shortcut highway between Bates 
and Baker, it appearing from the Engineer's report on this sutject dated 
December 4, 1945, (see copy of report in general files) that the expense of 
constructing the shortcut highway is unjustified and that the improvement of 
the Dooley Mountain Section will serve the purpose for which the Bates- 

Raker Road was requested. The discussion was based on the Engineer's report. 
Chairman Banfield pointed out that, according to this report, the estimated 
cost to construct the shortcut highway is $2,766,000, whereas, for the sum of 
$457,000 the present route over Dooley Mountain could be improved to satisfy 
the requirements. He advised that the Commission has budgeted the sum of 
#303,000 in its postwar construction budget for improvement of the Sumpter 
Valley Secondary Highway and that it is the suggestion of the Engineer that 
this amount be transferred to the Dooley Mountain project and that it be aug- 
mented by an additional amount of $154,000 of state money, which would be 
sufficient to finance the Dooley Mountain improvement. He inquired whether or 
not the Dooley Mountain improvement would satisfy the people of Baker County. 
Mr. Grant gave as his thought that such a program would be satisfactory, par- 
ticularly because they do not want the state to spend *303,000 for improvements 
on the Sumpter Valley Road that will be abandoned when the Sumpter Valley 
Railroad is discontinued and the right of way turned over to the state for 
713 1945 


be contracted during the second year following the war. A survey for this 
project, he said, has been made but has not as yet been adopted by the Com- 
mission because of the possihilities of a revision in the alignment that would 
make it possible to avoid interference with farms and buildings. He added that 
the Engineer is now studying the matter, and in connection therewith will 
inspect the location on the ground as soon as he can. -He explained that the 
Commission does not want to bisect farms indiscriminately but, on the other 
hand, cannot spend $200,000 or more on any project in order to avoid a barn. 
The Engineer advised that he plans to inspect this project within the next 
two or three weeks following which he will report his findings to the Commis— 
sion. He pointed out that something would have to be done to take care of 
traffic congestion within the City of Tillamook because of the narrowness of 
the streets over which the highway is presently routed. To widen the present 
street he said would be a costly undertaking because of the necessity to cut 
back buildings, and he suggested the designation of two one-way streets in 
lieu thereof. He agreed to discuss this matter with the city officials when 
he makes his inspection trip into Tillamook County. 


Concerning the Yilson River Highway project, the Engineer advised 
that construction is not contemplated in the three year Postwar Program and 
the Commission has not as yet adopted the survey. Mr. Winslow urged the 
designation of the entrance definitely now so that building construction can 
proceed in conformity therewith. The Commission agreed to give the matter 
consideration after receiving the Engineer's report. Mr. Winslow again 
urged the rebuilding of the Stillwell Eridge and was informed by Chairman 
Banfield that this is one of the projects that is to be considered by the 
Commission at this meeting. 


Mr. Botts urged construction of the uncompleted link in the Wilson 
River Highway from Glenwood to the Wolf Creek Highway junction at North Plains, 
about ten miles in length. He advised that it is of vital interest to Tillamook 
County from the recreational as well as the commercial standpoint. Chairman 
Banfield replied that when the present Highway Commission ts appointed it 
assumec many of the obligations of the previous Commission involving various 
communities throughout the state and that the present Commission is endeavor- 
ing to fulfill these obligations so far as is possible; however, it does not 
seem possible to do so in every instance. The Glenwood-North Plains project, 
he said, is not included in the Postwar Program; however, in about a year or 
so the Commission may be in a position to add additional projects, in which 
event it will give due consideration to this one. 


Meyor Steinbach urged an early decision by the Commission with 
respect to the permanent entrance of the Wilson River Highway into Tillamook, 
which would be helpful to the City in providing a program for city street 
widening. He was informed by Chairman Banfield: that the Engineer would dis- 
cuss this matter along with others on his visit to Tillamook City. Judge 
Woods also endorsed the remarks of the other speakers relative to the Wilson 
River Highway and he also mentioned the proposed improvement of the Oregon 
Coast tHighway at Fisher Point and the betterment project on the existing 
location of the Wilson River Highway at Randall's Corner. He said that he is 
merely mentioning these projects because the county cannot proceed with its 
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where it crosses the Interstate Bridge between Portland, Oregon, and Van- 
couver, Ylashington. 


A delegation from Powers, consisting of Mr. James Kellond, Mayor; 
Mr. Loy Reed, logger; and Mr. Re L. Clark, wholesale meat dealer, Portland, 
came before the Commission and requested the improvement of the Powers 
Secondary Highway. Mayor Kellond was spokesman. He advised that this high- 
way is badly in need of repair so as to facilitate the marketing of produce, 
including the trucking of cattle, from this community to Portland. He 
mentioned in particular four curves which he seid should be widened, and 
a bad slide condition at one point. The Engineer advised there is just- 
ification for the request because the highway is constructed through 
terrain that is very unstable, particularly the upper ten mile section where 
slides frequently occur. He estimated the cost to rebuild the highway to 
high standards at about $60,000 per mile, but advised that traffic volume is 
not sufficient to justify such expense. He recommended in lieu thereof the 
expenditure of a reasonable amount to repair the points mentioned by Mr. 
Xcllond as a minor betterment project. The Commission deferred action on 
the matter pending a further report by the Engineer. The project is to be 
given consideration in the adoption of the 1946 Budget. 


The meeting adjourned at 5:30 peme to reconvene the following 
morning. 


Portland, Oregon 
December 14, 1945 


The State Highway Commission reconvened at 9:00 a.m. in the 
Auditorium of the Public Service Building,. all Commissioners, the Engineer, 
the Chief Counsel, the Assistant State Highway Engineer, and the Secretary 
being present. 


Bids as follows for highway construction were opened and read in 
conformity with previously published notices, following which Chairman Ban- 
field announced that the award of contracts would be made at 3:00 p.m. in 
the same room. 


BAKER-HOMESTEAD HIGHWAY IN BAKER COUNTY 
RUCKLES CREEK-MIDDLE BRIDGE SECTION 


E. C. Hall Co., Portland $ 109,}20.00 
Leonard & Slate, Portland 116,091.50 
*John A. Logan, Portland 122,594.50 


*Bidder will accept only one project. 


highway purposes, as Mr. A. Ce. Lighthal? , President of the railroad, has agreed, 
The Engineer estimated the cost to improve the Sumpter Valley Secondary Highway 
through the canyon at $150,000 if the work were done now, but if it were 
deferred until the railroad right of way is made available, it would cost 

only about $60,000. Mr. Grant reiterated that they do not want the Highway 
Commission to spend any money on the Sumpter Valley Highway until the rail- 
road has been abandoned and the right of way made available for highway pur- 
poses. The Engineer advised that if his suggestion is adopted it should be 
possible to finish the improvement of the Dooley Mountain Section by the fall 
of 1946, provided the Public Roads Administration will approve transferring 

to the Dooley Mountain project the $303,000 of the postwar funds that are now 
set up for the improvement of the Sumpter Valley Road. He recommended adoption 
of the plan.for the improvement of the Dooley Mountain Section and postpone- 
ment of the work proposed on the Sumpter Valley Highway until the railroad has 
been abandoned. Chairman Banfield suggested the adoption of the recommerdation 
with the understanding that the matter of improving se Sumpter Valley Road will 
be reconsidered within a year or so and that svch plan is acceptable to the 
County Court of Baker County and is approved by the Public Roads Administra- 
tion. Commissioners Schaupp and Chessman approved the suggestion. The members 
of the delegation signified their approval, whereupon the Commission author- 
ized the Engineer to take up the matter with the Public Roads Administration 
when written evidence has been received from the Baker County Court that the 
plan is acceptable to the people of thet County. 


Mayor McKinney then brought up for discussion the matter of construc- 
ting 2 railroad grade separation structure on Dewey Avenue in Baker, route of 
the Baker-Unity Highway. He urged the construction of an underpass at this 
point primarily to enable the Baker City Fire Department to properly serve 
the industries and many homes that are situated on the opposite side of the 
railroad from the torm proper. He alleged that under present conditions 
such service could not be rendered if Dewey Avenue were blocked by a train, 
which frequently happens. It was brought out in the discussion of the matter 
that the project was once authorized by the former Highway Commission and 
some right of way obtained, but the project was called off when the monies 
budgeted therefor: were "frozen" at the beginning of the war, It appears 
also thet the new .. Federal Highway Act made no provision for funds for 
projects of this kind in cities and towns of 5,000 population or more. 
Following discussion, the Chief Counsel was instructed by the Commission 
to check into the new Federal Aid Law and ascertain definitely concerning 
this feature. The Engineer was instructed to secure a statement from the 
Public Roads Administration with respect thereto. 


Mr. A. J. Naterlin, Mayor of Newport, wes present and inquired as 
to the possibilities of securing state funds to finance the ornamental light— 
ing of Yaquina Bay Bridge and certain portions of the Oregon Coast Highway 
through Newport. He gave as his understanding that the State Highway Commis~ 
sion has budgeted certain funds for such purpose and advised that the City 
Council would like to have some of this money spent in Newport if his under- 
standing is correct. He was informed by Chairman Banfield that the Commis- 
sion has budgeted no funds for such purposes; moreover, the Commission has 
not discussed the lighting of any state highway except the Pacific Highway 
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COMBINATION BIDS FOR THE ABOVE TWO PROJECTS 


Reduc. | Comb. Bid 


| $128,172.90 


R. Ae Heintz Constr. Co. $ 54,320.70 | $ 76,152.20 | $2,000 

Leonard & Slate 716,178.00 79,619.00 2,500 | 153,297.00 
Sound Constr. & Engr. Co. 93,769.00 98,952.10 4,500 | 188,221.10 
C. J. Eldon 132,881.00 5,000 ; 211,932.00 
Mex J. Kuney Co. 131,462. g00_| 231,158.90 


OCHOCO HIGHWAY IN GRANT AND WHEELER COUNTIES 
MITCHELL-~JOHN DAY RIVER ROCK PRODUCTION PROJECT 


Vernie Jarl, Gresham ; _$ 25,292.00 
M. C. Lininger & Sons, Medford 28,218.50 
R. 0. Dail, Portland 28, 35420 
Arthur Gentemenn, Portland 29,416.00 
E. C. Hall Co., Portland 30,871.00 
Sound Constr. & Engr. Co., Seattle, Wn. 31,207.00 
Max J. Kuney Co., Spokane, ‘Wn. 46,234.00 


REMODELING BEARDSLEY BUILDING IN 
KLAMATH COUNTY 


Struss & McCoy, Redmond $ 11,975.00 
Burkhard & Schortgen, Klamath Falls 11,998.00 
Lloyd W. Rusk, Klamath Falls 12, 200.00 
A. Doveri, Klamath Falls 12,925.00 


ALSEA-DEADWIOOD SECONDARY HIGHWAY (SOUTH SECTION) IN 
LANE COUNTY 
HENDERSON RANCH-DEADWOOD ROCK PRODUCTION PROJECT 


Del R. Beebe, Eugene $ 15,750.00 


ARTHUR STREET GRADE SEPARATION IN 
PORTLAND IN MULTNOMAH COUNTY 


Marine Contractors, Inc., Portland $269, 209.70 
Kern & Kibbe, Portland 302,184.70 
Birkemeier & Saremal, Portland 314,592.00 
Gilpin Constr. Co., Portland 335,040.50 
Parker-Schram Co., Portland 349,666.06 
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OREGON COAST HIGHWAY IN COOS COUNTY 
NORTH BEND-COOS BAY SECTION 


Porter W. Yeit, Portland $ 459,572.00 
Coos Bay Dredging Co., Coos Bay 488,932.00 


MADRAS-PRINEVILLE SECONDARY HIGHWAY IN CROOK COUNTY 
JEFFERSON COUNTY LINE-LYTLE CREEK SECTION 


###R. A. Heintz Constr. Co., Portland $ 54,320.70 
*#¥Leonard & Slate, Portland 76,178.00 
*John A. Logan, Portlend 79,771.00: 
s+*Kuckenberg Constr. Co., Portland 80, 282.00 
1c. J. Eldon, Portland 84,052.00 
Natt McDougall, Portland 86,499.00 

B. C. Hall Co., Portland 89,279.90 
“Ml. L. O'Neil & Son, Bugene 93,492-00 
ttSound Constr. & Engr. Co., Seattle, Wn. 93,769,00 
Slate Constr. Co., Portland 96,668.00 
Leach Bros., Shelton, ¥n. 96,990.00 
LilMex J, Kuney, Spokane, Wn. 104,696.00 


*Bidder will accept award of only one project. 

#*Bidder will not accept award of this project alone. 
##82,000 reduction if also awarded Madras-Lamonta Project. 
#+2$2,500 reduction if also awarded Madras-Lamonta Project. 

185,000 reduction if also awarded Madras-Lamonte Project. 
13$4,500 reduction if also awarded Madras-Lamonta Project. 

11185,000 reduction if also averted Madres-Lemonta Project. 


MADRAS-PRINEVILLE SECONDARY HIGHWAY IN JEFFERSON COUNTY 
MADRAS-LAMONTA SECTION 


R. Ae Heintz Constr. Co., Portland $ 76,152.20 
Leonard & Slate, Portland 79,619.60 
*#John A. Logan, Portland 96,267.00 
Sound Constr. & Engr. Co. 98,952,10 
s##*Kuckenberg Constr. Co., Portland 100,477.00 
E. C. Hall Co., Portland 119,701.00 
Leach Bros., Shelton, Wn. 125,984.00 
Max J. Kuney Co., Spokane, Yin. 131,462.00 
C. J. Eldon, Portland 132,881.00 
*M. L. O'Neil & Son, Eugene 140, 321.00 


*Bidder will accept award of only one project. 
**Bidder will not accept award of this project alone. 
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hibits the granting of overlength permits for the transportation of log 
over state highways after January 1, 1946. The Engineer presented a se 
regulations which would allow log movements 80 feet overall in length 
under certain conditions, and advised that he has discussed them with Mr. 
Floyd Cook, ‘ighway Representative of the logging industry, and with a 
committee representing such industry, by whom they were endorsed. He 
recommended adoption of the regulations as follows: 


1. Under euthority of Chapter 55, Laws of 1941, the State High- 
way Commission hereby authorizes the granting of permits for the transport-— 
ation of long logs over any state highway regardless of the purpose for 
which the logs are to be used, based upon the recommendation of the State 
Highway Engineer, provided; 


a. That no pert of the load, or the hauling equipment, will 
encroach on the opposing lane of travel and provided; 


b. That the axle and/or gross weights of the vehicle and 
load do not exceed the Oregon Statutory weight limits or the weight tol- 
erances allowed by the State Highway Commission relating thereto, and 
provided; 


c. That in no case shall the over-all length of vehicle and 
load exceed 80 feet, measured from the front bumper of the truck to the 
rear end of the load. 


Permits shall not be issued if investigations of the State High- 
way Engineer reveal that the character and volume of other traffic, regard- 
less of geometric design of the highway, are sufficient in his estimation 


‘to make the operation of overlength loads hazardous to the public. 


The recommendation of the State Highway Engineer shall be based 
upan a test run of = load of logs made over a designated section of highway 
to determine the maximum length of vehicle and load that can be safely 
transported over such hignway section without any portion of the vehicle 
or load encroaching on the opposing travel lane. A pilot car will not be 
reauired to accompany such maximum length movements. Stationary flagmen 
will not be required at the point of entry to or exit from the highway un- 
less more than one-half of the traveled roadway is utilized in making the 
turns, or unless the character and volume of other traffic or the impair- 
nent of sight distance makes flagging necessary for the protection of the 
general public. 


The State Highway Engineer will determine the amount and char- 


acter of flagging or other traffic controls required in all cases. 


The Engineer shall compile a record of all traffic accideats and, 
if the experience record of any operator is unfavorable, shall report the 
record of such operator to the State Highway Commission which may considez 
it sufficient cause for cancellation of the operator's permit. 


r7ch4 1945 


CONSTRUCTION OF FRAME MAINTENANCE BUILDING ON 
SALMON RIVER HIGHWAY AT GRAND RONDE IN 
POLK COUNTY 


We H. Philpott, Portland 
Lockyear & White, Seattle, Yn. 
Birkemeier & Saremal, Portland 


The Commission, by unanimous vote, approved the minutes of the meet- 
ing held on October 29 and 30, 1945. 


The Engineer brought up for discussion the designation as a Federal 
Aid Primary Highway of the new route of The Dalles-California Highway (U.S. 97) 
between Lobert and Beaver Marsh, Klemath County, on the east side of Sun Mountain 
He advised that such designation is required in order to secure Federal funds 
with which to finance construction of this road, and urged favorable consider- 
ation at this time. He pointed out that such designation of this highway 
would necessitate the red&esi »r tim of the section of the existing highway 
from Lobert to Klamath Agency and northerly thereof to Fort Klamath Junction, 
together with the section of the Crater Lake Highway between Fort Klamath 
Junction and Crater Lake National Park boundary, as a Federal Aid Secondary 
Hichwey. The Commission, by unanimous vote, approved the new highway desig- 
nations as recommended by the Engineer and thereupon instructed the Chief 
Counsel to prepare an appropriate resolution covering the matter. 


The Engineer reported an incuiry from Mr. F. T. Fowler, Traffic 
Engineer for the City of Portland, whether or not the Commission has object— 
ions to the temporary use of the park area along Harbor Drive between Alder 
Street and Pine Street, Portland, as a parking area for automobiles. He ad- 
vised that the car parking situation in downtown Portland is serious and that 
the city is of the belief that such use of the park strip, which lies be- 
tween Harbor Drive and Front Avenue, until it is needed for highway purposes, 
would be very helpful. He explained that the city proposes to lease the 
area to a private party as the result of competitive bidding for the same and 
that the public will be charged for parking privileges. It was the thought 
of the Commission that the use of the property for this purpose would be unwise 
because of the hazard that will be created by reason of cars crossing the 
highway to and from the parking area; moreover, it appears unjustified from 
the revenue standpoint. In view thereof, the Commission voted unanimously 
against the use of the property for this purpose. The matter was reconsider- 
ed later, however, when Mr. Fowler was present. Mr. Fow}er explained in more 
detail the plans for the use of the property and urged favorable consideration 
by the Commission to relieve the parking problem. As a result of his present- 
ation, the Commission agreed to give the matter further study. Following Mr. 
Fowler's departure the mattcr was again discussed and the use of the area for 
parking purposes again denied. 


The Commission had under disuussion the Engineer's report on the 
proposed modification of the Commission's order of May 29, 1945, #hich pro- 
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the recommendation by unanimous vote as 4 trial proposition. 


The Engineer reported that the "Perry Monument" at St. Helens was 
dedicated with ceremonies on Sunday, November 25, 1945, the boulder having 
previously been delivered to the site by state forces and the parking area 
rocked in conformity with the Commission's agreement with Mr. Roy A. Perry, 
Portland, who had charge of the matter in behalf of the Perry family. The 
Commission took no action in this matter, 


The Commission discussed a letter from the Fire Companies Adjust- 
ment Bureau, Inc. offering to pay the sum of $6,955.95 as settlement in 
full for the loss of the Suntex Maintenance Building which was destroyed by 
fire on August 31, 1945. The Engineer gave as his opinion that the offer 
is fair and reasonable and recommended acceptance of same. The Commission 
approved the recommendation by unanimous vote and thereupon authorized the 
Engineer to sign the "Proofs of Loss" as required by the Adjustment Bureau. 


A letter was presented from the City of Enterprise in which the 
Commission is requested to approve the routing of trucks along North Street 
to River Street, thence along River Street to Main Street, by-passing the 
business district which is on Main Street. The Engineer advised that the 
present route of the Wallowa Lake Highway in Enterprise is easterly along 
North Street to West Second Street, thence south along West Second Street 
to Main Street, thence east along Main Street to River Street where it 
again turns south. He pointed out that such routing involves three right- 
angle turns, two of which would be eliminated were the highway routed along 
the truck by-pass route recommended by the city; however, it would not pass 
through the business section of the town and probably would not meet with 
the satisfaction of the city. He recommended that the designation of the 
truck route as desired be anproved with the understanding that the city 
will maintain it at its own cost and expense. The Commission approved the 
recommendation unanimously and instructed the Secretary to advise the city 
accordingly. He was also instructed to inform the city that the Commission 
will reroute the highway along such by-pass route if the city will approve 
such routing,in which event the state will maintain the new route but not 
the old one. 


The Commission had under discussion proposed modification of the 
state's obligation with respect to Rhu.fjneneing of the construction of the 
North Santiam Highway between Gates and Niagara under a cooperative agreement 
with the U. S. War Department, the U. S. Forest Service, and the Federal 
Works Agency. There was presented to the Commission ea redraft of Article V 
thereof which shows 2 substantial modification of the original draft and 
particulsrly as to the stc<te's contribution. According to the redraft, the 
state is to contribute definitely toward constriction costs an amount equal 
to the amount by which the total construction cost of said work exceeds 
$900,000, but in no event shall such contribution exceed $300,000. It was 
pointed out that the original agreement covering this project provided no 
definite contribution by the state but did provide that the state would 
underwrite the project in an amount not to exceed $300,000 if that appeared 
absolutely necessary. The Engineer recommended a definite contribution of 
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2. Temvorary permits for limited periods of time may be granted 
for isolated movements of overlength loads over highways where the alignment 
is such that the vehicle and load cannot be moved thereover without some 
part of the load, or vehicle, encroaching into the opposing travel lane, 
provided; ‘ 
a. That said permits shall not be granted unless and until 
the mill, company, or owner of the logs furnishes an affidavit to the High- 
way Commission certifying that the long logs are required for long structural 
timbers, and provided; 
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b. That all such permits shall be granted subject to the 
condition that a pilot car shall accompany the movement as an advance flagman, 
and that other flagging or traffic controls shall be furnished as the con- 
ditions warrant to safeguard and protect the public, and provided; 
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c. That should the proposed movement indicate that there may 
be difficulty in complying with the Oregon Statutory weight limitations and 
the tolerances allowed by the State Highway Commission relating to axle and 
gross loads, then the permit shall require that each load be weighed by 
Oregon State Highway Department Weighmasters before entering upon any state 
hichway. The expense of such weighing shall be borne by the permittee who 
shall deposit with the Highway Commission, in advance, a certified check 
or cash to cover the estimated cost thereof, and provided; 
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d. That such permits may, in exceptional cases, be issued 
for overlength log loads in excess of 80 feet over-all length, ingluding 
vehicle and load, when each load is weighed by Oregon State Highway Depart- 
ment Weighmasters at the expense of the permittee before entering upon a 
state highway, and when proper flagging requirements are observed, and pro- 
vided further; 


Wf 
ie 
lif 
ig 


we 


e. That applications for permits under the conditions out- 
lined above shall be denied, regardless of the affidavit showing the neces-— 
sity, and regardless of the geometric design of the highway, when the char- 
acter and volume of traffic, in the opinion of the Engineer, indicate that 
the movements would be hazardous to other traffic. 


Arter discussion the Commission approved the reguletions by un- 
animous vote and instructed the Secretary to use them hereafter in the grant- 
ing of overlength permits for truck hauling of logs over staie highways. 


ie SE AEBS BE ETRE EL ERIE. TES LP EET. 


The Commission discussed a proposal now before the Public Utilities 
Commissioner for a modification of the P. U. C. order which requires street- 
cars to stop before crossing the Pacific Highway East (U. S. 99E) at Jennings 
Lodge, Clackamas County. The Engineer advised that highway traffic is now 
protected by a "wigwag" signal at this crossing and, in his estimation, 
there is no particular need for streetcars to stop at this place. He re- 
commended approval of the proposed modification. The Commission approved 
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by the Chief Counsel that the Commission has authority to join with the 
State of Washington or with Pacific County, Washington, in this undertaking, 
or it mey operate the service on its own account if it so desires, but so 
far as the law is concerned, the Commission has authority to operate the 
ferry jointly. Commissioner Chessman gave as his thought that, due to the 
fact that the ferry operation is an interstate proposition, the service and 
the rates should be under the control of the two states. He also said that 
he is not in favor of cutting off the tolls until the State of Washington 
pays one half of the capital cost and agrees to pay 50 per cent of the cost 
of operation and upkeep. The matter was discussed further at some length 
bot a definite decision was deferred until later so as to give the members 
of the Commission an opportunity to discuss the matter among themselves. 


Following the departure of this group, the Commission resumed the 
discussion of this matter and as a result thereof the Engineer and the Chief 
Counsel were instructed to submit to the Commission a complete report, in 
writing, covering the entire matter so that the Commission may have the 
benefit of the facts when the matter is considered at the next meeting. 

The report is to include, among other things, full information concerning 
cost to acquire the ferry facilities and the cost to operate them. 


The Engineer requested instructions relative to a readjustment of 
water mains in connection with the contract for the construction of the North 
Bend-Coos Bay Section of the Oregon Coast Highway, bids for which were re- 
ceived at this meeting. He explained that it is necessary to move the pipe 
lines so they will not be under the highway pavement, and there is 4 question 
who should pay the costs thereof. Past practice, he said, has been for the 
state to assume the expense if the facilities are owned by a city, but in 
this instance they are privately owned, although the city is negotiating to 
take them over. He estimated the cost of moving the mains at about $4,000 
and advised that the item is included in the budget for this project. it 
was his thought that the Commission should understand the situation because 
it is similar to the situation that exists on South 6th Street in Klamath 
Falls.. The low bid received today for this project, he said, is within the 
limit for contracting, but if the Commission elects not to nay for the mov- 
ing of the pipe line then the award canmot be made until the matter has been 
clarified. The Chief Counsel advised that if the. owner of the pipe line is 
operating under franchise and the facilities are damaged by reason of high- 
way construction, then he could call upon the state for damages. fle gave ac 
his thought that the Commission would be justified in spending state money 
to relieve a liability that might become greater. If the city owned the 
pipe line, he said, there is no question that the state would be liable. 

He advised that his remarks are based on the premise and the assumption that 
the pipe lines are in place under authority of franchise and that the mun- 
icipality had the authority to issue the franchise. Following discussion, 
the Commission approved the payment of moving costs in the present instance: 
however, instructed the Engineer hereafter to discuss these things with the 
Comission before taking on such obligations. 


The Engineer brought up for discussion the programming of Federal 
Lands Highway Funds, emounting to 154,000, that were authorized for fiscal 


mo14 1945 


$300,000 for this project because of the value of the work thet will be re- 
ceived from such a comparatively small investment, and because the principle 
established thereby would be creating a precedent for future undertakings of 
Similar nature. The Commission approved the recommendation by unanimous vote. 


Mre A. L. Gile, Director of the North Beach Ferry Company, Astoria; 
Mr. James L. Hope, Attorney for the Company and Astoria City Attorney; and 
Mr. Guy Boyington, County Judge of Clatsop County, came before the Commission 
regarding the establishment of a state-owned ferry service across the Col- 
umbia River between Astoria, Oregon, and Megler, Washington. The State 
Highway Engineer read aloud his report to the Commission on this subject 
dated December 11, 1945, summarizing the result of investigations that he 
has conducted to date with respect to this matter. (See letter in general 
files for details) The investigations reveal that no ferry boats of the 
required size are available for operation at this point exeept those owned 
by the Astoria-Megler Ferry Company; also, that this company is offering to 
sell its entire plant to the state for what he considers to be a very reason- 
able sum. He recommended, if the Commission sees fit to establish this state 
ferry service ami purchase this equipment, the purchase of all of the company's 
facilities except the 14th Street ferry landing in Astoria, and the construct- 
ion of a new landing at 17th Street. Pending construction of the new land- 
ing, he said arrangements could be made with the ferry company for the use 
of its landing on 14th Street. He pointed out that the City of Astoria and 
Clatsop County have indicated a willingness to deed to the state certain 
properties that would be needed for a new landing and approaches thereto. 
However, he pointed out that additional frontage about 100 feet wide is re- 
quired because of the operations of another company. It was the opinion 
of Judge Boyington and Mr. Gile that no particular difficulty wovld be en- 
countered in arranging for the extra frontage. Mr. Hope stated that the 
ferry company has an offer to purchase the 14th Street ferry landing in 
excess of the amount that it is asking the state to pay for it, but the 
company is willing to sacrifice the higher offer in favor of the state if 
the state wants the property; moreover, if the state wants to lease it that 
will be satisfactory for a year or two provided the state will pay the taxes 
and five per cent on the investment. Mr. Gile advised that the ferry compa- 
ny is willing to enter into an agreement with the Commission to pay the 
entire anount of the purchase price out of profits, the first payment to be , 
made during the last part of the first yaar after the deal is closed and 
then $40,000 or $50,000 a year thereafter until the payments have been 
completed. 


ae 
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The matter of .tolls was then discussed. Chairman Banfield in- 
quired as to the attitude of the people of Astoria and Clatsop County with 
regard to the payment of tolls. Judge Boyington advised that to a large 
extent the people are committed to the payment of a toll until such time 
as the tolls can be reduced an amount equal to the actual cost of operation. 
He suggested that the amount of the toll be left to the Highway Commission 
inasmuch as their primary interest is to secure the best service possible, 
the matter of the toll being secondary. Chairman Barfield stated that it 
would not be possible for the state to operate the service freé of charge. 
He imquired as to the position of the State of Washington and was informed 
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termination of the Commission's agreement with the present agency. He also 
advised that it is the opinion of the Committee that a temporary opereting 
budget of from 325,000 to $30,000 should be authorized now to finance the 
activities of the Travel and Information Department pending the adoption 
later on of a complete budget for 1946, such temporary budget to be prepared 
by Mr. Harold B. Say, Director of the Travel and Information Department, and 
Committee members residing nearby. He also mentioned that the ideas of the 
Committee have changed somewhat since the matter of the 1946 budget was 
first diseussed and the feeling now is that the basic advertising budget 

for 1946 probably should not exceed $}00,000, although the Committee may 
recommend a larger budget for 1947-48. He asked the Commission to confirm 
the appointment of MacWilkins, Cole and Weber as its advertising agency and 
to authorize a temporary budget of from $25,000 to $30,000. Following 
discussion, Commissioner Chessman moved adoption of the recommendations of 
the Travel Advisory Committee. The motion was seconded by Commissioner 
Schaupp and carried by ‘the unanimous vote of the Commission. 


The Commission conferred with the following representatives of the 
Washington State Highway Department concerning matters of mutual interest: 
Clarence 8. Shain, Director of Highways; James A. Davis, Assistant Director; 
C. S. Reynolds, Edward A. Anderson, Fred L. “olf, members of the Washington 
Highway Advisory Board. The Oregon State Highway Engineer, Mr. Re H. Bal- 
dock, mentioned five inain subjects tor discussion: 


.1. Lighting of the Interstate Bridge between Portland 
and Vancouver 


2. Construction of the remaining portion of the 
Enterprise-Lewiston Highway at the Oregon- 
Washington state line (This highway is known 
as the Evergreen Highway in the State of 
Washington) 


3. Construction of the proposed highway con- 
nection between Oregon and Washington at the 
state line north of Milton, Umatilla County 


4. Construction of a bridge across the Columbia 
River at The Dalles 


5. Inauguzation of a joint state ferry operstion 
across the Columbia River at Astoria 


In the discussion that followed it was brought out that mutual 
agreement has been reached with respect to the first to of the above-listed 
sudjects end that as to the third it eppears that both states have approvec 
construction of their sections in the postwar program, the Oregon section 
being scheduled for construction in the spring of 1946 and the Weshingtor 
section possibly in the fell of 1946. Relative to the proposed bridge a- 
cross the Columbia River at The Dalles, it was pointed out that the Army 
Engineers have selected as the site for one of the proposed Columbia River 
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years 1941, 1942 and 1943, but which have been "frozen" during the wartime 
period. He advised that these funds now are released for expenditure accord- 
ing to information received from the Public Roads Administration, which is 
asking that the Commission recommend projects to be financed with such funds. 
The Engineer suggested the allocation of this money to the Lakeview-Burns 
Highway, which is eligible and in need of improvement. The Commission de- 
ferred a decision in the matter until the next meeting and instructed the 
Engineer to submit at that time a list of all the highways eligible for the 
funds under discussion. 


The matter of attending the next annual meeting of the American 
Association of State Highway Officials, which is to be held in Oklahoma 
City from Jamuary 29 to February 1, 1946, inclusive, had the attention 
of the Commission. All members of the Commission, the State Highway Engi- 
neer, the Chief Counsel, and the Bridge Engineer were authorized to attend 
this meeting at state expense if that meets with the approval of Governor 
Snell. 


The Commission discussed a letter from the Klamath County Court, 
dated November 28, 1945, requesting the improvement of the Bonanza-Malin 
County Road as a Federal Aid Secondary Highway project in the Commission's 
Postwar Program rather than the Qlene-Poe Valley Road, for which the sum 
of $260,000 has been budgeted for expenditure in the third postwar year. 

The Engineer advised that both roads at times are called the Poe Valley ‘ 
Road and through misunderstanding the wrong one was scheduled for improve- 
ment in the above-mentioned program. He pointed out that the Commission 

has allotted the sum of $390,000 of Federal Secondary monies to Klamath 
County, $260,000 of which was to be expended on the Olene-Poe Valley Road 
and $130,000 on the Lower Klamath Lake State Secondary Highway but it now 
appears that the emount set up for the latter project is about $50,000 

short of being sufficient to finance the proposed improvement, so it has 

been necessary to transfer such sum from the amount set up for the other 
project. The Klamath County Court, he seid, has agreed in writing to con- 
tribute county funds in the amount of $50,000 to help defray the cost of 
improving the Bonanza-—Malin Road if the Highway Commission will agree to 
improve this road rather than the Olene-Poe Valley Road. (See County Court's 
letter dated December 11, 1945 in the general files) He recommended approval 
of the transfer of the projects as requested by the County Court, and that 

he be authorized to take up with the Public Roads Administration the matter 
of transfer of the funds. Commissioner Schaupp moved adoption of the 
recommendation. Commissioner Chessman seconded the motion whereupon Chair- 
man Banfield declared the motion carried by the unanimous vote of the Com 
mission. 


Mr. John A. Laing, Chairman of the Travel Advisory Committee, 
was present and reported the recommendation of the Committee with reSpect 
to the selection of an agency to handle the Commission's advertising program 
for the ensuing year, and with respect to a proposed budget for the year 
1946. He advised that at a meeting of the Advisory Committee held on 
November 9, 1945, the Committee, after very careful consideration, selected 
the advertising firm of Mactiilkins, Cole and Weber to handle this work upon 
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The Commission rejected all bids received for the following pro- 
jects: Remodeling the Beardsley Building and construction of an addition 
thereto on South 6th Street, Klamath fells; Henderson Ranch-Deadwood hock 
Production Project on the Alsea-Deadwood Secondary Highway, Lane County; 
construction of a frame maintenance building at Grand Ronde on the Salmon 
River Highway, Polk County. 


Regarding the sale of buildings in Klamath Falls, bids for which 
were taken on the previous day, the Commission decided, due to complications, 
to defer final action pending investigation. The matter was referred to 
Commissioner Schaupp, the Engineer, and the Chief Counsel with full power to 
acte 


At 3:00 p.m. Chairman Banfield announced publicly the action taken 
by the Commission with respect to the above-mentioned bids, as follows: 


| "Ruckles Creek-Middle Bridge Section of the Baker-Homestead High- 
way, in Baker County; 2.52 miles grading, surfacing, and oiling, and 
furnishing crushed rock in stockpiles. The Commission received three 
bids for this project, the low one being that submitted by E. C. Hall 
Company, Portland, at $109,120. Leonard and Slate, Portland, submitted 
the next low bid at $116,091.50. The Commission has awarded this con- 
tract to E. C. Hall Company at its bid price of $109,120. 


"North Bend-Coos Bay Section of the Oregon Coast Highway, in Coos 
County; 2.28 miles grading and paving. The Commission received only 
two bids for this project, the low one being that submitted by Porter 
W. Yett, Portland, at $459,572. The other bid was submitted by Coos Ba 
Dredging Company, Coos Bay, at $488,932. The Commission has deferred 
the award of this contract and has referred the bids to the Engineer 
with authority to make the award to the low bidder when certain condi- 
tions have been satisfied. 


"Jefferson County Line-Lytle Creek Section of the Madras-Prineville 
Secondary Highway, in Crook County; 4.88 miles of grading and topping. 
R. Ae Heintz Construction Company, Portland, submitted the low bid for 
this project in the amount of $54,320.70. This bidder offered to re- 
duce the amount of his bid by $2,000 if also awarded the contract for 
the grading of the Madras-Lamonta Section of the Madras-Prineville 
Secondary Highway. Leonard and Slate, Portland, submitted the next 
low bid in the amount of £76,178, They also agreed to reduce their bid 
in the amount of #2,000 if also awarded the Madras-Lamonta project, in 
Jefferson County. There were ten higher bidders. The Commission has 
awarded this contract to R. A. Heintz Construction Company, the low 
bidder, on the basis of its combination bids for both projects. 


"Madras-Lamonta Section of the Madras-Prineville Secondary Highway, 
in Jefferson County; 9.91 miles of grading. R. A. Heintz Construction 
Company, Portland, submitted the low bid for this project in the amount 
of $76,152.20. Leonard and Slate, Portland, submitted the next low bid 
in the amount of $79,619.60. There were eight higher bidders. The 
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dams a location very close to the site that was selected for the joint state 
bridge as the result of engineering studies by both highway departments and 
if the bridge were now constructed at such location it would cost much more 
than was originally estimated. Mr. Baldock advised that preliminary invest- 
igations reveal that another bridge site is available about 1,000 feet down- 
stream from the original site, but whether or not it is definitely satis-— 
factory cannot be stated until a survey has been made. He suggested a survey 
jointly by both states and inquired the attitude of the Washington Highway 
Department relative thereto. Chairman Banfield stated that the Oregon High- 
way Commission would like to join with the Washington Highway Department in 
making an analysis of this site similar to that which was made of the original 
site. Mr. Shain stated his willingness to join with the State of Oregon in 
making this survey. 


The matter of conducting a joint state ferry operation across the 
Columbia River at Astoria was next discussed. Chairman Banfield inguired 
whether or not the State of Washington is in position to join with the State 
of Oregon in such an operation. Mr. Shain replied that there are a nunber 
of reasons why the State of Washington can not join in such an undertaking, 
the principal one being that they de not have legal authority to do so. 
Other reasons are that no provision has been made in their budget to fin- 
ance such a business end from experience gained from operation of toll 
ferries on Puget Sound they would not care to become involved in the ferry 
msiness. He pointed out, however, that a county in the State of Washington 
may legally participate in such an undertaking if it is financially able to 
do so and the ferry connects with a county road. Mr. Reynolds confirmed Wr. 
Shain's statement. Chairman Banfield thereupon remarked that the Oregca 
Hichway Commission understends that "no" is the answer of the Washington 
Highway Depertment with respect to the operation of a joint ferry at this 
locetion. Mr. Shain confirmed such understanding, which concluded the con- 
ference. 


The Commission discussed with the Engineer the bids received at 
the morning session for highway construction and by unanimous vote took 
action as follows: Contracts were awarded to the low bidders in each of the 
foilowing instances: Grading, surfacing, and oiling the Ruckles Creek- 
Middle Bridge Section of the Baker-Homestead Highway, in Baker County; 
ereding and topping the Jefferson County Line-Lytle Creek Section of the 
Madras-Prinsville Secondary Highway, in Crook County; grading the Madras- 
Lamonta Section of the Madras-Prineville Secondary Highway, in Jefferson 
County, the latter two projects being awarded on the basis of combination 
bids; Mitchell—John Dey River Rock Production Project on the Ochoco High-- 
way, in Grant and Wheeler Counties. 


The Commission accepted the offer of the low bidder for each of 
the following projects but deferred the award of the contracts pending 
satisfaction of certain conditions, The bids wore referred to the Engineer 
with authority to award when such conditions have been satisfied: Grading 
and paving, North Bend-Coos Bay Section of the Oregon Soast Highway, in 
Coos County; construction of the Arthur Street Grade Separation Structure 
on S. W. Front Street, Portland. 
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about nine miles, thence toward Grants Pass to the end of the present oiled 
section, a distance of about five miles. The Engineer advised that the 
amount of $130,000 has been budgeted in the third postwar year program to 
grade, sutface, and oil the five-mile section between Grants Pass and 
Robertson Bridge, but no provision has been made for the nine-mile section. 
The Commission decided that the present allotment is all that it can afford 
now and instructed the Secretary to so inform the petitioners. 


The Commission discussed a letter from the City of Newport re- 
questing that the state take over the repair and maintenance of certain city 
streets which they allege are "continuously and regularly" being used by 
logging trucks and fish trucks. The Engineer advised that inspection re- 
veals that all of these streets are oil-surfaced and in good condition al- 
though a little patching work to eliminate rough spots might be desirable. 
He further aatvised that, from the best information available, logs are 
not now beihg hauled over these streets and it sppears that the mainten- 
ence work is not beyond the ability of the city to finance with funis 
that the city receives from the State. under the provisions of the State 
Tax Street Fund Law. In view of this report, the Commission deniei the 
recuest by unanimous vote. 


A letter was presented from Choster K. Sterrett, Menager, In- 
tustries Department, Portland Chamber of Commerce, in which the Commission 
vac requested to join with a number of Portland industrial concerns in the 
financing of a cooperative mapping project of the Portland ares which is 
now being conducted under the auspices of the U. S. Coast and Geodetic Sur- 
vey, and for which the Portiend Chamber of Commerce is acting as coordinating 
sunervisor. Mr. Sterrett advises that the project is estimated to cost 
$109,300, fifty per cent of which will be naid by the Federal Government 
and the balance by local egencies. He gave as his thought that the State 
Highway Department would secure sufficient benefit from the survey to 
justify participation in the expense and requested a contribution of $2,590 
of state funds for this purpose. The Engineer advised that the information 
made available by the survey wovld be veluabie for state highway purposes; 
in fact, much more information could be secured from such a survey than 
could be obtained by State Highwey Department engineers for $2,500. He 
presented an opinion from the Commission's Chief Counsel to the effect that 
the Commission has authority to disburse state highvay funds for this pur- 
pose if it so desires and if venefits will accrue to the state. He recom- 
mencea thet the contribution of $2,500 be authorized. The Commission 
approved the recommendation unanimously. 


The Commission discussed briefly and ordered filed a letter from 
Mr. L. M. Lepper, Director of Highways and District Imorovenents of the 
East Side Commercial Club, Portland, urging early construction of ¢ number 
of stete highway projects heretofore recommended by him for undertaking in 
She postwar vrogram. 


The Commission also discussed briefly and ordered filed anotner 
lotter from Mr. Lepper suggesting that the Commission consider construction 
of an clevated highway in its study of an "express" highway through Sullivan's 
Gulch, Portland. 
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Commission has awarded this contract to R. A. Heintz Construction 
Company on the basis of its combination bid for this project and for 
the construction of the Jefferson County Line-Lytle Creek Section, in 
Crook County. 


™fitchell—John Day Rock Production Project on the Ochoco Highway, 
in Grant and Wheeler Counties. The low bid for this job was submitted 
by Vernie Jarl, Gresham, at $25,292. M. C. Lininger & Sons, Medford, 
submitted the next low bid in the amount of $28,218.50. There were 
five higher bidders. The Commission has awarded this contract to 
Vernie Jarl, the low bidder, at his bid price of $25,292. 


"Remodel the Beardsley Building and construct an addition thereto 
on South 6th Street, Klamath Falls, Klamath County. The low bid for 
this work was submitted by Struss & McCoy, Redmond, at $11,975. Burk- 
hard & Schortgen, Klamath Falls, submitted the next low bid in the 
amount of $11,998. There were two higher bidders. The Commission has 
rejected all of the bids. ’ 


"Henderson Ranch-Deadwood Rock Production Project on the Alsea- 
Deadwood Secondary Highway (south section), Lane County. The Commis- 
sion received only one bid for this job, being that of Del R. Beebe, 

" Eugene, in the amount of $15,750. The bid has been rejected. 


"Arthur Street Grade Separation Project on S. W. Front Avenue, 
Portland, Multnomah County; construct concrete viaduct and walls. The 
low bid for this work was submitted by Marine Contractors, Inc., 
Portland, at $269,209.70. The next low bid was submitted by Kern & 
Kibbe, Portland, at $302,184.70. There were three higher bidders. 

The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder when certain conditions have been 
satisfied. 


"Construct oa frame maintenance building, 32' x 76’ in dimension, 
at Grand Ronde on the Salmon River Highway, Polk County. W. H. Phil- 
pott, Portland, submitted the low bid in the amount of $11,600. The 
next low bid was submitted by Lockyear & White, Seattie, in the amount 
of $12,760. There was one higher bidder. All of these bids have been 
rejected by the Commission. 


"Sale of houses in Klamath Falls. The Commission announced yes- 
terday that the sale of the buildings would be made today; however, due 
to complications, it is necessary to defer the sale. The Commission 
has referred all of the bids to Commissioner Schaupp, the Engincer, and 
the Chief Counsel with full power to dispose of the buildings in the 
manner that will serve the best interests of the State of Oregon." 


A petition vas presented from residents and taxpayers of Jose- 
phine County who reside along the "River Bank Secondary Highway" (Rogue 
River Loop Secondary Highvs;) requesting the surfacing of this highway from 
its junction with the Redvood Highway to Robertson Bridge, a distance of 
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Oregon Highway Commission will meke provision for its snare. He esti- 
mated Oregon's share of the cost of construction of the ten-mile section 
at $185,000 and Oregon's share of the cost to construct the four-mile 
section west of Hatfield at $75,000. He said that the County Court 9 
Xlamath County has expressed itself as having no objections to in- 
cluding this road in the Federal Aid Secondary Highway System and the 
eventual construction as such if it is not given priority over other 
projects in Klamath County. He recommended that the road be designated 

a Federal Aid Secondary Highway on the basis thet it will take its turn 
in the order of priority among the other county roads in Klamath County 
for construction. Following discussion, the Commission decided unsani- 
nously not to place this road in the Federal Aid Secondary Highway System. 


e 
a 


The Commission had under consideration the adoption of a resolu- 
tion approving the plans of the following cities and towmstor exnenditure 
of 1944 State Tax Street Funds that they received in 1945: 


Clatskanie Gaston Mosier 
Dayville Merrill 


The Engineer advised that these cities and towns have met the 
legal requirements with respact to the funds and that the plans have 
been inspected and found satisfactory. He recommended approval of the 
seme. The Commission approved the recommendation end thereupon, by 
unenimous vote, adopted the following resolution with regard thereto: 


THEREAS, pursuant to the provisions of Chapter 371, 
Oregon Laws 1943, there have been by this Commission apportioned 
to the cities and/or toms hereinefter named for disbursement during 
the calendar year 1945 for street purposes as provided in said 


law the several sums or amounts set opposite the names of the 
respective cities or towns: 


Cintekanie << <= - <---> Seer $929.61 
fete G.= = =< 55 -= 5.5 = 190.09 
Gaston = = ss 2 - oe ee emer er err 465.45 
Sai iece SiS SS Sy 905.74 
coglnner betta eS SO Se SS SL Se 301.91 


AND, “HEREAS, each of said cities and towns has, by 
appropriate action evidenced by resolution or other official 
instrunent, certified copies of which have been filed with the Com- 
mission, conformed to and complied with the requirements of said 
law s> as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for con- 
struction, improvement, or maintenence with the funds above specified 
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The Engineer reported receipt of a request from the Myrtle Point 
Chamver of Commerce for the improvement of the Coos Bay-Roseburg High- 
way south of the town of Myrtle Point so as to accommodate longer loads 
where sharp curves now exist. He recommended approval of an expenditure 
of about $15,000 for two small line changes to eliminate the worst curves, 
the work to be done under a minor betterment order. The Commission ‘e- 
ferred action on this matter pending consideration of the 1946 budget. 


A letter was presented from Dr. Max H. Friedman, Optometrist, 
Portland, in behalf of people who reside along 82nd Avenue (Cascade Second- 
ary ‘lighvay) between Gladstone and Oatfield Road Junction, Clackamas County, 
reouesting construction of a sidewalk along this section of highvay for 
the benefit of children who attend school in Gledstone and Oregon City. 
The Engineer advised that this matter had been investigated by the Traffic 
Engineer who reports that the project is not feasible from a practical 
and omic standpoint and that, notwithstanding certain inherent hazards 
5 nodestrians and bicyclists, he could not recommend construction of the 
id ¢ at this time, particularly in view of the fact that there are 
er potential projects over the state which are more urgently in 
attention than this one. In view of this report, the Commission 
ienied the recuest. 


The Secretary presented 2 resolution from the McMinnville” 
City Council approving the designe tion of South Baker Street and Sheridan 
Road as the permanent route of the Pacific Highway Nest (U.S. 99%) 
through McMinnville, and requesting the improvement of these streets in 
accordance with plans heretofore prepared by the State Highway Commission. 


™ 


The Commission approved the resolution unanimously and ordered it filed. 


The Commission considered and ordered filed for future consider- 
ation resolutions from the Board of Commissioners, Port of The Dalles; City 
Council of Dalles City; and Wasco County Court recommending <s the perma- 
nent route of the Columbia River Highway (U.S. 30) through The Dallesx a 
location north of the river revetment and between the Port dock and 
the grain clevators. 


The Engineer reported receipt of an inquiry from the California 
State Highvey Department as to the attitude of the Oregom 
e Highwey Commission with regard to the designation and improvement, 
Federal Aid Secondary Highway, of the county read which extends 
ong the Oregon-Califoruia state line from a point six miles east of 
Yetficold, California, to a point four miles west of Hatficld, thence 
westerly, entirely within the State >of California, to a junction with 
U. S. Highway No. 97. The Engineer advised that the highway centers on 
the boundary line between the two states from a point six miles cast 
of Hatfield to 2 point four miles west of Hatfield and that the Californie 
section has been placed om the Federal Aid Secondary Highway System of 
that state, and thet the people of Siskiyou County, California, are very 
enxious to have the road improved. He also said tinat the State of Cali- 
fornia is ready 2nd willing to join with the Stete of Oregon in con- 
structing the ten-mile section that lies partly in both states if the 
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finance tue work. It now appears, from information received from the 
Public Roads Administration, that the Federal Access Road monies de- 
finitely will not be available. In view thereof, he recommended thet 
all bids for this project be rejected. The Commission approved the re- 
connendation unanimously and so ordered. 


The Engineer asked the Commission to confirm the sale of state- 
ovmed property as follows, bids for which were received in Salem on 
November 26, 1945, the sales having been made upon telephonic authority 
given by the Commission: 


Tract of lend in N. EB. Portlané, sold to the high bidder, 
Ben M. Hecht, Portland, for the sum of $3,200. 


Tract of land north of Madras, Jefferson County, sold to 
the high bidder, F. V. Stiegelmeier, Boise, Idaho, for £752. 


Buildings at Milton and Freewater, Umatilla County: Building 
No. 10532 sold to the high bidder, R. C. Sheets, Freevwater, for 
$116; Building No. 10547 sold to the high bidder, 0. J. Fox, 
Freewater, for the sum of $150; Building No. 10548 sold to the 
high bidder, 0. J. Fox, Freewater, for the sum of $150. 


Tract of land in North Bend; only one bid was received for this 
tract, being in the amount of $100, which was considered too low 
and was rejected. 


The Commission by unanimous vote confirned the disposition 
of the bids as reported. 


The Commission discussed briefly and ordered filed « letter 
from C. J. Monteg & Sons, contractor for the construction of the Steiver 
Hill and Albany Bridges, explaining the reasons why they were not able 

to complete this contract within the specified time limit. 


The Commission referred to the Engineer for investigation and 
report a petition from residents of Oceanside, Tillamook County, re- 
guesting the extension of the Netarts Secondary Highway northerly a 
distance of about 200 yards from its present terminus at the north end 
of the business area in this town. 


The Engineer reported 2 request. from skiers of Bend for 
snow removal this winter on Century Drive Secondary Highway south- 
westerly from Bend, so that they may have access to favorable skiing 
areas; also, a request from the U. S. Forest Service for snow removal 
on the loop road that extends from the Santiam Highway to Santicm Lodge 
at the summit of the Cascade Mountains, for the benefit of skiers and 
others who patronize this place. He estimated that the cost to perforn 
such service at cach place would not exceed #500, or a total of $1,000, 
and recommended approval of the requests. The recommendation was ap- 
proved by the Commission unaninously subject to the condition that men 
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the following streets in the following named cities: 


Clatskanie - 13th Street, llth Street, 10th Street, 9th 
Street, 7th Street, 4th Street, 3rd Street, 2nd 
Street, Larch Street, Conyers Street, Nehalem Street, 
Tichenor Street, Bryant Street, Spring Strect, Poplar 
Street 


Dayville - A street southwest from highway (Franklin 
Aveme) for 200 feet and a street south from highway 
(Franklin Avenue) for 300 feet 


Gaston - 2nd Street, Park Street, 3rd Street, Church 
Street 


Merrill - Polk Street, 3rd Street, Madison Street, Clay 
Street 


Z 


Mosier - Washington Street, 3rd Avenue 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named re- 
spective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to 
the proper officer in each of said cities and towns a duly certified 
copy of the same. 


5. This resolution shall be entered in the minutes and records 
of this Commission as of the 14th day of December, 1945. 


The Commission, by unanimous vote, confirmed the telephonic 
authority heretofore given the Engineer to construct a maintenance build- 
ing at Suntex on the Central Oregon Highway, Harney County, with state forces. 


The Engineer requested instructions relative to disposal of the 
bids received on August 30, 1945, for the construction of the West Side 
Klamath Lake Timber Access Road Project, in Klamath County. He recalled 
that the low bid submitted by Slate Construction Company, Albany, for 
this work was satisfactory, but the contract was not awarded because of 
uncertainties with respect to the Federal funds which were to be used to 
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WHEREAS, the Engincer has reported that the f :llovwing 
State Highway Commission contracts for the construction 2f state 
highway projects have been completed according to the terms and 


provisions of the contracts, and that said jobs are now ready for 
acceptance: 


Contract No. 2723, with Fisher Brothers, for furnishing 
crushed material in stockpiles on the Trent-Salt Creck 
Fells Section of the Willamette Highway in Lane County; 
completed October 5, 1945. 


Contract No. 2726, with Warren Northrvest, Inc., for 
pavement resurfacing on the Albany—Crabtree Corner Section 
of the Santiam Highway in Linn County; completed August 17, 


1945. 


Contract No. 2735, with Lloyd Babler, for grading, 
surfacing and oiling the Crater Lake-Fort Klemath Timber 
Access Road Section in Klamath County; completed October 
29, 1945.- 


Contract No. 2743, with 9. C. Yocom Co., for grading, 
curbs and surfacing on the Nelscott Section of Oregon Coast 
Highway in Lincoln County; completed Novenber 24, 1945. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared complcted according to the terns of the re- 
spective, contracts, and said jobs are hereby accepted anc finel 
payment in connection with each is hereby authorized. 


The Commission had under consideration a petition fron 
residents and taxpayers of Wheeler County requesting the designation 
and improvement as a state secondary highway of the county rood which 
extends southeasterly from its junction with the Service Creek-Mitchell 
Secondary Highway, near the town of Richmond, to the tom of Waterman, 
thence southwesterly to a junction with the Ocheco Highway, avout nine 
miles east of the towm of Mitchell. The petitioners alleged that this 
road is essential for the transportation of logs, lumber, livestock, and 
other produce of this district, that it is a star mail route between 
Richnond and Weterman, thet it is in deplorable condition, and that 
Wheeler County is unable financially to yroperly maintain the road. The 
Engineer pointed out that the present road between Service Creek and 
Mitchell is a State Seconiary {iighvway but is neta high class road and, 
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and ecuipment are aveilable todo the work without hondicapping regular 
operations. 


The Commission had under consideration the following re- 
quests for extensions of time within wisich to complete highway contracts: 


Rogers Construction Company, Contract No. 2714, for the Baker 
Rock Production Project on the Old Oregon Trail and other highways 
in Baker County, requested an extension of time of 30 days, from 
November 30 to December 30, 1945, within which to complete this job. 
They attributed their failure to complete the project within the 
specified tine limit to their inability to secure sufficient labor 
to keep their plants running to capacity. The Engineer advised that 
the principal reason for overrunning the time liuit was the con- 
tractor's delay in starting the project and this was occasioned 
by the fact-that he experienced difficulties on another project. 
The materials being produced by the contractor, he said, will not 
be used until next summer so the overrunning of time limit will 
not interfere with the state's operations. For this reason and be- 
cause the state has incurred no additional expense for engineering, 
supervision, he recommended that the extension of time requested 
be grented without penalty. The Commission approved the recom- 
mendation by unanimous vote. 
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0. C. Yocom Company, Contract No. 2743, for grading and sur- 
facing the Nelscott Section of the Oregon Coast Highway, in Lincoln 
County, requested en extension of time of 30 days, fron October 31 
to November 30, 1945, within which to complete this job. They 
alleged that they were delayed in starting the project because of 
the telephone company's failure to reestablish its pole line 
facilities which were in the way of grading operations. They also 
alleged thet labor strikes prevented them from obtaining required 
materials when needed. They gave such reasons for their request for 
an extension of time to complete the job. The Engineer advised 
that the contractor nendled this project in a very satisfactory 
manner from s standpoint of the general public and the State High- 
wey Department and, in his estimation, the request for the extension 
of tine should be granted. He recommended approval of the extension 
of time without penalty. The Commission approved the recommendation 
unanimously. 


The Engineer reported that Contracts Nos. 2704, 2723, 2726, 
2743 for the construction of state highway projects have been 
according to the requirements of the contracts or modifications 
thereof, and that said jobs are now ready for acceptance. The following 
resolution accepting the above projects was 2ffered and adopted by the 
unaninows vote of the Comnission: 
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and Sixth Streets end for such purpose and in connection with 
said transportation service have requested the City of Eugene to 
establish a bus zone at said location; and 


WHEREAS, the City of Eugene, acting by and through its 
Common Council has, by resolution duly and regularly adopted, 
established said bus zone, which said resolution is as follows: 


Hobe detinaie ue Yow yah ade ie hh ll 


"BE IT RESOLVED by the Common Council of the City of 
Eugene that a recommendation of the City Manager and with 
the concurrence of the Oregon State Highway Department, that 
a bus loading zone be established at the Southeast corner 
of 6th Avenue East and Willamette Street, be ap»roved and 
the Chief of Police be and he hereby is directed to establish 
said zone and to erect the necessary signs to carry the re- 
commendation and resolution into effect, the zone to extend 
on the South side of 6th Avenue East, extending 75' easterly 
from the sidewalk line of Willanette Street." 
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AND, WHEREAS, it is the judgment of this Commission 
that by cooperating with the City of Eugene in the establishuent 
and administration of said bus zone public welfare and public 
interest will be promulgated and conserved; 


Tee en ee eee ee idne canines 


NOW, THEREFORE, subject to the limitations and con- 
ditions herein set out and subject to the enforcement of the 
provisions of said resolution, it is resolved by the Commission, 
all members being present and offirmatively voting, as follors: 


i dlc ecm lal 


1. The Commission does hereby ratify and concur in the 
establishment of said bus zone as provided for in the re- 
solution adopted by the City of Eugene and quoted above. 


-2, The concurrence by the Highway Commission in ssid 
action on the part of the City is conditioned on the :romul- 
gation by: the City of all necessary protective measures and 
the »ronerand rigid enforcement by the City of all such >ro- 
tective police regulations. 


3.' That in the event of the development of comiitions 
and circumstances which in the interests of the public varrent, 
in the opinion of the Commission, the discontinuance 2f such 
bus zone, then the Comaission shell by appropriate action 
bring such matter to the attention of the Common Council °f 
the City of Eugene and request appropriate action on the part 
of said City. 


| 
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in his estimation, should be improved before the Commission assumes a new 
obligation in this vicinity. The Commission thereupon denied the request. 


The Engineer brought up for consideration a proposed budget for 
highway expenditures in 1946. Due to the lack of time within which to 
give this matter proper attention, the Commission deferred action until 
#. special meeting which is to be called some time between Christmas 
and New Years. (December 27, 1945, was later set as the date for this 
special meeting) 


The Engineer reported the advisability of designating a "no 
parking" zone on the Mt. Hood Highway in front of Battle Axe Inn at 
Government Camp in order to relieve the traffic congestion that occurs at 
this point when busses stop to discharge or take on passengers during 
the time that winter sports activities are under way. He recommended 

he designation of a "no parking-bus stop" zone about 150 feet long in 
front of this inn; also, that private automobiles be required to park 
"head-in" rather than parallel in the vicinity of Government Camp so as 

to provide more parking space and to give cars a better footing when 

they leave. Commissioner Chessman moved adoption of the Engineer's recom— 
mendations. The motion was seconded by Commissioner Schaupp and carried 
unanimously. The Engineer was authorized to maintain "no parking" signs 
at this place and the Chief Counsel was instructed to prepare an appropri- 
ate resolution covering the matter. 


The Commission also discussed a resolution from the Eugene 
City Council requesting the designation of a bus loading zone along the 
south side of 6th Avenue East, route of northbound Pacific Highway 
traffic, and extending 75 feet easterly from the easterly sidewalk line 
on Willamette Street, Eugene. The Engineer advised that 6th Avenue 
has been designated a one-way traffic street for northbound Pacific High- 
way travel and that the bus loading zone now proposed at this point is 
simply a temporary expedient to facilitate the loading and unloading of 
bus passengers until such time as the bus companies can acquire proper- 
ty at a more suitable location for a permanent terminal. He recommended, 
in view thereof, approval of the request on such basis provided the City 
of Eugene will properly police the area. The Commission approved the 
recommendation, and by unanimous vote adopted the following resolution 
with regard thereto upon motion of Commissioner Chessman, which was seconded 
by Commissioner Schaupp: 


WHEREAS, pursuant to Section 100-122, 0. C. L. A., the 
Highway Commission has selected Sixth Street in the City of Eugene 
es a street of said City over which to route state highway traffic; 
and 


WHEREAS, the West Coast Trailways and the Eastside Bus 
Company have jointly established in comection with a transportation 
service in which said companies are engaged terminal quarters and 
facilities in the City of Eugene at the southeast corner of Willamette 
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1. That the Richardson-Eugene Secondary Highway 
ary Highway No. 220) from its westerly terminus at / 
11.94 to the westerly city *imits of Bugenc at Mile Point 48.71 
hereby is declared to be and is designated as a through highway. 


aad 


2. All traffic entering said highway from int 
roads or highway. shall cone to a stop before enter 
seconlary highway, except that at the southerly jun 
Richardson-Eugene Secondary Highway (Secondary Hig! 
Mile Point 37.46) end Territorial Highway (Road No. 200, Mile 
Point 19.70), just north of Venetc, westbound traffic entering 
the intersection from the Richardson-Eugene Secondary Highway 
shall be required to stop before proceeding through the inter- 
section. 


ore 


3, That the State Highway Engineer be and he hereby is 
instructed to place, or cause to be placed, and thereafter 
maintain the necessery signs and markers to accomplish the 
traffic control snd reguletion contemplated by 
law and by this resolution. Such signs as may be erected at 
said points of intersection shall conform to the types and 
standards heretofore approved by the Commission. 


4. The Engineer is instructed to place such signs or 
markers as nearly as practicable at the place where said inter- 
secting road meets a prolongation of the nearest property line 
of such through highway, and such signs or markers so olaced 
or installed shall indicate or designate to all drivers of 
motor vehicles entering said highway from said intersecting 
road the place where the stop sholl be nade. 


5. This resolution shall be entered in the minutes and 
records of the Commission as of the _ 14th day of _December ; 
1945, and a duly certified copy thereof delivered to the Public 
Roads Administration and the County Court of Lane County. 


The Engineer brought up for discussion the matter of purchase 
of new equipment to replace equipment tuet has become obsolete and worn 
out during the wartime period. He explained thet much of the old eaquip- 
ment should have been replaced 2 long time ago, but it was not nssible 
to purchase new equipment because of wertime conditions. He requested 
authority to spend $300,000 of state highway money for this curpose and 
advised that the equipment would not be purchased on the onen market 
unless he is unable to obtain surplus Army equipment. He explained 
that during the past four years the Equipment Department has accum 
2 credit of $378,000 by reason of depreciation charged out, so from a 
bookkeeping standpoint, there still will be a credit in the equipnent 
purchase account. The Commission approved, by unanimous vote, the ex- 
penditure of $300,900 for equipment on the basis of the “ngineer's report, 

rc us 2 


The Engineer called to the attention of the Commission a 
hazard thet exists at the "Auction Mart" on the Pacific Highway a short 
distance north of Eugene where people park their automobiles on the 
shoulders of the highway while doing business in the "Mart." He ad- 
vised that tie hazard is extremely serious on Jays when a public sale 
is being conducted because of the large number of cars that are parked 
on both sides of the highway, He said that this hazard could be elim- 
inated if the parking of cars were prohibited. He pointed cut that such 
prohibition would not inconvenience the people who patronize the "Mart" 
nor would it handicap the business of this establishment because tlere 
is available at the rear of the auction building a large open area 
that could be used for parking purposes. He recommended the establishment 
of a "no parking at any time" zone along both sides of the highway for 
a distance of about 600 feet in front of this establishment. The Con- 
mission adopted the recommendation by unanimous vote as a safety measure 
and authorized the Engineer to maintain appropriate signs. The Chief 
Counsel was instructed to prepare a resolution covering the matter. 


ote pl ia Oo es 
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The Engincer renorted the attitude of the Lane County Court 
regarding the designation of the Richardson-Eugene Secondary Highway 2s 
2 "through" highway so as to require 211 vehicles to stop before enter- 
ing the same. He advised that the County Court was contacted in con- 
formity with instructions received from the Commission at its meeting 
on September 24, and it is the opinion of the Court that such designation 
is necessary and desirable. In view thereof, the Commission, by 
unanimous vote, adopted the following resolution designating this high- 
wey a "through" highways 


y 
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WHEREAS, by the provisions of Section 115-351, 0. C. L. Aes 
the State Highway Commission with respect to state highways is 
authorized to designate main-traveled or through highweys or sections 
thereof by placing at the entrance thereto from intersecting high- 
ways signs or markers notifying drivers of vehicles to stop before 
entering or crossing such designated highway or highways; and 


WHEREAS, the Highway Commission has heretofore, to wits 
on the twenty-seventh cay of April, 1943, adopted a resolution in 
which « large number of state highways have been declared to be and 
have been designated as through highways, and the Engineer was 
instructed to properly mark the same; and 


WHEREAS, it is now the judgment and opinion of the Con- 
mission that the highway knowm and designated as the Richardson- 
Eugene Secondary Highway, otherwise identified as Secondary Highway 
No. 220, is a highway which carries e large volume of traffic, 
both local and through traffic, and by reason thereof and by reason 
of other traffic conditions and facts said highway should, in the 
judgment of the Commission and in the interests of the general 
eublic, be declared to be a through highway; 


NOW, THEREFORE, DE IT AND IT HEREBY IS RESOLVED by the 
Commission, all members being present and voting affirmatively, as 
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County Road, a distance of 4.45 miles, «na the reconstruction and 
maintenance of a bridge over Alder Creek in the City of ‘arrenton. 
The Engineer pointed out that this agreement expired on Decenber 

31, 1944, unless renewed or extended by agreement in writing executed 
by all parties. He suggested in this particular instance 
definite termination of the agreenent be deferred pending con- 
sultation with the County Court and the officials of both cities. 


6. Agreement with Clatsq>County and the cities of 
and Hemmond covering maintenance of the Fort Stevens-vanp Clatso» 
County Road and the Delayr, Beach Road for the duration 
and for six months thereafter. The Engineer suggested 
finite action on the termination of this agreement be defer 
until the County Court and the officials of the cities have 
consulted. 


7. Agreenent with Jefferson County covering maintonance 
of the Madras-Redmond Target Range Road for the duration and six 
months thereafter. The Engineer recommended that this «greement 
be terminated as of March 31, 19¢,6. 


Following considerable discussion of tiie matter, tie follow- 
ing action was taken by the Comiission by unanimous vote: ; 


The Secretary wes instructed to inform the County Courts of 
Penton and Polk Counties and the Independence City Council that 
the Commission wishes to terminate, as of March 31, 1946, its 
agreement covering the maintenance of the county road which extends 
from Granger to Independence and to request from each county ond tre 
city its consent to such terminetion. 


The Commission decided to continue its agreenent with 
Marion County covering the maintenance of the North Santian Second- 
ary Highway between Gates and Detroit until the new road is com; 
The Secretary was instructed te so inform the County Court and se- 
cure its consent thercto. 


The Commission decided to terminate its agreenent with 
Unatille County as of December 31, 1945, covering the maintenance 
of the county road that extends fron Hermiston to the Umatills 
Ordnance Depot. The Secretary was instructed to so inform the 
County Court and to secure its consent to such termination. 


The Commission elected to terminate its agreement with 
Jofferson County for the maintenance of two bridges on the Culver- 
Grand View County Road as of December 31, 1945, and instructed 
the Secretary to secure the consent of the County Court to such 
termination. The Secretary was also instructed to notify the 
County Court that the Commission desires to terminate its agree- 
ment with the County for the maintenance of the Madras—Redmond 
Target Range Road as of March 31, 1946, and to secure the County's 
consent thereto. 

Tc 14 1945 


the understanding that the Engineer woul¢c report to the Commission 
time purchases are made. 


— 


The Engineer also requested authority to purchase some housing 
units for housing engineering personnel, there being an acute shortage 
of living quarters throughout the state which creates a hardship on 
engineers who are shifted from one job to another at frequent intervals. 
He was cuthorized by the Commission to look into the prospects of purchasing 
trailers and “uonset huts and to report back to the Commission the probable 
cost of the same. 


The Commission discussed the advisability of terminating a 
number of agreements with counties and cities whereby the state is ob- 
ligated temporarily to maintain certain county roads and city streets 
which vere being subjected to cxcessive wartime traffic. It appears 
that some of these agreements are effective "for the duration of the war." 
Some ave effective "for the duration of the war and six months therenfter," 
and sone read, "for the Rare tion of the emergency." The Engineer pre- 
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T 
sented 2 list of the agreements in this category eas follows: 


1. Agreement with Benton and Polk Counties and the City of 


Independence for the nzintenance of the county road which extends 
from the Albany-—Corvallis High wey » near Granger, to the Monmouth— 


£ 
- 
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depeniience Highway, in Independence. The Engineer recomaended 
nat this agreement ne terminated as of March 31, 1946. 


ae 
2. Agreement with Marion County covering the maintenance >7f 
orth Santiam Secondary Highway from M. P. 30.8, near Gates, to 
? i at Detroit. The Engineer advised that the agreement 
that the county shall jo the maintenance work and the state 
imburse the county for the expense, and that the agreement 
fective for the duration of the war and six months thereafter 
until superseded by mutual agreement betwecn the parties, or 
until revoked. He pointed out that this section of the highway 
proposed for construction in the first nostwir year progran, 
_in view thereof, recommended that the agreement be continued 
construction work is completed. 


Agreement with Umatilla County covering maintenance >f the 
road which extends from Hermiston to the Umatiila Ordnance 
a distance of about 4 1/2 miles. The Engineer recommended that 
greement be terminated as of December 31, 1945. 


fgreenent with Jefferson County covering the maintenance of 
two idges on the Culver-Grand View County Road, one bridge being 
over t! rooked River and the other over the Deschutes River. The 
Engineer recommended that this agreement be terminated as of December 
31, 19 


spate at mem atest ert “tiated es ee 
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5. f4greenent with ClatsooCounty and the cities of Yarrenton 


Hammon? covering the maintenance of the “arrenton-Fort Stevens 
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by 2 doctor or hospitel designated by the medical contractor." Uncer this 
provision, he said, numerous cases have arisen in which sn employe hes been 


unable to secure services from a doctor or hospital designated by the modica 


contractor and has had to make payment of the bill at the usual 
rates prevailing in the community, and, upon presentation of tic 
to the medical contractor the eaploye has been reimbursed only 
modicel contractor's standard rates and has been forced to pay thc 
ficit out of his own pocket. 


The Assistant Counsel further explained that in order to 
remedy this situation a proposed form of amendment to the existing con- 
tracts, which would change the contracts so as to provide that in such 
instances the medical contractor should bear the expense at the usual 
rates ond charges prevailing for private services in the particular 
community, was prepared and was submitted to Oregon Physicisns'’ Service 

: : 


and Wational Nosvital Association. The Oregon Physicians 


said, accepted and executed the rroposed anenduent, but the National 
Hospital Association refused to do so and instead submitted a letter 


suggesting that the entire contract be rewritten, which woulc involve 
numerous other and radicel changes. The assistant Counsel requested 
instructions as to how to proceed in the matter. The Commission Felt 
thet the suggested amendment had been presented toc late for action to 

be effective Janucry 1, 1946, and decided tnat action should not be taken 
at this time; however, ordered, in view of the existing situation, th: 
any employe of the Commission who desires to transfer from one organiz- 
ation to another be given cuthority to do so within a reasonable time, 
even though such transfer should not be applied for in strict accord- 
anee vith the time limits sct out in the existing contract. Contin- 
vance during 1946 of the medical and hospitel protection offered by 
bath associations ras approved by the Commiss 
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The Assistant Counsel recuested e 
parcels of real -property that are needed 1 
ments throughout the state. He submitted a li 
together with the offer that he recommended for each parcel. After 
eareful consideration of each item on the list, the Commission approved 
the request and thereupon, by unanimous vote, adopted the following 
resolution with regard thereto: 


thority to acquire certain 
r various highway improve- 
st of such properties 


WHEREAS, in connection: sith the further improvenent 


of the highways hereinafter designated, it is and has been neces- 
sary to acquire property for right of way, quarry sites, gravel 


or other material sites, or sites for the storage of nm terials, 
as hereinefter more definitely set forth, and 


VHBREAS, as a result of negotiations carried on with 
the owners of the sroverty required, options have been obtained, 
which options have been considered by the Commission, outlining 
the bases of settlement which have been agreed upon, and 


FHEREAS, it is the judgment of the Commission that the 


~ 


meck4 19.45 


The Conmission deferred the taking of definite action on the 
termination of its agreenents with ClatsmCounty and the cities of 
Yarrenton and Hammond for the maintenance of the Warrenton-Fort 
Stevens County Rosd and for the maintenance of the Fort Stevens-—Camp 
ERNE 2 Road and the Deleure Beach Road pending conference with the 

bers of the County Court and officials of both cities. The 
ecretary was instructed to invite these officials to be present 


at the next regular neeting of the Commission to discuss the matter. 


A letter mas presented from Mr. J. 0. Bredemeier, Auditor nro ten, 

= of Portland, advising that the City Council has referred to Com- 

issioner William A. Bowes, Department of Public Works, to confer vith 
the State Highway Commission, the petition from Mr. Charles L. Schneller 
for 2 change in zone clas sification from Zone I to Zone III of a tract 
of lan? ‘situate on the south side ad o be Lombard Street (Northeast 
Portiand State Secondary Highway) j ast of the northerly prolongatic 
of N. EB. 18th Avenue, Portland. The emusic ordered that this 
matter be disposed of in confornity with the policy recently established 


covering matters of this kind. 
A letter was “tapered sey Mr. Hal 
tary, American Association of S$ Highway Of 


tr 


. Hale, Executive Secre- 
i jals, advising that there 


fi 
rfi 
has been introduced in Senatens a ball to amend the Federal Aid Highway 


Act of 1944, which, if it pesses, wil By. in eff place all hicshvay con- 
struction uncer the Bacon-Davis Act rer the Secretary of 
Laber to fix wage scales for all hi gheray work fine pelt in whole or in 
part by Federal fumis. The Commission took no action in this matter. 
letter Bre lion. Willard L. Marks, 
: & Allieay Rot lub to erect a "Sea 
on the shore of Viaverly ioe at jlbany if the State High- 
‘till permit the use of its property for such purpose. 
that the clubhouse will be constructed in the shape 
will not be placed in the water and that it will be painted 
He submitted an artist's drawing of the proposed building. 
Pa tter from the Albany Rotary Club on the same subject was also con- 
sidered. Following discussion, during which the established policy of the 
Commis-ion with respect to encroachments on stcte property wes recalled, 
the Commission ided to postpone Tefinite action in the matter pending 
a conference Marks. The Secretary was instructed to invite Mr. 
Marks the next meeting of the Commission. 


Assistant Counsel reported that, according to advice re- 
the Assistant State Highway Engineer, numerous complaints 
n regarding the services rendered to the Commission's employes 
ting medical and hospital contracts which provide that "if 
uson an employe is unable to obtain services and care from a 
piysieien, surgeon, or hospital designated by the medical contractor 
in the conmunity in which the employe is located the employe shall have 
the right to obtain such services from any regularly licensed physician, 
surgeon, or hospital and the medical contractor shall bear the expense 
thereof to the same extent as if the services and care had been rendered 
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GATES-NIAGARA SECTION, NORTH SANTIAM HIGHWAY 


12150-Stoaks, Everett ond Mildred D. Stoaks 


Right of Way 
Ovtion expires 
April 19, 1946 


9 lots at #15.00 cach $ 


4-room hous? 


19156-Knutson, Corl seni Webel Naric Knutson 


Right of Way 
Option expires 
April 18, 1946 


0.18 acre 
Shrubbery, etc. 
Foodshed 

House and ~arage 


12157-Gaines, Chester B. 
Right of Way 
Option expires 
April 16, 1946 
1 lot (0.144 acre) 
5-room house ana garage 
Shrubbery, etc. 


121§9-Bartosz, Josevh A. 
Right of Way 
Option expires 
April 29, 1946 


9.238 acre_ 


12142-Dike, 0. C. and Della I. Dike 
Right of “lay 
Option expires 
April 28, 1946 


1.42 acres at $5.90 

1.931 acres at $35.99 

118 rods fence at $1.50 rod 

119 rods fence to move at 
$1.90 rod 

Severance damages 


12146-Gessner, D. A. and Anna H. Gessner 
Right of Vay 
Option exnires 
April 17, 1946 


(Cont.) 


135.00 
1,240.90 


29.90 


1,439.90 
59.90 


59.90 


7.90 
67.58 
177.99 


119.33 


52.50 


1,375.00 Benson 


4,500.00 ™ 
1,502.7 " 
5.0 «8 
44. 
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said options shoul? be approved and accented, cnd/or the said 
renorts be declared acceptable to the State Highway Commission as 
bases of settlement for the properties involved, and that the ac- 
quisition of the proverties should be completed. 


ces abt: 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumcrated be, and the sane hereby 
are approved and accepted, and that the Attorney for the State 
Highway Commission be, and he hereby is instructed te complete the 
acquisition of the said properties and to take title thereto in 
the nome of the State of Oregon. The said vroperties hereby ordered 
and authorized to be acquired are as follows: 


GATES-NIAGARA SECTION, NORTH SANTIAM HIGHWAY 


12152-Knutson, Carl and Mabel Marie Knucson $ $ 
Right of Way 
Option expires . 
April 18, 1946 


6 lots 100.90 100.09 Benson 


oe : 4 ore ere 
oF ne Ree 
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12143-Chemp, Stephen ¥. 
Right of Tay 
Option expires 
April 21, 1946 


2.506 acres at $29.00 50.12 
2.50 acres at $10.00 25.90 
323 rods fencing at #1.25 rod 403.75 
10 apple trees at $3.50 each 35.00 513.87 * 


12147-Kunkle, H. W. and Jessie Kunkle 
Right of Way 
Option expires 
April 16, 1946 


1.95 acres at $5.00 9.75 
2.97 acres at $50.00 148.50 
4-room house, with bath 1,500.90 
VWoodshed and fruit roon 500.00 
Cabin ‘ 507,00 
? chicken houses 275.00 
Garage 66.75 3,000.00 " 


12148-Marion County 
Right of Vay 


6.804 acres 00.00 00,00 " 
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GATES-NIAGARA SECTION, NORTH SANTI“ HIGHMAY (Cont.) 
12155-Nystrom, Anna iM. (Cont.) 


Framed structure not economical 


to move $ 75.00 ¢ 
Moving and re-establishing house, 
with basement- low bid 1,730.09 1,625.99 
mmson 
12151-Stafford, Eda and George ¥. Stafford 
Right of Way 
Gption expires 
April 29, 1946 
5 lots (9.598 acre) at 527.99 199.39 Benson 
1 house (cost more to move) 459.99 
Shrubbery and fruit trees 69.50 
ioving house and garage across 
railroad track 517.0) 1,127.1 
FRONT STREET PROJ SCT- CITY OF PORTLAND PACIFIC 'ilGHW/Y WEST 


11851-Yeinstein, B. 
Right of Way 


MeCollister 
5,900 sq. ft. at 154 759.09 759.30 
CIRGLE BRIDGE-HUG POINT SECTION, OREGON COAST HIGHVAY 
19997-MecKay, M. B. 
Right of Wey 
Option exnires 
May 12, 1946 


' Witt 
1.209 acres at $350.99 429.30 4293.70 
9934-A Clatsop County 
Right of Vay 
Witt 
}.11 acre 79.99 19.99 


12316—Davis, ¥/. Rodman and Grace M. Davis 
Right of Vay 
Option expires 
May 8, 1946 


9.98 acre (3,483 sa. ft.) at 5f , 
sa. ft. plue 178.75 178.75 itt 


GATES-NIACARA SECTION, NORTH SANTIAM HiGH. (Cont.) 
12146-Gessner, D. i. and Anna H. Gessner (Cont.) 


9.55 acre at %30.99 
4.28 acres at $5.39 
157 rods fence at $1.99 rod 295,99 Benson 


f 


12149-Huege, George M. and Svelyn L. Huege 
Right of Way 
Option expires 
April 15, 1946 


3 lots at 15.90 each 

1.75 acres at $19.99 

Approximately 38 rods fencing 

Moving chicken house end rabbit 
.hutches 


2 o . ¢ 
ee 
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12144-Bartosz, Joseph A. 
Right of Way 
Ontion expires 
April 29, 1946 


2.92 acres at $199.99 
115 rods fence at $1.50 
Severance damages to 3.9 acres 


12158-Sullivan, Maggie S. 

12154-Right of Way 
Option expires 
Avril 2, 1946 


9.448 acre at $445.42 


12145-Stone, Fred C. end Amy L. Stone” 
Right of Way 
Option expires 
April 19, 1946 


1.3 acres et $53.9 59.99 
1.49 acres at $5.9) T.L5 
192 rods fence at $1.25 127.59 
Moving and re-establishing 3 cabins, 
garage and store-room-low bid 585.99 


12155-Nystronm, Anna M. 
Right of Way 
Option expires 
hpril 19, 1946 


t lot (9.138 acre) 


12778 


OVENS STREET-MIDLAID ROAD SECTION, KLiMATH FALLS LAXEVIS® SIGHVAL 
9596-Parks, Mary F. (Cont.) 


667 sq. ft. $ wn Corad 
Moving store building - low bid 
2,559.93 
State to deed to grantor, portion 
of Frank Ovens lot which is i 
being acquired 3,999.99 5,553.99 " ie 
9622-Scotti, M. R. 5s 
Right of Way ; 
Option expires i 
May 23, 1946 4 
(Correction) i 
335 sq. ft. at 65.6/c 
so. ft. 2%).%90 
Re-establishment marquee a- 
cross entire front 279.9) 41.9? * 
9741-Enloe, C. V. 
Right of fay 
(Correction) 
234, sq. ft. 33.93 
Moving building-low bid 825.3) 825.73 " 


OVENS STREET-MINLAND ROAD SECTION, KLAMATH FALLS LAKEVIEY HIGiIMy 


9615-Carnini, Pietro 
Richt of “ay 
(Correction) 


3,585 sq. ft. at 39¢ sq. ft. 
1,975.59 
Re-establishing cafe, garage 


il 
: 
§ 
4 


ani cold storage rm. 1542).33 a 
Removing barber pole near Station 4 
6 19,39 al 
Moving service station- 3 
low bid 685.30 3,193.59 " i 


MILTON-"ASHINGTON STATE LINE SECTION, OREGON-WASSINGTON MIGHVAY 


19553-Markhsm, Octavia L. 
Right of Way 
(Correction) 
3.62 acre at $592.99 319.39 
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CIRCLE ERIDGE-HUG POINT SECTION, ORSGON COAST HIGHWAY (Cont.) 


12394-Van Fleet, G. R. 
Right of Way 
Option expires 
May 7, 1946 


19.19 acres at $25.19 $ 254.756 254.75 Witt 


19345-Whiton, Daisy I. 
Right of Way 


Lot 6 and 1/2 of Lot 5, Block 5, 
Sylvan Park 419.39 


SANDY RIVER-JORDON BORROY SECTION, COLUMBIA RIVER HIGINAY 


8758-1. State Land Board 
Right of Way 


1.13 acrea ‘ J) Parker 
CITY LIMITS-US RS CAd/AL SECTION 


9768-A Sabo, Stephen and Coral Sabo 
Right of “ay 
Option expires 
May 11, 1946 


959 so. ft. at 10 ¢ 


9768-Campbell, Estate Duncan B., and Stephen and 
Coral Sabo 
Right of Vay 
(Correction) 


5,389 sq. ft. at 10¢ sq. ft. 538.99 
7 large shade trees at 529 each 140.99 
Moving and remodeling buildings,- 


low bid 1,793.99 2,471.99 
OWENS STREET-MIDLAND ROAD SSCTION, KL:MATH FALLS  LAKEVIC HIGH AY 


9596-Parks, Mary F. 
Right of Vay 
Option expires 
June 1), - 

(Correction) 
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SALT CREEK-RICKREALL SECTION, DALLAS-COAST HIGHWAY 


2251-Britton; Clifford D., and Union Central 


Life Insurance Company 
Right of Vay 
(Correetion) 
9.96 acre at $109.07 $8 6.2) $ 


Damages - Inconvenience getting 
to 5.94 acre pasture, 2% 


of value of $415.29 83.99 
6) ft. fence ani 2 getes 29.99 199.90 Penson 


OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGH. AY 


11649-Sittser, G. G. 
Right of Tay 
Option exoires 
June 11, 1946 

(Correction) 


539 sq. ft. (sidewalk) ¥).97 
Allowance for cutting off 
front and rebuilding 
buildings 1,599.93 
Allovance for moving printing 
press ecuipment, and 
loss business 593.43 3=—- 2, 939.90 Mitt 


JUDKINS POLNT-GOSHEN SECTION, VILLAMSTTE NIGHVAY 


12286-Williams, R. 5. and Gertrude illiams 
Right of “lay 
Option expires 
May 9, 1946 


9.56 acre at £1,199).99 569.9? 
Allowance for damages 19.79 
Allowance for moving small 

barn, chicken coop and 


fence 75.99 
Removing partly constructed 
house 365.90 1,1)9).%) Parker 


JUDKINS POINT-SPRINGFIELD JUNCTION SECTION, PACIFIC NIGHVAY 


JUDRINS PULR mori Nuri bh JUN tS eh SE 


19999-Roberts, Ida Carpenter 
Right of Way Option expires 
April 29, 1946 


1,767 sa. ft. at 1 1/2¢ sq. ft. (less 
25.9) 25.9) " 


ro l4 1949 
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MILTON-WASHINGTON STATE LING SECTION, OREGON-VASHINGTON IGHIAY (Cont.) 
19553-Markham, Octavie L. (Conte) 


Trees and shrubs ani layn ¢ 436,02) 6 
Rebuiliing 39 rods woven wire fence 45.90 
Moving buildings-lo bid 3,326.95 4,117.95 Cozan 


19558-Staley, T. A. 
Right of Vay 
(Correction) 


58,866 sq. ft. at 1¢ 588.66 
Trees, berries and allowance for 
well on the porch 784.90 
Moving buildings - lov bid - 599.30 1,872.66 " 


19578-Olinger, J. E. an? Sons 
Right of Yay 
Correction) 


9.48 acre at 2531.90 243.99 
Moving house- low bid 259.09 
Constructing well end removing 

all eguipment-- low bid - 750.99 1,249.99 


19557-Milton-Freevater & Hudson Bay Irrigation Company 
Easement for crossing 
Option expires 5/11/46 


1.9) 33.19 
r examination of title, 
29.99 23.90 


MITCHELL—JOHUN DiY SECTION, OCHOCO “TGHLY 
12315-Burres, J. S. and Federal Land Bank 
Stock Pile 
Option expires 


June 4, 1946 


1970.30 
135.99 295.39 McChesney 


Tle Dil LL&S~CALIFORNZ. HIGHLY 


a at $25.90 21.99 21.90 Cozad 
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to finance its share of tne cost to acquire this property end the balance 
of the right of way that is needed for the Front Avenue Project. He 
advised that, as previcusly instructed by the Commission, “e “us had 

the Le Grand property appraised by two competent appraisers, each of 

whom reports that a settlement with Mr. Le Grand at %39,79° is feir and 
reasonable. An examination of the city's records, he said, reveals 

that the city has funds on hand to pay its 60 per cent share of this 
expense, which would leave a baiance of $12, 30 to be raid by the state. 
The Chief Counsel then presented the following statement showing the 
status of the financial arrangement with the city concerning the ac- 
quisition of right of way for the Front Avenue improvement end in cupport 
thereof advised that, in his estimation, the city will be able to meet 
jts obligations as they arise with funds now on hand augmented by 

monies received from the sale and rental of the city-stete-ormed pro- 
perty elong this street: 


Totel cost of rights of way purchased to November 1, 1945--$2,926, 99€.95 


Estimated cost of right of wey unacquired on “est Side----- 121,784.39 
Estimated cost of right of way unacquired on East Side---—- 212,459.99 
Estimated cost due to grade change damage------~------—" ~~ 25,299.99 
Total acquired and unacquired right of way costs £2, 395,333.25 
Portland's share of above costs----- $1,427,199.95 
State's share of above costs---—-—--- 958,133.39 
Total $2,395, 333.25 
City funds available (Bond money )------------------------—~ $1,279, 792.7) 
State funds available (Original allocation)--------------—- 809,997.79 
Rentals collected (City's share)-————--—-------—--—————-—~ 128, 723.99 
Rentals collected (State's share)-------------------——— 85,813.94 
Rentals anticipated (City's share)-—-----------——--—----—-—— 47,329.60 
Rentals enticipated (State's share)-—----------——---—————— 21,566.49 
Total $2, 293,459.84 
Deficit to cover all unacquired land 
City funis-——-—----—-—------———— = $ 69,129.45 
State funie-————-—--—----—----------—--———--————-—— 49,752.96 
Total & 101,882.41 


Unexpended funds to November 1, 1945 
City f{unds-——-—-—----____--___-—_—-—_--—————————— ¢ 113,961.29 
sate  —————_—$ 154274029 


Total $ 188,435.49 
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GARIBALDI-ROCKAWAY SECTION, OREGON COaST HIGHWAY 


12303-Hillock, Thos. F. and Margeret E. Hillock 
Wayside strip 
May 23, 1946, option expires 


0.28 acre et $100.00 $ 28.00 Gardiner 


12383-Coshow, W. W. and Elizabeth I. Coshow “ 
Wayside strip 
Option expires 
June 10, 1945 


0.15 acre at $100.00 


12292-Terwilliger, D. L. and Clara Terwilliger 
Wayside ‘Strip 
Option expires 
Mey 9, 1946 


0.1 acre at $100.00 


The Assistant Counsel requested instructions regarding the 
purchase from the Southern Pacific Compeny of several strips of land 
situate along the westerly side of McLaughlin Boulevard, Portland, 

(U.S. 99E) south of the Ross Island Bridge. He advised that this 
property wes acquired by the Southern Pacific Compeny in connection 
with a proposed improvement of the railroad, but the Company has changed 
its plans end no longer needs this property and would like to dispose 

of it. A portion of the property is valuable, he said, as a site for 

a service station, snd geve as his thought that the Commission might 

be interested in ecquiring the property so ss to avoid the creation of 

# hozerd were the property used for service station purposes, and to pre- 
serve an unobstructed view of the Willamette River from the highwey. 

He added that the Southern Pacific Compeny has offered to sell e11 of the 
property for the sum of $5,700 or the northerly tract alone for about 
$2,400, if the Commission will close the deal now, but will aemend more 
for the property if the purchase is deferred until next yeer. The 
Engineer advised that the tract that lies next to the Ross Island Bridge 
will be needed as right of wey in connection with « proposed ramp 

to facilitate the movement of southbound treffic from the bridge, but 
the purchase of the remzining property is not so important unless the 
Commission wishes to acquire it ts & sefety measure. The mtter was 
discussed at some length but ection by the Commission wos deferred until 
the next meeting. 


The Chief Counsel reportea on the proposed settlement with Mr. 
John La Grand for right of way needed in connection with the improvement 
of Front Avenue at Arthur Street, in Portlend, and on the city's ability 
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2. That all of the instructions, recuirerents rnd 
provisions set out in said resolution of October 24, 1944, shell 
apply to and control the action of the employes anerein naned 


3. No permit shell be issued by any of said employes 
unless and until «11 of the facts have been communicated to the 
State Highway Engineer and to the Secretary of the Commission, 
and the issucnce of such nermit has been approved by then. 


4. No permit shall be issued by any oi the persons 
named herein or by any of the persons named in said resolution of 
October 24, 1944, unless and until adequate insursnce has been 
exacted from the applicant for the protection of the menbers of 
the Commission and the menbers of the general public. 


5. Mone of the nersons named herein and none of the 
sersons nened in the said resolution of October 24, 1944, may issue 
a permit on any form other than one of the forms heretcfore 
approved. 


6. This resolution shall motify and supplement tne re- 
solution of October 24, 1944, to the extent and in the menner 
herein set out and not otherwise. 


7. This resolrtion shall be entered in the minutes 
ami records of the Commission as of December 14, 1945. 


The Engineer presented a letter fron City Commissioner 
“illiam A. Bowes, Portland, requesting approval by the Commission of a 


site thet has been selected for e monument cormemorating the 139th 
enniversery of the naming of the City of Portland. Mr. Bowes advises 
that the site chosen is located at the foot of S. '. ilder Street and 

is on a small plot (traffic islend) between S. \. Front Avenue and 

S. f. Herbor Drive; also, that it is proposed to place a boulder on 

this site, the face of which will be ebout eight feet distant fron the 
east edge of the sidewalk an‘ approximately midway betreen the north and 


uth curbs that surround the plot. He further edvised that the sponsor 


u 
o 


of the nonunent is the American Trails fssociation, which wants to 
Jedicate it in the near future. The Engineer recommended approval of 


the site. The Commission approved the recommendation. 
The Cumission approve) end sigaai agreements, ctc., 23 follovs:’ 
Ground lcese with James S. Ingles et cl , covering 3.87 


acre quarry site in Tasco County. This lease later assigned to iiasco 
County by agreement. 
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In view of the report of the Chief Counsel, the Engineer re- 
commended approval of the $30,000 settlement with Mr. Le Grand so thet 
the city cen go eheaa with its resolution proceedings to acquire the 
property. The Commission approvea the recommendation by unanimous vote. 


The Engineer reported thet, due to changes in Highway Depart- 
ment personnel, it would be advantageous if adaitionel employees were 
authorized to sign emergency transportation permits. He recommended 
thet such euthority be granted to the following: 


W. C. billiems, Livision ikngineer, Portland 

S. Paul Jones, Division Office Engineer, Bend 

Relph Eggsteff, Assistent to the Commission's Secretary, Salem 
Paul Davies, Assistant to the Commission's Secretary, Salem 


The Commission epprovea the recommendation and by unenimous vote 
acopted the following. resolution with regard thereto: 


V.HERELS, the Commission heretofore, to wit: on the 
twenty-fourth dey of October, 1944, approved and adopted a resolution 
by which the Commission approved end ecopted certain forms of per- 
mits es the forms to be used when permits are issued under the pro- 
visions of Section 115-393, 0. ©. L. A.; ena 


WHEREAS, in end by said resolution the Commission named 
certain state highwey employes, te each of whom the Commission geve 
euthority to sign permits issuea on either of the forms identifica 
end approved in said resolution; and 


RHEREAS, it now appears that by the neming of «additional 
employes and by vesting in them authority to sign such permits the 
business of the Commission can be more expeditiously disposed of 
and the public interests better served; 


NOw, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission, 1] members being present ana voting affirmatively, as 
follows: 


1. That the following state highway employes: 


KW. C. Killiems, Division Engineer, Portland; 

S. Paul Jones, Division Office Engineer, Bend; 

Ralph Eggsteff, asst. to the Commission's Secretary, Salem; 
Paul Davies, ss t. to the Commission's Secretary, Salem; 


hereby are authorized to sign permits for the movement over state 
highweys of motor vehicles, erticles or things when such movements 
and such vehicles come within the purview, purpose ena meaning of 
Section 115-393, 0. C. L. A., end within the purpose and meaning 
of the Commission es aisclosed ena declared in seid resolution 
edopted October 24, 1944. 
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Christmas holiday season if that meets with the approval of the 
Commission. The Commission approved such vacation and instructed the 
Secretary to arrange with lr. Oscar Cutler, Assistant Steff Engineer, 
to act as Secretary in his absence. 


There being no further business to come befor2 the Commission 
at this time, the meeting adjourned at 5:15 peme 


State Highway Engineer 2 


aN 
Commissioner 7 t 


u 


Agreenent vith Marion County regarding abanionment of nortions 
of North Sentiam Highwey when-new highway built between Gates and Niagra. 


Agreement with Waseo County for use of County quarry on the 
Dalles—Celifornia Highway near !'.P. 17.8 near Dufur. 


1946 agreement with Oregon Physicians' Service. 


Agreement with 5. L. Swaggert & Calvin V. Wagner covering re- 
moval of timber from state ormed vroperty located south of the Wolf 
Creek Highway., about 1 1/2 miles west of the Tillamook-Vlashington 
County line. 


Bargein and Sale Deed conveying to Clair E. ferry and Thelaa 
L. Terry a parcel of land in Lot 1, Block 62, Bennett's Addition to 
Coos Bay (formerly Marshfield), together with certain reversionary 
rights in Platted Fourth Street. 


Agreement with City of Portland covering the subject of traffic 
analysis. 


Agreement with City of Eugene designating Franklin Boulevard 
, of the route of U. S. 99 in said City. 


Bargain and Sale Deed conveying property in Lots 5, 6, 7, 8, 

Amended Plaw of Railroad Addition to the City of Reedsport 
which lies .utside of the right of way, to James W. Ford, Jr. and Edna 
C. Ford, husband and wife. 


Agreement with Ernest D. Wade which covers cur lease of Lot 
6, Block 2, Elkton, Douglas County, Oregon, as an equirment storage 
headquarters for a period of one year, beginning June 15, 1945 and end- 
ing June 14, 1946. 


hgreement with F. G. Brown nertaining to snow removal on the 
West Klamath Lake Seconiary Highway, between Crystal School House and 
the Rogue River National Forest Boundary. 


"Extension River" in connection with the renewal for the lease 
of the 0.%.R.% N. stockpile site at Island City. 


The Commission discussed the date for its next regular meeting 
for the receiving of bids and decided to hold such meeting on Thursday 
end Friday, Januszry 17 and 18, 1946. The Secretary was instructed to make 
the usual arrangements to hold this meeting in the Auditorium of the 
Public Service Building, Portland.” The Commission also decided to hold 
a special meeting in Portland some time between Christmes and New Years for 
consideration of the 1946 Budget. A definite date for the meeting was 
to be set later, and the Secretary was instructed to arrange for the 
meeting to be held in the Imperial Hotel. He was further instructed not 
to schedule delegations for this meeting. The Secretary advised that 
he had, planned to be absent from the state on vacation during the 
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2. The report to be made by Messrs. Baldock, Devers, and Boardman 
with regard to a park at Wallowa Lake was deferred until the next meeting. 


3. Mr. Boardman brought up the matter of Federal aid in acquisition 
and Gevelopment of state parks, a bill now pending in Congress to provide 
for such aid. After discussion of this matter, the Highway Commission, 
by unanimous vote, decided to tuke no action with regard to the,pill. 


4. Mr. Boardman then brought up for consideration the renewal of 
2 lecse to Mr. &. L. Dimmittof Vista House on the Columbia River Highway. 
after discussion of this matter, the Commission, by unanimous vote, approv” 
the renewal of the lease to Nr. Dimmitt permitting him to sell curios, 
with the understanding that wages now paid to him be discontinued. 


5. The matter of renewal of a rental agreement for a residence at 
Bonneville leased to Mr. G. L. McConnell, who is an employee of the 
Bonneville Administration, was considered. During the discussion it was 
brought out that the present rental rate is $25 a month. It was the 
opinion of the Commission that $25 a month is not enough for the house 
at the present time, ‘and the Commission-ordered that an investigation 
be made and a report on the matter be submitted et an early date. 


6. Mr. Boardman then brought up for discussion the matter of sc- 
quiring a perk on the Rogue River near Camp White. Mr. Boardman stated 
that former Commissioner F. L. Tou Velle, of Jacksonville, plans to 
donate part of a tract along the Rogue River as a state park and has 
tentative plans for placing a building on the site. Mr. Boardman also 
advised thet if Camp White is made surplus property the state should 
acquire 200 feet on either side of the Rogue River to join with the tract 
which Mr. Tou Velle plans to deed to the state. After discussion of this 
matter, the Commission ordered that an investigation and report be made. 


7, Mr. Boardman also brought up for discussion the matter of the 
Federal Income Tax Law in relation to park gifts. A copy of the letter 
written by Mr. Ben F. Dorris, of Eugene, addressed to the State Tax 
Commission, wes read, in which letter Mr. Dorris objected to paying @ 
tax on e park which was a gift to the state. After discussion of this 
matter, the Commission orderea that an investigation be made and that 
a report be submitted to the ™  .ission. 


8. A letter was pres a 7 . Boardman from Mr. Tom West, Chair- 
man of the Multnomah County Commissicaers, with regard to the vacation of 
the whole of the plat of “abney Park in Multnomah County.. This area, 
adjacent to the Columbia River Highway, is being acquired as a state 
purk. After discussion of this metter, the Commission approved the 
srder of vacation and requested the Secretary to acknowledge Commissioner 
West's letter. 


9. The matter of leasing the concession building at Silver Creek 
Falls State Park was then presented for discussion. Mr. Boardman stated 
that he would like to open the park the first of May and advertise for 
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Portland, Oregon 
December 27, 1945 


The State Highway Commission met in special session at 9:00 a.m. in 
Room 615 of the Imperial Hotel on December 27, 1945. Present were: 


T. H. Henfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, Chief Highway Engineer 
J. M. Devers, Chief Counsel 

Oscar Cutler, Acting Secretary 


Mr. H. B. Glaisyer being absent from the state, the following reso- 
lution was unanimously adopted by the Commission appointing Oscar Cutler as 
Acting Secretary during Mr. Glaisyer’ s absence. 

WHEREAS, H. B. Glaisyer, the duly appointed, qualified and 
acting Secretary to the Oregon State Highway Commission, will be absent 
from the State of Oregon for the period beginning December 21, 1945, 
and ending January 6, 1946; and 


WHEREAS, it is necessary that someone be appointed to serve as 
Acting Secretary during the absence of the said H. B. Glaisyer; and 


WHEREAS, Oscar Cutler is, in the opinion of the Commission, 
qualified to perform the duties of such office and serve as Acting 
Secretary during the absence of the reguler Secretary; 


NOW, THEXEFOR®, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That Oscar Cutler be and he hereby is appointed as Acting 
Secretary to the Oregon State Highway Commission, and that he serve in 
such capacity during the period beginning December 21, 1945, and ending 
January 6, 1946. 


2. That as such Acting Secretary the said Oscar Cutler is 
hereby authorized and empowered to do and perform all of the duties 
appertaining to the said office for said period. 


The State Parks Superintendent, Mr. S. H. Boardman, was present and 
revorted on the following State Park matters: ; 


1. The acquisition of a "Praying Tree" at Troutdale: ‘Mr. Boardman 
stated that this tree was not on a state highway; therefore, he did not 
recommend that it be taken over by the state. The Commission, by unani- 
mous vote, approved Mr. Boardman's recommendation. 


NOW, THUXEFORE, BE IT RESOLVED that the several offers or 
yases of settlement hereinafter enumerated be, and the same hereby are 
approved and accepted, and thet the Attorney for the State Highway 
Commission be, and he hereby is instructed to complete the acquisition 
of the said properties and to take title thereto in the name of the 
State of Oregon. The said properties hereby ordered and authorized to 
be acquired are cs follows: 


WALDPORT-SCOTT CREEK SECTION, AUSEA HIGHWAY 


12267- Lincoln County 
Easement for 
hauling road 


0.036 acre $ 00.00 $ 00.00 McChesney 


CAMAS VALLEY-MUD CREEK SECTION, 


1222/,- Warner Mountain Lumber Company 
Quarry Site 
Option expires 
April 25, 1946 


20.66 acres at $4.50 $ 92.97 $ 
0.73 acre at $4.50 per 
acre for hauling road 3.28 96.25 Cozad 


12223- Lynch, Cornelius and Mary 
Hauling road easement 
2.55 acres 00.00 

Plus construction of 
gate by the State 00.00 " 


DEADPOOD SECTION, STUSLAW HIGHWAY 


12137- School District #32 
Meintenance site 


0.43 acre at $465.11 $ 200.00 $ 
State to move school 
building estimated 
cost $150.00 15¢.00 350.00 McChesney 


N COasT HIGHWAY 


8048- Standard Oil Company of California 
Right of Way 
722 sq.ft. less 322 sq.ft. 
to be quitclaimed at 
1s 1/A¢ $ 73.00 $ 73.00 Benson 
: 


bids for the concession in February. The matter was discussed at 
some length end the Commission ordered that Mr. Boardman, Mr. Baldock, 
and Mir. Devers present a report to the Commission et & later date 
outlining e definite plan for advertising the concession. 


The Assistant Counsel requested instructions with regard to acqui- 
sition from the Southern Pacific Company of certain lands on McLeughlin 
Soulevard. The Assistant Counsel stated that at the last meeting the ques- 
tion of accuiring additional property on McLeughlin Boulevard, consisting of 
two tracts just north of the Ross Island Send and Gravel Plant, was considered. 
Tt hes been found that Mr. James A. Lathrop, Tax and Right of Way Agent for 
the Southern Pacific Company will recommend the sale to his company for 
#5,090. The Assistant Counsel stated that this was a reasonable price and 
iir. Balcock, for safety measures, recommended that the tracts be purchased. 
The Commission, by unanimous vote, approved the 7 rchase of the land. 


J. W. DeSouza reported that the estimate to complete the right of 
way purchase in Ocesn Lake would amount to about $40,000. This consisted 
exclusively of moving buildings as the lands were donated. Mr. Baldock 
suggested that, rather than perform the Ocean Lake project piece-m-2l, the 
entire construction job, estimated to cost $135,000 exclusive of right of way, 
be advertised end performed with state funds, eiiminating from the third-year 
postwar federal aid projects the item of $75,000 set up for Ocean Leke. 

“ur. Benfield stated that he did not realize this job would cost so much for 
either construction or right of way. The Engineer was instructed by the 
Commission to make a report on the project for consideration at the next 
meeting, giving copies of minute entries to show the history of the develop- 
ment of the project. 


The Assistant Counsel rewuested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state. He presented a list of such properties, together with the offer 
that he recommended in connection with each parcel. After careful considera- 
tion, the Commission approved the request and offers and thereupon, by 
unanimous vote, adopted the following resolution with regard thereto: 


WHEZiEAS, in eonnection with the further improvement of the 
highways hereinafter designated, it is end has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, end 


WiKHEAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the pro- 
perties should be comoleted. 
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TILLAMCOK_DONALDSON CREEK SECTION, WILSON RIVER HIGHWAY (Cont.) 
$307-A Wyes, Peter and Maxine (Cont. ) 
0.11 acre at $250.00 $ 27.50 $ 


30 rods fence to move 
and rebuild at $1.00 


rod 30.00 
4 corner posts at 

$1.25 each 5.00 

Damages making 2 more 

extra corners 12.50 75.00 McChesney 


BRIDAL VEIL OVERCROSSING SECTION, COLUMBIA RIVER HIGHWAY 
12135- Holland, Briggs and Noyes 
Right of Way 
Option expires 
February 28. 1946 
0.65 acre at $154.00 ¢ 100.00 $ 100.00 Parker 


12134- Wood Specialities Co. 
Right of Way 
Option expires 
April 30, 1946 
1.31 acres at $250.00 327.50 
2 garages at $4,800.00- 
State's share 60% 2,880.00 
Estimated cost moving 
sewer and water pipes 700.00 
Moving fire bell and 


tower 25.00 
Moving 2 houses - 
estimated 1,000.00 
Installation new poles 
and wire 45.00 4,977.50 ." 


KEYES CREEK SUMMIT-FORT CHEEK SECTION, OCHOCO HIGHWAY 
12310- Shown, E. R. and Nora K. Shown 
Stock pile site 
Option expires 
May 16, 1946 
0.92 acre at $81.52 § 75.00 $ 75.00 McChesney 
LEXINGTON-UMATILLA COUNTY HIGHWAY 


LEXINGTON-UiaATILLA COUNTY LINE SECTION 


11969- Doherty, Bernard P., and H. C. 
Vogler, Jr. 
Quarry 
Option expires 
April 25, 1946 er 9A 
(Continued on next page) psc 27 1945 


EAGLE CXEEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 


12309- Colley, Estate William P. 
Stock Pile and Right of Way 
Option expires 
February 6, 1946 
1.97 acres at $127.41 
less $ 250.00 $ 250.00 McChesney 


DBURN-SANDY HIGHWA’ 


ESTACADA-EaGLE CREEK AND EAGLE CREEK-SANDY SECTION 


12393- Burnett, A. D. and illaude Burnett 
Stock pile site 
Option expires 
June 20, 1946 
1.25 acres at $200.00 $ 250.00 $ 
29 rods fence at $1.50 43.50 293.50 McChesney 


12386- Struve, Bruno and Iv; Struve 
Right of Way 
Option expires 
June 13, 1946 


0.26 acre at $100.00 # 26.00 $ 26.00 McChesney 


12385- Struve, Bruno and Ivy Struve 
Right of Way 
Option expires 
June 13, 1946 
0.31 acre at $100.00 31.00 31.00 " 


12317- Donaldson, Estate Joseph 
Right of Way 
Option expires 
May 25, 1946 
1.14 acres at $250.00 $ 285.00 $ 
60 rods fence to move 
and rebuild at $1.00 


rod 60.00 
Damage allowance- 2 
extra corners 10.00 355.00 McChesney 


8307-A Wyes, Peter and Maxine 
Right of Way 
Option expires 
May 28, 1946 


Continued on next page) 
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OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGHWAY (Cont. ) 


& 
11665- Loomis, Gailord and Elie E. Loomis (Cont.) 


Estimated cost of mov- 
ing and reconstruct- 
ing Apartment #2 $2,000.00 $ 
Estimeted cost of mov- 
ing omer's house, 
laundry, heating 
plant 2,000.00 
Cost changing grade 
within court and 
miscellaneous work 
in reconstruction 
sidewalks,rock wall, 
septic tanks and ary 
wells 1,000.00 7,510.25 Witt 
11638- 
11639- W.J. McCready Lumber Company 
Right of Way 
Option expires 
June 11, 1946 
2,364 sq.ft. (lumber 
yard area) 00.00 
Allowence for destruc- 
tion,removal and re- 
building lumber shed 2900 .00 
Estimated cost remodl- 
ing buildings 500.00 
Allowance for Loss 
ground and floor space 500.00 
Allowance for cutting 
back center building 
10 feet, and reconstruc- 
tion thereof 750.00 
Estimeted cost cutting 
back and rebuildingmin 
lumber shed 750.00 
Rebuild cement sidewalk 


and allow drive-ins 4,500.00 " 


SECTION, WESTON-ELGIN SECONDARY HIGHWAY 


12274- Hyatt, Cecil L. 
Right of Way 
Option expires 
May 13, 1946 
0.62 acre & 00.00 $ 00.CO Landon 
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LEZINGTOU-UMATLL' i 3 EXINGTON UNTY HIGHWAY 


11969- Doherty, Bernard P., and H. C. 
Vogler, Jr. (Cont.) 


4.76 acres at $10.00 $ 47.60 $ 
Plus moving and re- 
building fence by the 
State 47.60 Cozad 


- VERNCN-JOHN DaY SECTION, JOHN DAY iiTGHWAY 


12320- Hall, Estate Edwin L. 
Scale site 
Option expires 
Hay 16, 1946 
0.77 acre at $129.87 § 100.00 ¢ 
55 rods fencing at 
_55.00 155.00 McChesney 


JYON-WASCO HiGHWAY 


11965- Miller, Rose M. and James D. Miller 
Right of Way 
{Correction} 
0.05 acre 
27 rods fencing at 
$1.00 per rod 28.00 Cozad 


oc DELAKE SECTION, OREGON 


11665- Loomis, Gailord and Ella E. Loomis 
Right of Way and sidewaik 
Option expires 
June 11, 1946 
(Correction) 
1,041 sq.ft. (side 
walk) $ 00.00 $ 
1,041 sq.ft. at 25¢ 260.25 
Allowance for removing 
and destroying service 
station 1,500.00 
Allowance in leiu of 
moving #8,9 cottages 500.00 
Allowance for removing 
flowers, shrubs, 
bulbs, etc. 100.00 
Allowance for working 
staining roofs of 
buildings 


(Continued on next page) 
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Mr. E. C. Newell. He recommended an offer of $800 in connection therewith. 


after careful consideration the Commission approved the request and the 
offer and by unanimous vote adorted the following resolution with regard 


thereto: 


WHEREAS, under and by f#irtue of the provisions of subsections 
6 and 7 of Section 100-115, 0. C. L.-A., the Highway Commission is author- 
ized to acquire by agreement, donation, or the exercise of the power of 
eminent domain real property, or any right or interest therein, necessary 
or deemed necessary for the preservation of scenic places and other objects 
of attraction or scenic value adjacent to or along or in close proximity 
to state highways or which may be conveniently reached from or by a public 
higuway, and the Commission is also authorized to acquire land and 
ground necessary for the development and maintenance of parks, parking 
places, auto camps, camp sites, roadside development, recreational 
grounds or other places of attraction and scenic value which in the judg- 
ment of the Commission are necessary for the convenience of the public 
and which will contribute to the general welfare and pleasure of the 
motoring public or road users; and 


WHEREAS, in the opinion of the Highway Commission the real 
property hereinafter described is scenic in character, adjoins other 
real property owned by the State, and possesses possibilities of 
development as a scenic and recreational area and likewise affords 
opportunity for roadside development; and 


WHEREAS, it is the judgment and opinion of this Commission 
that the acouisition of said real property and the developnent of the 
same will contribute to the convenience of the general welfare and to 
the general welfare and pleasure of the motoring public or road user; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Highway Commission does hereby find and declare 
that the real property hereinafter deseribed is scenic in character 
and is suitable for development as a scenic area or viewpoint and for 
roadside development and recreation. 


2. That this Commission does hereby find and declare that 
the acquisition of fee title to said real property, free and clear of 
all interests of every kind and character, is necessary in order to 
make possible the preservation and development of the same for the 
convenience of the public and so that said area may be developed and 
maintained for its scenic value or public view quahities as well as 
for roadside development, all of which the Commission does find ond 
declare to be for the general welfare and pleasure of the motoring 
public and road user. 


12392- Rust, Willard R. and Christel Rust 
Right of Way 
Qption expires 
June 10, 1946 
5,157 sq.ft. at 5¢ $ 257.85 
Allowance for damages- 
right of way coming 
within 5 feet house 200.00 
6 fi. shade trees at 
$10.00 each 60.00 
1 twin cedar tree 25.06 
13 steps concrete, 15 
feet concrete side- 
walk to rebuild 
2 rods yard fencing at 
$3.00 rod 
2 shrubs at $1.00 each 600.85 McChesney 


ASTOKIA SECTION, COLUMSIA RIVER HIGHWAY 


5875- Horenstein, Isadore, and George F. 
Sullivan 
Right of Way 
Option expires 
June 20, 1946 
i 3,500 sq.ft. at 
$1.25 sq.ft. $ 4,375.00 $ 
Building 12,625.00 17,000.00 Landon 


TROUTOALS SECTIGN, COLUMBIA RIVER bIGHWAY 


11956- Multnomah County 
Right of Way 
2.95 acres at $500.00 $1,475.00 $1,475.00 Parker 


HCOD RIVER SScTION, COLUMBIA XIVER HIGHWAY 


11449- U. S. Government 
Right of Way 
Approx. 27.11 acres 
at $74.00 less $2,000.00 $2,000.00 Parker 


The Assistant Attorney requested authority to condemn certain parcels 
of reel property adjacent to the Jregon Coast Highvey, in Lincoln County, 
which is valuable for roxuaside development end r crs sion. and vnich he hes. 
been unt ble to acquire at rertsonable cost by negotixtion from the owner, 
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or action, or suits or actions, as may be necessary end appropriate to 
acquire title to the said premises and all rights therein for the purposes 
herein stated. 


6. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real property, or any interest therein, the 
said J. M. Devers, as Chief Counsel for the Oregon State Highway Com- 
mission, is hereby authorized and empowered to make such stipulation, 
agreement, or admission in connection with any trial or court pro- 
cedure connected with or prosecuted for the acquisition of said prop- 
erty or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defendant prop- 
erty owner. 


7. That this resolution be entered in the minutes and 
records of this Commission as of December 27, 1945 


The Engineer presented to the Commission the matter of securing 
additional right of way on the Wolf Creek Highway at the Barnes Road inter— 
section where a Portland company plans to open 4 subdivision as a suburb of 
Portland, and to secure a wider right of way with controlled access provision 
for the first two miles west of the head of Canyon Road to Barnes Road. Tue 
Commission diseussed this matter and, after considering the suggestions mese 
by Mr. Baldock and Mr. Devers, instructed the Engineer and the Chief Counsel 
to prepare an estimate of cost of the acquisition of the increased right of 
way recommended and present it to the Commission at its next meeting. 


The Chief Counsel presented an opinion to the Commission with 
respect to the Commission's authority to receive end consider bids submitted 
by count:2s for highway construction, and advised that under the state law, 
counties mey bid on State Highway construction; however, on contracts involv- 
ing Federal funds the Public Roads Administration refuses to reimburse the 
state for the federal share of the cost. The Engineer was instructed to 
write Commissioner Shull, of Multnomch County, in response to his letter of 
inquiry, advising him that the Federal Government would not participate with 
Federal funds when a county was the low bidder. 


The Chief Counsel then presented 2 resolution to the Commission with 
regard to the Commission's authority to regulate or prohibit erection and 
m aintenance of advertising signs within corporate limits of cities if the 
signs extend into the highway right of way. He advised that the Commission 
does not have authority inside the city. It was his suggestion that the 
cities be advised that the Commission considers it unwise to issue permits 
for such advertising signs. He presented the following resolution which was 
unenimously adopted, upon motion of Mr. Schaupp, and seconded by Mr. Chess- 
Mane 


PRE rc mn 


3. That the real property the acovisition, preservetion, and 
development of which the Commission now finds necessary for the purposes 
heretofore stated is described as follows, to wit: 


Parcel No. 1 


A percel of iand lying in the north 594 feet of 
Government Lot 2 of Section 7, Township 12 South, Range 11 
West, We. M., Lincoln County, Oregon, the saic psrcel being 

a strip of land lying between the easterly right of way line 

of the Oregon Coast Highway and the westerly right of way lino 
of the now abandoned U. S. Spruce Production Railroad and being 
described as follows: 


Beginning at a point which is the intersection of 
the easterly right of way line of said highway and the north 
line of said Lot 2; said point being cpproximately 1355 feet 
south and 930 feet west of the north quarter corner of said 
Section 7; thence South 6° 08! Vest along said right of way 
line a distance of 606 fect, more or less, to the south line 

of the owmer's property; thence east along said south line a 
distance of 20 feet, more or less, to the westerly right of way 
line of said railroad; thence northerly along said railroad 
right of way line a distance of 626 feet, more or less, to the 
north line of said Lot 2; thence west along said north line a 
distance of 122 feet, more or less, tc the point of beginning, 
containing 0.98 acre. 


Parcel No. 2 


All of thet portion of the north 594 feet of Govern- 
ment Lot 2 of Section 7, Township 12 South, Range 11 West, ¥. 
M., Lincoln County, lying between the Oregon Coast Highway and 
the Pacific Ocean, containing 2.3 acres, more or less. 


4. That the survey of said area heretofore made by the 
State Highway Engineer and tne description prepared hereby are approv- 
ed by the Commission and the Commission does hereby order and direct 
that said description be used and employed in the preparation of neces- 
sary deeds of conveyance or in necessary court proceedings. 


5. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners, 
or persons in possession if there re any, with respect to the compen- 
sation to be paid for the acquisition of said property and damage to 
the remaining property, if there be any remaining property, and in the 
event that the title to said property cannot be acquired by agreement 
then it is hereby ordered that J. M. Devers, Assistant Attorney Generel 
and Chief Counsel for the State Highway Commission, be and he hereby is 
requested to commence and prosecute to a final determination such suit 
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4. That this resolution be entered in the minutes and records 
of the Commission as of the 27th day of December, 1945. 
J b 


———————————— 


The matter of a tie bid between Mr. John Lampert and Mr. Everett 
n, Dennis for one of the buildings at Klamath Falls, recently offered for 
sale by the Commission, was discussed and the sale of the building to Mr. 
Lampert was authorized, since Mr. Dennis withdrew his bid. 


A request was submitted to the Commission from Mr. F. W. Deedon 
with respect to the oiling of a section of the Eugene-Walton Secondary High- 
way between Elmira and Badger Mountain. After @iscussion of this matt 
the Commission denied the request. 


The Engineer submitted a request from the City of Salem and Marion 
County that the state take over ani maintain as a by-pass route the South 12th 
Street by-pass connection with the Pacific Highway East, in Salem. The Engineer 
egested that this matter be held in abeyance until the matter of highway 
routes in Salem has been given further study. His suggestion was unanimously 
approved. 


The Engineer brought to the attention of the Commission a letter 
and map concerning the location and-survey at the north entrance to the City 
of Corvallis. A delegation from Corvallis was present at the December 13 
meeting with regard to this matter, at which time the delegation was advised 
that the matter would be given consideration at a later date after a pre- 
lininary investigation has been made. The Engineer recommended that a survey 
be made at this point to determine construction costs and to enable him to 
propare descriptions to be turned over to the Legal Department to secure 
options. The Commission ordered that the survey be made and that options 
be secured and presented to the Commission at a later date without any com- 
nittment as to time of construction. 


A resolution was presented from the City of Portlan?. approved by 
the City Council, with regard to the Syllivan's Gulch location. The Chief 
Counsel advised that the city, in their resolution, had complied with the 
mission's request that such action be taken before the survey was author- 
ized. After discussion of this matter, the Commission authorized a survey 
at a cost of $15,000. 


The Engineer presented 4 preliminary report to the Commission re- 
garding the issuance of temporary log hauling permits on the Siletz Second- 
ary Highway, in Lincoln County. He advised that a more thorough inves iga— 
tion should be made of this route before further permits are granted and ss 
the Commission to approve the granting of permits until February 1, by whic 
time the investigation should be completed. The Commission approved the 
Engineer's recommendation. 


ked 
h 


The Engineer also brought to the attention of the Commission the 
that a private concern is now operating an airfield between Brooks and 
Gervais adjacent to the Eest Side Pacific !lighway. He advised that this 

C t is subjecting traffic to danger ond hazard and he recommended that 
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WHEREAS, the Commission is frequently requested to grant 
permits authorizing the erection and maintenance of advertising signs, 
emblems or structures within the right of way limits of streets which 
have been designated by the Commission as streets of an incorporated 

city over which to route state highway traffic; and 


/ 
rx 


WHEREAS, the Commission is of the opinion that the instal- 
lation and maintenance of advertising signs, emblems or structures 
within the right of way of a street, or which may be suspended over a 
part of the traveled section of such street area or highway, may be- 
come a hazard to members of the public lawfully traveling thereon; and 


tee ~* ~—-= 
i Ae Ae aed eae a SNR Oe 


WHEREAS, it is the opinion and judgment of this Commission 
that the use by private interests for profit of any part of a public 
highway, either for the installation thereon or the susspension there- 
over of advertising signs, emblems or structures, is inconsistent with 
the primary purpose for which such thoroughfare was established and 

is being maintained, and such use in the judgment of the Commission 
presents a potential hazard to persons lawfully using said thorough- 
fare; 


ea eye aren nlp at an phloem 


spines igs asthe gS cts 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, as 
follows: 


1. The Commission does hereby find and declare that the 
use of any part of the area of streets designated by the Highway Com- 
mission as streets over which to route state highway traffic, whether 
such use be by the erection thereon or the suspension thereover of 
advertising signs, emblems or structures, is foreign to public welfare, 
is contrary to the primary purpose for which such traffic artery was 
established and is being maintained and is possessed of potential 
hazards to traffic and possible inconvenience to public officials in 
connection with the improvement and maintenance of such street. 


2. That it hereby is deelered to be the policy of this Com- 
mission that the use by private interests for profit of streets under 
the jurisdiction of the Highway Commission for the erection and main- 
tenance thereon or the suspension thereover of advertising signs, 
emblems or structures shall be discouraged and, unless warranted by 
special and peculiar circumstances, applications for permits therefor 
shall be denied. 


3. That consistent with good business judgment and the 
principles of equity it is the sense and judgment of this Commission 
thet 211 reasonable effort be made to accomplish the removal of all ad- 
vertising signs, emblems or structures which have heretofore been placed 
within or over any part of the area of any strect under the juris- 
diction of the Highway Commission. 


California Oregon Power Company estimates that it would cost about $7,000 

to move the water pipes from under the pavement to a point back of the pro- 
cosed curbs in the city area of which cost about $5,600 represents labor. 

The Engineer advised that the Commission hes paid the labor cost under 
similar conditions in other cities and recommended that the State pay the 

lator cost to move the pipe line within the city limits, the water company 
to pay the balance, in the city limits and the entire cost outside the city. 

The Engineer and the Chief Gounsel were instructed to prepare proper agree- 

rh to be executed by the California Oregon Power Company, the City of 

h falls and the Highway Commission, following the plan recommended by 

vineer and Counsel. In this connection, at the suggestion of Chairman 
d, the Engineer and Chief Counsel were instructed by the Commission 

g in such agreements for the moving of public utilities in cities well 


The Engineer reported that the lecation survey for the following 
section of highway has been completed and asked the Commission to approve 
it as the permanent route of such highway: 


West Union-Cornelius Pass Section of the Hillsboro- 
Cornelius Pass County Road which is a part of the 
recommended Federal Aid Secondar. 


y Highway System. 


m1 


The Commission approved the location es reported and thereupon, by 
unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, the Commission heretofore authorized ond directed 
the Engineer to make a complete «nd final survey of the route and 
n of the West Union-Cornelius Pass Section of the Hillsboro- 
us Pass County Road in fiashington County, and in connection 
th prepare a map or maps showing the route and location of said 
section of highway and file said report end record with the Commission 


WHEREAS, the Engineer hes reported thet he has completed 
said survey and has submitted the same for the approval or dis- 
approval of the Commission; «nd 


WHEREAS, after due consideration of said survey, field notes, 
other engineering data, it is the judgment of th Commission 
same should be appreved an 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
nission, all members being present end effirmatively voting as follo 


1. That the survey of West Union-Cornelius Pass Section of 
the #illsboro=Cornelius Pass County Road, together with the map, which 
for identification purposes bears the map file No. 6B-15-4, field notes 
ana other engineering data submitted by the Engineer hereby are approved, 
and the Engineer is directed to file and preserve 


and files of the Commission at Salem, Oregon. 
> =) 
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the matter be referred to the Chief Counsel to sce whet could be done to 
protect the public. The Counsel was instructed to take proper action to 
protect the highway traffic and to investigate the legal status of such 
operations. 


ee 


The Engineer edvised the Commission that he had been notified 
by the Pudlic Roads Administretion that there are $154,000 of public lands 
highway funds available for expenditure on public lends highways. He ad- 
vised that there is a road in Southeastern Oregon, the Burns-Lakeview High- 
way, being part of US 395, that traverses about 100 per cent public land 
and that additional construction on this road would reduce the mainterayce 
cost. He recommended that the entire amount, $154,000, be spent on this 
The Commission approved the Engineer's recommendation. 
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The Engineer then brought up for consideration the matter of 
changing the designation of The Dalles—California Highway from Klamath 
Junction to Mazama Junction to a Federal Secondary Hichway. At present 

+his section of road is on the Federal Primary System, but when the pronus 
new route is constructed from near Lobert, easterly of Sun Mountain to 
Mazama Junction and part of the present route from Fort Klamath Junction 
north should be removed from the Federal Primary System. It appears nec- 
essary to retain that portion of the present Dalles-California Highway from 
a point near Lobert to Klamath Junction on the Federal Primary System as it 
connects with the Crater Lake Nighway, which is a Federal Primary Highway. 
He recommended that the section to be removed from the Federal Primary 
System be made a state secondary highway if such designation meets with 

the approvel of the Klamath County Court. He suggested that the matter of 
designating es a Federal Primary Highway the Lobert—Mazama Junction loca- 
tion be taken up first with the Public Roads Administration and after it is 
approved that the Lobert-Klamath Junction section be made a part of the 
Crater Lake Federal Primary Highway, and the Klamath Junction-Mazama Junction 
section be placed in the Federal Secondary Systems. The Engineer's suggest- 
ion was approved and the Commission signed 2 letter addressed to the Public 
Roads Administration with regard to the designation of the Lobert—Mazama 

Junction location as a Federal Primary Highwey. 
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The Engineer called to the attention of the Commission that the 
power lines owned by the California Oregon Power Company’ will need to be 
moved along South Sixth Street in the city of Klamath Falls, from the 
present porition to a locetion beck of the proposed curbs; likewise, that 
the woter main should be moved from under the pavement to a position back 
of the curbs to prevent the tearing up of the pavement in the case of a 
creak. The Engineer stated that the Attorney advised the City of Klamath 
Falls that it would be necessary for them to move the power poles at the 
expense of the City because of the terms of the franchise the city issued 
anc that he likewise advised the California Oregon Power Company that it 
would be necessary for them to move the poles outside of the city at their 
ovm expense to a location designated by the Engineer. The Attorney was of 
theopinion that the Commission had the authority likewise to order the water 
main moved from under the present pavement area outside the city limits to 

location back of the curds, at the expense of the California Oregon 
Power Company which ornms the water service. The Engineer stated that the 
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The Commission approved the recommendation unanimously. 


Coos Bay Dredging Company, Contract No. 2741, for the Hall Lake 
Drainage Change Project, Oregon Coast Highway, in Coos County, requested 
an extension of time from October 30, 1945, to January 3, 1946, within 
which to complete this job. They attributed their failure to complete 
the project within the specified time limit to inability to procure 
necessary lumber due to labor trouble. The Engineer advised that the 
reason stated by the contractor for failure to complete the project with- 
in the time limit is correct. He recommended that the extension of time 
be granted without penalty. The Commission approved the recommendation 
unanimously. 


The Engineer reported that contracts Nos. 2711, 2714, and 2722 for 
the construction of state highway projects have been completed according to 
the requirements of the contracts or modifications thereof and that said 
jobs are now ready for acceptance. The following resolution accepting the 
above projects was adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2711, with M. C. Lininger & Sons, for furnishing 
crushed material in stockpiles, on the Elgin Section of the Veston- 
Elgin and Wallowa Lake Highways in Umatilla and Union Counties; 
completed September 26, 1945. 


Contract No. 2714, with Rogers Construction Company, for 
furnishing crushed material in stockpiles on the Baker Section of 
the Old Oregon Trail, Baker-Unity, Baker-Homestead and Medical 
Springs Highways in Baker County; completed December 12, 1945. 

Contract No. 2722, with Rogers Construction Company, for 
furnishing crushed rock in stockpiles on the Fort Klamath- 
Lobert Section, and on five adjacent highweys, in Klamath County; 
completed November 17, 1945. Extension of time was approved to 
November 15, 1945, by the Commission on October 29, 1945. 
Additional extension of time to Novenber 17 hes been requested 
but not returned from the contractor. (+) 


THEREFORE, BE IT RESOLVED that the york covered by said stat 
highway contracts for the construction of said. state highway projects 
be declared completed according to the terms of the respective contracts, 
end said jobs are hereby accepted and final payment in connection with 
each is hereby authorized. 
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Footnote: (*) See next page 


2. That when said section of said highway is permanently 
constructed the same shell be done in accordance with said survey and 
location unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the 27th day of December, 1945. 


The Commission had under discussion the following requests for 
extensions of time within which to complete highway contracts: 


Skelton & Weicks, Contract No. 2707, for the Alsea-Sunset Camp- 
Vernonia Rock Production Project, in Clatsop County, requested an ad- 
ditional extension of time of two months, from December 15, 1945, to 
February 15, 1946, within which to complete this job. Tha attributed 
thar failure to complete the project within the previously-extended tin 
limit to unseasonable weather. The Engineer advised that the reason 
stated by the contractor for failure to complete the project within 
the extended time limit is correct and that the delay has not incon- 
venienced the state. He recommended that the extension of time re- 
quested be granted without penalty. The Commission approved the 
recommendation unanimously. 


Guerin Brothers, Contract No. 2717, for the Prospect-Antelope 
Greek Rock Production Project on Crater Lake Highway, in Jackson 
County, requested an extension of time of 242 days, from November 1, 
1945, to June 30, 1946, within which to complete this job. They 
attributed their failure to complete the project within the previously- 
extended time limit to the fact that their plant is snowed in at Union 
Greek and will not be available for finishing this contract until they 
can complete Contract No. 2718 at Union Creek. Delay in completing 
Contract No. 2718 was caused by plant and equipment breakdown and 
difficulty in securing parts and labor, and by early snows. The 
Engineer advised that the reasons stated by the contractor for failure 
to complete the project within the extended time limit are correct, and 
that the delay has not inconvenienced the Department Re recommended 
that the extension of time requested be granted without penalty. The 
Commission approved the recommendation by unanimous vote. 


: Guerin Brothers, Contract No. 2718, Union Creek Rock Production 
Project on Crater Lake Highway, in Jackson County, requested an addition- 
al extension of time of 152 days, from November 30, 1945, to May l, 
1946, within which to complete this project. They attributed their 
failure to complete this job within the previously-extended time limit 
to early snows, plant and equipment breakdown, and to difficulty in 
getting delivery of repair parts and a scarcity of labor. The Engine=: 
advised that the reasons stated by the contractor for failure to 
complete the project within the extended time limit are correct, an? thu’ 
the delay has not inconvenienced the Depertment. "e recomended 
that the extension of time requested be granted without penalty. 


A 


5 
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A letter and bill from the American Association of State Highway 
Officials was presented to the Commission, the bill being for dues to the 
Association for 1946, in the amount of $450. The Commission authorized the 
Engineer to draw a check for this amount and forward it to the Association. 


A letter from Mr. S. S. Montague, President of the Portland Chapter, 
Associated General Contractors of America, protesting rejection of bids when 
higher than the Engineer's estimate was presented to the Commission. The Com- 
mission ordered this letter fiied in the Commission's records. 


The Engineer presented to the Commission a form of agreement in the 
nature of a claim made by Mr. C. H. Wheeler, contractor who had the contract 
for the construction of a section of the Oregon Coast Highway from Youngs River 
Bridge, south of Astoria, to Warrenton. The contractor clain additional com- 
pensation for taking out a certain cut below grade which extra work he performed 
et the request of the state. The Engineer reported that after consultation 
with the contractor an agreement was reached whereby $4,056.40 was considered 
adequate compensaticn for the claims made. The Engineer stated that the extra 
work performed, which is to be paid for under this agreement, was of benefit to 
the state and he recomnended that this amount be paid and the agreement signed 
by the Commission. After due consideration the Commission unanimously authoriz-— 
ed the payment of the claim and signed the agreement. 


The Comaission then had under consideration the construction of a 
bridge known as the Stillwell Bridge just west of Tillamook. The Engineer ad- 
vised that the funds for this improvement are included in the Major Betterment 
Budget for 1946. This matter had been discussed previously by the Commission 
and the project approved. 


The Engineer and the Chief Counsel advised the Commission that they 
were not yet ready to make a report with regard to the establishment of a 
state park at the head of Wallowa Lake. 


The Commission then had under discussion 2 report on the construction 
of curbs and sidewalks in Waldport. Mr. Baldock stated that the money for 
this improvement is included in the budget. After a discussion of this matter 
the Engineer and the Counsel were ordered to complete the necessary plens end 
carry on negotiations with the city officials and property owners for the 
building of the sidewalks and acguisitionef the right of way. 
The Commission discussed the matter ofatwo one-way street plan in 
Pendleton. The Engineer reported that improvement of these streets would 
cost approximately $100,000 including right of way, and recommended the selection 
of this project as one of the projects to be constructed with state funds this 
year. Mr. Schaupp asked what would prevent the City of Pendleton from repeal- 
ing an ordinance designating the two one-way street plan in the future. It 
was the Engineer's opinion that channelization of the streets would so change 
the traffic pattern that it would be impractical for the city to repeal such 
an ordinance. The Chief Counsel advised that the Commission has no authority 
to make the city designate one-way streets but merely asks the city to psss 
such an ordinance to assist the Commission. He suggested that it might be 
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Footnote: (*) 


Final payment was authorized subject to approval of extension 
of time of two days, from November 15 to November 17, 1945. 


The Commission then had under consideration removal of a building, 
at the north end of the Waldport Bridge. The Chief Counsel advised that 
the Commission authorized the owner of this building, Mr. Frank H. Hilton. 
Portland, to maintain the building on the highway premises for the dureticr 
of the war and a period of six months thereafter, which matter was coverec 
by written agreement. He pointed out that the war has not as yet officially 
been declared over so the agreement is still in effect. He recommended 

that nothing be done about removing the building until the time limit spec- 
ified in the agreement expires. The Commission approved his recommendation . 


The Chief Counsel reported to the Commission that the Gilchrist 
Timber Company is hauling logs across The Dalles-California Highway near 
Crescent. Ne permit has been issued for this operation and it is the 
Counsel's opinion that the state has no authority to issue such permit as 
the trucks are not legal and are not licensed. The logs are hauled over 4 
private road and move across the highway at one point only. He advised that 
he has prepared a letter to be sent to the Gilchrist Timber Company with a 
copy to Mr. Charles P. Pray, Superintendent of State Police, advising the 
Gilchrist Timber Company "that your operation is in violation of the Com- 
mission's established policy and procedure and to further advise that you 
will be held strictly accountable for damage to the highway and that lack of 
definite action on the part of the Commission to interfere with or prohibit 
such use of the highway shall not be deemed or construed as a consent or 
approval on the part of the Commission and that full responsibility must 
necessarily rest with the Gilchrist Timber Company." After due consideration 
the letter of the Chief Counsel was approved and the Secretary was in- 
structed to forward such letter to the Gilchrist Timber Company with a copy 
to the Superintendent of State Police. 


poten tims. 
FZ 


The Commission had under consideration an ordinance of the Medford 
City Council approving the routing of south-bound Pacific Highway truck 
traffic along Front Street between 4th Street and 10th Street. The Com- 
mission noted the ordinance and ordered that it be filed in the Commission's 
records. 


A letter was presented to the Commission by the Engineer from the 
Coos Electric Cooperative, Inc., of Coquille, Oregon, advising that the 
company plans to spend approximately $400,000 for street lighting improve- 
ments in Port Orford. They desire to make such improvements on the Oregon 
Coast Highway through Port Orfford and have requested that they be advised 
where the light poles should be placed to conform with the Highway Com- 
mission's regulations. The Engineer requested that he %e given authority 
to confer with the company so that the improvements may be made and in the 
proper manner. The Commission approved his request. 
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Mr. Baldock then brought to the attention of the Commission a letter 
from Mr. Frank Shull, Multnomah County Comaissioner, with regard to the expendi- 
ture of Federal Aid Secondary Funds in Multnomah County. Funds have been set 
up in the three-year program for the construction of a bridge from the Columbia 
River Highway to Sauvies Island. The Multnomah County Commissioners now want 
to change this project and ask that the money be expended for improvement of 
the roads on the Island due to the fact that they have recently completed the 
construction of a new ferry. The Engineer was instructed to consult with the 
Roard of County Commissioners and with the Public Roads Administration and 
make a report on this matter. ° 


The Commission had under consideration the leasing of certain property 
sa. The Chief Counsel advised that the individual who formerly made 
r has now withdrawn it and the Commission therefore ordered that the 
matter be considered closcd. 


The Attorney also brought to the attention of the Commission the 
matter of the Knapp Hotel Building in Port Orford. He advised that the pro- 
ject in Port Orford may soon be constructed and he requested authority to 
advertise the building for sale, the bids to be received in Salem. The Com- 
mission approved this suggestion and ordered that the building be advertised 
for sale. 


The Fngineer advised that: he had no report ready on the moderni- 
sation of the Siuslaw Highway over the summit of the Coast Range. 


The matter of the location survey from Tillamook to Pleasant Valley, 
on J. S. 101, was brought to the attention of the Commission by the Engineer. 
He advised that no report was ready but that he expected to call on the Til- 
lamook County Court and city officials in the City of Tillamook shortly to 
discuss the matter with them. 


The Commission recessea for luncheon at 11:55 a.m. and reconvened at 
1:39 pem. in the same room with the same persons present and perticipating. 


The Commission had under discussion the approval of the budget. 
Details of the proposed tudget for maintenance, betterment, operation, in- 
cluding state parks and the Travel Information Department were considered. 
Aftor full discussion the following budget was adopted by unanimous vote on 
motion of Commissioner Schaupp, seconded by Commissioner Chessman. 


desirable to go before the Legislature to secure authority for the Commission 
to designate as one-way streets any streets in this category that are taken 
over by the Commission in the future. The proposed improvement in Pendleton 
was unanimously approved by the Commission. 


The Commission then had under consideration the matter of one-way 
streets in Corvallis. The Engineer presented a map showing the proposed 
routing of traffic on Third Street, Fourth Street, Harrison Street, and Van 
Buren Street. He advised that the Commission had previously informed ‘the cit; 
that the improvement of Harrison Street for north-bound traffic would be 
authorized by the Commission if the private property owners paid 1/3. of the 
cost, the city 1/3 of the cost, and the Commission 1/3 of the cost. The 
Engineer advised that this matter is now before the Corvallis City Council. 
The Commission approved the report. 


The Commission had for consideration the matter of "welcome" sign 
at highway entrances into Oregon as suggested by the "Keep Oregon Green 
Association". The Engineer advised that no report was ready. 


The Engineer reported that further time was needed with regard to 
the request of the City of Albany and the Linn County Court for designation 
as state highways of old highway routes in North Albany. He advised that a 
report would be made at a later date. In this connection he also advised 
that no report vas ready with regard to the re-routing of logging trucks in 
Albany. 


The matter of construction of a bridge over the Willamette River at 
Independence had the attention of the Commission. The Engineer and the Chief 
Counsel advised that this matter was not yet ready to be submitted for the 
consideration of the Commission. 


The matter of securing of options for the building of a new street 
in the city of Coos Bay to carry nortnbound traffic, Broadway to carry south- 
bound traffic, the securing of options for which the Commission had previously 
approved, vas reported by the Chief Counsel who stated that he was not ready 
as yet to submit the options. 


The Commission then had under discussion the establishment of a 
state-ormed ferry service across the Columbia River at Astoria. The Engineer 
and the Chief Counsel advised that they are not yet ready to report on this 
subject. They were instructed to bring in the report as soon as it is ready, 
and the Counsel was ordered to prepare en agreement with the Astoria Megler 
ferry Company and Clatsop County and then bring it to the Commission for the 
consideration of that body. 


The Engineer brought to the attention of the Commission the matter 
of the improvement of two street intersections in Forest Grove. He stated 
that he was not yet ready to make a report on this matter. 


’ 
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Construction of buildings and improvements: 


In parks (general) 75,000 

In parks (roadways) 6,000 

At maintenance stations 200, 000 

On other properties 10,000 
Equipment: 

Purchase 2nd betterment of equipment 300, 000 

Sele and depreciation credits Cr. 200, 000 
Sontins neies, construction 200, 909 


& 16,673,000 


Mainten: ne23 


Special maintenance (primary) 259,990 
Special maintenance (secondary) 120,000 
aeneral maintenance (primary) 4,490,000 
Seneral maintenance (secondary) 1,230,000 
Maintenance of county roads 27,000 
Maintenance of city streets 100,900 


District maintenance superintendence 154,000 
Contingencies, maintenance 100,900 


6,481,000 


Operation: 


Administration and general supervision 525,000 

Planning and traffic surveys 250,900 3 

Travel and information bureau 85,000 

Radio communication system 3,000 : 
R-W, quarry and stockpile leases 5,000 i 
Park operation and maintenance (general) 130,000 ; 
Park maintenance (roadweys and minor parks) 11,000 
Maintenance station operation 44,,000 hd 
Truck load inspection 87,900 % 
Drawbridge and ferry operation 90,000 
Research and special investigation 15,000 { 
Contribution to retirement fund 90,000 


U 
Miscellaneous general expense __ 50,900 


Service and Clearing Accounts: 


Equipment, repair shops and storerooms (charges) 1,500,000 
Equipment, repair shops and storerooms (credits) Cr. 1,500,000 
Rock production projects (charges) 859,090 
Pook production projects (credits) Crs 859,000 
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State Funds: 


Motor vehicle license fees 
Gasoline tax 

Diesel fuel tax 

Motor transportation fees 

Fines for traffic law violations 


Miscellaneous cash receipts from rentels, discounts, etc. 


County cooperation 


Gross receipts, State funds 


$ 3,400,000 
13,000,00° 
225,09) 
1,950, 23 
85.C?) 
46,099 
2,0” 


$ 18,708,000 


Less contributions to State Police 346,000 
Less contributions to Counties (15.7%) 2,598,000 


Less contributions to Cities (5%) 


Net receipts, State funds 
Federal Cooperative Funds 


Net receipts for highway purposes 
First of year balance 


Estimated total available funds 


ENDITURES 
Capital Outlays: 


Federal cooperative projects 
St<te construction projects 
Cooperation in forest road work 
Minor betterments (primary) 
Minor betterments (secondary) 
Surveys (primery) 
Surveys (secondary) 
Surveys (county roads) 
Property acauisition, general expense 
Purchase of real property: 

For rights of way, general 


For right of way on Front Avenue ($800,000) 


For quarries and gravel pits 
For stockpile sites 

for parks 

For miscellaneous sites 
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828,000 


$ 14,936,000 


6,976, 000 


§ 21,906,000 
13,466,000 


$ 35,372,000 


$ 12,500,000 
1,500,000 
136,000 
250,000 
150,000 
200,000 
100,000 
50,000 
50,000 


775,000 
125,00) 
10,009 
5,00" 
125,03) 
6,00 
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In this connection the Commission again asked the Engineer to make 
a report on the details of the Ocean Lake project and its extension nerth to 
the Dorchester House. 


eee 


The Engineer then brought up for discussion the matter of sick and 
accident contracts with the National Hospital Association and the Oregon 
Physicians' Service. He advised thet a representative of the National Hospital 
Association desires to appear before the Commission in January to discuss 
atters in connection with the proposed contract with this Association. 


The Commission considered and signed agreements, ete., as follows: 


Agreement with Southern Pacific Company covering moving of 
Company's tracks between North Bend and Coos Bay, Oregon. 


Agreement with Paker County covering abandonment of old 
sections of Baker-Homestead Highway. 


Agreement with Jefferson County covering abandonment of old 
section of Madras-Prineville Sec. State Highway. 


Agreement with City of Sweet fiome covering maintenance of city 
street by Highway Commission. 


Request for vacation of the plet in Dabney Park, Multnomah 


County. 


Agreement with City of Lebanon covering maintenance of city 
streets by Highwey Commission. 


Agreement with Peoples Mater & Gas Company covering recrrang- 
ing water pipes in North Bend and Coos Bay. 

Agreement with City of Canby covering maintenance of city street 
by Highway Commission. 


Agreement with C. H. Wheeler, contractor, covering edjustment of 


claim. 


Agreement with Spokane, Portland and Seattle Railway Company 
covering grade separation project on Wolf Creek Highway. 

Bargain end Sale Deed conveying to Ben M. Hecht, and wife, land 
in northeast Portland. 


Contract No. 2765 with Vernie Jarl covering [iitchell—John Da; 
River Section, Ochoco Highway, in Wheeler end Grant Counties. 

Contract No. 2762 with Vernie Jarl covering Porcupine Butte- 
Chichester Gulch Section, Shaniko-Fossil Sec. Highway in Wheeler County. 
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District rock 
District rock 
Other service 


Debt Service: 


service account 
service account 


charges} 
credits) 


and clearing accounts (net) 


Bond maturities 


Bond interest 
Service charge on bond payments 


Estimated total expenditures 


Unexpended balances 


1,052,000 
167,000 


1,000 
$ 26,070,C 7° 


9,302,007 


* Approval withheld on this item pending further consideration. 


The Commission withheld approval of the $250,000 set aside for the 


Traffic Department and planning surveys. 
Federal government required the expenditure of 1; 


The Engineer explained that the 
it of Federal Aid funds for 


special traffic survays, inventory of roads, economic investigations and the 
like, so as to intelligently select projects for improvement. Mr. Tom Davis, 


of the Public Roads Administration, confirmed this. 


The Engineer was ordered 


to make 2 detailed report on this item for consideration of the Commission 
at its next meeting. 


The following projects were selected for immediate construction, 
using state highway funds without federel aid and authority was given to bring 
in options on property acquisition: 


COUNT? 


Baker 


Curry 
Deschutes 


Deschutes & 
Linn 
Douglas 
Jackson 
Klamath 
Marion 
Marion & Polk 
Till:=mook 
Umatilla 


HIGHWAY 


Baker-Unity 
Oregon Coast 
McKenzie 


Santiam 


Tiller-Trail 
Pacific 

County Read 
Pacific East 
County Road 
Netarts Highway 
Old Oregon Trail 


SECTION AND KIND OF WORK 
Dooley Mt., Widening 
City of Port Orford, Curbs & Pav. 
Overpass near Sisters 

(State cooperation) 
Hogg Pass Section, Widen Cut 


Coffee Creek, Timber bridge 

Siskiyou Slide, Timber trestle 50,000 
Sprague River Road, Bridges & Grad. 150,000 
City of Woodburn, curbs & pav. 75,000 
Independence Bridge (State share) 300,000 
Stillwell Bridge 70,000 
City of Pendleton 100,000 
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REDMOND ROCK PRODUCTION PROJECT IN 
CROOK AND DESCHUTES COUNTIES 


*Struss & McCoy, Redmond $ 26,160.00 
x*Arthur Gentemann, Portland 31,800.90 
Del R. Beebe, Eugene 31,800.00 
P. B. Doherty, Portland 32,160.00 
Néwport, Kern & Kibbe, Portland 32,880.00 
E. C. Hall Company, Portland 33,600.00 
J. Ne & Me J. Conley, Portland 345525200 
Bend Sand & Gravel Company, Bend 39,000.00 
A. H. Saxton & Sons, Corvallis 41,400.00 


*Bidder will furnish the additional 1,800 cu. yds. crushed gravel to City 
of Redmond at $2.10 per'cu. yd. (Unit price for state project, 
$2.18 per cu. yd.) 


#Bidder will furnish the additional 1,800 cu. yds. crushed gravel to City 
of Redmond at $2.55 per cu. yd. (Unit price for state project, 
$2.65 per cu. yd.) 


NORTH SANTIAM SECONDARY HIGHWAY IN MARION COUNTY 
GATES-NIAGARA SECTION 


Usin Using 
Asphalt Tar 
Kuckenberg Construction Co., Portland soe $ 387,929.90 
Berke Brose, Portland 415,520.00 --- 
K. L. Goulter & Co., Seattle, Wn. 418,474.50 --- 
E. C. Hall Company, Portland --- 439,828.50 
Sound Constr. & Engr. Co., Seattle, Wn. 513,697.00 --- 


DALLAS-COaST SECONDARY HIGHWAY IN POLK COUNTY 
BUELL AND SALT CREEK-DOLPH CORNER SECTIONS 


Using Using 
Asphalt Tar 
0. C. Yocom, McMinnville $ 153,181.00 $ 152,869.00 
Babler Bros., Portland aa 167,135.00 
E. C, Hall Company, Portlond — 169, 768.50 
Leonard & Slate, Portland 173,185.00 173,341.00 
C. J. Eldon, Portland 180,187.50 180,161.50 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:00 p.m. 


f 


Commissioner 


Portland, Oregon 
January 17, 1946 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Auditorium of the Public Service Building. Present were: 


Scheupp, Commissioner (Acting Chairman) 
Chessman, Commissioner 

Baldock, State Highway Engineer 

McCullough, Assistant State Highway Engineer 
Devers, Chief Counsel 

Glaisyer, Secretary 


Chairman T. H. Banfield was absent on account of illness. 
Bids as follows for highway construction work were opened and read 


in conformity with previously published notice, following which Commissioner 
Schaupp announced that the awards of contracts would be made at 3:00 p.m. in 


the same room. 
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The Commission disposed of state park matters reported by the 
State Parks Superintendent, Mr. S. H. Boardman, in person, as follows: 


1. The Parks Superintendent reported a request from the 
Union of Pedee for the establishment of a state park at Mapl 
short distance south of Lewisville, Benton County, on Camp Ac 
plus land about five miles west of U. S. 99W. He advised that 
state now owns a park in this vicinity, knom as Helmick State Park, 
that fronts on the highway and that the park now proposed, in his esti- 
mation, is not suitable for state perk purposes. He recommended that 
the request be denicd. The Commission approved the recommendation 
unanimously but authorized the Parks Superintendent to assist the 
Farmers Union by giving advice with respect to the development of the 
area as a park, if they need his help. 
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2. The Parks Superintendent reported the results of investiga- 
tions relative to the rental of a state-owned residence building near 
Bonneville to a Mr. G. 5. McConnell. He advised that Mr. McConnell is 
a Government employee and receives a salary of [230 a month, and under 
the Army regulations employees are not permitted to pay more than 10 
per cent of their salaries for house rent, so it appears that the $25 
per month that the state has been receiving for the use of this build- 
ing is the maximum that it can charge. He pointed out that Mr. McCon- 
nell acts as a sort of caretaker for the grounds, for whic’ he receive s 
no compensation, and were the Commission to employ a special caretaker 
to do this work it would cost the state about $120 per month. Follow- 
ing discussion, Commissioner Chessman suggested that Mr. McConnell be 
allowed the continued use of the’ property at the old rate of $25 per 
month with the understanding thet he will maintain the premises in a 
suitable condition, including the grounds; also, that the matter be 
covered by written egreement so there would be no misunderstanding 
later on. His suggestion was approved by Commissioner Schaupp and it 
was so ordered. 


3. The Parks Superintendent brought up for discussion the pro- 
posed lease of concession privileges in Silver Creek Falls State Park. 
The Commission's Chief Counsel read aloud provisions of a proposed 
agreement covering this concession, which provides that for the use 
of the lodge and nearby buildings and equipment therein the concession- 
aire shall pay to the state a monthly rental of 825 plus a percentage 
of his gross receipts and sales based on a five-year lease. He pointed 
out that under this arrangement the successful bid would be based on 
the percentage of gross receipts and sales the concessionaire would 
pay the state. He further pointed out that the agreement provides for 
monthly payments by the concessionaire except tht for the first sh: months 
of his occupancy no payment need be made but the concessionaire shall 
accumulate and pay the full amount in one lump sum. He also pointed 
out that the agreement provides that the concessionaire shall maintain 
a meter to register sales. Following discussion of this matter, Com- 
missioner Chessman moved adoption of the form of agreement. The motion 
was seconded by Commissioner Schaupp and carried. The Commission 
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DALLAS—COAST SECONDARY HIGHWAY IN POLK COUNTY 


BRIDGE OVER MILL CREEK 


*4i. He Philpott, Portland 
C. J. Eldon, Portland 
Walder & Kenworthy, Oregon City 
Birkemeier & Saremal, Portland 
C. T. Malcom & Company, Portland 
Lockyear & White, Seattle, Wn. 
Kern & Kibbe, Portland 


*Bidder will accept only one project. 


WOLF CREEK HIGHWAY IN WASHINGTON COUNTY 
BERGER RANCH-BARNES ROAD SECTION 


Using 
Asphalt 


Sound Constr. & Engr. Co., Seattle, Wn. $ 150,759.40 
Kuckenberg Constr. Co., Partland --- 
Berke Bros., Portland --- 
Parker-Schram Company, Portland 160,833.00 


R. A. Heintz Construction Co., Portland = 
Lyons, Inc., Portland --- 
Eldon, Portland : 164,960.00 
Goulter & Company, Seattle, Wn. --- 
O'Neil & Son, Eugene ; 176,957.00 

John Havlik, Jr., Scappoose -_- 

Leonard & Slate, Portland aa 

E. C. Hall Company, Portland — 


WOLF CREEK HIGHWAY IN WASHINGTON COUNTY 
BRIDGE OVER McKAY CREEK 


C. J. Eldon, Portland 
7H. He Philpott, Portland 

Lindstrom Pros., Portland 

Walder & Kenworthy, Oregon City 
Lockyear & White, Seattle, Wn. 
Marine Contractors, Inc., Portland 


*Bidder will accept only one project. 


3d 9440400 
39,642.00 


- 39,985.00 


40,070.00 
41,735.00 
47,885.00 
47,971.00 


Using 


Tar 


——s 


152,311.00 


156,244.50 
160,713.00 
160,737.50 
16/,,802,.00 
164,979.00 
167,773.00 
177,017.00 
183,777.50 
186,633.00 
199,146.00 


14,249.80 
14,534.00 
14,912.00 
16,526.00 
18,861.00 
24,970.00 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY FEST 
11144- Mayberry, Kathryn 
Easement 
500 sq. ft. slope 
easenent 
Cost of reseeding 
“lawn and parking strip $ 25.00 $ 
2 large holly trees at 


$25.00 each 50.00 
Loss shrubs and replant- 
ing others 25.00 100.00 McCallister 


11916—- Mayberry, Kathryn 
slope easement 
950 so. ft. - slope 
easement 200.00 230.00 ba 


8221 - PORTLAND, City of (Pauline Matis) 
Right of Way 


Additionel house moving 

expenses, building at 

3224 SW Front Ave., 

Portland, paid by City 

of Portland 585.00 

State's pro rata share 

40% of $585.90 234.00 ad 


BRIDAL VEIL CONNECTION SECTION, COLUMBIA RIVER HIGHWAY 


4030 - 0 W RR & NCo., 
Right of Way 
Moving section house $1,500.00 $ 
Moving 2 bunkhouses at 


*400.00 each 800.00 
Moving 2 woodsheds at 
$75.00 each 150.00 


Moving 2 outside 
toilets and new vaults 190.00 
Providing new water 


lines 200.00 
Restoring light and 

telephone service 75200 
Raising telegraph and 

signal wires 250.90 
Temporary living 

quarters 100,00 
Flagmen 50.00 3,225.00 DeSouza 
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thereupon authorized the Secretary to advertise the sale of this con- 
cession for bids to be received at the next regular meeting. 


4. The Parks Superintendent brought up for discussion formal 
acceptance by the Commission of a tract of land situate adjacent to 
the new route of The Dalles-California Highway at Spring Creek, 
Klamath Ceunty, that Collier brothers of Klamath Falls have presented 
to the state as a gift, for park purposes, in memory of their parents. 
He advised that the Commission has not as yet formally accepted this 
gift and suggested that that be done at this time. The Engineer ad- 
vised that the Collier brothers have reimbursed the state for advancing 
the purchase price of the property and that the transaction is now 
clear. He concurred in the suggestion of the Perks Superintendent 
that the Comnission accept the gift by formal action. Commissioner 
Chessman moved that the gift be accepted and that an appropriate 
letter of appreciation be sent to the Collier »rothers. Commissioner 
Schaupp seconded the motion, which carried by unanimous vote. 


a 


The Assistant Counsel requested authority to acquire certain 
parcels of real property that are needed for various highway improvements 
throughout the state. He submitted a list of such properties together with 
the offer that he recommended be made for each parcel. After careful con- 
sideration, the Commission :pproved the request and thereupon, by unani- 
mous vote, adopted the following resolution with regard thereto: 


SPST 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and hss been necessary to ac- 
quire property for right of way, quarry sites, gravel or other materi- 
al sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, *nd 


WHEREAS, it is the judgment of tue Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed. 
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NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to bo acquired are as follows: 


= 
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OJALLA BRIDGE-SILETZ SECTION, SILETZ SECONDARY HIGHEAY (Cont.) 


Ud Bibs 2 Se Irv 
12/455- Bensell, Stella R. (Cont.) 


0.43 acre at $100.00 $ 43.00 
5@ rods fenging and 
gates at $1.00 rod 58.00 * 101.90 Witt 


12454- Chandler, J. M. and Willo Mae Chandler 
Right of Way 
Option expires 
July 3, 1946 


0.08 acre at $1900.00 8.00 
22 rods fence at $1.90 
rod 2? 200 30.00 " 


124,52- Morgan, A. W. 
Right of Way 
Option expires 
July 6, 1946 
2.44 acres at $50.00 
er acre 122.00 122.00 " 


12453- Larsen, Otto Moller 
Right of Tay 
Option expires 
July 9, 1946 
0.19 acre 00.00 00.00 " 
Plus fencing 


12565- McCabe, Luther ‘. 
Right of Way and 
Stock Pile Site 
July 9, 1946 


1,44 neres at $300.00 432.00 
Ola frame house 275.00 
planked floor garage 25.00 
Labor and cost new 
foundation forms 18.00 750.00 " 


FATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHITAY 
11865- Dahack, Ernest 
Right of Way 
Option expires 
February 7, 1946 
0.202 acres at £100.09 
23 1/2 rods fence to 
move at $1.00 per rod 23.50 £3.70 Parker 
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(Continued on next page) 


HALSEY-HOLLEY SECTION, HALSEY-SWEETHOME HIGHWAY 


12523- Sayer, Jr., J. Re 
Stockpile site and 
gravel source 
2.83 acres at $150.00 $ 424.50$ 
43 rods fence at $1.50 
rod 64.50 489.00 Parker 


12522- Stegar, Alfred 
Gravel source 


2.33 acres at $50,00 116.50 116.50 " 


12524- Sayer, John R. 
Stockpile site and 
gravel source 


2.13 acres at $150.00 319.50 
97 rods fence at $1.50 
rod 145.50 465.00 " 


OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGINAY 


11620- Van Dine, Charles A, and Elizabeth 
T. Van Dine 
Right of Way 
Option expires 
July 10, 1946 
1,000 sq. ft. $ 00.00 $ 
Cash allowance for cut- 
ting back building, 
and rearranging in- 
terior 500.00 500.00 Witt 


OJALLA BRIDGE-SILETZ SECTION, SILETZ SECONDARY HIGHWAY 


12456- Colvin, Edgar Elisha and Jessie Colvin: 
Right of Way 
Option expires 
July 3, 1946 
0.20 acre at $200.00 $ 40.00 $ 
42 rods barbed wire 
fence at $1.00 rod 42.00 82.00 " 


12455- Bensell, Stella R. 
Right of Way 
Option expires 
July 3, 1946 


(Continued on next page) 
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FATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY (Cont.) 
11880- Blenz, Anna D. 

Right of Way 

Option expires 

April 26, 1946 
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20.00 $ 20.00 Parker 


11866- Howell, John and Susan Howell 
Right of way, gravel bar 
and stockpile site 
Option expires 
June 16, 1946 


6.01 acres at $60.00 360.60 
0.59 acre at $100.00 59.00 
Moving 125 rods fence 
at $1.00 rod 125.00 
Cutting lean-to off barn 0.00 594.60 


12180- Stone, George 
Right of way and 
quarry site and slope easement 
Option expires * 
June 11, 1946 
-32 acres at $35.00 
less 325.00 


11867- Crispen, Ellen 
Right of Way and 
gravel bar 
Option expires 
June 16, 1946 


0.276 acre at £100.00 27.60 
2.44 acres at £60.00 146.40 
Moving 66 rods fence at 
$1.00 rod 66.00 
Cutting off lean-to on 
barn 50.00 290.00 Parker 


11869- Brown, Henry E. 
Right of Way 
Option expires 
February 7, 1946 


2.72 acres at $37.50 102.00 
63 1/2 rods fence - move - 
$1.00 rod 63.50 165.50 ® 


Parker, Marthe M. 
Right of Way 
Option expires 
February 9, 1946 


(Continued on next page) 


FATE GRADE-TILLER SECTION ¥ (Cont.) 


11862- Wricht, Jay W. and Minnie T. Wright 
Right of Way 
Cption expires 
February 7, 1946 
4.05 acres at $65.00 
per acre ¢ 263.25 § 
253 rods fence to move 


at $1.00 per rod 253.00 516.25 Parker 


Knudtson, Alvin M. and Anna B. Knudtson 

Right of Way 

Option expires 

May 15, 1946 
; 0.82 acre at $100.00 82.00 

10 rods fence to move 

at $1.00 per rod 


Wright, Jay W. and Minnie T. Wright 
Right of Way 

Option expires 

May 14, 1946 

2.0 acres at $253.00 " 


Barber, Markham and Hewitt 
Right of Way 
Option expires 
May 19, 1946 
4.81 acres at $42.00 
less per acre 290.00 200.00 " 


12219- Erlebach, Mary G. and Anton Erlebach 
Right of Way 
Option expires 
May 16, 1946 


0.052 acre at $100.00 5.20 
Moving septic tank, filter 
trench and fence 29.80 35.00 " 


11868-A Knudtson, Alvin M. and Anna B. Knudtson 
Gravel bar lease 
Option expires 
May 15, 1946 
1.84 acres - lease for 
duration of construction 
of this section 50.00 59.00 " 


(Continued on next page) 


FATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY (Cont.) 


SALE SSS SS eee 


11877- School District #114 (Cont.) 


0,005 acre $ 1.00 § 
State to move fence --- 1.00 Parker 
11878- Tighe, Frank L. 
Right of Way 
Option expires 
February 6, 1946 
0.294 acre at $250.00 73.50 
Apple tree 10.00 


Moving 60 feet yard fence _ 16.50 100,00 


GATES-NIAGARA SECTION, NORTH SANTIAM HIGHWAY 


12570- Baumann, Henry and Anna Faumann, and 
Albertina Ralph 

Right of way 

Option expires 

July 13, 1946 
0.70 acre et $60.00 $ 42.00 
98 rods fence at $1.25 

rod 122.50 164.50 B 


Pe 


12569- Ball, Stephen A. 
Right of Way 
Option expires 
July 13, 1946 

0.04 acre 10.00 10.00 

FOREST BOUNDARY-ELGIN SECTION, WESTON-ELGIN HIGHWAY 

3941-A Mason, E. T. 

Maintenance building site 


Option expires 
May 14, 1946 


2.86 acres at $174.83 $ 590.00 ¢ 500.00 Landon 


3941-B Thomas, D. B. 
Maintenance building site 
No option 
Deed executed 
November 20, 1945 
1,600 sq. ft. 00.00 00.00 


FaTE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY (Cont.) 


1187¢- 


11871- 


11873- 


11875- 


11874- 


11876- 


11877- 


Parker, Martha M. (Cont.) 


4.585 acres at $50.00 $ 229.25 


24 rods fence - move at 
$1.00 


Hoggatt, Daniel M. 
Right of Way 
Option expires 
May 4, 1946 
0.60 at $75.00 


Rainville, Winnifred 

Right of Way 

Option expires 

February 6, 1946 
0.14 acre at $25.00 
45 rods fence ~ move at 
$1.00 rod 


Hart, Phillip and Clara Hart 
Right of Way 
Option expires 
June 3, 1946 
0.65 acre (approx) at 
$150.00 
House and shed 


Kobbeman, G. A. 

Right of Way 

No Option 

Deed executed 

November 10, 1945 
1.895 acres 
84 rods fence - move at 
$1.00 rod 


Rauch, Ray 

Right of Way 

Option expires 

June 17, 1946 
(Approx) 0.9465 acre at 
$150.00 
Small house 


School District £114 
Right of Way 

Option expires 
Februery 17, 1946 


2400 


3.50 


—42209 


97.50 
402.50 


(Continued on next page) 
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WESTON MOUNTAIN—NMc CAMP SECTION, WESTON-ELGIN HIGHWAY (Cont.) 


12272- Lembcke, Claus Wichmann 
Quarry 
Option expires 
May 8, 1946 
5.22 acres at $76.63 $ 400.00 § 
Plus fencing 400.00 Landon 
Plus cattle-guard 


12276- Ross, Rose R. 
Right of Way 
Option expires 
May 12, 1946 
0.04 acre 00.00 00.00 " 
ZINTER RANCH-EIGHT MILE SECTION, WASCO-HEPPNER HIGHWAY 
12458- Warfield, Robert J. and Amanda Warfield 
Right of Way 
Option expires 
June 29, 1946 
4.50 acres at $10.00 $ 45.00 $ 
108 rods fence to move 
and rebuild at $1.00 
per rod 108.00 153.00 McCheary 


NYSSA-ADRIAN SECTION, NYSSA-ADRAIN HIGHWAY 
12520- Wilson, Estate C. C. 
Gravel Pit 
Lease 
8.43 acres leased for ~ 
duration of rock é 
150.00 § 150.00 Benson 


production project $ 
12525- U. S. Bureau of Reclamation 
Stockpile site . 
1.03 acres 2.00 2.00 " 
12526- Duncan, Roe F. 
Stockpile site 
0.08 acre 10.00 10.00 " 


12568- Walters, W. E. and Ida B. Walters 


Stockpile site 
1.0 acre 100.00 100.00 " 


Plus fencing by State 


SS 


‘ 
4 

5 
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2270- 


12269- 


12271- 


12273- 


12275- 


TON MOUNTAIN-McDOUGAL CAMP SECTION, WESTON-ELGIN HIGHWAY 


12278- Vancil, Ivan T. 


Right of Way 
Option expires 
May 23, 1946 
0.11 acre at $50.00 


Grubbe, Albert N. and Ruth C. Grubbe 
Right of Way 

Option expires 

June 11, 1946 

0.20 acre 00.00 
Plus moving fence 


Lansdale, Ralph H. 
Right of Way 
Option expires 
May 11, 1946 


0.04 acre 00.00 
13 rods fence to moye, 
at 50¢ 6.50 


Thompson, Myrtle 

Right of Way 

Option expires 

May 8, 1946 
0.07 acre at $71.43 5.00 
Plus moving fence 


Jones, Walter R. and Reta C. Jones, and 
Vernon O'Harra and Edna O'Harra 

Right of Way 

Option expires 


May 12, 1946 
0.32 acre at $50.00 16.00 
Moving 84 rods fence at e 
50¢ rod 42.00 
Gillham, Heirs Alonzo 
Right of Way 
Option expires 
July 1, 1946 
0.08 acre at $100.00 8.00 


Plus moving fence by State 


Talarico, Anthony B. and Norman B. Sarrah 
Right of Way 
Option expires 
May 13, 1946 
0.59 acre 90.00 
Grantors to remove fence 00.00 
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The Commission discussed a report from the Engineer on the pro- 
posed 1946 Budget for planning and traffic surveys, which item was deleted 
from the budget that the Commission adopted at the meeting on December 27, 
pending additional information. (See Engineer's report to the Commission 
dated January 7, 1946, in general files for details) The Engineer pre- 
sented a proposed budget, as follows, and advised that Chairman Banfield 
has approved it as prepared: 


1946 BUDGET 
TRAFFIC ENGINEERING STATE FUNDS 


Item i Description Amount 
ui ADMINISTRATION AND GENERAL SUPERVISTON 12,000 
2 MINOR SURVEYS 23,600 
a. Signals and Illumination $10,000 
b. Intersectional Design 6,600 
c. School Boy Patrols 750 
d. Parking Studies 2,750 
e. Time Studies 1,250 
f, Railroad Grade Crossing Studies 750 
g. Interim Committee Studies on 
Motor Transport — 1,000 
h. Traffic Laws and Regulations 500 
3 CITY STREET INVENTORY SURVEY 3,000 
4 MOTOR VEHICLE ACCID™ 1T ANALYSIS 20,000 
a. Oregon Urban (other than Portland) 7,000 
b. Rural 5,000 
c. Portland 6,000 
Special Studies 2,000 
5 SPEED ZONING 8,000 
a. State Highway Commission 3,000 
b. State Speed Control Board 5,000 
6 ORIGIN-DESTINATION SURVEYS -— ANALYSIS & REPORT 5,000 
a. Portland 3,500 
b. Klamath Falls 1,000 
c. Corvallis 500 
7 IBM TABULATING SECTION 12,000 
a. Accident Analysis 6,900 


b. Weighmaster Operations (Charged to 

Weighmaster not included in Grand Total) 3,600 
c. Origin-Destination Surveys 750 
d. Miscellaneous 750 


GRAND TOTAL - 82919, o ag 


In this connection the Engineer brought up for discussion the 
proposed improvement of the Oregon Coast Highway between Ocean Lake and 
Dorchester House, Lincoln County. de advised that, according to the lat~ 
est estimate, this entire improvement will cost approximately $135,000, 
including the construction of curbs and a full width pavement between the 
curbs. He pointed out that the Commission's third year Postwar Program 
includes an item of $75,000 for grading and construction of bituminous 
macadam surfacing along this section and suggested that it would be ad- 
visable to eliminate this item from the Postwar Program and finance the 
entire improvement now with state funds so as to take advantage of the 
offer of Mr. A. C. Kirtsis of free right of way and sidewalks, Mr. Kirtcis 
having previously agreed to donate sufficient land to provide the standard 
100 foot right of way in front of his premises. He urged favorable con- 
Sideration of this suggestion as being to the best interests of everyone 
and pointed out that the $75,000 of Federal money would not be lost but 
could be applied on some other project. In the following discussion Com- 
missioners Schaupp and Chessman indicated that they would approve the ar- 
rangement as outlined, if Chairman Banfield offers no objections, where- 
upon the Engineer advised that he has discussed the matter thoroughly 

with Chairman Banfield, who asked him to inform the other Commissioners 

of his approval. 


The question of additional right of way cost arose. The As-~ 
sistant Counsel advised that the final estimate on this item indicates that 
an expenditure of $44,000 would be required, such amount being mostly for the 
moving of buildings. The Commission deferred a definite decision in the 
matter pending consultation with Chairman Banfield. (Commissioners 
Schaupp and Chessman discussed this matter with Chairman Banfield on the 
following day and, as a result thereof, approved the method of financing 
as recommended by the Engineer, and authorized the contracting of the work 
on such basis as soon as the plans are prepered and right of way acquired.) 


The Assistant Counsel requested instructions concerning a small 
parcel of land in Albany that was sold to Mr. J. A. McDowell of that city 
as a result of competitive bidding on September 17, 1945. He advised that 
Mr. McDowell submitted with his bid a proposal guaranty in the amount of 
$500, but now refuses to accept the deed or to pay the balance due because 
of a technicality, it being his excuse that he was not notified within the 
specified time that he was the successful bidder for this property. The 
Engineer advised that Mr. McDowell was sent the customary tabulation of 
hids well within the prescribed time limit but he was not officially noti- 
fied of the acceptance of his offer until the time limit had expired, be- 
cause of the fact that someone representing him called at his (the Engi= 
neer's) office with a compromise settlement which involved the Albany 
Chamber of Commerce. It appeared to him that Mr. McDowell is now simply 
wanting to be relieved of his obligation because his offer was so much 
higher than the other offers received by the Commission, The Assistant 
Counsel advised that technically the state cannot hold Mr. McDowell to 
his bid. This was confirmed by the Commission's Chief Counsel whereupon 
the Enginecr recommended rejection of the bid, the return of Mr. McDowell's 
bid deposit, and that the property be readvertised for sale. The Commis- 
sion approved the recommendation unanimously. 
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The Engineer brought up for discussion the proposed rerouting of 
logging trucks through Salem. He advised +hat the trucks are now routed 
over the Silver Creek Falls Secondary Highway (East State Street) to 12%! 
Street, thence on 12th Street to Court Street, thence on Court Street to 
Capitol Street (U. S. 99E), thence along Capito’. «wert to Highland Avenue, 
thence along Highland Avenue to Cherry Street, an: north along Cherry 
Street to the mill. This routing, he said, is not satisfactory on Salem's 
heavily traveled streets, so it has been proposed to reroute them on 
county roads so they will enter the city over the Silverton County Road 
which connects with Highland Avenue. Such routing, he said, has been ap- 
proved by the City of Salem and by the arion County Court, the County 
Court's approval being based on the instellation of traffic scales on the 
Silverton Road to weigh the trucks that pess over the county highways. He 
recommended approval of such route, including installation of scales as 
required by the County, and that the matter be covered by a written agree- 
ment with the County. The Commission approved the recommendation unani- 
mously upon motion of Commissioner Chessman, which was seconded by Commis-— 
sioner Schaupp. 


The Commission had under consideration the bids received in 
Salem on January 15, 1946, for the purchase of the old Knapp Hotel build- 
ing at Port Orford, and the buildings located at the former WPA camp near 
Manning, Washington County. The Commission rejected the bids received for 
the Knapp Hotel building and authorized the Chief Counsel to negotiate the 
private sale of this building. The Commission voted unanimously to accept 
the high bid received for each of the buildings located at the old WPA 
camp near Menning, which high bids are as follow:: 


Item High Bidder 


T 


: 1 
‘ Barracks Bldg. No. 1 Joseph B. Vanderwelden, Forest Grove © 
" " " b " " " " 


{ 


2 
3 
4 
5 
6 | 
7 
8 ; Alfred Davies, Banks 
9 " 


" " 
" " " 


| 
| 
| 
| 
| 


' Joseph B. Vanderwelden, Forest Grove | 
R. B. Evans, Beaverton : 
H. C. McDonald, Banks | 
: Joseph B. Vanderwelden, Forest Grove } 
Kitchen We D. Dennis, Banks 


1946 BUDGET 
FEDERAL AID PLANNING SURVEY FUNDS 
Litem Description Amount 
1 State-wide traffic counts § 46,300 
2 Automatic recorders 7,370 
3 Special city traffic counts 26,600 
4 Origin and destination traffic survey 5,000 
5 Special studies and reports 5,500 
6 Bridge inventory 8,000 
7 Preparation of maps and cost estimates for 
sub-standard highway sections 5,000 
8 State highway inventory and current costs 
and earnings records 3,600 
9 Collection of annual statistics 1,000 
io Highway research correlations 2,550 
11 Revision of road inventory _6,900 
12 Revision of maps and straight lines 5,000 
13 Federal Aid Secondary Highway Survey 5,000 
14 Special Bridge Investigations 15,000 
$141,920 
Contingencies 28,080 
Total $170,000 


Following discussion, Commissioner Chessman moved adoption of 
the budget. The motion was seconded by Commissioner Schaupp and carried. 


The Engineer reported on the request of the "Keep Oregon Green 
Association" that the State Highway Commission authorize the maintenance 
of rustic "welcome" signs at state highway entrances into Oregon. He 
advised that investigations have been made and it appears that there are 
only four suitable locations at the state boundary line: Longview Spur 
near Rainier, Oregon Coast Highway near Brookings, Redwood Highway near 
the state line, and the Pacific Highway at the Siskiyou Summit. He 
further advised that members of the committee representing the Associ- 
ation have approved these sites. He recommended installation of a sign 
at each of such points. He estimated the cost involved at $300 each. 
During the discussion, Commissioner Chessman suggested that it might be 
advisable to install one of the signs on the Oregon Coast Highway near 
Astoria. Commissioner Schaupp suggested the installation of a sign at 
the junction of U. S. 97 with U. S. 99 in Weed, California. The Com 
mission took no definite action on these two additional sites; however, 
authorized the erection of four signs at the approved locations with 
the understanding that additional signs may be erected later if the four 
now approved bring desired results. 


® 
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The Engineer presanted a list of construction projects proposed 
for financing entirely with state funds and requested authority to adver- 
tise them for competitive bidding. The Commission deferred action on the 
matter pending consultation with Chairman Banfield. fee minute entry on 
following day for final action). 


A letter was presented from Mr. George W. Knox, Ashland, re- 
questing a definite statement from the Commission as to when the proposed 
improvement of the Pacific Highway st Plaza Corner in Ashland will be 
undertaken. The Secretary was instructed to inform Mr. Knox that, due to 
unsettled conditions, the Commission is unable to state when the project 
will be placed under contract, but that the work will be done when the 
time is propitious. 


Consideration was given by the Commission to a request from the 
City of Ione for state maintenance of certain city streets that are used 
by wheat hauling trucks. The Engineer advised that inspection of these 
streets reveals that the streets are in very good condition at the present 
time and that there is-no apparent reason why the city cannot finance 
small repair work with funds it receives under the provisions of the State 
Tax Street Fund Law, as the necessity arises. He recommended that the 
request be denied. The Commission approved the recommendation unanimously. 


The Engineer reported on a request from Messrs. H. S. Mersereau 
and J. F. Daggett, Prineville, for a cattle pass under and across the new 
location of the Madras-Prineville Secondary Highway, which bisects their 
farm between the Jefferson County line and Lytle Creek. The Engineer 
advised that these gentlemen suggest that the installation of several 
hundred feet of highway drainage pipe called for in the plans of the pro- 
posed improvement could be avoided if the state installed one 72-inch pipe 
through a nine foot fil? in front of their premises, which opening, they 
allege, could be used not only for drainage purposes but also as a cattle 
pass. The owners allege, he said, that the highway bisects their property 
in such a manner that their barns and other buildings are on one side of 
the highway and that the only pasture they have available for stock is on 
the opposite side, and unless the cattle pass is constructed it will be 
necessary to drive their cattle back and forth across the highway daily, 
which, in their estimation, will create a serious traffic hazard and can 
be avoided if the cattle pass were made available. The Engineer advised 
that some of the pipes that are to be installed are for irrigation purposes 
and cannot be changed unless the above parties will find some other way to 
carry irrigation water to their land; however, others are drainage pipes 
which could be eliminated and the water carried throygh the cattle pass. 
He estimated the cost of the underpass at approximately $900 and advised 
that the state would benefit to the extent of about $450 by the elimination 
of the drainage pipes. He recommended construction of the cattle pass on 
the basis that the owners will pay one-half of the tost of the same. The 
Commission approved the recommendation unanimously in order to avoid the 
potential hazard. 


— , a Ome = en a ate pe 
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The Engineer reported the results of an arrangement effected 
with the officials of the Oregon-Washington Telephone Company concerning 
the location of its telephone poles on the Central Oregon Highway between 
Bend and Burns. He advised that, pursuant to the Commission's instructions, 
a conference was held in his office with Messrs. W. H. Dean and Z. 0. 
Brooks, company officials, and 2 mutual agreement was reached whereby the 
poles that now constitute a hazard to highway traffic will be moved back 
immediately to standard alignment, and the remaining poles will be allowed 
to remain in their present location for not to exceed 15 years, when all of 
them shali have been re-established in the proper location near the right of 
way line. He recommended approval of this arrangement. The Commission 
approved the recommendation unanimously. 


The question of acquiring additional-width right of way for the 
Sylvan-Barnes Road Section of the Wolf Creek Highway (later renamed Sunset 
Highway) was brought up for discussion by the Engineer. He advised that 
right of way for this section of highwey was accuired in 1936 on a 100- 
foot basis, which is too narrow for a highway of this importance; more- 
over, no provision was made for limiting the right of access thereto. He 
further advised that Commonwealth, Inc., a Portland concern, has plans to 
subdivide and develop considerable acreage along the highway at this point 
and is securing options on the land at the price of $2,000 per acre. He 
suggested that it would be advisable to commence immediately to acquire a 
standard-width right of way 220 feet wide along this section and rights of 
access thereto so as te avoid complications with the development company 
later on and the extra expense which undoubtedly would result if the 
acquisition were delayed. He requested authority to make surveys, from 
which descriptions of the properties may be prepared, and authority for 
the Right of Way Department to take options for the land required. The 
Assistant Counsel estimated that the right of way, including restricted 
access, would cost a total of about $130,000. He confirmed the Engineer's 
statement that the development company is obtaining options at $2,000 an 
acre and concurred in the recommendation that right of way negotiations 
be commenced now. Commissioner Chessman expressed himself in favor of 
securing the options, but he was not in favor of completing any purchase. 
Commissioner Schaupp expressed himself similarly, The Engineer was there- 
upon authorized to complete the survey and write the property descriptions, 
and the Chief Counsel was authorized to negotiate for options. 


A letter was presented from County Judge Charles E. Baird, Baker 
County, advising that the County Court of Baker County‘ approves the trans- 
fer of $303,000 of Federal Aid Secondary Highway Funds, heretofore budgeted 
by the Commission for the improvement of the Sumpter Valley Secondary High- 
way aS a postwar project, from such project to the improvement of the Baker- 
Unity Highway over Dooley Mountain, as proposed at the Commission meeting 
held on December 13,1945. In view of this letter, the Commission voted 
unanimously to proceed with the Dooley Mountain improvement in conformity 
with the action taken by the Commission at the former meeting. The Engi- 
neer was authorized to do what is necessary to secure the Public Roads 
Administration's approval to such change. 
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Redmond Rock Production Project on four state highways, in Crook 
and Deschutes Counties. The Commission awarded this contract to 
Struss & McCoy, the low bidder. 


Grading and surfacing the Gates-Niagara Section of the North 
Santiam Secondary Highway, Marion County. The Commission deferred 
the award of this contract pending satisfactory agreement with the 
Southern Pacific Company covering encroachments on railroad property. 
The bids were referred to the Engineer with authority to award the 
contract to the low bidder when this condition has been satisfied. 


Grading and surfacing the Buell and Salt Creek-Dolph Corner 
Sections of the Dallas-Coast Secondary Highway, in Polk County. The 
Commission awarded this contract to the low bidder, 0. C. Yocom 
Company, on the basis of using tar. 


Construction of a bridge over Mill Creek on the Dallas-—Coast 
Secondary Highway near Buell, Polk County. The Commission rejected 
all bids received for this job. 


Grading the Berger Ranch-Barnes Road Section of the Wolf Creek 
Highway (temamed Sunset Highway), Washington County. The Commission 
awarded this contract to the low bidder, Sound Construction and Engi- 
neering Company, Seattle. 


Construction of a pile trestle bridge over McKay Creek on the 
Wolf Creek Highway (renamed Sunset Highway), in Washington County. 
The Commission awarded this contract to the low bidder, C. J. Eldon. 


The Engineer reported that the following-named cities and towns 
have satisfied the legal requirements with respect to the disbursement 
of the funds that they received in 1945 from 1944 revenues of the State 
Highway Fund under the provisions of the State Tax Street Fund Law and 
that plans submitted by all of them have been examined and been found satis- 
factory: 


Chiloquin Florence Ione 
Empire Freewater Sherwood 


He recommended approval of the plans by the Commission. The 
Commission approved the recommendation and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the 
calender year 1945 for street purposes as previded in said law the 
several sums or amounts set opposite the names of the respective 
cities or towns: 


A letter was presented from Mr. Ray Hough inquiring as to the 
status of the improvement of the Klameth Lake Secondary Highway between 
Klamath Falls and Fort Klamath. The Engineer advised that this project 
is low in priority among projects in the Klamath Falls district. Commis- 
sioner Schaupp stated that the road is in need of improvement but pointed 
out that no provision has been made in the Postwar Program for such an 
improvement. He suggested that Mr. Hough be informed to that effect, and 
also, that he be told that the Commission has no plans for the improvement 
of the road and that its finances at the present time are such that the 
Commission is precluded from making any commitment thereto. The suggestion 
was approved by Commissioner Chessman and it was so ordered. 


A petition was presented from taxpayers and citizens of the 
Loraue community, Lane County, requesting the oiling of the Territorial 
Secondary Highway from its junction with the Lor ane County Road at Gil- 
lespie Corner to the Lane-Douglas County line, a distance of about ten 
miles. The petitioners alleged that this road "is in a deplorably rough 
condition" and "is in such state of disrepair as to endanger life." The 
Engineer advised that the road under discussion has a graveled surface 
and that the Highway Department is spending an appreciable sum of money 
annually to keep it maintained in as good a condition as a graveled road 
can be kept; also, that it is not in a deplorable condition such as the 
petitioners allege. He further advised that the Commission has budgeted 
the amount of $310,000 to oil about ten miles of this road at its northern 
end during the second postwar year, although no money has been appropri- 
ated to oil the section requested by the petitioners. The Commission 
ordered that the petitioners be informed to that effect and that the Com- 
mission is precluded at the present time from allocating funds to oil this 
section because of its other financial obligations. 


The Engineer reported on a request from residents of Oceanside 
for a 200-yard extension of the Netarts Secondary Highway northerly from 
the present terminus of this highway in Oceanside so as to provide a good 
roadway to their public parking area. He said that investigation of the 
matter reveals that the proposed extension is not a proper one for this 
secondary highway and that rightfully the improvement comes under the 
jurisdiction of the Tillemook County Court; further, that the matter has 
been discussed with County Judge Harland M. Woods who has agreed that the 
matter should be referred to the county for any additional improvement 
that may be needed. The Commission approved the report and ordered that 
the petition be referred to the County Court for further handling. 


The Commission recessed at 12 o'clock noon and reconvened in the 
same room at 2:00 p.m. with the same persons present and participating. 


The Commission discussed with the Engineer the bids received at 
the morning session for highway construction and took the following action 
thereon by unanimous vote; 


ih 
. 


Consideration was given by the Commission to the general apportion- 
ment of State Highway Funds to the cities and towns of their five per cent 
share of the 1945 highway revenues as is required by the provisions of the 
State Tax Street Fund Law. The Engineer presented a statement of the appor- 
tionment showing the amount allocated to each city and town and advised that 
they have been carefully checked and are correct. He asked the Commission 
to approve the apportionment by appropriate resolution. The following reso- 
lution with regard thereto was adopted by the Commission by unanimous vote: 


WHEREAS, it is provided by Chapter 371, Oregon Laws, 1943, 
that: 


"Beginning with the year 1943 and annually thereafter 
there shall be and hereby is appropriated out of the state 
highway fund such sums of money as will equal 5 per cent of 
all moneys credited to the state highway fund by the state 
treasurer between January 1 and December 31 of each year, 
and which have accrued from funds transferred to the state 
highway fund by the state treasurer under the provisions of 
section 115-135, 0. C. L. A., and under the provisions of 
section 115-528, 0. C. L. A., and under the provisions of 
section 110-1705, 0. C. L. A., and from fines and penalties 
assessed and collected for violations of the motor vehicle 
and transportation laws,. and which have been paid to the 
state treasurer, which appropriation shall be distributed 
among the several cities as provided in this act; but in 
no event shall payment under this act be made to cities for 
any year unless more than $11,000,000 is credited to such 
fund, and allocations hereunder shell be made to cities only 
from any excess over $11,000,000 credited to such fund in 
any year." 


AND, WHEREAS, the moneys which have been credited to the state 
highway fund by the state treasurer between January 1 and December 31 
of the year 1945, and which have accrued from the sources designated 
in said Chapter 371, Oregon Laws, 1943, amount to $16, 550,494.56, being 
as follows: 


Section 115-135, 0. C. L. A. 


(Motor Vehicle License Fees) - - - - - - - - - $ 3,416,141.33 
Section 115-528, 0. C. L. A. 

(Motor Transportation Fees) -------- - 2,009,059.92 
Section 110-1705, 0. C. L. A. 

(Gasoline Tax) - - - -----------~-~" 11,033, 246.54 


From fines and penalties assessed and collected for 
violations of the motor vehicle and transporta- 
tion laws, and which have been paid to the state 


ireasumem. = =< - —- —- -=-<se=---- > -- 92,046.77 
Total ---->- $16, 550,494.56 
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Chiloquin - ----------- $1,035.73 
Pepire == 2-5-7 -"- 77> 929.50 
Florence - ------- “-—--- 640.17 
Freewater - - ---------- 1,153.14 
Ione ------------ 366.21 
Sherwood - ----------- 624.79 


AND, WHEREAS, each of said cities and towns has, by appropriate 


act’.on evidenced by resolution or other official instrument, certified 


copies of which have been filed with the Commission, conformed to and com- 


plied with the requirements of said law so as to qualify each for the 
benefits thereof; 


in the resolutions filed with this Commission by the above named” respective 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


l. That this Commission does hereby approve for construction, 
improvement, or maintenance with fhe funds above specified the following 
streets in the following named cities: 


Chiloquin - All streets within the corporate limits 
Empire - Broadway Street, Pennsylvania Avenue, Newmark Avenue 


Flor ace - Front Street, Main Street 


Freewater - Robbins Street, Washington Street 


Ione - Second Street, "H" Street 
Sherwood - Washington Street 


2. That the type, plan and character of improvement proposed 


cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 


as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an appro- 
priate and proper conformance with the requirements of said law by said 


cities and towns individually so as to qualify each to receive and use the 


funds to them apportioned. 


ees in accordance with the request of the City of Freewater on file 


4. That Resolution Form 3 adopted by the City of Freewater 
end approved by the State Highway Commission on August 31, 1945 shall be 


1 the records of the Oregon State Highway Department, and Resolution 
Faiad 1 and 2 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 


in each of said cities and towns a duly certified copy of the resolution 


or resolutions adopted by the city together with a copy of the resolution 


approving the plan submitted by the city. 


of this 


1946 


6. This resolution shall be entered in the minutes and records 
Commission as of the 17th day of January, 1946. 


City 


Gresham 
Heppner 
Hermiston 
Hillsboro 
Hood River 
Independence 
Junction City 
Klamath Falls 
La Grande 
Lakeview 
Lebanon 
McMinnville 
Medford 
Milton 
Milwaukie 
Molalia 
Monmouth 
Mount Angel 
Myrtle Point 
Newberg 
Newport 
North Bend 
Nyssa 
Ontario 
Oregon City 
Oswego 
Pendleton 
Portland 
Prineville 
Rainier 
Redmond 
Reedsport 
Roseburg 
St. Helens 
Salem 
Seaside 
Sheridan 
Silverton 
Springfield 
Stayton 
Sutherlin 
Sweet Home 
The Dalles 
Tillamook 


(Continued) 

Population Amount 
2,'72L* ¢ 4,091.48 
1,419* 2,131.35 
2,107* 3,164.74 
3,747 5,628.03 
3,280 4,926.59 
1, 608% 2,415.23 
1,187 1,782.89 

16,497 24,778.67 
7,747 11,636.07 
2,466 3,703.96 
2,729 4,098.99 
3,706 5 566.45 

11,281 16,944.18 
1,849 2,777.22 
5,146 7,729.35 
1, 236% 1,856.48 
1,072 1,610.15 
1,279% 1,921.07 
1,296 1,946.61 
2,960 4445-95 
2,019 3,032.56 
1,262 6,401.57 
1,855 2,786.23 
3,551 5,333.64 
6,124 9,198.31 
2, 445% 3,672.42 
8,847 13,288.29 

203, 596" 305,803.31 
2,358 3,541.74 
1,183 1,776.88 
2,164 3,250.35 
1,979 2,972.48 
4,924 7,395.90 
A, 304 6,464.65 

30,908 46,424.14 
2,902 4,358.83 
1,504* 2,259.02 
2,925 4,393.38 
3,805 5,715.15 
1,085 1,629.68 
1, 300% 1,952.61 
2,141* 3,215.80 
6,266 9,411.60 
2,751 4,132.03 


(Continued on next page) 
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AND, WHEREAS, the five per cent of this $16,550,494.56 which is 
available for apportionmen’: to the cities and towns amounts to $827,524.73; 


AND, WHEREAS, an additional sum of $135.58, which was appor- 
tioned to the City of Silver Leake for the year 1944, but which was not 
paid by reason of the city having voted to disincorporate, is also avail- 
able for inclusion in the amount to be apportioned for the year 1945. 


a ae pee ea 
aoa 


AND, WHEREAS, the total amount to be apportioned to the cities 
and towms for the year 1945 is $827,524.73 plus $135.58 or $827,660.31; 


AND, WHEREAS, the apportionment of the $827,660.31 to the 
cities and towns of the State is to be based upon the population" as 
defined by Chapter 371, Oregon Laws, 1943, subject to such changes as 
have been made under authority of Chapter 122, Oregon Laws 1945: 


AND, WHEREAS, by applying the factcrs of allocation provided 
for in said Chapter 371, Oregon Laws 1943; and Chapter 122, Oregon Laws 
1945; the State Highway Commission has arrived at and made its. appor- 
tionment of the said $827,660.31 to the several cities and towns of the 
State; 


OE STO ROS AURIS Utes EIS Ar 


NOW, THEREFORE, the State Highway Commission does hereby 
certify to the Honorable Robert S. Farrell, Jr., Secretary of State of 
the State of Oregon, the following apportionment or appropriations out 
of said state highway fund for the calendar year 1945, to wit: 


I. Cities of Populations 1,000 or More 


; 
| 
: 


City Population Amount 
Albany 5,654 $ 8,492.37 
Ashland hy Thd 7,125.54 
; Astoria 10, 389 15,604.39 
; Baker 9,342 14,031.73 
f Bandon 1,004 1,508.02 
5 Beaverton 1,492* 2,241.00 
g Bend 10,021 15,051.65 
Burns 2,566 3,854.16 
Canby 1,236* 1,856.48 
Central Point 1,156* 1,736.32 
Coos Bay 5,259 7,899.07 
Coquille 3,327 4,997.19 
Corvallis 8,392 12,604.87 
Cottage Grove 2,626 3,944.28 
Dallas 3,579 5,375.70 
Enterprise 1,709 2,566.94 
Eugene 20,838 31,298.89 
Forest Grove 2,449 3,678.42 
Freewater 1,041* 1,563.59 
Gladstone 1,910* 2,868.84 
Grants Pass 6,028 9,054.12 


die (Continued on next page) 
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(Continued) 

City Population Amount 
Cove 321 $ £482.14 
Creswell 497 746.50 
Dayton 635% 953.78 
Dayville 136 204.27 
Donald 164 246. 33 
Drain 597 896.70 
Dufur 392 588.79 
Dundee 209 313.92 
Bagle Point 243 364.99 
Eastside 638 958.28 
Echo 454* 681.91 
Elgin 997 1,497.50 
Empire 707* 1,961.92 
Estacada 673% 1,010.85 
Fairview 305 458.11 
Falls City 715 1,073.94 
Florence 605* 908.71 
Fossil 532 799.07 
Gaston "333 500.17 
Gearhart 319 479.14 
Gervais 332 498.67 
Glendale 557 836.62 
Gold Beach 569* 854.64 
Gold Hill 536 805.08 
Granite 86 129.17 
Grass Valley 204 306.41 
Haines 377 566.26 
Halfway 416 624.84 
Halsey 305 458.11 
Hammond 422 633.85 
Harrisburg 622 934.25 
Helix 121 181.74 
Hines 677 1,016.86 
Hubbard 387 581.28 
Huntington 741 1,112.99 
Imbler 182 273.37 
Ione 262 393.53 
Island City 177 265.86 
Jacksonville 761 1,143.03 
Jefferson 479 719.46 
John Day 708 1,063.42 
Jordan Valley 274 411.55 
Joseph 593 890.69 
Juntura 167 250.84 


(Continued on next page) 


(Continued) 
Population 


2,288 
1,398 
1,083 
1,412 
1,365 
2,165 
1,490 
as 200* 


498,697 


$ 


749 yO48 «09 


* Population as determined by actual count made under 


supervision of Secretary of State. 


##2/3 of 1940 census, as provided in Chapter 371, Oregon Laws 1943. 


II. Cities of Populations Less Than 1,000 


City 


Adams 

Amity 
Antelope 
Arlington 
Athena 
Aumsville 
Aurora 
Banks 
Barlow 

Bay City 
Boardman 
Bonanza 
Brornsville 
Butte Falls 
Canyon City 
Canyonville 
Carlton 
Cascade Locks 
Chiloquin 
Clatskanie 
Coburg 
Columbia City 
Condon 
Cornelius 


(Continued on next page) 


eh 


1,285.72 
1,173.07 


(Continued) 

City Population Amount 
Waldport 630 $ 946.27 
Wallowa 838 1,258.68 
Wasco 303 455.11 
Weston 498 748.00 
Wheeler 259 389.02 
Willamine 886% 1,330.78 
Yamhill 418 627.84 
Yoncalla 378* 567.76 

52,338 $78,612.22 


% Population as determined by actual count made under 
/ supervision of Secretary of State. 


That before cities having populations less than 1,000 may expend 
funds apportioned to them out of said state highway fund, they mst first 
qualify by submitting to the State Highway Commission, for approval, plans 
for the expenditure of such funds. 


That a certified copy of this resolution and certificate be 
delivered to the said Secretary of State for his use and guidance in the 
administration of said law. 


That this resolution be entered in the minutes and records of 
the Commission as of January 17, 1946. 


The Engineer advised that, in conformity with authority previously 
granted him by the Commission, he has awarded contracts as follows, bids for 
which were received by the Commission at its meeting on December 13 and l4, 1945: 


Contract for North Bend-Coos Bay Section of Oregon 
Coast Highway, awarded on January 2, 1946, to Porter 
W. Yett, low bidder 


Contract for The Dalles-Maupin Rock Production 
Project, awarded January 2, 1946, to J. S. Risley, 
low bidder 

Contract for Arthur Street Overcrossing, Portland 
awarded on December 27, 1945, to Marine Contractors, 
Inc., low bidder 


The Commission, by unanimous vote, confirmed the awards as reported. 
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(Continued) 

City Population Amount 
Lafayette 560% $ 841.13 
Lexington 223 334.95 
Lenerock 46 69.09 
Long Creek 238 357.48 
Lostine 204 306.41 
Madras 412 618.83 
Malin 535 803.58 
Maupin 267 401.04 
Merrill 648 973.30 
Mitchell 219 328.95 
Monroe 311 467.12 
Moro 309 464.12 
Mosier 216 324.43 
Myrtle Creek 441 662.39 
Nehalem 247 371.00 
North Powder 376 564.76 
Oakland 367 551.24 
Oakridge 520 781.04 
Oceanlake 557* 836.62 
Paisley 237 355.98 
Philomath 876% 1,315.76 
Phoenix 432 87 
Pilot Rock 478% 717.96 
Port Orford 755 1,134.02 
Powers 762% 1,144.53 
Prairie City 647 971.80 
Richlaad 254 381.51 
Riddle 214 321.43 
Rockaway 616 925.24 
Rogue River 383 575.27 
St.Paul 183 £14.87 
Sandy 6605+ 991.33 
Scappoose 502* 754.01 
Scio 351 527.21 
Scotts Mills 227 340.96 
Shaniko 55 82.61 
Sherwood 563* 845.63 
Sodaville 9 148.70 
Stanfield 566* 850.14 
Sublimity 280 420.56 
Summerville 80 120.16 
Sumpter 420 630.84 
Talent 381 572.27. 
Troutdale 211 316.92 
Tualatin 238% 357.48 
Turner 414 621.83 
Umatilla 370 555.74 


(Contimied on next page) 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and lo- 
cation of the "Fuller and Ojalla" Section of the Siletz Secondary State 
Highway in Lincoln County, and in connection therewith, to prepare a 
map or maps showing the route and location of said sections of highway 
= file said report and record with the Commission for consideration; 
an 


WHEREAS, the fngineer has reported the completion of the said 
survey and has submitted the same for the approval or disapproval of 
the Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, a majority of the members being present and affirmatively 
voting as follows: 


1. That the survey of the "Fuller and Ojalla" Sections of 
the Siletz Secondary State Highway, together with the map, which for 
identification purposes bears the map file number 3V-11-1, field notes 
and other engineering data submitted by the Engineer hereby are 
approved, and the Engineer is directed to file and preserve the same 
in the records and files of the Commission at Salem, Oregon. 


2. That when said sections of said highway are permanently 
constructed the same shall be done in accordance with said survey and 
location unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and 
records of the Commission as of the seventeenth day of January, 1946. 


The Engineer reported that State Highway Contract No. 2745 with 


Newport, Kern & Kibbe covering the furnishing of crushed materials in stock- 
piles for the Old Oregon frail and the Wallowa Lake and Cove Secondary High- 
ways, in Union County, was satisfactorily completed by the contractor in 
accordance with the provisions of the contract or modifications thereof on 
January 10, 1946. He recommended the acceptance of this contract by the 
Commission and that authority be granted for the payment of the final esti- 
mate. After due consideration, the Commission approved the recommendation 
and thereupon, by unanimous vote, adopted the following resolution with 


regard thereto: 


WHEREAS, the Engineer has reported that State Highway 
Contract No. 2745 for furnishing crushed materials in stockpiles 
on the Old Oregon Trail and on the Wallowa Lake and the Cove 
Secondary Highways was completed on January 10, 1946, according to 
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A letter was presented from Mr. C. W. Morse, Portland, requesting 
state aid in the development of his private property, consisting of 20 acres 
of land: situate on the west side of the Oregon Coast Highway about one-third 
mile north of the Alsea Bay Bridge at Waldport. Mr. Morse advises that he 
has plans to level off his land and construct a service station, store build- 
ing, and cabins thereon, but in order to do this it will be necessary to 
remove considerable dirt from the highway right of way, the highway at this 
point being in a deep cut. He estimated that there are 1800 yards of ma- 
terial to be moved and inquired whether or not the State Highway Department 
woulc remove it at state expense or pay him to remove it. He also requested 
access to his property from the highway along the entire property frontage. 
The Engineer gave as his thought that this is a private undertaking in which 
the state is not interested and recommended that Mr. Morse's request be 
denied and that he be required to remove this material at his own expense; 
further, that Mr. Morse be required to provide access to this property in 
conformity with the established policy, which limits the number of access 
roadways that will be allowed. He also suggested that the proposed develop- 
ment should be investigated by the landscape engineer to determine whether 
or not it will result in damage to the highway or the public so that pro- 
vision for the same may be made in the permit or agreement that may be 
issued covering operations on the state's property. The Engineer's recom- 
mendations were approved by the Commission by unanimous vote. 


The Commission discussed a request from the Wasco County Court 
and the City Water Commission of The Dalles that the State Highway Depart-— 
ment include in its contract for the improvement of the Mill Creek Federal 
Aid Secondary Highway (County Road) provision for moving and re-establish- 
ing the city's water mains that are now being maintained beneath the road 
surface. The Engineer advised that the Mill Creek Road is scheduled for 
improvement as a Federal Aid Secondary Highway, the sum of $215,000 of the 
first year postwar funds having been allocated for the same; further, that 
the City Water Commission has agreed to furnish all new water pipe that is 
required and that the expense of excavation, moving the present water pipes, 
and the installation of the new pipe will be paid for two-thirds by the 
county and one-third by the City Water Commission thus relieving the state 
from any of such expense. The county and the city will deposit a check 
with the Commission to pay for all of these items when the Commission awards 
the contract for the work and the cost of the rehabilitation of the water 
main has been determined. In other words, the county and the city wish 
the work of rehabilitating the pipeline to be done by the state's contractors 
so as to secure the benefit of the state's prices, and have agreed to pay 
all costs incident thereto. He recommended approval of the request. The 
Comaission approved the recommendation by unanimous vote. 


The Engineer reported that the survey to establish the location of 
the "Fuller" and "Ojalla" bridges on the Siletz Secondary Highway, in 
Lincoln County, has been completed and asked the Commission to approve it 
as the permanent location of said bridges and of the said highway at such 
points. 


The Commission approved the survey as reported and thereupon, by 
unanimous vote, adopted the following resolution with regard thereto: 
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desires this road to be placed on the state secondary highway system in 
exchange for another secondary highway in Benton County. With respect to the 
Clatsop County Court and the cities of Warrenton and Hammond, he advised that 
inforntion has been received to the effect that representatives of these 
places will be present on the following day for discussion of the termination 
of their agreements. In the discussion of this matter the Commission in- 
structed the Ingineer to investigate the exchange of secondary highways in 
Polk and Benton Counties. The Commission approved the termination of the 
agreements with Umatilla County and Jefferson County and also approved the 
continuance of the agreement with Marion County with respect to the North 
Santiam Secondary Highway. Action on the termination of the agreements 

with Clatsop County and the cities of Warrenton and Hammond was deferred 
pending discussion with the delegation on the following day. 


A letter was presented from the National Council of State Garden 
Clubs, Inc. requesting the Commission's approval of the designation of U. S. 
Highway No. 101 as a unit of a memorial highway route in tribute to the 
armed forces. of World War II. The Engineer recommended that the request be 
denied. The Commission approved the recommendation. In this connection 
Commissioner Chessman suggested that the Wolf Creek Highway be renamed 
"Sunset Highway" as a tribute to the Sunset Division of the U. S. Army, 
which is composed largely of men from the Pacific Northwest. It was his 
thought that this is a natural designation, not only as a tribute to this 
division, but because this highway leads toward the setting sun. In any 
event, "Wolf Creek Highway" is a misnomer because there are so many places 
known by that name in the State of Oregon. Following discussion, motion was 
made by Commissioner Chessman that this highway be renamed "Sunset Highway" 
for the reasons stated. The motion was seconded by Commissioner Schaupp 
and carried unanimously. 


The Commission discussed a letter from the Albany Junior Chamber 
of Commerce requesting the privilege of using Waverly Lake and the surround- 
ing state-owned property at Albany in connection with their annual "Timber 
Carnival," which is scheduled to be held on July 3 and 4. The Engineer 
recommended approval of this request subject to certain conditions that are 
to be imposed for the protection of the state's property and provided there 
are no legal impediments. The Chief Counsel advised that the Commission has 
the legal authority to allow the use of the property for this purpose af it 
so desires. The request was thereupon granted by the Commission by unanimous 
vote subject to the conditions mentioned by the Engineer. 


A letter was presented from the Salem Electric Company requesting 

_ permission to maintain a single power pole on the right of way of the Salem- 
Dayton Secondary Highway (Wallace Road), in West Salem. The Sngineer advised 
that this is a controversial: matter that involves the policy of the Highway 
Commission in that the facilities of the Portland General Electric Company 
already occupy the highway at this location under a county franchise. 
According to the Highway Commission's regulations, he said, the latter company 
must allow joint use of its poles by the other company in order to avoid a 
multiplicity of poles on the highway right of way. It appears that the 

Salem Electric Company and the Portland General Electric Company are unable 
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the terms and provisions of the contract and that. the said job is now 
ready for acceptance: 


THEREFORE, BE IT RESOLVED that the work covered by said State 
Highway Contract for the furnishing of said crushed materials in stock- 
piles be declared completed according to the terms of the contract and 
that said job is hereby accepted and final payment in connection there- 
with is hereby. authorized. 


The Engineer reported that, pursuant to the Commission's instructions, 
notification was sent to the several counties and cities that have agreements 
with the Commission for the temporary maintenance of county roads and certain 
city streets, that the Commission is desirous of terminating such agreements, 
except that in the case of the Clatsop County Court and the cities of Warren- 
ton and Hammond letters were sent inviting them to be present at the next 
meeting of the Commission for discussion of their problem. He further reported 
that replies have been received as follows: 


Polk County Court agrees to the termination of the maintenance 
agreement now in effect on the Independence-Granger Road on the condition 
that this road be made a state secondary highway, and in that event the 
county will assume jurisdiction over the former route of the Pacific 
Highway West between Monmouth and Suver, which is now being maintained 
by the state as a state secondary highway. 


The City of Independence also agrees to the termination of the 
maintenance agreement covering the Independence-Granger Road as of 
March 31, 1946, insofar as it pertains to the section that lies within 
the City limits of their city. 


The Umatilla County Court agrees to the termination of the agree- 
ment with respect to the maintenance of the county road which extends 
from Hermiston to the Umatilla Ordnance Depot, as of December 31, 1945. 


The Marion County Court has signified its willingness to continue 
the present arrangement for the maintenance of the Gates-Detroit Section 
of the North Santiam Highway until such time as the new highway between 
these points is completed. 


The Jefferson County Court agrees to the termination of its agree- 
nent for state maintenance of two bridges on the Culver-Grand View 
County Road as of December 31, 1945, and also agrees to the termination 
of its agreement for state maintenance of the Madras-Redmond Target 
Range Road effective March 3, 1946. 


He further stated that no reply hes as yet been received from the 
Benton County Court with respect to the termination of the agreement covering 
the state maintenance of the Benton County Section of the Granger-Independence 
Road, but information received indirectly is to the effect that the county 
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3. No permit shall be issued by any of said employes unless 
and until all of the facts have been communicated to the State Highway 
Engineer and to the Secretary of the Commission, and the issuance of 
such permit has been approved by them. 


4. No permit shall be issued by any of the persons named 
herein or by any of the persons named in said resolution of October 24, 
1944, unless and until adequate insurance has been exacted from the 
applicant for the protection of the members of the Commission and the 
members of the general public. 


5. None of the persons named herein and none of the persons 
named in the said resolution of October 24, 1944, may issue a permit 
on any form other than one of the forms heretofore approved. 


6. This resolution shall modify and supplement the resolution 
of October 24, 1944, to the extent and in the manner herein set out and 
not otherwise. 


7. This resolution shall be entered in the minutes and 
records of the Commission as of January 17, 1946. 


The Commission, by unanimous vote, cancelled the authority hereto- 
fore given Mr. J. G. Toole, formerly District Maintenance Superintendent at 
Rugene, and that heretofore given Mr. H. H. Heath, Officeman in the District 
Maintenance Superintendent's office in Klamath Falls, to sign permits on 
behalf of the Commission, Mr. Toole having been transferred to other work 
where such authority is not required and Mr. Heath having severed his con- 
nections with the State Highway Department. 


The Commission discussed the dates for its next two regular meet- 
ings for the receiving of bids for construction work. The Engineer advised 
that Chairman Banfield has approved the holding of such meetings on Monday 
and Tuesday, February 25 and 26, and on Tuesday and Wednesday, April 2 and 3, 
1946, if those dates are convenient for the other Commissioners. Commissioners 
Schaupp and Chessman both declared such dates satisfactory whereupon the 
Secretary was instructed to arrange to hold the meetings as usual in the 
Auditorium of the Public Service Building, Portland. 


At 3:00 p.m. Commissioner Schaupp announced awards as follows for 
highway contract work, concerning which bids were received at the morning 
session, the awards having previously been approved by the Commission by 
unanimous vote: 


“Redmond Rock Production Project on four state highways, in Crook 
and Deschutes Counties. The low bid for this work was submitted by 
Struss & McCoy, Redmond, at $26,160. The next low bid was that of 
Arthur Gentemam, Portland, at $31,800. There were seven higher bidders. 
The Commission has awarded the contract to the low bidder, Struss & 
McCoy, at their bid price of $26,160. 
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to arrive at a satisfactory agreement with respect to the joint use of the 
facilities, in view of which the Salem Electric Company now desires a permit 
of its own. He suggested that it might be possible to iron out the differ- 
ences between these two companies were a conference held among the officials. 
The Commission approved the suggestion and authorized the Engineer to call 
such a conference in his office in Salem at a convenient time in the near 
future. (The meeting was later arranged for Monday, January 21, 1946) 


The Engineer advised that Mr. Austin J. Ford has replaced Mr. J. G. 
Toole as District Maintenance Superintendent at Eugene and that it would 
be convenient if both Mr. Ford and his officeman, Mr. Charles.J. Thornton, 
were authorized to sign emergency transportation permits in order to expedite 
emergency movements over state highways. The Commission approved the recom- 
mendation. The following resolution with regard thereto was adopted by the 
Commission by unanimous vote: 


WHEREAS, the Commission heretofore, to.wit: on the twenty- 
fourth day of October, 1944, approved and adopted a resolution by 
which the Commission approved and adopted certain forms of permits 
as the forms to be used when permits are issued under the provisions 
of Section 115-393, 0. C. L. A.3 and 


WHEREAS, in and by said resolution the Commission named 
certain state highway employes, to each of whom the Commission gave 
authority to sign permits issued on either of the forms identified 
and approved in said resolution; and 


WHEREAS, it now appears that by the naming of additional 
employes and by vesting in them authority to sign such permits the 
business of the Commission can be more expeditiously disposed of and 
the public interests better served; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and voting affirmatively, as follows: 


1. That the following state highway employes: 


Austin J. Ford, District Maintenance Superintendent, Eugene; 
Charles J. Thornton, Officeman, Bugene; 


hereby are authorized to sign permits for the movement over state high- 
ways of motor vehicles, articles or things when such movements and such 
vehicles come within the purview, purpose and meaning of Section 115- 
393, O. C. L. A., and within the purpose and meaning of the Commission 
as disclosed and declared in said resolution adopted October 24, 1944. 


2. That all of the instructions, requirements and provisions 
set out in said resolution of October 24, 1944, shall apply to and 
control the action of the employes herein named. 


’ 
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anticipates that he will be able to present it at the next meeting of 
the Commission. 


2. Proposed state park on Rogue River at Camp White, Jackson 
County. It was stated that the report on this matter is not ready. 


3. Question of paying a Federal tax on parks presented to the 
state as gifts. The Chief Counsel advised that the State Tax Commission 
has taken cognizance of this matter and will exempt such gifts from tax 
impositions; however, it appears that nothing can be done with regard 
to the Federal Government regulation, so if taxes are imposed, they 
will have to be paid. 


4. Report on survey in the City of Coos Bay for a new route to 
carry northbound Coast Highway traffic. The Engineer and the Chief 
Counsel advised that this matter is not ready to be reported on. 


5. Question of designating former highway routes in North Albany 
as state secondary highways so as to relieve the City of Albany from 
maintenance expense caused by log hauling traffic. The Engineer ad- 
vised that he is not ready to make a report on this matter but antici- 
pates being able to do so at the next regular meeting of the Commission. 


6. Request of the City of Albany for the rerouting of logging 
trucks which enter the city from Benton County via the Willamette 
River Bridge. The Engineer advised that he expects to be able to 
report on this matter at the next meeting of the Commission. 


7. Report on the proposed bridge over the Willamette River at 
Independence. The Engineer and the Chief Counsel advised that this 
report has not as yet been prepared. 


8. Report of the fngineer on the cost to modernize the Siuslaw 
Highway over the summit of the Coast Range. The Engineer advised that 
he has not as yet had time to render this report but will do so as soon 
as possible. 


9. Proposed modification of the agreement with the hospital - 
associations for the furnishing of medical aid to Highway Department 
employees. The Engineer advised that a satisfactory agreement has been 
reached with both associations which provides for new agreements to be 
effective January 1, 1947, and it is planned to have the new agreements 
approved and ready by July 1, following which the matter will be dis- 
cussed with officials of the State Employees Association, and then the 
personnel of the Highway Department will be circularized to determine 
which of the two companies, if either, they desire to affiliate with. 
The Engineer also stated thet there is no afgument with the Oregon 
Physicians' Service, but the differences are with the National Hospital 
Association, which will have someone present on the following day to 
discuss this matter with the Commission. The Commission approved the 
report. 
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"Grading and surfacing the Gates-Niagara Section of the North 
Santiam Secondary Highway, in Marion County. Kuckenberg Construction 
Company, Portland, was the low bidder for this work in the amount of 
$387,929, based on the use of tar. They did not submit a bid based on 
the use of asphalt. Berke Bros., Portland, submitted the next low bid 
in the amount of $415,520, based on the use of asphalt. They did not 
submit a bid based on the use of tar. There were three higher bidders. 
The Commission has referred the bids to the Mngineer with authority to 
award the contract to the low bidder, Kuckenberg Construction Company, 
when certain conditions have been satisfied. 


"Grading and surfacing the Buell and Salt Creek-Dolph Corner 

Sections of the Dallas-Coast Secondary Highway, in Polk County. 0. C. 
Yocom Company, McMinnville, submitted the low bid for this work in the 
amount of $152,869 based on the use of tar. Their bid based on the 
use of asphalt was $153,181. Babler Bros., Portland, submitted the 
next low bid in the amount of $167,135, based on the use of tar. 
They did not submit a bid based on the use of asphalt. There were 
three higher bidders. The Commission has awarded this contract to 
the low bidder, 0. C. Yocom Company, at their bid price of $152,869 
based on the use of tar. 


"Construction of a bridge over Mill Creek on the Dallas-Coast 
Secondary Highway near Buell, Polk County. The Commission received 
seven bids for this work, all of which were considered too high. The 
bids have been rejected. 


"Grading the Berger Ranch-Barnes Road Section of the Sunset High- 
way (formerly Wolf Creek Highway), in Washington County. Sound Con- 
struction and Engineering Company, Seattle, submitted the low bid for 
this work in the amount of $150,759.40 based on the use of asphalt. 
They submitted no bid based on the use of tar. Kuckenberg Construction 
Company, Portland, submitted the second low bid in the amount of 
$152,311 based on the use of tar. They submitted no bid based on the 
use of asphalt. There were ten higher bidders. The Commission has 
awarded this contract to the low bidder, Sound Construction and Engi- 
neering Company, at their bid price of $150,759.40 based on the use of 
asphalt. 


"Construction of a treated pile trestle bridge over McKay Creek 
on the Sunset Highway (formerly Wolf Creek Highway), in Washington 
County. The low bid for this work was submitted by C. J. Eldon, 
Portland, at $14,249.80. The next low bid was submitted by W. H. 
Philpott, Portland, at $14,534. There were four higher bidders. The 
Commission has awarded this contract to the low bidder, C. J. Eldon, 
at his bid price of $14,249.80." 


The Commission discussed the following matters of unfinished 
business: 


1. Proposed state park at the head of Wallowa Lake, Wallowa 
County. The Engineer advised that the report is not ready but he 
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to the junction with the Corvallis-Newport Highway. The C. D. Jonnson 
Corporation, he said, has indicated a willingness to cooperate with the state 
in doing this work to the extent of furnishing a one-half-yard power shovel 
and a power blade, which represents approximately 25 per cent of the total 
cost. He recommended approval of the project and that permits be granted for 
the transportation of loads 58 feet overall in length with the following 
restrictions: 


1. A speed limit of 20 miles per hour for loaded trucks 
between M. P. 12.93 and the Town of Siletz. 


2. Maximum speed limit of 30 miles per hour between the 
Town of Siletz and the junction wich the Corvallis-Newport Highway. 


3. Loaded trucks to observe one-way traffic at the two 
covered bridges across the Siletz River at M. P. 20.72 and at M. P. 
23.13. 


The Commission approved the recommendation by unanimous vote and 
authorized the Secretary to grant permits on such basis when the work is 
completed. In the meantime, he was authorized to continue to issue permits 
based on the action taken by the Commission at its meeting on December 27. 


The Chief Counsel brought up for discussion 4 complaint from Mr. 
W. J. Easter who was the successful bidder for two of the houses in Klamath 
Falls that were recently sold by the Commission. Mr. Easter advises, he 
said, that a lady who occupies one of the buildings refuses to vacate the 
premises so he is asking the State Highway Department to help evict her. 
The Commission authorized the Chief Counsel to assist Mr. Easter in this 
matter. 


The Commission considered and signed agreements, etc., 4s follows: 


Bargain and sale deed conveying to the trustees of the German 
Congregational Church of Cedar Mills 0.51 acre of land in Washington 
County. 


Bargain and sale deed conveying unto Elmer Bankus fractional 
Lots 1 to 6, inclusive, Block 12, Brookings, Curry County. 


Agreement with Adele E. Guerber with respect to an option to 
purchase land in the NZ of NW of Sec. 32, T.IN., R. 1 W., W. Me, 
Washington County. 
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Agreement with Edward L. Dimmitt covering the lease of state 
property known as Vista House located at Crown Point en the Columbia 
River Highway, Multnomah County. 


Agreement with Polk County covering disposition of the old 
right of way of the Dallas-Coast Secondary Highway when abandoned by 
the state after construction of the proposed revision at Buell and 


10. Claim of Miss Maud Campbell for alleged damage to her property 
at the north end of the Union Avenue Viaduct, Portland, on account of 


the viaduct construction. The Chief Counsel advised that Miss Campbell's 
property is situated at the north end of the Union Viaduct and is con- 
siderably lower thar the grade of the highway. Part of her property was 
acquired in connection with this highway improvement, but the Commis- 
sion had trouble reaching an agreement, and while the final approved 
settlement was not the best possible that could have been reached, it 
was the best that could be done under the circumstances. Miss Camp- 
bell accepted the settlement, he said, but still is not satisfied. It 
was his thought that the case should not be reopened, and he so recom- 
mended. The Commission expressed sympathy with Miss Campbell but 
decided not to reopen the case and instructed the Chief Counsel to so 
inform Mr. F. 0. Fenlason, Miss Campbell's Attorney, who appeared 

before the Commission at the previous meeting regarding the matter. 


11. Proposed exchange of properties with Weyerheauser Timber 
Company at North Bend. The reports by the Engineer and the Assistant 
Counsel in this matter were discussed briefly by the Commission, but 
action thereon was deferred until the next meeting. 


12. Report of the Engineer on proposed highway improvements at 
Tillamook. The Engineer advised that he called upon the people of 
this vicinity pursuant to instructions from the Commission and that 
he reached certain agreements which will be reported in written detail 
later. 


13. Claim of Mr. W. W. Purvis arising out of the curb and side- 
walk improvement on the Oregon Coast Highway at Nelscott. The Engineer 
and the Chief Counsel advised that their report on this matter has not 
as yet been prepared. 


The Engineer reported on the matter of log hauling on the Siletz 
Highway as a supplement to the report. rendered on December 27, 1945. He 
advised that inspection of this highway was made on January 9, 1946, by Mr. 
Ralph Sipprell, Assistant Maintenance Engineer, in company with Mr. Floyd 
Cook, Highway Representative, Pacific Northwest Loggers Association, and a 
Mr. Jacoby, Logging Superintendent of the C. D. Johnson Lumber Corporation, 
during which it was learned that the Corporation is now operating, or con- 
templates doing so shortly, five separate operations on this highway between 
M. P. 12.92, at Roots Creek, and M. P. 26.46, which is near the railroad 
undererossing about three miles south of Siletz, and that there will be a 
total of about 85,000,000 board feet of logs to be truck-hauled during the 
next two years from these five operations to the company's mill at Toledo. 
In addition to these operations, he said, it is anticipated that a number of 
smaller operators will also use the highway from time to time. He pointed 
out that the alignment and width of the highway at the present time is such 
that loads of logs of any length cannot operate without endangering other 
traffic; however, for an expenditure of about $2,000 additional turnouts 
can be provided which, together with the existing turnouts, will permit the 
safe movement of logs 40 feet long over the 19 mile section from Roots Creek 


THREE STATE HIGHWAYS IN MALHEUR COUNTY 


CAIRO JUNCTION-ADRIAN ROCK PRODUCTION PROJ KCT 


Newport, Kern & Kibbe, Portland 
Del R. Beebe, Hugene 


WASCO-AuPPN st SECONDARY HIGHWAY IN MORROW COUNTY 


GILLIAM COUNTY LINE-EIGHTMILE SECTION 


Newport, Kern & Kibbe, Portland $ 
Warren Northwest, Inc., Portland 

J. S. Risley, Milwaukie 

E. C. Hall Company, Portland 

Curtis Gravel Company, Spokane, Wn. 
Max J. Kuney Company, Spokane, Wn. 

J. Ne & M. J. Conley, Portland 

Rush & Baird, Seattle, Wn. 

T. W. Thomas, Portland 

Colonial Construction Co., Spokane, Wn. 
C. J. Eldon, Portland 

Vernie Jarl, Gresham 

R. O. Dail, Portland 

0. C. Yocom, McMinnville 


OREGON COAST HIGHWaY IN TILLAMOOK COUNTY 
TAREE RIVERS BRIDGE AT HEBO 


ey 


W. H. Philpott, Portland 
Birkemeier & Saremal, Portland 
Walder & Kenworthy, Oregon City 
Lockyear & White, Seattle, Wn. 


WOLF CREEK HIGHWAY IN WASHINGTON COUNTY 
DAVIES-NORTH PLAINS SECTION 


Sound Constr. & Engr. Co., Seattle, Wn. $ 
Berke Bros., Portland 
*Kuckenberg Constr. Co., Portland 
Strong & MacDonald, Tacoma, Wn. 

C. J. Eldon, Portland 

M. L. O'Neil & Son, Eugene 

K. L. Goulter & Company, Seattle, Wn. 
Leonard & Slate, Portland 

Erickson Paving Company, Seattle, Yn. 
R. A. Heintz Constr. Company, Portland 
Parker-Schram Company, Portland 

£. C. Hall Company, Portland 


“Bidder will not accept this project alone 


$ 21,880.00 


24,200.00 


128,520.10 
137,875.50 
145,906.00 
147,216.50 
150,912.00 
154.774.00 
156,941.00 
161,701.00 
162,772.00 
163,593.00 
168 , 361.00 
171, 561.50 
173,814.00 
175, 367.82 


26,945.00 
28, 307.00 
32,035.00 
41,706.00 


173,126.90 
182,451.00 
194,177.00 
199,407.00 
212,814.60 
218,770.25 
219,692.70 
220,418.00 
224,051.16 
233,296.75 
249,600.50 
275,724.00 
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between Salt Creek School and Dolph Corner has been completed. 


The meeting adjourned at 3:45 p.m. to reconvene the following morn- 
ing in the same. room. 


Portland, Oregon 
January 18, 1946 


The State Highway Commission reconvened at 9:00 a.m. in the Audi- 
torium of the Public Service Building with the following persons present and 
participating: 


M. R. Chessman, Commissioner (Acting Chairman) 

A. W. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Chairman T. H. Banfield was absent on account of illness. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, following which Commis- 
sioner Chessman announced that the awards of contracts would be made at 2:00 
p.m. in the same room: 


TWO BRIDGES OVER SILETZ RIVER IN LINCOLN COUNTY 
ON SILETZ SECONDARY HIGHWAY 


Tom Lillebo, Reedsport $ 180,141.40 
Kern & Kibbe, Portland 188 ,938.20 
C. J. Eldon, Portland 192.462.00 
Marine Contractors, Inc., Portland 243 .413.00 


HALSEY-SWEET HOME SECONDARY HIGHWAY IN LINN COUNTY 
HALSEY-HOLLEY ROCK PRODUCTION PROJECT 


Harrisburg Sand & Gravel Co., Harrisburg $ 22,350.00 
R. 0. Deil, Portland 22,600.00 
J. S. Risley, Milwaukie 25,430.00 
0. C. Yocom, McMinnville 26,760.00 
A. H. Saxton & Sons, Corvallis 27,060.00 
E. C. Hell Company, Portlend 27,675.00 
Newport, Kern & Kibbe, Portland 27,700.00 
Del R. Beebe, Eugene 29,880.00 
M. C. Lininger & Sons, Medford 30,005.00 


log dump. He advised that neither the City of Warrenton nor the City of 
Hammond are in position financially or otherwise to take care of the mainte- + 
nance and urged the Commission either to place the road on the state highway 

system or to extend the aforementioned agreement for many years so as to 

relieve the cities from the maintenance expense. Wayor Hopkins filed with 

the Commission a letter expressing the attitude of the City of Hammond with 

respect to the Warrenton-Fort Stevens Road. He advised that he has no special 

arguments to present on behalf of the City but concurs in the remarks of the 

other speakers. This matter was discussed at considerable length and addition- 

al arguments presented by the group; however, no action was taken. A definite 

decision in the matter was deferred by the Commission pending consultation 

with Chairman Banfield. 


Judge Boyington then brought up the question of securing Federal aid 
to finance certain county road construction as an employment relief measure. 
He mentioned the Lewis and Clark County Road and the Youngs River County Road. 
He inquired whether or not Federal funds cou}é be used to acquire right of way 
where an insufficient width of right of way now obtains. He was informed by 
Mr. T. M. Davis, District Engineer of the Public Roads Administration, that 
Federal funds can be used to acquire Bight of way if the roads are on the 
Federal Aid Secondary Highway System; also, that 60 foot minimum right of way 
is required to qualify for such funds. Judge Boyington then advised that the 
question has arisen with the County Court concerning the alignment of one of 
these roads which involves an engineering problem. The Commission authorized 
the Engineer to advise the county in this regard. 


A delegation from Gilliam County headed by Senator E. R. Fatland | 
> 
i 


and including C. K. Barker, rancher; Ralph W. Potter, rancher} Pete Pattee, 
rancher; Hollis Bull, Manager, Grain Growers Cooperative; and Kk. E. Irby, 
County Commissioner, came before the Commission and urged the improvement of 
the Wasco-Heppner Secondary State Highway westerly from the town of Condon 
for a distance of four or five miles so as to facilitate the truck hauling 
of wheat, the principal commodity of this district. Speaking in behalf of 
the improvement in addition to Senator Fatland were Messrs. Barker, Porter, 
Bull, and County Commissioner Irby. Figures were given to show the tonnage 
of vheat that is truck-hauled over this section and the number of trucks 
that are engaged in the hauling of the same. Senator Fatland urged the Com- 
mission to improve the road in some manner before next harvest, particularly 
to make necessary temporary repairs so that the road can:be used. Otherwise, 
he said, it is quite likely that the ranchers will not be able to market 
their crops. This four-mile section of highway, he said, should be oiled, Ry 
and he urged that careful consideration be given by the Commission to such -\ 
a project. Mr. Irby advised that the County Court receives more complaints 

concerning the condition of this road than concerning all of the other roads 

in the county combined. He said that the maintenance crew blades the road 

frequently, but it doesn't do much good because the road is worn out and 

there is practically nothing to blade. He gave as his thought that the 

‘lighway Commission should fix the road immediately and urged construction of 

an oiled surface on the same. The Engineer gave approximate figures on the 

cost of doing the work, however, advised that, in order to arrive at a close 

estimate, a survey costing approximately $5,000 would have to be made. The 
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WOLF CREEK HIGHWAY IN WASHINGTON COUNTY 
NORTH PLAINS-GARDNER RANCH SECTION 


**Sound Constr. & Engr. Co., Seattle, Wn. $ 45,881.00 


*Kuckenberg Constr. Co., Portland 50, 323.50 
Leonard & Slate, Portland 53,419.00 
M. L. O'Neil & Son, Bugene 55,103.00 
Grimstad & Vanderveldt, Astoria : 55,469.00 
Berke Bros., Portland 56,432.00 
C. J. Eldon, Portland 57,715.50 

#R. A. Heintz Constr. Co., Portland 58,564.00 
C. T. Malcom, Portland ; 56,854.00 
Parker-Schram Company, Portland 58,887.00 

#Erickson Paving Co., Seattle, Wn. 63,248.46 

*K. L. Goulter & Company, Seattle, Wn. 63, 382.50 
John A. Logan 65,145.16 
E. C. Hall Company, Portland 70,028.00 


*Bidder will not accept this project alone 
Bidder will make reduction of $3,000 if also awarded Davies-North Plains project. 
#Bidder will make reduction of $1,000 if also awarded Davies-North Plains project. 


A delegation from Clatsop County representing the County Court, the 
City of Warrenton, and the City of Hammond was present at the Commission's 
invitation for discussion of the question of terminating two joint agreements 
pertaining to the maintenance of the Warrenton-Fort Stevens County Road, 
the Fort Stevens-Camp Clatsop Road, and the Delaura Beach Route. Represent- 
ing the County Court were County Judge Guy Boyington and County Commissioner 
Alfred Zundell. Representing the City of Warrenton was Mr. E. R. Baldwin, 
City Manager. Representing the City of Hammond was Mr. J. A. Hopkins, 
Mayor. It was explained that the agreement covering the Warrenton-Fort 
Stevens Road expired on December 31, 1944, notwithstanding which the state 
has been maintaining the road since then. It was also pointed out that 
the agreement for the maintenance of the Fort Stevens-Camp Clatsop Road 
provided that the state would maintain the road “for the duration of the 
present war and for six months thereafter," and that the State Highway 
Commission would like to terminate both of these agreements. Judge Boy- 
ington advised that so far as Clatsop County is concerned there are no 
objections whatsoever to the termination of state maintenance on the latter- 
mentioned road and that if the Highway Commission feels that this agreement 
should be terminated, that will be satisfactory with the County Court; how- 
ever, the Warrenton-Fort Stevens Road is another matter. He pointed out 
that this road, for the most payt, lies within the cities of Warrenton 
and Hammond but is not strictly a local road inasmuch as it serves the 
Fort Stevens Army Reservation, and the traffic that uses the road prima- 
rily is state and federal in character. He gave as his thought, because 
of such situation, that the State Highway Commission should continue 
maintaining the road. Mr. Baldwin spoke for the state maintenance of 
the road because of the log hauling traffic that uses it enroute to the 
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Commission has no legal obligation with respect to the request. It is also 
my opinion that the Commission is without authority, under the circumstances, 
to use state highway funds for the purpose of providing the facility and the 
service requested." The Engineer recommended, in view of this opinion, that 
the request be denied but that the property owers be allowed to make the 
necessary change in the culvert at their own expense if they so desire and 
will follow his instructions with regard thereto. The Commission approved 
the recommendation unanimously. 


The following persons, representing the City Council of the City 
of Woodburn, came beiore the Commission regarding the improvement of the 
Hillsboro-Silverton Secondary Highway between its junction with U. S. 99E 
and the business district of Woodburn: H. M. Austin, Mayor; J. Melvin 
Ringo, Fred Hecker, agd Elmer Matson, City Councilmen. Mayor Austin headed 
the group. He advised that the City of Woodburn is anxious to improve this 
street by construction of curbs, sidewalks, sewers, etc. and is ready and 
willing to do this work entirely at city expense, but wants the state to pave 
the street full width between the curbs. The city, he said, has the money 
on hand at the present time to pay for its share of the cost. In the dis- 
cussion of this matter the Engineer suggested, if the Commission decides to 
join with the city in this improvement as requested, that the work could all 
be done under the state's contract, in which event, there should be a written 
agreement between the city and the state covering the matter, which agreement 
would provide that the city deposit with the Commission, in advance of con- 
struction, the amount of its share of the estimated gost. Mr. Austin stated 
that this arrangement would be satisfactory with the city because the city 
has money on hand to pay cash. Commissioner Chessman advised that the Cop- 
mission is not in a position today to take definite action but will be pleased 
to consider the matter along with others in the preparation of the cone 
struction program for state monies. The Engineer advised that the city has 
requested that he make the necessary survey and design of the proposed sewer 
pipe that is to be installed on this street so as to facilitate proceedings 
under the Bancroft Bonding Act. The request was approved by the Commission 
unanimously. 


A delegation representing the Recreational Resources Committee of 
the Portland Chamber of Commerce, and including Messrs. Arthur I. Moulton, 
A.-R. Kirkham, and £d A. Hughes, came before the Commission regarding the 
preservation of. myrtle tree groves in Coos and Curry Counties. Ilr. Moulton 
headed the group. He advised that a question has arisen whether or not the 
State Highway Commission has legal authority to acauire such tracts when they 
are not situated immediately adjacent to a state highway. He suggested, in 
view of this question, that the Commission obtain an opinion from the Attorney 
General in order to clarify the matter. He presented a letter directed to 
the Commission formally requesting that such opinion be obtained. The Com- 
mission approved the request and referred tha matter to the Chief Counsel to 
handle. Mr. Kirkham explained that there remain only about three or four 
myrtle tree groves in the state that are suitable for recreational purposes, 
which, in his estimation, should be preserved for future generations. These 
croves are situated several miles from a state highway but all can be reached 
over public roads, which is the reason that they are now asking that the 
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conference was concluded by the Acting Chairman, Mr. Chessman, who advised that 
the Commission understands the wishes of the delegation tut regrets that it 
cannot make its decision today. He pointed out that the Commission is now 
considering projects to take up extra state money that may become available 
and will be pleased to give this project consideration along with the others. 
It was his thought that the Commission would act on such matters in the not 
distant future. In the meantime, the Commission would secure an engineering 
report on the subject. The Engineer was thereupon instructed to make certain 
investigations that may be necessary and render such a report. 


Messrs. C. C. Bechtold and Walter Page of the National Hospital 
Association, Portland, came »efore the Commission regarding the Association's 
contract for the furnishing of medical and hospital service to State Highway 
Department employees. Mr. Bechtold was spokesman. He advised that their 
present contract with the Commission'was written in 1940 and contains provisions 
that are more or less obsolete because of changed conditions and, in his 
estimation, should be brought up to date. He mentioned, among other things, 
the furnishing of blood plasma at a cost of $35 per unit, which item was rot 
available when the original contract was entered into. He suggested the 
modification of the present contract to take care of these items and the 
continuing in effect of the present contract until the new one has been 
executed. The Engineer gave as his thought that the State Highway Depart- 
ment should be given sufficient time to discuss thoroughly with both compa- 
nies the proposed amendments, following which the matter shoyld be discussed 
with the directors of the State Employees Association and then, about the 
first of September, 1946, the employees of the State Highway Department 
should be circularized to express their wishes as to the Association that 
they wish to affiliate with so that the entire matter may be disposed of 
before January 1, 1947. Commissioner Schaupp expressed his approval of such 
a plan. Mr. Bechtold did likewise. Commissioner Chessman stated that the 
plan meets with his satisfaction, whereupon the Engineer was instructed to 
handle the matter in such manner. 


A delegation of farmers from Salem, consisting of H. B. Aker, O. G. 
McClaughry, J. A. Starker, H. E. Boehm, and Antone Pfau, Jr., was present re- 
garding a drainage matter at Lake Labish about five miles north of Salem. 

Mr. Aker headed the group. He advised that the farmers are having trouble 
draining their property due to the fact that the culvert which crosses the 
highway at Lake Labish acts as a dam and interferes with the free flow of 
water. He advised that the culvert satisfactorily drained their land when 
first installed, but the land is of such a nature that it keeps settling, 

and as a result, the floor of the culvert is too high to properly drain 

their properties. The Enginewr advised that the culvert is of the concrete 
box type and, due to the nature of the subsoil, was constructed on piling 

to keep it from settling. He further stated that it operates entirely satis- 
factorily in carrying off surface waters, but what is now wanted is the 
lowering of the floor of the culvert so as to act as a subdrain for adjacent 
lands, which, in his estimation, is strictly a local concern in which the 
general public is not particularly interested. He estimated the cost to 
make the changes requested by the delegation at about $1,500 and quoted the 
Chief Counsel's opinion in which he advises that "it is my opinion that the 


Chessman and Schaupp having previously discussed the matter with Chairman 
Banfield. : 


A letter wes presented from Mr. F. D. Mayer, City Attorney, Lebanon, 
on behalf of the Lebanon City Council, advising that a Mr. Thomas Gazeley, 
of their city, has purchased property adjacent to South Main Street 
(South Santian Highway) which he intends to develop for business 
purposes. It appears that Mr. Gazely proposes to deed to the city ten to 
fifteen feet off his highway frontage for the widening of South Main Street 
so that it will conform with the street width to the north, although this 
would involve a jog in the street south of his property. Mr. Mayer inquires 
whether or not the Highway Commission has any objections to such an arrenge- 
ment. He also inquires whether or not the state will pave this street for 
the full width between curbs if the city will construct curbs. Action in 
this matter was deferred by the Commission pending investigation and report 
by the Engineer. 


The Commission discussed with the Engineer the bids received at tke 
morning session for construction work and took the following action thereon 
by unanimous vote: 


Construction of two bridges over the Siletz River on the Siletz 
Secondary ilighway, in Lincoln County. This contract was awarded to 
the low bidder, Tom Lillebo. © 


Halsey-Holley Rock Production Project on the Halsey-Sweet Home 
Secondary Highway, Linn County. This contract wes awarded to the low 
bidder, Harrisburg Sand and Gravel Company. 


Cairo Junction-Adrian Rock Production Project on three state 
highways, Malheur County. This contract. was awarded to Newport, 
Kern & Kibbe, the low bidder. 


Regrading, surfacing, and oiling the Gilliam County Line-Eight- 
mile Section of the Wasco-Heppner Secondary Highway, in Morrow 
County. This contract was awarded to the low bidder, Newport, Kern 
& Kibbe. 


Construction of a bridge over Three Rivers on the Oregon 
Coast Highway, at Hebo, Tillamook County. The Commission rejected 
all bids for this job. 


Grading the Davies-North Plains Section of the Sunset Highway 
(formerly Wolf Creek Highway), in Washington County. This contract 
was awarded to the low bidder, Sound Construction and Engineering 
Company, on the basis of its combination bid for this project and 
for the grading of the North Plains-Gardner Ranch Section. 


Grading on the North Plains-Gardner Ranch Section of the Sunset 
Highwey (formerly Wolf Creek Highway), in Washington County. This 
contract was awarded to the low bidder, Sound Construction and Engi- 
neering Company, on the basis of its combination bid for this project 
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Attorney General's opinion be obtained so as to clarify the Commission's authority 
to acquire such tracts. 


The Commission recessed at 12 o'clock noon for luncheon and recon- 
vened at 1:30 p.m. in the same room with the same persons present and par- 
ticipating. 


The Engineer asked the Commission to approve the contracting of a 
number of state construction projects. He presented a list of projects on 
which construction is ready to proceed. After careful consideration and pre- 
vious consultation with Chairman Banfield, the Commission selected the follow- 
ing projects and authorized the Engineer to advertise them for bids to be 
received as soon as plans, specifications, and right of way matters have been 
clarified: 


COUNTY HIGHW, SECTION AND KIND OF WORK ESTIMATED COST 
Josephine Rogue R. Loop Rogue River Loop, Oiling $ 30,000 
Lane Pacific Junction. City, Concrete 

Bridge 42,000 
Lincoln Oregon Coast Ocean Lake 135,000 
Linn Santiam Lebanon-Sweet Home 

8 miles Resurface 100,000 
Linn Santiam City of Lebanon 40,000 
Malheur Old Oregon Traii City of Ontario 70 ,000 
Marion Hillsboro-Silverton City of Woodburn 30,000 
Polk Salmon River Ft. Hill Bridge 

(Yamhill River) ___ 85,000 

Total $ 532,000 


The Engineer reported on the proposed rounding off of the corners 
at two street intersections in Forest Grove to accommodate overlength log haul- 
ing traffic. He advised that the Assistant liaintenance Engineer attended, a 
meeting of the City Council on January 14 when this matter was thoroughly 
discussed, and as a result thereof, the City Council passed an ordinance 
routing logging trucks along the Main Street from Third Avenue North to 
First Avenue South, thence along First Avenue South to Fifth Street, and 
south on Fifth Street to the mill in South Forest Grove, which routing elimi- 
nates the right angle turn on to the Tualatin Valley Highway in the center 
of the business district. The City Council, he said, approves the rounding 
off of the turns at the intersection of Main Street with Third Avenue North 
and at the intersection of First Avenue South with Fifth Street but is asking 
the state to maintain First Avenue South and Fifth Street because of the ex- 
traordinary expense oceasioned by the hauling of logs. The Engineer esti- 
mated that the maintenance expense for these two streets should not exceed 
$2,000 for the calendar year 1946. He recommended approval of the rounding 
off of the corners at the two street intersections and that the state main- 
tain First Avenue South and Fifth Street as requested by the city. The recom- 
mendation was approved by the Commission by unanimous vote, Commissioners 
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by $3,000 if also awarded the Davies-liorth Plains projeet. The second 
low bidder was Kuckenberg Construction Company, Portland, at $50,323.50. 
This company stated that they would not accept the award of this contract 
unless also awarded the Davies-North Plains project. Leonard & Slate, 
Portland, submitted the third low bid in the amount of $53,419. There 
were eleven hignuer bidders. The Commission hes awarded this contract to 
the low bidder, Sound Construction and Engineering Company, on the basis 
of its combination bid for both projeets." 


Mr. Russell Hubbard, Reedsport, came before the Commission regarding 
the purchase of a one-acre tract of state-owned land adjacent to the Umpque 
Highway at Reedsport. The Engineer advised that this matter has been before 
the Commission on previous occasions and has been "turned down." tir. Hubbard 
urged reconsideration. He was advised by the Commission to make his request 
in writing, giving all the facts, and the matter would then be investigated. 


Mr. Louis A. Peacock, Vice President and General Manager of Marine 
Contractors, Inc., to whom the Commission awarded the contract for the con- 
struction of the Arthur Street Grade Separation project on S. W. Front Avenue, 
Portland, came before the Commission regarding the furnishing of State 
Industrial Accident insurance in connection with this job. He advised that 
eighty per cent of the company's business is of such a nature that the State 
Industrial Accident Commission will. not furnish insurance coverage, so the 
company is carrying private coverage on all of its work. To comply with the 
requirements of the State Highway Commission, he said, with respect to the 
acceptance of the Workmen's Compensation Act on the Arthur Street project 
would mean that they would have to change over the insurance coverage on all 
of their jobs. He urged the Commission to waive its requirements for state 
insurance. The Commission referred the matter to the Engineer and the Chief 
Counsel to handle, and it was thereupon arranged that Mr. Peacock would call 
at the office of the State Highway Engineer in Salem on the following Monday 
for a conference on the matter. 


The Commission had under consideration the offer of the Astoria 
North Beach Ferry Company and the Columbia Transportation Company to seil 
to the state their ferry properties at Astoria for use by the state in the 
event the Commission decides to establish a state-owned ferry operation at 
this point. Present and participating in the discussion were Mr. James L. 
Hope, Attorney, and Captain F. V. Elfving, representing the property owners; 
County Judge Guy Boyington and County Commissioner Alfred Zundell, represent- 
ing Clatsop County. Mr. Hope also represented the City of Astoria as its 
City Attorney. After due consideration of all matters affecting the sale and 
transfer of this property, including consideration of the report of the Engi- 
neer contgining factual data (See Engineer's report in general files for 
details), the following resolution with regard thereto was adopted by the 
unanimous vote of the Commission upon motion of Commissioner Schaupp, which 
was duly seconded by Commissioner Chessman, it previously having been sub- 
mitted to and approved by Chairman T. H. Banfield: 
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and the Davies-North Plains Section. 


At 2:00 p.m. the Acting Chairman, Commissioner M. R. Chessman, 
publicly announced the awards as follows: 


"Construction of two bridges over the Siletz River on the Siletz 
Secondary Highway, in Lincoln County--Fuller Bridge and the Qjalla Bridge. 
Tom Lillebo, Reedsport, submitted the low bid for this job in the amount 
of $180,141.40. Kern and Kibbe, Portland, sutmitted the next low bid 
in the amount of $188,938.20. There were two higher bidders. The Com- 
mission has awarded the contract to the low bidder, Tom Lillebo, at his 
bid price of $180,141.40. 


"Halsey-Holley Rock Production Project on the Halsey-Sweet Home 
Secondary Highway, in Linn County. The Harrisburg Sand and Gravel 
Company, Harrisburg, submitted the low bid for this job in the amount 
of $22,350. R.-O. Dail, Portland, submitted the next low bid at 
$22,600. There were seven higher bidders. This contract has been 
awarded to the low bidder, Harrisburg Sand and Gravel Company. 


"Ceiro Junction-Adrian Rock Production Project on three state high- 
ways, in Malheur County. The Commission received two bids for this job, 
the low one being thxt submitted by Newport, Kern & Kibbe, Portland, in 
the amount of $21,880. Del R. Beebe, Eugene, submitted the other bid 
in the amount of $24,200. The Commission has awarded this contract to 
the low bidder, Newport, Kern & Kibbe. 


"Grading, surfacing, and oiling the Gilliam County Line-Eightmile 
Section of the Wasco-Heppner Secondary Highway, in Morrow County. New- 
port, Kern & Kibbe, Portland, submitted the low bid for this job at 
$128,520.10. Warren Northwest, Inc., Portland, submitted the next low 
bid in the amount of $137,875.50. There were twelve higher bidders. 
The contract has been awarded to the low bidder, Newport, Kern & Kibbe. 


“Construction of a bridge over Three Rivers on the Oregon Coast 
Highway, in Tillamook County. The Commission received four bids for 
this job, the low one being that of W. H. Philpott, Portland, at 
$26,945. The Commission has rejected all of these bids. 


"Grading on the Davies-North Plains Section of the Sunset High- 
way (formerly Wolf Creek Highway), in Washington County. The low bidder 
for this project was Sound Construction and Engineering Company, Seattle, 
at $173,126.90. The next low bid was submitted by Berke Brothers, Port- 
land, at $182,451. There were ten higher bidders. The Commission has 
awarded this job to the low bidder, Sound Construction and Engineering 
Company. 


"Grading on the North Plains-Gardner Ranch Section of the Sunset 
Highway (formerly Wolf Creek Highway), in Washington County. Sound 
Construction and Engineering Company, Seattle, submitted the low bid 
for this job in the amount of $45,881. They offered to reduce the bid 


5. That said ferries shall be operated by the Commission 
on a toll basis, the rate of toll to be sufficient to provide funds 
adequate to meet all operating costs and amortization of atl capital 
investment. The imposition of tolls shall continue in force until such 
time as the State cf Washington joins the State of Oregon in the 
operation of saic ferries on & mutually agreed toll schedule or until 
the capital investment has been fully liquidated. 


6. That before this action on the part of the Commission 
shall become final, the County of Clatsop and the City of Astoria 
and Pacific County, Washington, must each, through and by their re- 
spective officials and pursuant to statutory and charter procedure 
and requirement, confirm in writing their several offers heretofore 
informally made, on which formal offers this Commission has acted, 
and the County of Clatsop and the City of Astoria must each, by 
formal resolution duly adopted, approve the purchase of said ferries 
and the operation of the same on a toll basis by the State Highway 
Commission. 


7. That the Commission's Chief Counsel is instructed to 
prepare a formal written agreement setting out therein the obli- 
gations, offers and other pertinent detail, including proper recog- 
nition of a prorating of current taxes, all in strict conformance 
with the Commission's purpose and plan as disclosed herein and in 
formal discussion, and procure the execution of said instrument by 
the owners of said ferry properties by the County of Clatsop, the 
City of Astoria and Pacific County, Washington, and then present 
the same to this Commission for execution. 


. 8. That the said Counsel shall likewise prepare for 
execution by the said companies and the State an appropriate lease 
covering the landing facilities at the foot of 14th Street in 


Astoria. 


9. That it is the meaning and purpose of this Commis- 
sion that this entire transaction shall be closed at a date not later 


than May 1, 1946. 


| 
' 
: 


WHEREAS, the Astoria-Megler ferries operating between Astoria, 
Oregon, and Megler, Washington, are and constitute an important link in 
a primary state highway, which highway is en interstate artery of traffic, 
and said ferries should therefore be owned and operated by and for the 
convenience and service of the general public; and 


WHEREAS, the Astoria-North Beach Ferry Co. and the Columbia 
Transportation Company, joint owners and operators of said ferries, have 
offered their properties for sale to the State of Oregon at a price and 
on terms which the Commission's own appraisers have, and the Commission 
has, adjudged fair and reasonable; and 


to convey to the State for ferry purposes real properties owned by 
the County and the City, respectively; and 


WHEREAS, Pacific County, Washington, has offered to purchase 
from said ferry owners the Megler ferry-landing properties on the terms 
and for the price for which said properties have been offered to the 
State and thereafter make said Megler properties available to the State 
for use in connection with the operation of said ferries for and by the 
public; and 


WHERZAS, it is the judgment of this Commission that the offer 
of said ferry owmers to sell to the State their said properties should 
in the interest of the public be accepted. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED: 


l. That, subject to the provisions and conditions herein 
set forth, the offer of the Astoria-North Beach Ferry Co. and the 
Columbia Transportation Company to sell to the State of Oregon the 
said ferry properties is hereby accepted, except as to the ferry-land- 
ing facilities at the foot of 14th Street in Astoria, and as to said 
landing facilities the offer to lease the same to the State on a two- 
year basis at a rental of $150 per month is also accepted. 


2. That the offer made by Clatsop County and the offer made 
by the City of Astoria to transfer to the State without cost real 
properties owned respectively by the County and the City, and which real 
properties are needed and will be used in connection with the operation 
of said ferries, hereby are accepted. 


3. That the offer of Pacific County, Washington, to purchase 
and pay for the property desi gnated and known as the Megler ferry—land- 
ing properties be and said cffer is accepted. 


4. That when raid properties and the whole thereof have 
been acauired as herein contemplated they shall be operated by and for 
the public for ferry purposes, such operation to be by the State High- 
way Commission with its om personnel or by contract. 


WHEREAS, Clatsop County and the City of Astoria have each offered 
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2. Proposed addition to Short Sand Beach State Park, Tillamook 
County: The Parks Superintendent reported that it is essential, in 
order to fill out this park, to acquire 42 acres of land belonging to 
the E. Ss Collins Estate. He advised that the property can be acquired 
for the sum of $14,800, which is at the rate of $350 per acre, and 
recommended the acquisition on such basis. The Commission deferred 
a decision in the matter until later. 


3. Provision for telephone service at Honeyman State Park: 
The Parks Superintendent advised that this park has had telephone 
service in the past through the system of the U. S. Forest Service, 
but the Forest Service has sold its facilities to the Siltcoos 
Mutual Telephone Company of Westlake, Oregon, and in order to continue 
to receive the service, it will be necessary for the state to purchase 
a stock certificate in this company. The Commission's Chief Counsel 
advised that the state cannot purchase stock of this kind and suggested 
that the matter be handled by negotiation and special agreement. The 
Commission approved the suggestion and referred the matter to the Chief 
Counsel to handle. 


4. Sale of three lots at Scola State Park: The Parks Super- 
intendent said thet this property, which is described as Lots 15, 16, 
South half of Lot 10, and the North half of Lot 11 of Block 17, Seal 
Rock Beach Addition to Cannon Beach, is of no value for state park 
purposes and recommended that it be advertised for sale. He pointed 
out that the lots were acquired as a gift in connection with other 
property at this location and that the former owners have given their 
consent to the sale of the property, the monies derived therefrom 
to be used in the development of Ecola Park. He also advised that the 
lots have been appraised at $500 each. Following discussion the 
Commission authorized the sale of the property on the basis of com- 
petitive bidding. 


5. Proposed state park at the head of Wallowa Lake, Wallowe 
County: The Commission's Chief Counsel reported the results of nego- 
tiations for the acquisition of the properties needed. He advised 
that, with two exceptions, the Commission's requirements with respect 
to the acquisition of this property have been met, the exceptions 
being an agreement with the Association Ditch Company, which has 
stated its willingness to assign to the state whatever right or 
interest the state wants in its holdings, and the other being settle- 
ment with Mr. and Mrs. T. H. Williamson, the owners of 55 acres of 
land involved. The Williamson property, he said, is appraised at about 
$10,000, but the omers are demanding some $25,000. He pointed out 
that if the Williamson property can be acquired for $10,000 the 
entire park should not cost the state more than $15,000. He recom- 
mended that if a satisfactory settlement cannot be reached with the 
Willjamsons, their property be condemed. After careful consideration 
of the entire matter, the Commission approved the suggestion and 
thereupon, by unanimous vote, adopted the following resolution author- 
izing the acquisition of the Williamson property by condemnation. 
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this time, the meeting adjourned at 3:00 p.m. 


There being no further business to come before the Commission at 
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Portland, Oregon 
February 25, 1946 


The State Sighway Commission met in regular session at 9:00 a.m. in 


the Auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner (Arrived at 10:20 a.m.) 
M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The State Parks Superintendent, Mr. S. H. Boardman, reported on the 


following park matters: 


l. Proposed state park on the Rogue River at Camp White, Jackson 
County: Mr. Boardman presented a letter from former State Highway Com- 
missioner, Mr. Frank LeBlond Tou Velle, Jacksonville, presenting to the 
state as a gift for park purposes 25 acres of land situate on the Rogue 
River about seven miles north of Medford, which park is to be a memorial 
to his wife and is to be named "Elizabeth Blosser Tou Velle and Frank 
LeBlonde Tou Velle State Park." He recommended acceptance of this gift 
ac a valuable addition to the state park system and that it be named in 
conformity with Mr. Tou Velle's wishes. The Commission approved the 
recommendation by unanimous vote and ordered that an appropriate letter 
of thanks be sent to Mr. Tou Velle expressing appreciation for his 
generous gift. 
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A parcel of land lying in Lots 2 end 3 and the 
southeast quarter (SEq) of Section 20, Township 3 
South, Range 45 East, W. M., Wallowa County, Oregon; 
the said parcel being described as follows: 


Beginning at a point on the westerly boundary line 
of the southeast quarter (SEz) of Section 20, Township 
3 South, Range 45 East, W. M., said point also being 
1479 feet north and 9 feet east of the south one- 
quarter corner of said Section 20; thence North 0° 
22' Bast along said westerly boundary line a distance 
of 1230 feet to the center of said Section 20; thence 
South 87° 45' East along the northerly boundary line 
of said southeast quarter (SEZ) a distance of 1129 
feet; thence North 0° 16' West parallel to and 1485 
feet westerly from the east line of said Section 20 
to the intersection of the meander line of Wallowa . 
Lake; thence easterly along the meander line of Wallowa 
Lake to the intersection of a line dram parallel to 
and 825 feet westerly from the east line of said 
Section 20; thence South 0° 16' East along said parallel 
line to the intersection of the northerly boundary line 
of said southeast quarter (SEq); thence South 0° 16! 
East along said parallel line a distance of 660 feet; 
thence North 87° 45' West a distance of 165.7 feet; 
thence South 7° 40' West a distance of 569 feet; thence 
North 87° 53' West a distance of 1557.7 feet to the 
point of beginning, containing 55 acres, more or less. 


Subject to all valid existing flood rights and 
existing water pipe and power pole easements. 


4. That the survey of said area heretofore made by 
the State Highway Engineer and the description prepared hereby 
are approved by the Commission, and the Commission does hereby 
order and direct that said description be used and employed in 
the preparation of necessary deeds of conveyance or in neces- 
sary court proceedings. 


5, That J. M. Devers, Assistant Attorney General and 


Chief Counsel for the State Highway Commission, be and he is hereby 


requested, authorized, and directed to attempt to agree with the 
owner or owners, or pergons in possession if there be any, with 
respect to the compensation to be paid for the acquisition of 

said property and damage to the remaining property, if there be 
any remaining property, and in the event that the title to said 
property cannot be acquired by agreement then it is hereby ordered 
that J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested 
to commence and prosecute to a final determination such suit or 
action, or suits or actions, as may be necessary and appropriate 


WHEREAS, under and by virtue of the provisions of sub- 
sections 6 and 7 of Section 100-115, 0. C. L. A., the Highway 
Commission is authorized to acquire by agreement, donation, or 
the exercise of the power of eminent domain real property, or 
any right or interest therein, necessary or deemed necessary for 
the preservation of scenic places and other objects of attraction 
or scenic value adjacent to or along or in close proximity to 
state highways or which may be conveniently reached from or by a 
public highway, and the Commission is also authorized to acquire 
land and ground necessary for the development and maintenance of 
parks, parking places, auto camps, camp sites, roadside develop- 
ment, recreational grounds, or other places of attraction and 
scenic value which in the judgment of the Commission are neces- 
sary for the convenience of the public and which will contribute 
to the general welfare and pleasure of the motoring public or 
road users; and 


WHEREAS, it is the opinion of the Highway Commission 
that the real property hereinafter described is scenic in character 
and possesses possibilities of development as a scenic and recre- 
ational area and resort; and 


WHEREAS, it is the judgment and opinion of this Commis- 
sion that the acquisition of said real property and the develop- 
ment of the same by the State within the meaning and purpose of 
subsections 6 and 7 of Section 100-115, 0. C. L. A., will con- 
tribute to the convenience, the public welfare, and the enjoyment 
and pleasure of the motering public or road user; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State Highway Commission as follows: 


1. That this Commission does hereby find and declare 
that the real property hereinafter described is scenic in character, 
possesses pospibilities for the development of a park or recre- 
ational area within the meaning and purpose of said legislative 
act. 


2. That this Commission does further find and declare 
that the acquisition of the fee title to said real property, free 
and elear of all interests of every kind and character, is neces- 
sary in order that said real property may be preserved and de- 
veloped for the convenience and pleasure of the general public 
as a recreational area and resort and for other uses which may 
contribute to the pleasure and welfare of the general public. 


3. That the real property the acquisition, preserva- 
tion, and development of which the Commission now finds neces- 
sary for the purposes heretofore stated is described as follows, 
to wit: 
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WHEREAS, ag a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


CHEMULT-BEAVER MARSH SECTION, THE DALLES-CALIFORNIA HIGHWAY 


Bat 


11903-A Liskey, D. D. and Mabel Liskey, and $ 
Mande E. Liskey 
Stockpile site and hauling 


road 
7.055 acres at $2.00 4.11 14.11 McChesney 
NELSCOTT SECT IN COAST HIGHWAY 
12508- Reed, Robin $ $ 
Easement 


Slope easement - 5,500 
sq. ft. 19.00 10.00 Witt 


to acquire title to the said premises and all rights therein for 
the purposes herein stated. 


6. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation 
or otherwise the said above described real property, or any interest 
therein, the said J. M. Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to 
make such stipulation, agreement, or admission in connection with 
any trial or court procedure connected with or prosecuted for the 
accuisition of said property or interest therein as in his judgment 
may be for the best interests of the State, the State Highway Com- 
mission, and/or the defendant property owners. 


7. That this resolution be entered in full in the minutes 
and records of this Commission as of February 25, 1946. 


6. Acquisition of myrtle tree groves in Coos County: The Park 
Superintendent exhibited a map showing the location of a number of myrtle 
tree groves which the Highway Commission has been requested to acquire. 
He explained that the tracts are 0. and C. lands near the old Coos Bay 
Wagon Road, some of them being situate about 25 miles from a state high- 
way. The Commission decided not to acquire any of these tracts because 
of their isolation. 


The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state and presented a list of such properties, together with the offer 
that he recommended in connection with each parcel. After careful consider- 
ation the Commission approved the request and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other. materi- 
al sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 
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Océ D SECTION, OREGON COAST HIGHWAY 


11665- Loomis, Gailord and Ella E. Loomis $ $ 
Right of Way (CORRECTION) 
Option expires 
(No option) 


1,041 sq. ft. (sidewalk 


area) 00.00 
1,041 sq. ft. at 25¢ 
sq. ft. 260.25 


Allowance - removal and 
destruction oil station 
(Richfield) 1,500.00 


Allowance - in lieu moving 
cottages 8, 9, to make 
place for new service 
station 500.00 


Allowance - flowers, shrubs, 
bulbs 100.00 


Allowance - labor - owner to 
stain roofs buildings at own 
expense 150.00 


Moving and reconstructing 
Apartment #2, and owner's house, 
laundry, heating plant, chang- 
ing grade within court, recon- 
struction concrete sidewalks, 
rock wall, septic tanks and 
dry wells-low bid- 5,858.70 8,368.95 Witt 


(Continued) 
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DAVIS-VADIS SECTION, SUNSET HIGHWAY 


6525-A Behrman, Ernest and Florence Behrman $ 
Right of way drainage ditch 
Option expires 
July 21, 1946 


0.17 acre at $400.00 68.00 
6521-A Rufener, William H. and Marie Rufener 
Right of Way 
(deed executed) 
0.21 acre at $476.19 plus per 
acre 100.00 


DAVIES-NORTH PLAINS SECTION, SUNSET AND N EMH 1GHW, 


12583- Gaddy, Marion and Lillian Gaddy $ 
Right of Way 
Option expires 
August 15, 1946 


1.17 acres at $30.00 35.10 


VADIS-GARDINER RANCH SECT SUNSET HIGHWAY 


6536-A Cusick, Fred E. and -aisy Cusick, and $ 
C. H. Jones and Opal K. Jones 
Easement 


Drainage easement 10 ft. 
wide and 500 ft. long 300.00 
BERGER RANCH-BARNES ROAD SECTION, SUNSET HIGHWAY 
5210-B Bauer, Arthur and Lydia Bauer $ 
Easement 
Drainage easement for open 


ditch, containing 2,595 
sq. ft. 25.00 


¢ 
68.00 Collins 
100.00 “ 
$ 
35.10 Benson 
$ 
300.00 Collins 
$ 


25.00 Collins 
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OCEAN LAKE-DELAKE SECTION, ORSGON COAST HIGHWAY (Continued) 
11628- Johnson, George P. § $ 
Right of Way 


Option expires 
January 22, 1946 


500 sq. ft. 00.00 
Moving fence back from 
right of way- low bid 50.00 50.00 Witt 


12531- Hughes, Pearl H. and A. C. Kirtsis 
Right of Way 
Option expires 


August 13, 1946 
1.50 acres 00.00 00.00 " 


ASTO 3 N CO HIGHWAY 


5876- Tide Water Associated 0il Company FJ $ 
Right of Way 
Option expires: (Subject to final 
approval of grantor) 
9,861 sq. ft. 15,468.50 


Settlement on basis of 
things to be done by the 
State: 

Convey 2,862 sq. ft-. 

cost $1.25 sq. ft. 3,577.50 
Convey 3,746 sq. ft. vakue 

$1.00 sq. ft. 3,746.00 
Construct concrete retain- 

ing walls, State work 3, 350.00 
Place 3 gasoline tanks, to 

be furnished by grantor, 

State work 25.00 
Construct driveways 250.00 
Filling land to be con- 

veyed by State, State 

work 3,270.00 
Pave surface area of land 

to be conveyed and filled 


by State, State work 1,250.00 
$15,468. 50 Landon 
EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
12309- Colley, J. P. $ $ 


Right of way and stock pile site 
Option expires 
May 1, 1946 

(CORRECTION ) 


(Continued) 
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OCEAN LAKE—DELAKE SECTION, OREGON COaST HIGHWAY (Continued) 


11664- Hawkins, Edna $ $ 
Right of Way (CORRECTION) 
Option expires 
November 27, 1945 


542 sq. ft. (sidewalk) 00.00 
500 sq. ft. at 15¢ sq. ft. 75.00 


Constructing new driveway 
to garage, moving residence, 
move flowers, shrubs - low 


bid 993.70 - 1,068.70 Witt 


11662- Newnham, James E. and Florence £. Newham 
Right of Way (CORRECTION) 
Option expires 
November 16, 1945 


590 sa. ft. 00.00 
537 sq. ft. at 23¢ plus 120.00 


Moving small electric sign 
and light post, fall large 
spruce tree, cut up-low bid 60.00 180.00 " 


1i643- Warrington, Chelsey D. and Florence 
V. Warrington 
Right of Way (CORRECTION) 
Option expires 
January 24, 1946 


1,111 sq. ft. 00.00 
Moving building, and re- 


building concrete side- 
walk, etc. — low bid- 2,259.90 2,259.90 ° 


(Continued) 


BURNS-LAWEN SECTION, BURNS.CRANE HIGHWAY (Continued) 


12429- Coe, Joel H. and L. Y. Cougdon g $ 
(Con't) 
0.73 acre 00.00 00.00 
State to rebuild fence Gardiner 


12422- Jordan, D. C. and Dustin Jameson 
Right of Way 
Option expires 
August 15, 1946 
0.017 acre 00.00 00.00 
State to rebuild fence " 


12410- State Land Board 
Right of Way and stock pile site 
Option expires 
August 18, 1946 
9.416 acres at $5.045 47.50 47.50 
State to rebuild fences " 


12408- Culp, Charles 
Right of Way 
Option expires 
August 9, 1946 
3.05 acres at $25.00 76.25 76.25 
State to rebuild fences n 


12400- Bennett, C. R. and Trilby Bennett 
Right of Way 
Option expires 
August 2, 1946 
5,030 sq. ft. at $0.018 


sq. ft. 90.54 
15 rods new fence at $1.50 
rod 22.50 
Damages 32.65 145.69 


12402- Parker, E. A. and Mary Ellen Parker 
Right of Way 
Option expires 
August 6, 1946 
3,600 sq. ft. at $0.018 


sq. ft. 64.80 
25 rods new fence at $1.50 
per rod 37.50 102.30 


12419- Stafford, Paul and Klara Stefford 
Right of way and stock pile site 
Option expires 
August 2, 1946 


(Continued) 


¢ CR 


12309- 


SECTION RN DY HI (Continued) 
Colley, J. P. (Con't) $ 
1.2 acres 00.00 
2.17 acres at $126.90 275.38 
0.5 acre at $200.00 100.00 


Damages to balance of 
property by reason of 
coming too close to right 
of way 124.62 


TmNR 


9862- Hirata, Karie Chiako and Fusako Hirata $ 


Right of Way 


Option expires 
August 14, 1946 


0.80 acre at $150.00 120.00 


OJALLA BRIDGE-SILETZ SECTION, SILETZ SECOND HIGHWAY 


12456- Colvin, Edgar Elisha and Jessie Colvin $ 


Right of Way 


Option expires 


July 3, 1946 


(CORRECTION) 
0.42 acre at $200.00 84.00 
42 rods fencing at $1.00 
per rod 42.00 


STEIWER HILL-ALBANY SECTION, PACIFIC HIGHWAY EAST 


12592- Turnidge, D. E. $ 


Hauling road 


lease 


Option expires 
February 8, 1948 


1.38 acres - 2 year 
hauling road lease 50.00 


BURNS-LAWEN SECTION, BURNS-CRANE HIGHWAY 


12418- Gasch, Otto L. $ 


12429- 


Right of Way 


Option expires 
August 12, 1946 


Coe, Joel H. 
Right of Way 


1.0 acre 00.00 
State to fence 


and L. Y. Cougdon 


Option expires 
August 14, 1946 
1946 


(Continued) 


500.00 McChesney 


120.00 Witt 


126.00 " 


50.00 Benson 


00.00 
Gardiner 
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PURNS—LAWEN SECTION, BURNS-CRANE HIGHWAY (Continued) 


12398) 
12397)- Buckland, Homer and Faye Buckland $ $ 
Right of Way 


Option expires 
August 1, 1946 
26,767 sq. ft. at 
$0.018 sq. ft. 480.77 480.77 Gardiner 


12416- Wood, Albert 
Right of Way 
Option expires 
August 9, 1946 
0.018 acre 00.00 00.00 " 
State to rebuild fences 


12415- Carrico, Eleanor M. 
Right of Way 
Option expires 
August 8, 1946 
1.65 acres at $5.00 8.25 8.25 " 
State to tuild fences 


12438- Browning, Thomas E. 
Right of Way 
Option expires 
August 8, 1946 
0.016 acre 00.00 00.00 " 
State to rebuild fence 


12443- Estate Edwin N. Brown, and Alvon 
D. Baker 
Right of Way 
Option expires 
August 7, 1946 
2.89 acres at $5.00 14.45 14.45 " 
State to rebuild fence 


12395- Harney County 
Right of Way 
Option expires 
August 6, 1946 
8,416 sq. ft. 00.00 00.00 " 


GATES-NIAGARA SECTION, NORTH SANTIAM HIGHWAY 


on ee SS eee 


12559- Oregon State Board of Forestry $ $ 
Right of Way 
1.71 acres 00.00 00.00 Benson 


(Continued) 2°50 «(1946 
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BURNS-LAWEN SECTION, BURNS CRANE HIGHWAY (Continued) 


12419-. Stafford, Paul and Klara Stafford $ $ 
(Con't) 
1.75 acres at $5.00 per 
acre 8.75 
211 rods new fence at 
£1.50 per rod 316.25 325.50 Gardiner 


12406- N. Brown & Sons 

Right of way and stock pile site 

Option expires 

August 7, 1946 
1.41 acres meadow land at 

$40.00 per ac. 56.40 

3.23 acres cultivated land 
- at $25.00 per acre 80.75 137.15 
State to rebuild fences 


12401- Rose, Glen B. and Mildred L. Rose 
Right of Way 
Option expires 
August 7, 1946 
2,900 sq. ft. at $0.018 
sq. ft. 52.20 52-20 


12421- Fay, John P. and Sophia H. Fay 
Right of Way 
Option expires 
August 9, 1946 ; 
0.905 acre 00.00 00.00 : 
State to fence 


12407- William Hanley Company 
Right of Way 
Option expires 
August 11, 1946 
0.05 acre 00.00 00.00 sd 
State to fenre 


12446- Carson, Ted and Dorothy Carson, 
and Wayne Johnson 
Option expires 8/10/46 
1,125 sq. ft. 00.00 00.00 7 
State to fence 


12404- Jetley, Hans Alexander 
Right of Way 
Option expires 
August 10, 1946 
0.8 acres at $50.00 40.00 40.00 " 
State to fence 


(Consinued) 
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Recommended 


Burns-Lawen Section of Burns-Crane Highway __ Offer _ ig 
12394 John C. Moor 530 square feet at 0.018f 9.54 10.00 3 
(Right of Way) State to rebuild fence 
12396 Julia A. Shields 1012 square feet at 0.018¢ 18.22 20.00 
(Right of Way) State to rebuild fence 


12403 Allen T. Jones, et ux. 10.86 acres at $25.00 271.50 275.00 
(Gravel pit) 


fen Frank (Indian lands)0.014 acre 10.00 10.00 
(Right of Way) State to rebuild fence 


Heirs of Spear Canada 
(also known as Shakes- 
peare Candada) (Indian 
lands) 0.02 acre 10.00 10.00 
(Right of Way) (State to rebuild fence) 


Heirs of Beebe Pete 
(Indian lands) 2.1 acres at $5.00 10.50 10.50 
(Right of Way) State to rebuild fence 


12414 Harry C. Gray 1.64 acres at $5.00 8.20 10.00 
(Right of Way) State to rebuild fence 


James M. Cottrill 0.015 acre 
(Right of Way) State to rebuild fence 


12420 J. M. Sweek and Co. 1.06 acres at $5.00 8.00 10.00 
(Right of Way) State to rebuild fence 


12423 Meta R. Smith, et al. 1.68 acres at $5.00 8.40 10.00 
(Right of Way) (State to rebuild fence) 


12424 Alberta B. Ferris 0.026 acre 10.00 10.00 
(Right of Way) State to rebuild fence 


12425 Earl C. Miller 0.39 acre ) a 
(Right of Way) 0.79 acre ) at $5.00 
State to rebuild fence 


12426 H. A. Struckman 0.034 acre 
(Right of Way) State to rebuild fence 


Mable A. Miller 0.027 acre 
(Right of Wey) State to rebuild fence 


12428 Una Willard 245 square feet 10.00 10.00 
; (Right of Way) State to rebuild fence 


(Continued) 
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GATES-NIAGARA SECTION, NORTH SANTIAM HIGHWAY (Continued) 


12552- Merion County $ $ 
Right of Way 
Option expires 
(deed executed) 
5.34 acres 00.00 00.00 Benson 
EAGLE POINT SECTION, LI BU HIGHWAY 


8430- Brittsan, Don H. 2 $ $ 
Maintenance site 
Option expires 
August 15, 1946 


2 lots at $500.00 each 1,000.00 1,000.00 Collier 


(12,250 sq. ft. at 1.6 
plus cents sq. ft. $200.00 


32x48 building 800.00 
$1,000.00) 


12387- Williamson, E. W. S a 
Irrigation pipe line 
(no option taken) 
Digging and installing 
1,800 feet of 15 inch 


pipe line (irrigation) 702.00 702.00 Benson 


In connection with Item No. 5876 in the above resolution, being the 
settlement with the Tidewater Association Oil Company for the right of way on 
the Astoria Section of the Oregon Coast Highway, the Commission ordered that, 
as a matter of policy, hereafter a settlement should not be negotiated on the 
basis of performance of certain work by the state but should be clean cut, 
without conditions. The Commission also ordered that, hereafter, when settle- 
ments involve a correction of a purchase already approved by the Commission, 
the report of such transaction shall include the settlement as originally 
approved as well as the corrected settlement. 


The Assistant Counsel also brought uo for discussion the matter of 
acquiring certain parcels of real property that are needed as right of way 
for the Burns-Lawen Section of the Burns-—Crane Highway, Harney County. He 
presented a list of the properties, together with the offer that he recom- 
mended in connection with each parcel, as follows: 


4 
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Recommended 

Burns-Lawen Section of Burns-Crane Highway (Continued) offer 

12448 Mary J. Macready 2.33 acres at $5.00 11.65 12.50 
(Right of Way) State to rebuild fence 

12449 Pearl E. Davis 1.00 acre at $5.00 5.00 10.00 
(Stockpile Site) State to rebuild fence 

12450 W. A. McKenzie 40 acres at $25.00 1,000.00 1,000.06 
(Quarry Site) State to rebuild fence 

12405 Charles A. Korten and 0.59 acre at $25.00 A275 15.00 
Lydia B. Korten State to rebuild fence 


(Right of Way) 


Following discussion, including the careful consideration of each 
parcel, the Commission, by unanimous vote, approved the recommended offers 
and authorized the taking of options for the properties on the basis of such 
offers. 


The Assistant Counsel also requested authority to condemn certain 
parcels of real property that are needed as right of way for the Spencer 
Creek-Agate Beach Section of the Oregon Coast Highway, in Lincoln County, - 
and for the Fate Grade-Tiller Section of the Tiller-Trail Secondary Highway, 
in Douglas County. He presented a list of such properties, together with 
offers that he recommended for condemnation, as follows: 


Recommended 
Spencer Creek-Agate Beach Section of the Oregon Coast Highway offer 
3932-B Atlantic Western 4.35 acres at 200.00 $70.00 
Company 
12128 (Right of Way) 1.20 acres at 200.00 240.00 
1,110.00 1,200.00 
4369 Asenath Evans 12.2 acres at 300.00 3,660.00 4,000.00 
(Right of Way) 
4370 Pacific Shore Land 
Company 
(Right of Way) 25.6 acres at 150.00 3,840.00 4,000.00 “ 
4372 Charlotte M. (Echols) 
Thomas 5.91 acres at 750.00 4,432.50 
(Right of Way) 34 acres' severance 


at 75.00 2,550.00 
Moving entrance pillars 500.00 
7,482.50 ‘7,500.00 


(Continued) 
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12430 


12431 


12432 


12433 


12434 


12435 


12436 


12437 


12439 


12440 


12447 


Robert E. Coe, Jr. 
(Right of Way) 


Lester A. Hoak 
(Right of Way) 


Ralph Evert Oliver 
(Right of Way) 


Albert Ward Walter 
(Right of Way) 


Charles H. Leonard 
(Right of Way) 


Cora Purrington Estate 
(Right of Way) 


Amazie D. Browning 
(Right of Way and 
Stockpile Site) 


Grace I. Rupp 
(Right of Way) 


Annie Sperling 
(Right of Way) 


Thurlow C. Wilfong 
(Right of Way) 


Edith E. Prettyman 
(Right of Way) 


R. O. Richards - Leon 
Seeley 
(Right of Way) 


Lee Iland 
(Right of Way) 


Vera Hendricks Gay 
Estate 
(Right of Way) 


Mrs. Castol W. Drink- 
water 
(Right of Way) 


Burns-Lawen Section of Burns-Crane Highway (Continued) 


0.028 acre 
State to rebuild fence 


0.39 acre 
State to rebuild fence 


0.038 acre 
State to rebuild fence 


1.68 acres at $5.00 
State to rebuild fence 


0.029 acre 
State to rebuild fence 


1.72 acres at $5.00 
State to rebuild fence 


R/W 0.86 acre ) 
S/P 1.00 acre ) 
State to rebuild fence 


300 square feet 
State to rebuild fence 


1.70 acres at $5.00 
State to rebuild fence 


0.044 acre 
State to rebuild fence 


142 square feet 

State to rebuild fence 
1.5 acres at $5.00 
State to rebuild fence 
666 square feet 

State to rebuild fence 


1.06 acres at $5.00 
State to rebuild fence 


675 square feet 
State to rebuild fence 


(Continued) 


at $5.00 


10.00 


10.00 


10.00 


8.40 


10.00 


9.30 


10.00 


8.50 


10.00 


10.00 


7.50 


10.00 


5-30 


10.00 


Recommended 


Offer 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 


10.00 
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or otherwise changing already established highways, whether within or 
without the corporate limits of cities and towns, together with rights 

of access from abutting property thereto, and/or for shops, equipment 
sheds, office buildings, maintenance sites, patrolmen accommodations, 

snow fences, quarry sites, gravel pits, storage sites, stockpile sites, 
weighing stations, broadcasting stations, and/or for appropriation, 
acquisition or manufacture of roadbuilding materials, approach or haul- 
ing roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the travel- 
ing public, and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, along 
or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development and mainte- 
nance of parks, parking places, auto camps, camp sites, roadside develop- 
ment, recreational grounds or resorts, forest or timbered areas, or 

other places of attraction and scenic value, and/or for any other use 

or purpose necessary or deemed necessary for carrying out the purposes 

of the Oregon Highway Code, and/or for flight strips, airfields, access 
roads, public highways, or for any other purpose designated by the 

United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each necessary 
for the specific and particular purposes hereinafter expressly set 
forth; - 


NOW, THEKEFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does herepy find and declare that 
the parcels of real property hereinafter described are each necessary 
for the accomplishment of the purposes hereinafter expressly and spe- 
cifically set forth, which said real properties and the specific 
purposes for which the same are being acquired are described as 
follows, to wit: 


Real property owned by Karl S. Staatz, which property is 
located in the southwest quarter (Si) of the northwest quarter 
(WWg) of Section 25, Towmship 30 South, Range 3 West, W. M., 
Douglas County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcel No. 1, and is 
further identified in the records of the Highway Commission as 
file R 11864, which property is being acquired for right of 
way purposes in connection with the Tiller-Trail Highway; (*) 


Real property owned by Chauncey Florey, which property 
is located in the northeast quarter (NEz) of the northwest 
quarter {ure} and the northwest quarter (NWq) of the northeast 
quarter (NEq) of Section 33, Township 30 South, Range 2 West, 
W. M., Douglas County, Oregon, and is more particularly des- 
cribed on the attached sheets and designated as Parcel No. 2, 


™325 1946 


Recommended 
ay (Con't) Offer 
5256 S. D. Donlop, et ux. 1.22 acres at 600.00 732.00 
(Right of Way) 50 ft. for slopes, 
0.25 acre at 600.00 __150.00 


4249 W. K. Deal, et ux., 
and Curtis E£. Christy 
et ux. 7.66 acres at 300.00 2,298.00 2,500.00 
(Right of Way) 


12601 J. M. Hays, et ux. 0.55 acre at 2200.00 1,210.00 
(Right of Way) Cost to omer for plans 
and other expenses, 
surveys, etc. 300 .00 


1,510.00 1,510.00 


12602 Wilby R. Dorman 4416 square feet at .07¢ 309.12 350.00 
(Right of Way) 


12603 H. E. Patterson 4416 sq. ft. at .07¢ 309.12 350.00 
(Right of Way) 


12604 Curtis E. Christy, 
et ux. 1.00 acre at 1500.00 1,500.00 1,500.00 
(Right of Way) 


Recommended 

Fate Grade-Tiller Section of Tiller-Trail Highway eee 
11864 Karl S. Staatz 0.328 acre At 100.00 32.80 

(Right of Way) 82 rods fente moving 
at 1.00 82.00 
114.80 115.00 

11879 Chauncey Florey 0.76 acres at 100.00 76.00 
(Right of Way) Old barn (38 x 42) 124.00 


200.00 200.00 


12211 William Bohn, et ux. 12.55 acres at 20.00 
(Gravel pit) (approx. ) 250.00 250.00 


After careful consideration the Commission approved the offers and by 
unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deemed necessary for 
rights of way, either for original location or for widening, straightening, 
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Real property owned by I. M. Hayes, et ux., wnich property 
is located in Government Lot 1, Section 8, Township 10 South, 
Range 11 West, W. M., Lincoln County, Oregon, and is more par- 
ticularly described on the attached sheets and designated as 
Parcel No. 8, and is further identified in the records of the 
Highwey Commission as file R 12601, which property is being 
acguired for right of way purposes in connection with the 
Oregon Coast Highway; (*) 


Real property owned by Wilby R. Dorman, et al., which 
property is located in Government Lot 2 of Section 8, Town- 
ship 10 South, Range 11 West, W. M., Lincoln County, Oregon, 
and is more particularly described on the attached sheets 
and designated as Parcel No. 9, and is further identified 
in the records of the Highway Commission as file R 12602, 
which property is being acquired for right of way purposes 
in connection with the Oregon Coast Highway; (*) 


Real property owned by H. E. Patterson, et al., which 
property is located in Government Lot 2 of Section 8, Town- 
ship 10 South, Range 1l West, W. M., Lincoln County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 10, and is further identified in the 
records of the Highway Commission as file R 12603, which 
property is being acquired for right of way purposes in con- 
nection with the Oregon Coast Highway; (+) 


Real property owned by Curtis E. Christy and Florence hi. 
Christy, which property is located in Government Lot 2 of 
Section 8, Towmship 10 South, Range 11 West, W. M., Lincoln 
County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 11, and is further 
identified in the records of the Highway Commission as file 
R 12604, which property is being acquired for right of way pur- 
poses in connection with the Oregor. Coast Highway; (+) 


Real property owned by Pacific Shore Land Company, which 
property is located in Government Lots 3 and 4 of Section By PF 
Tommship 10 South, Range 11 West, W. M., Lincoln County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 12, and is further identified in the 
records of the Highway Commission as file R 4370, which proper- 
ty is being acquired for right.of way purposes in connection 
with the Oregon Coast Highway; (+) 


Real property owned by Atlantic Western Company, which 
property is located in Government Lot 3 of Section 17, and in 
Lots 3 and 4 of Section & and Government Lot 1 of Section 17, 
Township 10 South, Range 11 West, W. M., Lincoln County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcels Nos. 13 and 14, and is further identified 


and is further identified in the records of the Highway Commis- 
sion as file R 11879, which property is being acquired for right 
of way purposes in connection with the Tiller-Trail Highway; (*) 


Real property owned by William Bohn et ux., which property 
is located in the southeast quarter (sEg} of the northeast quarter 
(NEg) of Section 23, Township 30 South, Range 2 West, W. M., 
Douglas County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 3, and is further 
identified in the records of the Highway Commission as file 

R 12211, which property is being acquired for the purpose of 
securing roadbuilding materials therefrom in connection with 

the Tiller-Trail Highway; (*) 


Real property owed by Mrs. Asenath Evans, which property 
is located in the west one-half (Ws) of the west one-half (Ws) 
of the southwest quarter (SWz) of the northeast quarter (NEg) 
and in Government Lot 2 of Section 17, Township 10 South, Range 
ll West, W. M., Lincoln County, Oregon, and is more particularly 
described on the attached ‘sheets and designated as Parcel No. 4, 
and is further identified in the records of the Highway Commis- 
sion as file R 4369, which property is being acquired for right 
of way purposes in connection with the Oregon Coast Highway; (#) 


Real property owned by Charlotte M. (Echols) Thomas, which 
property is located in Government Lots 3 and 4 of Section 20, 
Township 10 South, Range 11 West, W. M., Lincoln County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 5, and is further identified in the 
records of the Highway Commission as file R 4372, which property 
is being acquired for right of way purposes in connection with 
the Oregon Coast Highway; (*) 


Real property owned by Samuel Draper Dunlop, et ux., which 
property is located in Government Lot 2 of Section 8, Township 
10 South, Range 11 West, W. M., Lincoln County, Oregon, and is 
more particularly described on the attached sheets and designated 
as Parcel No. 6, and is further identified in the records of the 
Highway Commission as file R 5256, which property is being ac- 
quired for right of way purposes in connection with the Oregon 
Coast Highway; (*) 


Real property owned by W. K. Deal, et ux., and Curtis E. 
Christy, et ux., which property is located in Government Lots 1 
and 2 of Section 8, Towmship 10 South, Range 11 West, W. M., 
Lincoln County, Oregon, and is more particularly described on 
the ettached sheets and designated as Parcel No. 7, and is 
further identified in the records of the Highway Commission as 
file R 4249, which property is being acquired for right of way 
purposes in connection with the Oregon Coast Highway; (*) 
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or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commi‘ision, and/or the defendant 
property owners. 


6. That this resolution oe entered in full in the minutes 
and records of this Commission. 


(+) Footnote: 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to tke original resolution on file in the office of the 
State Highwey Commission, Salem, being Resolution No. 58, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 


The Chief Counsel brought up for discussion the matter of acquiring 
right of way needed in connection with construction of a railroad grade separa— 
tion project at Prineville. He advised that difficulties have been encounter- 
ed in negotiating with the ower of the property, who is asking an exhorbitant 
amount in addition to certain crossing privileges, including an underpass for 
his stock and to facilitate the moving of farm machinery from one side of the 
highway to the other. He recommended, in view of the circumstances, condem- 
nation of the property, if necessary, and an offer of $4,000 in connection 
therewith. The Commission approved the recommendation by unanimous vote. 


The Chief Counsel brought up for discussion the matter of taking 
options for right of way needed in connection with the improvement of the 
Oregon Coast Highway in the City of Coos Bay. He advised that negotiations 
to date indicate that the property owmers are extremely anxious for informa- 
tion concerning the plans of the Commission for this proposed improvement 
because they wish to develop their holdings and are precluded from doing so 
until such information has been made available. This is particularly true of 
one owmmer, he said, who has already started to construct a service station 
and who, when the proposed highway improvement was brought to his attention, 
stated a willingness to change his plans which will involve moving his 
service station back from the highway right of way several feet. The Engi- 
neer advised that the highway improvement is vital and, if the cost of the 
work is not exhorbitant, should be considered for construction in the Commis- 
sion's next program; otherwise, jt would have to wait for three or four years. 
Chairman Banfield gave as his thought that the Gommission should not approve 
gny one project until it has had an opportunity to study a complete list of 
projects proposed for the new program; however, in the case of the one 
property owner in the City of Coos Bay who is now constructing a service 
station, he suggested, if the omer will move his building to the proper 
location, that the state gravel the area in front of the station so as to 
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in the records of the Highway Commission as files R 12128 and 
3932-B, which property is being acquired for right of way "ur - 
poses in connection with the Oregon Coast Highway; (*) 


Real property owned by W. K. Deal and Ruth Deal, which 
property is located in Lots 1 and 2 of Section 8, Township 10 
South, Range 11 West, W. M.«, Lincoln County, Oregon, and is 
more particularly described on the attached sheets and desig- 
nated as Parcels Nos. 15 and 16, and is further identified in 
the records of the Highway Commission as file R 12630, which 
property is being acquired for right of way purposes in con- 
nection with the Oregon Coast Highway; (%) 


2. That the Commission does hereby find and declare that each 


of the said described parcels of real property is necessary and acqui- 
sition of the same by the State’ is required for the specific purposes 
hereinabove set forth, and the said properties are being acquired for 
the express and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is in- 


structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to pre- 


pare and submit to the Legal Department necessary and adequate descriptions 


of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property or prop- 

erties, whether said properties be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 


Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or omers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreemente can be reached . 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of real proper- 
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5. That in the trial or prosecution of any action or actions 


instituted for the purpose of acquiring by condemnation or otherwise 


the said above described real properties, or any of them, or any interest 
therein the said J. M. Devers, as Chief Counsel for the Oregon State High- 


way Commission, is hereby authorized and empowered to make such stipula- 
tion, agreement, or admission in connection with any trial or court pro- 


cedure connected with or prosecuted for the acquisition of said properties 
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back to’ the County, without cost, for disposal. The Commission decided not to 
sell the property at the present time. 


The Commission had under consideration the application of Mr. 0. K. 
Perkins for use of the ocean beach near Seal Rock, Lincoln County, as an air- 
craft landing field. The Commission denied the request by unanimous vote upon 
motion of Commissioner Chessman, which was seconded by Commissioner Schaupp. 


The Assistant Counsel brought up for discussion a right of way 
settlement with Bverett R. Stoaks and wife on the North Santiam Highwey in 
the Town of Niagara, Marion County. He advised that an option has been obtain- 
ed from Mr. and Mrs. Stoaks to purchase the property for the sum of $1,375; 
however, examination of the title shows certain defects which mst be cured 
before clear title can be given. Mr. and Mrs. Stoaks, he said, have agreed 
to institute suit to quiet title, which will require some six weeks or two 
months, and have also agreed to surrender to the state immediate possession 
of the property if the state will advance them the sum of $750 to apply on 
the purchase price, the balance of $625 to be paid by the state when the title 
is clear. The Assistant Counsel advised that the contract for construction 
of the highway at this point has already been awarded, and he suggested that, 
in order to avoid delay in the construction operations, the Commission author- 
ize the immediate payment of the $750. He explained that the state will take 
no chances in the deal because the. Stoaks have already executed and delivered 
a warranty deed to the property, which will be placed on record as soon as 
the title is clear. The Commission approved the suggestion by unanimous vote. 
A contract agreement covering the matter was executed by the Commission on the 
following day. 


The Commission had under discussion the matter of programming 
Federal Aid Funds that are authorized for acquisition and improvement of way- 
side strips. The Engineer advised that this fund amounts to three per cent 
of the Federal Aid Funds availatle and will total about $1,000,000 during the 
next three years. He pointed out that the Postwar Program as now prepared 
does not make provision for this item; moreover, in his estimation the money 
can be used to better advantage for other purposes. Chairman Banfield gave 
as his thought that the Commission should not provide 4 definite program for 
this class of funds now but should consider projects as they arise from time 
to time. Commissioners Chessman and Schaupp concurred and it was so ordered. 


The Commission discussed briefly the written opinion of the Chief 
Counsel with regard to the authority of the Commission to acquire, with state 
highway funds, recreational areas that can be reached only over public high- 
ways that are not under the jurisdiction of the Commission. According to 
this opinion, the Commission has such authority if it wishes to exercise it. 
The Commission approved the report and ordered that a copy of the opinion 
be forwarded to the Recreational Resources Committee of the Portland Chamber 
of Commerce, which recently raised the question. 


The Chief Counsel reported that the State Highway Commission is 
threatened with a law suit filed by Attorney H. E. Slattery, of Eugene, regard-— 
ing the Commission's authority to acquire right of access to @ highway as well 
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provide suitable access thereto. Commissioner Chessman concurred and it was 
so ordered. The question then arose as to the remaining properties in Coos 
Bay and it was decided to condemn such properties later on, if necessary, 
rather than to complete the negotiations at the present time. Such action 
of the Commission was based on its desire not to be placed under obligation 
to make a definite commitment to construct a project just because right of 
way is being purchased and for the further reason that the Commission does 
not know when the project will be placed under contract. 


Commissioner A. W. Schaupp arrived at this juncture. 


The Commission, by unanimous vote, approved the minutes of the meet- 
ings held on December 13 and 14 and December 27, 1945. Commissioners Schaupp 
and Chessman approved the minutes of the meeting held on January 17 and 18, 
1946, Chairman Banfield not voting because he was absent from such meeting. 


The Chief Counsel requested instructions relative to the sale of the 
old Knapp Hotel building in Port Orford. He advised that he has received a 
number of offers to purchase this building as junk, the high one being that 
of Mrs. Lewis L. Henderson, Denmark, in the amount of $850; also, that an 
offer has been received from an architect of Salem who wishes to remodel the 
building and re-establish it on state-owned land lying between the highway 
and the ocean, at Port Orford. He exhibited a drawing showing the architect's 
plan and pointed out that if the Commission allows the building to be placed 
in the proposed location the scenic view of the ocean at this point will be 
cut off. It appeared to the Commission that the plan of the architect is 
undesirable from the aesthetic standpoint, whereupon the Commission decided 
unanimously to sell the building to Mrs. Henderson at her bid price. The 
matter was referred to the Chief Counsel to complete the transaction. 


The Assistant Counsel brought up for discussion a compromise settle- 
ment with Leora R. Miller end Mr. and Mrs. Harold E. Hadaway for damages 
connected with a right of way settlement on the South Santiam Highway in 
Sec. 34, T. 13 S, R. 3 E, We M., Linn County. He advised that, in connection 
with the original settlement, the State Highway Department agreed to take 
care of a certain spring located on the property; however, the work was not 
done during construction of the highway because it was thought thet the flow 
of water might be lost and for. like reasons has not been done since then. 

The proposed betterment work, he said, was originally estimated to cost $250, 
but the individuals concerned now agree to release the state from further 
responsibility if they are paid the sum of $150. He recommended approval of 
such settlement. The recommendation was approved by the Commission by unani- 
mous vote. 


The Assistant Counsel reported a number of inquiries relative to 
the purchase of certain state-owmed land situate in Block 3 of the re-plat 
of Victoria Heights Addition to the City of Bugene. He advised that this is 
excess property situate adjacent to the right of way of the Pacific Highway 
at Judkins Point. He pointed out that the property was acquired from Lane 
County for a nominal consideration of $1, so there is a question whether the 
Commission would wish to seil the property to private purchasers or deed it 


fract of land in Southeast Portland: The Engineer advised that 
three bids were received for the purchase of this property, that of Mr. A. P. 
Bocci, Portland, being high at $2,050. He recommended acceptance of Mr. 
Bocci's offer notwithstanding that a letter has been received from Mr. Bocci 
requesting the privilege of withdrawing the offer because, subsequent to 
presenting it, he has ascertained that the property for sale is located in 
a zone that will not permit the use of the property for the purpose that he 
intended. Following discussion, the Commission decided unanimously to sell 
the property to Mr. Bocci at his bid price with the understanding that if 
he does not complete the purchase his proposal guaranty of 10 per cent of 
the purchase price will be considered forfeited. 


In this connection consideration was given by the Commission to 
numerous requests that are being received for the purchase of small fragments 
of excess property which have been acquired in connection with right of way 
purchases. It was pointed out by the Engineer that such sales involve 4 mass 
of detail in investigating the advisability of sale, the making of appraisals, 
the preparation of descriptions and deeds, and the advertising for, and 
receiving of, bids, etc. He said that this is interfering with the postwar 
construction program and suggested that, under the circumstances, no consider- 
ation whatsoever should be given to the sale of small tracts except in 
emergency cases. The Commission approved the suggestion unanimously and so 
orderede 


The Engineer reported on the cost to widen a number of curves on 
the Necanicum Highway to accommodate the transportation of 40-foot logs 
involving overall lengths of 58 feet measured from the bumper on the truck 
to thetrear end of the load. He estimated the cost at approximately $10,000 
and recommended the expenditure as a minor betterment project because it is 
anticipated that the truck hauling of logs over this highway will continue 
for eight or ten years, and for the further reason that such operations on 
this highway under present conditions are unsafe. The matter was discussed 
at some length, and as a result thereof, the Commission authorized the ex- 
penditure of $10,000 for this purpose subject to the condition that the 
loggers will agree to tne closure of the Oregon Coast Highway for all log 
hauling operations between Cannon Beach Junction and the junction with the 


Necanicum Highway near Mohler. 


The Engineer presented a report on the request of the City of 
Roseburg for the installation of traffic signals at the Cass St. and Oak St. 
intersections with the Pacific Highway in that town. He estimated the total 
cost involved at $4,000 and recommended approval of the expenditure on the 
condition that the City of Roseburg will assume 50 per cent of the expense 
and will pay the cost to operate the signals. The Commission approved the 


recommendation unanimously. 


A report was rendered by the Engineer on the cost to improve the 
four-mile section of the Wasco-Heppner Secondary State Highway west from the 
Town of Condon, 
from Condon at the previous meeting. He estimat 
section at approximately $135,000 an 


as requested by Senator E. R. Fatland and a group of farmers 
ed the cost to construct this 


ad the cost to make the location survey, 
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as fee title, the instant case being in connection with the acquisition of 
right of way in the Town of Halsey, Linn County, where the omer of the prop- 
erty alleges that he still retains right of access to the highway as an abut- 
ting property owner. The Commission voted unanimously not to deviate from 
its present established policy with regard to such matters and decided that 
it would be advisable to let the suit proceed in order to ascertain by court 
action just what authority the Commission has in such matters. 


The Engineer reported the results of the taking of bids in Salem 
on February 18, 1946, for the purchase of state-owned real property in Albany, 
Medford, Tigard, Reedsport, and Southeast Portland. 


Concerning the sale of a tract of land in Albany, he advised that 
five offers were received, the high one being that of Mr. Charles Childs, 
Albany, at $752. He estimated the value of the property at $1,000 and recom- 
mended rejection of all the bids; also, that the property be not again offered 
for sale. The Commission approved the recommendation unanimously. 


The Engineer reported two offers received for the purchase of a 
small tract of land offered for sale in North Medford, the high one being 
that of Mr. B. Ralph Akey, Alameda, California, at $77.80; the other being 
that of The Alwyr Company, Medford, at $75. He read aloud a letter from The 
Alwyr Company advising that their interest in the property is simply to keep 
the area clear of advertising signs or other obstructions to the end that 
their truck drivers, in turning into the alley on whith this property abuts, 
would have clear vision of the highway. The company suggested that the state 
should retain possession of the property permanently as a safety proposition. 
The Engineer recommended, in view of this letter, that both bids be rejected 
and that the property be taken off the market permanently. The Commission 
approved the recommendation unanimously. 


Concerning the tract of land at Tigard, the Engineer advised that 
Ll bids were received, that of Mr. Emil A. Johnson, Tigard, being high at 
$5,010. He presented a letter from Hon. J. 0. Johnson, State Representative, 
protesting the sale of the property and advocating the retention and improve- 
ment of the same by the state for park purposes. Mr. Johnson alleged that 
the citizens of Tigard were given to understand at one time that the state 
intended to use the property for such purpose and suggested that the call 
for bids be withdraw so the property can be preserved for the benefit of 
their community. The Engineer advised that, insofar as he is able to as- 
certain, no such commitment or promise ever was made with regard to the 
future use of this property, which, he said, is valued by the Right of Way 
Department at 1,250. Following discussion, the Commission decided unani- 
mously to sell the property and thereupon accepted the offer of Mr. Johnson 


at #3,010. 


With regard to the sale of a small tract of land at Reedsport, 

the Engineer advised that five bids were received, that of Mr. V. P. Arens, 
Reedsport, being high at $800. He estimated the value of the property at 
#150 and recommended acceptance of Mr. Aren's offer. The Commission approved 


the recommendation. 
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A letter was presented from the Salem City Council requesting a 
survey of East State Street, Salem, (Secondary Highway No. 222) for future 
widening. The Engineer advised that a few years ago this street was widened 
for one block, from 12th Street to 13th Street, and that it would cost about 
$50,000 to continue the improvement to 17th Street. He was instructed by 
the Commission to prepare a list of all projects in this category, from 
which the Commission will provide a construction program when money is avail- 
able to finance the work. 


A letter was presented from the Mt. Angel Businessmen's Club re- 
questing the improvement of the Secondary State Highway No. 140 between Wood- 
burn and Silverton. The Commission denied the request for immediate con- 
struction but instructed the Engineer to include this project in the list for 
future consideration. 


A request was presented from the City of Roseburg for state mainte- 
nance of certain city streets that are being damaged by log hauling operations. 
Tne Engineer advised that this matter has been investigated, and it is esti- 
mated that needed repairs will cost about $7,800. He pointed out that the 
population of the City of Roseburg, according to the 1940 Census, was 4,924. 
He gave as his belief that the present population is well over 5,000, in 
which event the city would not qualify for state aid under the Commission's 
special street maintenance policy, which limits such aid to cities of less 
than 5,000 population, unless the Commission considers that its policy was 
based on the latest Federal Census in 1940. The Commission rules unanimously 
that the arrangement applies to present-day population rather than to the 
population shown in the 1940 Census and ordered that the city be so informed. 


The Commission discussed a letter from Mrs. J. J. O'Dair, Baker, 
Oregon, requesting the improvement of the road leading to the Town of Granite, 
Grant County, being an extension of the Sumpter Valley Secondary Highway. 
The Commission denied the request. 


The Engineer requested authority to advertise for bids for the 
resurfacing of the Territorial Secondary Highway between Crow and Lorane, 
in Lane County, 15.7 miles in length. He advised that the present surface is 
in bad condition due to log hauling traffic, and, unless something is done 
soon in the way of repairs, the road will become impassible. He estimated 
the cost to resurface the.road at $30,000 and recommended the expenditure as 
a special maintenance item. The Commission approved the recommendation unani- 
mously. 


The Commission considered and denied a request from citizens of 
Benton County who own property adjacent to the Albany-Corvallis Highway for 
improvements to this highway for a distance of about two miles westerly from 
the Willamette River Bridge at Albany, it appearing to the Commission that 
the work is not justified at the present time in view of the many other pro- 
jects throughout the state that are of more importance. 


A letter was presented from the Siletz Valley Grange requesting 
the designation and jmprovement as a state secondary highway of the county 
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which would have to be about ten miles in length in order to make a proper 
connection with the existing road, at an additional $15,000. He explained 
that, while the survey would be about ten miles in length, construction would 
be limited to about four miles, which would take care of the worst section of 
the highway. He requested authority to make the survey and recommended the 
contracting of the four-mile section as soon as the plans and specifications 
can be prepared, the cost to be paid with state fruds. The Commission approved 
the request and the recommendation hy unanimons vote. 


The matter of rerouting logging trucks operating in the City of 
Albany was discussed briefly by the Commission. Mr. Floyd Cook, Highway 
Representative of the Yacific Northwest Loggers Association, who was present, 
advised that recently mutual agreement was reached among all concerned with 
respect to the routes that the logging trucks should follow, but since then 
it has been necessary to alter the plan, so there is nothing definite to 
report at this time. The Commission deferred action in the matter pending 
a further report from Mr. Cook. 


The Commission discussed the Chief Counsel's opinion with respect 
to the construction of a grade separation project at the Baker-Unity Highway 
crossing of the Union Pacific Railroad in the City of Baker. According to 
this opinion, the project is not within an urban area as defined in the 
Federal Aid Highway Act of 1944, and is not on the Federal Aid Syeten, 
go it does not qualify as a secondary feeder road, either outside of a m- 
nicipality or inside a municipality of less than 5,000 population; moreover, 
the project, insofar as he is able to ascertain, is not within the reach of 
any of the classifications outlined in the Federal act. The Engineer advised 
that the mayor of the City of Baker hes been advised of this opinion but has 
not 2s vet replied thereto. He pointed out that the former Highway Commis- 
sion at one time obligated itself to construct this structure and purchased 
some of the needed right of way, but the project was cancelled when war was 
declared. The Chief Counsel pointed out that the project might be financed 
with state money, and if the Commission felt so inclined, then a hearing 
could be held before the Public Utilities Commissioner who could assess @ 
portion of the cost to the railroad company. Chairman Banfield expressed 
himself in favor of this project in view of the obligation of the former 
State Highway Commission. Commissioners Schaupp and Chessman concurred. 

The Engineer and the Chief Counsel were thereupon instructed to initiate the 
necessary proceedings to secure an order from the Public Utilities Commis- 
sioner. 


The Chief Counsel presented a letter from the Union Pacific Rail- 
road Company advising that investigations by railroad company officials 
with respect to the rock and earth slide which recently occurred slong the 
Columbia River Highway about one-half mile east of Multnomah Falls and which 
also covered the tracks of the Union Pacific Railroad Company "indicates 
that the slide resulted from the excavation of a large borrow pit by the 
State Highway Commission and its contractors »" also, advising that "when 
the amount of damage sustained by the railroad companies is determined, we 
will present a bill therefor to the state for payment." The Chief Counsel 
was instructed to reply to this communication to the best interests of the 
state. 
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The Commission recessed at twelve o'clock noon and reconvened at 
2:00 p.m. in the same room with all Commissioners, the State Highway Engineer, 
the Chief Counsel, the Assistant Highway Engineer, and the Secretary present. 


At 2:00 p.m. bids, as follows, for highway construction work and 
for the purchase of concession privileges at Silver Creek Falls State Park 
were opened and read in conformity with previously published notices, follow- 
ing which Chairman Banfield announced that awards of contracts would be made 


at 5:00 pem. in the same room: 


NEW TIMBERS IN VINE MAPLE BRIDGE OVER NEHALEM RIVER ON 
FISHHAWK FALLS SECONDARY HIGHWAY IN CLATSOP COUNTY 


Philpott & Buckingham, Portland 
A. D. Ford & Son, Portland 


SANTIAM HIGHWAY IN LINN COUNTY 
WEST UNIT, LEBANON-SWEET HOME SECTION 


Warren Northwest, Inc., Portland 
Parker-Schram Co., Portland 
Porter W. Yett, Portland 

J. C. Compton, McMinnville 
Newport, Kern & Kibbe, Portland 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
SPENCER CREEK-AGATE BEACH SECTION 


Berke Bros., Portland 

R. A. Heintz Constr. Co., Portland 
Leonard & Slate Ltd., Portland 

K. L. Goulter & Co., Seattle, Wn. 
Parker-Schram Co., Portland 

E. C. Hall Co., Portland 

C. J. Eldon, Portland 

Kuckenberg Constr. Co., Portland 
Strong & MacDonald, Tacoma, Vin. 
McNutt Bros., Eugene 


FULTON CANYON-WASCO HIGHWAY IN SHERMAN COUNTY 
NORTH UNIT, FULTON CANYON SECTION 


Porter W. Yett, Portland 
Vernie Jarl, Gresham 

E. CG. Hall Co., Portland 
John A. Logan, Portland 


WESTON-ELGIN HIGHWAY IN UMATILLA COUNTY 
‘WESTON MOUNTAIN-MeDOUGAL SECTION 


E. C. Hall Co., Portland 

J. Ne & M. J. Conley, Portland 

Sound Construction & Engineering Co., Seattle, Wn. 
Curtis Gravel Co., Spokane, Wn. 


fy 
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16,680.00 
29,842.00 


83,574.00 
95,425.00 
97,970.00 
99,355.00 
113,195.00 


$279,810.00 
291,120.00 
293,915.00 
294, , 230.00 
318,445.00 
334,385.00 
380,725.00 
382,045.00 
387, 350.00 
398, 635.00 


$ 34,449.50 
39, 245.00 
47,715.00 
51,750.00 


$175,985.00 
182,749.00 
190,400.50 
194,356.00 
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road which extends from the Town of Siletz easterly to a connection with the 
Eddyville-Blodgett State Secondary Highway, at Nashville. The Engineer ad- 
vised that this project is very low in priority and to construct it to proper 
standard would cost about $500,000. The Commission denied the request. 


The Commission discussed a letter from the U. S. War Department 
requesting that the State Highway Department make the location survey and 
prepare complete plans, specifications, and estimates of costs for the re- 
location of that portion of the Willamette Highway which will be abandoned 
when the proposed dam, known as the Meridian Dam, is constructed across the 
Willamette River near the Town of Lowell, in Lane County, and, in addition 
thereto, to make a similar survey of some 13.97 miles of Forest Service roads 
and 1.81 miles of county roads which also are to be relocated as a result of 
the dam construction. The Engineer advised that the costs of the survey etc. 
will be paid entirely with Army funds and recommended approval of the request. 
The Commission approved the recommendation unanimously. An agreement cover- 
ing the arrangement was signed by the Commission on the following day. 


The Commission had under discussion the proposed assignment by 
Marine Contractors, Inc. to Morrison-Kundsen Company, Inc. of its contract 
for the construction of the Arthur Street Viaduct, Portland, which was 
awarded to them by the State Highway Commission on December 27, 1945. It 
appeared from the discussion that Marine Contractors, Inc. cannot comply 
with the Commission's requirements with respect to the Oregon Workmen's 
Compensation Act without disrupting its entire insurance set up, its oper- 
ations for the most part being of such a nature that it has to carry marine 
insurance, and if it is now required tc carry insurance with the state it 
will make a duplication of expense, which can be avoided if the contract is 
assigned to the Morrison-Knudsen Company inasmuch as this company is now 
operating under the protection of the Workmen's Compensation Act. The Engi- 
neer recommended approval of the assignment. The Chief Counsel concurred. 
Following discussion, Commissioner Schaupp moved that the Commission approve 
the assigning of this contract subject to the approval of the Public Roads 
Administration. The motion was seconded by Commissioner Chessman and carried 
by the unanimous vote of the Commission. The matter was referred to the Com- 
mission's Chief Counsel to handle the details. 


Letters were presented from the County Court of Josephine County 
and the Grants Pass and Josephine County Chamber of Commerce urging the desig- 
nation and improvement as a U. S. Forest Highway of the county road which 
extends from Takilma, Josephine County, Oregon, to a place known as Happy 
Camp, in the State of California. A letter was also presented from Mr. F. V. 
Horton, Acting Regional Forester, U. S. Forest Service, pertaining to the 
same subject. The Engineer advised that investigations reveal this would 
be a very costly road to construct and would be very low in benefits; also, 
that there are many other roads throughout the State of Oregon that are of 
more importance and where the funds could be spent to much better advantage. 
In view of this report, the Commission denied the request and ordered that 
the petitioners be informed that the state is in no position to program the 
improvement at this time. 
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city and requested authority to complete the survey. It appeared to the Com 
mission that the project as explained involves major construction which it is 
reluctant to approve at this time; however, it was felt that a decision 
should be made with respect to the entrance into Tillamook and the matter of 
controlling traffic within the city. Accordingly, the Engineer was author- 
ized to work up the plans for the control of traffic within the city limits 
and to a point about one-quarter mile easterly thereof where a connection 
with the present highway could be made as a temporary expedient. The Com- 
mission made it clear that the authorizing of the survey at this time is 
simply to give the people of Tillamook an idea where this highway is to enter 
the city and how traffic is to be controlled, which would enable the people 
to develop their holdings in conformity therewith, and it is not to give these 
people any reason to believe that the project is definitely planned for im- 
mediate construction. 


The Engineer also reported completion of the survey for the proposed 
revision of the Oregon Coast Highway between Tillamook and Pleasant Valley. 
He advised that, pursuant to instructions from the Commission, he made a 
personal inspection of the proposed route and is of the firm opinion that 
the alignment as revised constitutes the best line, everything considered, 
that can be found. He further advised that such routing meets with the ap- 
proval of the Tillamook County Court and with the city officials and Chamber 
of Commerce of the City of Tillamook, with whom he discussed the matter. 
Following discussion, the Commission approved the location as reported and 
thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and lo- 
cation of the Tillamook-Pleasant Valley Section of the Oregon Coast High- 
way, in Tillamook County, and in connection therewith to prepare 4 map 
or maps showing the route and location of said section of highway and 
file said report and record with the Commission for consideration; and 


WHEREAS, th. Engineer has reported the completion of the said 
survey and has submitted the same for the approval or disapproval of 
the Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting as follows: 


1. That the survey of the Tillamook-Pleasant Vakley Section 
of the Oregon Coast Highway, together with the map, which for identifi- 
cation purposes bears the Map File No. 6B-15-5, field notes and other 
engineering data submitted by the Engineer hereby are approved, and the 
Engineer is directed to file and preserve the same in the records and 
files of the Commission at Salen, Oregon. 
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FARMINGTON HIGHWAz IN WASHINGTON COUNTY 
CAMPBELL BRIDGE-HAZELDALE SECTION 


Using Asphalt . Using Tar 
Porter W. Yett, Portland $ — $109,690.00 
T. W. Thomas, Portland --- 121,323.50 
A. H. Saxton, Corvallis ion 134,079.50 
Babler Bros., Portland — 139,846.00 
C. J. Eldon, Portland 142,203.00 142,180.50 


SILVER CREEK FALLS STATE PARK IN MARION COUNTY 
SALE OF CONCESSION PRIVILEGES 


L. F. LeGerie, Salem 10% of Gross Sales 
Lawrence R. Cooper, Silverton 7% of Gross Sales 
W. S. Taylor, Portland 6% of Gross Sales 
H. R. Treloar, Portland 4% of Gross Seles 
Peter & Gerald Cleary, Salem 1% of Gross Sales 


A letter wes presented from the County Court of Benton County pro- 
posing an exchange of roads in the state secondary highway system as follows: 
Elimination from such system of the Tampico-Lewisville Secondary Highway No. 
202, in northern Benton County, and the substitution therefor of about cight 
miles of county road in the southwest corner of Benton County, being an ex- 
tension of the Alsea-Deadwood Secondary State Highway No. 200. The County 
Court urged the exchange from the standpoint of reducing maintenance costs, 
alleging that the state could maintain the county roads in connection with 
its maintenance of the Alsea-Deadwood Secondary Highway, much cheaper than 
could the County because they are isolated from other county operations. 

The Engineer recommended against such exchange of roads. The Commission 
approved the recommendation unanimously. 


The Engineer reported briefly the results of his contacts with the 
Tillamook County Court and residents of the City of Tillamook regerding the 
proposed permanent location of the Wilson River Highway between the City of 
Tillamook and the Wilson River Canyon. He advised that there is a differ- 
ence of opinion among the people of this district, the farmers of the district 
desiring no change in the present reute, which enters the city on East Third 
Street, because the proposed location passes through valuable farm property; 
whereas, the city people who reside along the present route want the location 
changed so it will enter the city about one block farther north, which is the 
route tentatively proposed as the result of investigations by highway depart- 
ment engineers in 1940 and 1941. The County Court, he said, favors the pro- 
posed new route. The Engineer pointed out that it will cost more to improve 
the present route than to construct the proposed new route; also, that stock 
passes will have to be provided under the highway for each property ormer 
between Tillemock and the mouth of the Filson River Canyon, a distance of 
three or four miles. He exhibited a map showing the present and proposed 
routes together rith a proposed arrangement for traffic control within the 
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that the extension of time requested be granted without penalty. The 
Commission approved the recommendation by unanimous vote. 


M. C. Lininger & Sons, Contract No. 2742, for slide correction on 
the Bear Canyon-State Line Section of the Pacific Highway, in Jackson 
County, requested an extension of time of 90 days, from November 30, 
1945, to March 1, 1946, within which to complete this job. They attri- 
buted their failure to complete the project within the specified time 
limit to adverse weather conditions and inability to obtain competent 
workmen. The Engineer advised that the reasons given by the contractor 
for failure to complete the project within the specified time limit 
are substantially correct. He pointed out, however, that the work was 
satisfactcrily completed by the contractor on January 23, 1946, so 
there is no occasion for extending the time limit beyond that date. 

He further stated that the delay in completing the job did not materi- 
ally affect the use of the highway nor increase engineering expense. 
He recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


Slate Construction Company, Contract No. 2744, for slide correction 
on the Toll Creek-Snow Creek Section of the Santiam Highway, in Linn 
County, requested an extension of time of 212 days, from December Zl, 
1945, to July 31, 1946, within which to complete this job. They attri- 
buted their failure to complete the project within the specified time 
limit to the saturated condition of the excavated material which would 
not maintain equilibrium in embankment. They requested such a long ex- 
tension of time in order to permit this material to dry out so it would 
stand up in the embankment. The Engineer advised that the reason given 
by the contractor for overrunning the time limit is substantially correct. 
He recommended, in view thereof, that the extension of time requested be 
granted without penalty. The Commission approved the recommendation by 


unanimous vote. 


The Engineer reported that Contracts Nos. 2710, 2740, 2741, and 


2742 for the construction of state highway projects have been completed 
according to the requirements of the contracts or modifications thereof and 
that said jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote 


of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state high- 
way projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2710, with T. F. Skelton and H. H. Wiecks, 
for furnishing crushed rock in stockpiles on the Newport 
Section of the Oregon Coast, Corvallis-Newport and Siletz 
Highways in Lincoln County; completed July 26, 1945. (The 
contractor did not remove his equipment and complete clean- 
up of site until December 5, 1945-) 
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2. That when said section of said highway is permanently con- 
structed the same shall be done in accordance with said survey end lo- 
cation unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records 
of the Commission us of the twenty-fifth day of February, 1945. 


The Engineer reported that, in conformity with authority heretofore 
given him by the Commission, he awarded to Kuckenberg Construction Company, 
low bidder, the contract for construction of the Gates-Niagara Section of the 
North Santiam Highway, in Marion County, bids for which were received by the 
Commission on January 17, 1946. The contract was awarded on February 6, 1946, 
the conditions of the award having been satisfied. The Commission, by unani- 
mous vote, confirmed the award of this contract as reported. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway contracts: 


Rogers Construction Company, Contract No. 2721, for the Chemlt- 
Beaver Marsh Rock Production Project on The Dalles-California and East 
Diamond Lake Highways, in Klamath County, requested an additional ex- 
tension of time from January 1, 1946, to April 15, 1946, within which 
to complete this job. They alleged that extremely heavy snowfall made 
it impossible for them to complete this project within the previously- 
extended time limit. The Engineer advised that the reason given by 
the contrector for failure to complete the project within the extended 
time limit is correct. He recommended, in view thereof, that the ex- 
tension of time requested be granted without penalty. The Commission 
approved the recommendation by unanimous vote. 


Rogers Construction Company, Contract No. 2722, for the Fort 
Klamath-Lobert Rock Production Project on state highways, in Klamath 
County, requested an additional extension of time of six days, from 
November 15 to November 21, 1945, within which to complete this job. 
They attributed their failure to complete the project within the 
specified time limit to adverse weather conditions and labor diffi- 
culties. The Engineer advised that the reasons given by the con- 
tractor for overrunning the previously-extended time limit are correct. 
He recommended that the extension of time requested be granted with- 
out penalty. The Commission approved the recommendation unanimously. 


Coos Bay Dredging Company, Contract No. 2741, for construction of 
a drainage change project on the Hall Lake Section of the Oregon Coast 
Highway, in Coos County, requested an additional extension of time of 
five days, from January 3 to January 8, 1946, within which to complete 
this job. They attributed their failure to complete the project within 
the previously-extended time limit to adverse weather conditions. The 
Engineer advised that the reason given by the contractor for overrun- 
ning the previously-extended time limit is correct. He recommended 
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speed limit is adopted inasmuch as the State Police will have to enforce the 
regulation. Commissioner Schaupp expressed himself as opposed to reducing 
the speed limit. The Commission deferred a decision in the matter pending 
consultation with the Department of State Police and with the authorities 
of the Highway Department of the State of Washington inasmuch as this high- 
way connects with a highway in that state. The Engineer was instructed to 
ascertain the attitude of such officials. 


The Commission had under discussion the adoption of a resolution 
prohibiting the parking of cars on the right of way of the Pacific Highway 
opposite the "public mart" just north of the City of Eugene, in conformity 
with the decision reached at its meeting on December 14, 1945. The follow- 
ing resolution with regard thereto was adopted by the Commission by unani- 
mous vote on motion of Commissioner Chessman, which was duly seconded by 
Commissioner Schaupp: 


WHEREAS, the Pacific Highway is one of the major state high- 
ways and is likewise a federal highway, which highway throughout its 
entire length carries a large volume of traffic; and 


WHEREAS, it appears that a short distance outside the corpor- 
ate limits of the City of Eugene there is maintained a public mart on 
real property abutting on said highway, which mart on certain days of 
the week is patronized by a large number of people, many of whom park 
their cars within the right of way limits of said highway and leave 
said cars so parked for extended periods of time; and 


WHEREAS, the parking of said cars on the shoulders of said 
highway tends to restrict and impair the use of the traveled portion 
of the highway to such an extent that in the opinion of the Commission 
a hazard not only to through traffic but to the owners and occupants 
of the parked cars is created; and 


WHEREAS, in the opinion of the Commission public welfare 
and public safety require that the use of the shoulders of said high- 
way within said area for the parking of cars should be prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Commission as follows: 


1. ‘The Commission does hereby find and declare, based upon 
investigation, reports and recommendations by members of its staff, 
that the parking of motor vehicles along the Pacific Highway between 
Engineer's Station 600+233 and Engineer's Station 606+83.3 in Lane 
County, Oregon, creates a hazard not only to through traffic but to 
persons owning and using said parked cars. 


2. That in the opinion of the Commission the right of way 
of said highway at said location is not of sufficient width to permit 
parking facilities for large numbers of cars and at the same time pro- 
vide the degree of safety and convenience which in the opinion of the 
Commission should be provided the motoring public. 
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Contract No. 2740, with &. C. Hall, for 11.10 miles of 
surfacing on the Roots Creek-Siletz Section of the Siletz 
Secondary Highway in Lincoln County; completed October 8, 
1945. 


Contract No. 2741, with Coos Bay Dredging Co., for 
drainage change on the Hall Lake Section of the Oregon 
Coast Highway in Coos County; completed January 8, 1946. 


OOo 


Contract No. 2742, with M. C. Lininger & Sons, for 
slide correction on the Bear Canyon-State Line Section of 
the Pacific Highway in Jackson County; completed January 23, 
1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 
tracts, and said jobs are hereby accepted and final payment in con- 
nection with each is hereby authorized. 


The Commission discussed matters pertaining to the operation of 
a state-omed ferry across the mouth of the Columbia River between Astoria, 
Oregon, and Megler, Washington. In this connection the Commission's Chief 
Counsel reported that all of the cooverating parties have fujfilled their 
obligations with respect to such operation. The Commission then discussed 
the advisability of advertising for bids for the ferry operation in order 
to determine just how much expense is {involved before actually closing the 
deal for the purchase of the ferry boat facilities. The matter was discussed 
at considerable length, but a decision in the matter was deferred until the 
following day as there was a question as to the legal authority of the Com- 
mission to advertise for bids for the operation of ferry boats that the 
state presently does not om. (The matter was reconsidered on the follow 
ing day, and, as a result of further discussion, motion was offered by Com- 
missioner Chessman that the ferry operation be advertised for bids to be 
received at the next regular meeting of the Commission based on the Commis- 
sion's expressed intention of operating the ferry as a state-owned propo- 
sition. See ahead for minute entry.) 


The Commission discussed a request from Mr. Richard B. Ulstrup, 
Deputy Sheriff, Umatilla County, Oregon, urging the establishment of a 35 
mile per hour speed limit on the four-mile section of the Oregon-Washington 
Highway between the Town of Freewater and the Washington state line. Mr. 
Ulstrup declares that tne reduced speed limit is a necessity because of the 
numerous accidents that have occurred at this point, some of which have 
ended in fatalities. The Engineer gave as his opinion that there is justi- 
fication in this request but suggested that the speed limit be set at 40 
miles per hour rather than 35. He recommended the establishment of such a 
speed limit for about a year, when the construction of the new highway be- 
tween these points would be completed. Chairman Banfield gave as his thought 
that the Department of State Police should be consulted before a reduced 


This authorized use of the right of way of the highway for the 


accommodation of bus transports may be terminated by the Commission if 
demands such ‘ 


and when in the judgment of the Commission public welfare 
termination. 


This resolution shall be entered in the minutes 


the Oregon Coast Highway at the south end of the Scholfield Bri 


port. Mr. Christman advises that car ommers park their cars along both sides 


of the highway at this point, creating an unsafe condition for 
who are forced to walk on the highway pavement. Mr. Christman 
that accidents will occur unless corrective measures are taken. 


this subject was also presented from the State Police Department verifying 
Mr. Christman's statements. The Engineer advised that this matter has been 
investigated by the Traffic Engineer, who recommends the establishment of a 
"no parking at any time” restriction along both sides of the highway for a 


distance of one block from the west (south) end of the bridge. 


that he concurs in the recommendation. The Commission approved the recom- 
mendation and thereupon by unanimous vote adopted the following resolution 


with regard thereto: 


WHEREAS, the Oregon Coast Highway, which is U. S. Route 
No. 101, is a state highway under the jurisdiction and control of the 
State and said highway carries a large volume of through and local 


traffic; and 


WHEREAS, a portion of Winchester Avenue in the City of 
Reedsport hes heretofore been selected and designated by the Highway 
Commission as the route of said highway into and through said City; 


and 


WHEREAS, said Winchester Avenue connects directly with the 
westerly approach to the highway bridge which spans Scholfield Creek 


at Reedsport; and 
WHEREAS, the safety of pedestrian and vehicular 


quires that said highway between the westerly end of the bridge and 
First Street be kept open and unimpaired for its entire width; and 


WHEREAS, the parking of cars on each side of said street or 
highway between the westerly end of the bridge and First Street for 
indefinite periods of time is a hazard to pedestrians having occasion 
to cross said highway and is likewise a hazard to vehicular traffic 


moving over said highway; and 


WHEREAS, in the judgment of the Commission public welfare 


requires that the parking of cars on said highway between 
end of the bridge and First Street be prohibited; 


the Commission nunc pro tune as of the 25th day of February, 1946. 


A complaint was reported from Mr. John Christman, Reedsport, that 
a hazardous condition exists for school children and other pedestrians on 
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3. That the Commission does further find and declare that 
the parking of cars for long periods of time on the right of way of 
said highway within said termini should be prohibited. 


4. That the Engineer be and he hereby is instructed to 
erect at the said termini, and at such points between said termini as 
in the judgment of the Engineer are necessary to accomplish the purpose 
of this resolution and the action of the Commission as here declared, 
"no parking" signs. 


5. That a copy of this resolution be sent to Col. R. D. 
Arnold, Route 5, Eugene, Oregon, the owner and operator of said public 
mart, and that a like copy be mailed to the Superintendent of State 
Police. 


6. That this resolution be entered in the minutes and records 
of the Commission as of the 25th day of February, 1946. 


The Commission also adopted by unanimous vote, the following reso- 
lution designating a "no parking" zone on the Mt. Hood Highway in front of 
Battle Axe Inn, at Government Camp, in conformity with the decision reached 
at its meeting on December 14, 1945. 


WHEREAS, during the period when winter sports are carried on 
and conducted at and in the vicinity of Government Camp large numbers 
of people congregate from time to time, some of whom reach said place 
by private transportation and many by bus transport; and 


WHEREAS, because of the limited area available for the park- 
ing of vehicles for the accommodation of pedestrian’ traffic and for the 
normal movement of through traffic at said place as well as for the load- 
ing and unloading of passengers, it is deemed necessary that a definite 
space be set aside for the parking or stopping of buses while taking on 
and letting off passengers; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED that an area 
150 feet in length, immediately in front of Battle Axe Inn, be and 
said area hereby is set aside and made awailable for the exclusive use 
of buses while taking on and letting off passengers at said place. 


That the Engineer be and he is hereby instructed to erect 
and thereafter maintain appropriate signs defining the limits of said 
area, on which sign shall be the words "For Bus Stop Only". 


Neither the State nor its Highway Commission, officers or 
employes assume any obligation _with respect to the safe condition of 
said area, but any carrier using said place for the taking on or letting 
off of passengers shall be solely responsible to the passengers for 
their safety and convenience. 
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crosses the two said secondary highways and which is the subject matter of 
the permit. He advised that he has examined the form of assignment and 
recommended its acceptance by the State Highway Commission. In the discus- 
sion of this matter the question arose whether or not other changes in the 
permit might; be desirable. In view thereof, action on the assignment was 
deferred until the next meeting. The Chief Counsel and the Engineer were 
instructed to examine the original permit in the meantime and ascertain 
whether or not any changes should be made. 


A letter was presented from the Long-Bell Lumber Company, Long- 
view, Washington, inquiring whether or not it would be possible to secure 
the services of the Highway Department's Weighmasters to weigh their log- 
ging trucks on the highway scales located a short distance west of Grand 
Ronde for a period of about two months pending installation of the Company's 
own platform scales. The Company agrees to reimburse the state for the 
expense of the weighing operations. The Engineer estimated that the ex- 
pense would amount to about 50 cents per load and recommended approval of 
the Company's request subject to the condition that it will deposit with 
the Commission the estimated cost of the weighing operations for the two- 
month period. The Commission approved the recommendation unanimously. 


The Engineer reported on a number of overweight violations in- 
volving logging trucks owned by Mr. Forrest Meacham, Eugene. It appears 
that Mr. Meacham's drivers have been arrested numerous times since July 28, 
1945, for transporting overweight loads and that fines in substantial amounts 
have been imposed on them by the justice of the peace to whom they were cited. 
It also appears that the drivers refuse to pay the fines, alleging that they 
have an understanding with Mr. Meacham to the effect that he would pay the 
fines if the drivers were arrested. The Engineer advised that a letter 
received from Mr. John Bryson, Justice of the Peace who handled the cases, 
indicates that he is satisfied that such an understanding existed and that 
the payment of the fines is Mr. Meacham's obligation; however, if they are 
not paid by someone within a reasonable length of time it may be necessary 
to place the drivers in jail, which he hesitates to do under the circum- 
stances. The Engineer recommended cancellation of Mr. Meacham's P. U. C. 
permit if the fines are not paid within a reasonable length of time. The Com- 
mission approved the recommendation unanimously and instructed the Secretary 
to so inform Mr. Meacham and to advise him further that the Commission con- 
siders that the fines imposed are ageinst his operations rather than against 
the drivers of his trucks aud accordingly expects him to pay them or be ruled 
off the road. 


A letter was presented from Mr. Paul Youngman, McMinnville, compli- 
menting the Commission on the manner that it has been, and is, conducting 
highway matters. The Commission ordered the communication acknowledged with 


thanks. 


The Commission discussed a letter from Mrs. Dorothy McCullough Lec, 
Commissioner of Public Utilities, City of Portland, urging the Commission's 
approval of the use of a park grea between Front Avenue and Harbor Drive 
and extending from S. W. Alder Street to S. W. Pine Street, Portland, for 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, all members being present and voting affirmatively, as follows: 


1. That the parking of cars on U. S. Route No. 101 between 
the westerly end of the Scholfield Creek bridge and First Street in the 
City of Reedsport be and the same hereby is prohibited, except for such 
emergency parking as is permitted by law. 


2. That the Engineer be and he hereby is instructed to erect 
and thereafter maintain at appropriate places on said highway between 
the westerly end of the bridge and First Street the approved "no park- 


ing" signs. 
3. That this resolution be entered in the minutes and records 


of the Commission as of the twenty-fifth day of February, 1946, and a 
copy thereof mailed to the Recorder of the City of Reedsport. 


In connection with the discussion of the establishment of "no park- 
ing" zones on state highways, Chairman Banfield gave as his thought that the 
Commission should, by appropriate resolution, authorize the Engineer to post 
cuch zones wherever, in his estimation, they may be required without first 
bringing each individual case to the Commission's attention for instructions. 
He particularly mentioned a situation in the City of McMinnville, which needs 
attention in order to eliminate a hazardous condition. Commissioners Schaupp 
and Chessman concurred, whereupon the Chief Counsel was instructed to prepare 
a form of resolution granting such general authority to the Engineer. The 
Engineer was instructed to investigate the condition in McMinnville as reported 
by the Chairman. 


The Engineer brought up for discussion 4 letter from Mr. Gordon 

Hood, County Agent, Clatsop County, directed to Mr. Merle Chessman, St«te 
Highway Commissioner, recuesting State cooperation in the eradication of nox- 
ious weeds growing on and adjacent to state highway rights of way. The 
Engineer advised that the past policy of the State Highway Commission has 
been to cooperate with the counties in this work, and to that end it has re- 
imbursed the counties for the work that they have done on state highway rights 
of way. For the most part, he said, the costs were for chemicals only. He 
estimated that the Highway Commission has paid annually for this purpose 
spproximately $2,000. He recommended a continuance of this policy. The Com- 
mission spproved the recommendation unanimously subject to the condition that 
the local authorities control the noxious weed growth on adjacent private lands. 

The Commission had under discussion the assignment by the Ostrander 
Reilway and Timber Company to the Crown-Zellerbach Corporation of its interests 
in the permit heretofore given by the State Highway Commission to the Ostrander 
Railway and Timber Company and the Weyerhaeuser Timber Company, jointly, au- 
thorizing the operation of logging trucks at grade across two state secondary 
highways in the vicinity of Molalla. The Chief Counsel advised that the Os- 
trander Railway and Timber Company has conveyed to the Crown-Zellerbach Corpo- 
ration its undivided one-half interest in its private logging road which 
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Funds which they received in 1944 from 1943 state highway revenues. The 
Engineer advised that both of these cities have complied with the statutory 
requirements with respect to the State Tax Street Fund and that the plans 
for the expenditure of the monies have been examined and found satisfactory. 
He recommended approval of the same. The Commission approved the recom- 
mendation and thereupon, by unanimous vote, adopted the following resolu- 
tion with regard thereto: 


SSeS aes 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar 
year 1944 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or tows: 


AND, WHEREAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
= and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


P 1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named cities: 


“a Burns - North Buena Vista Avenue, West "D" Street, Washington 
: Street 


La Grande - Cherry Street, Maple Street, "G" Avenue, Cove 
Avenue, Monroe Avenue 


3 2. That the type, plan and character of improvement pro- 
Ee posed in the resolutions filed with this Commission by the above named 
zw respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
tows, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned. 


Nae 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plan submitted by the city. 
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temporary off-street automobile parking. The Commission indicated a reluctance 
to grant this privilege, however, deferred a decision until the following day 
when someone representing Mrs. Lee will be present to discuss the matter. 


The Engineer presented a report from Division Engineer F. D. Eason 
concerning the mutilation of a number of sightly oak trees along the Silver 
Creek Falls Secondary Highway east of Shaw by workmen in the employ of the 
Mountain States Power Company. He advised that this Company had no permit 
to construct its pole line on this section of highway and was without author- 
ity whatsoever to cut or trim trees. It was his thought that the Company 
should be penalized for the damage done, which is estimated by Mr. Eason's 
assistant at $100 for each of the four trees that were destroyed. He re- 
quested instructions. The matter was referred by the Commission to the Engi- 
neer and the Chief Counsel with power to act. 


The Engineer reported on e claim of the Gilpin Construction Company 
for damage that occurred to its derrick "Woodland" by reason of the failure of 
the operator of the Interstate Bridge to raise the draw span sufficiently 
high to allow the derrick to pass beneath the bridge. He advised that the 
derrick was being moved by the Atlas Tug Service, and when it approached the 
bridge, the signal was given to lift the draw span, which was done, but evi- 
dently the span was not lifted high enough to give full clearance. As a 
result, the derrick struck the span and suffered damge in the amount of 
$377.40. The Engineer adyiised that investigations reveal that the State is 
to blame for the accident and recommended payment of the claim. The question 
arose whether or not the State of Washington should be asked to assume 50 per 
cent of the payment because the bridge is being operated jointly by both 
states. It was decided to ask the Washington Highway Department to pay half 
the expense; however, the Commission authorized payment of the full amount 
with Oregon Highway Funds if the Washington Highway Department cannot cooperate. 
The matter was referred to the Engineer to nandle. 


The Commission had under discussion the rescinding of the order of 
the former Highway Commission requiring the maintenance of stop signs at high- 
way-railroad grade crossings. The Engineer explained that this order was 
adopted by the former Commission as 4 wartime measure to facilitate train 
movements, including both troops, explosives and war equipment, and to elim- 
inate, insofar as was possible, accidents occurred at railroad crossings. 

In this connection a letter was presented from Hon. Robert S. Farrell, Jr., 
Secretary of State, in which Mr. Farrell urges the Commission to con- 
tinue the order and to reject any move that would have the effect of remov- 
ing these stop signs from the railroad crossings. The Engineer gave as his 
thought that with the termination of hostilities the reason which prompted 
the order no longer exists in its entirety and recommended an investigation 
to determine which of the signs could be removed without creating a dangerous 
The Commission approved the recommendation and instructed the 


condition. 
make such an investigation and report his findings at the next 


ineer to 
meeting. 


The Commission had under consideration approval of the plans of 
the cities of Burns and La Grande for the expenditure of State Tax Street 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


Amity - Woodson Street, Oak Street, Sherman Street 
Banks - Wilkes Avenue, Parmeley Street, Woodman Street 


Carlton - E. Polk Street, W. Grant Street, £. Monroe Street, 


W. Monroe Street, W. Madison Street, W. Jefferson Street, 


W. Johnson Street, W. Lincoln Street, N. 4th Street, 
S. 3rd Street, N. 2nd Street, N. 1st Street, N. 3rd 


Street, S. Park Avenue, N. Kutch Street, S. Kutch Street, 


N. Howe Street, N. Scott Street 


Cascade Locks - Moody Avenue, Third Street, Fifth Street, 
and alley from Prospect Avenue 


Columbia City - "L" Street, 2nd Street, "E" Street, "I" 
Street, lst Street, Mattie Street, "N" Street, 4th 
Street, "G" Street 


Cornelius - Park Street 


Donald - Mathius Road, Williams Avenue, fhlen Street, Oak 
Street, Crissell Street, Feller Street, Cone Avenue, 
Rees Street 


Fossil - Adams Street, Main Street, Jay Street, Rutledge 
Street, Chase Street, 6th Street, 5th Street, 3rd 
Street, Broadway, "B" Street 


Grants Pass - West "A" Street, East "A" Street, East "D" 
Street, East "F" Street, East Mill Street, 2nd Street, 
N. 3rd Street, Booth Street, Foundry Street, S. 7th 
Street, "N" Street, Dimmick Street, Highland Avenue, 


Midland Avenue 


Harrisburg - Third Street, Kesling Street, and junction of 
Sixth and La Salle Streets 


Helix - Aurora Street, Vesper Street, Cleveland Street, 
Solar Street, Concord Street, Main Street 


Hines - Barnes Avenue, also other streets requiring 
maintenance and repair 


Myrtle Creek - 1st Street, 2nd Street, 3rd Street, Division 
Street, Oak Street 


) 
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5. This resolution shall be entered in the minutes and records 
of this Commission as of the 25th day of February, 1946. 


The Commission also had under discussion the approval of plans of 
the following cities and toms for the expenditure of State Tax Street Funds 
received by them in 1945 from 1944 state highway revenues: 


Amity Donald Myrtle Creek 
Banks Fossil Paisley 
Carlton Grants Pass .  Seio 

Cascade Locks Harrisburg Summerville 
Columbia City Helix Umatilla 
Cornelius Hines 


The Engineer advised that all of tnese cities and towns have satis- 
factorily complied with the legal requirements and that the plans for each of 
the proposed improvements have been checked and found satisfactory. He recom- 
mended approval of the plans. The Commission approved the recommendation and 
thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 
1945 for street purposes as provided in said law the several sums or 
amounts set opposite the names of the respective cities or towns: 


amity - ---------------- $ 761.77 
Bnks - -----------]=--- 345.24 
a 1,207.65 
Cascade Locks - ------------ 982.62 
Columbia City - ------------ 457.06 
Cornelius - - ------------- 890.37 
See a eS Se ee ee 229.23 
Fossil -------------c-rcC?- 743.60 
Grants Pass - ------------- 8,425.62 
Harrisburg - -----------7- 7 869.40 
Helix = - - <6 soem 2ee +--+ 5 - o> 169.13 
Hines - - -=+=“<--+--<-<+-<-<-s+-e- 946.28 
Myrtle Creek ------------- 616.41 
Paisley --— = == <== - -*---5-° 331.27 
Sci6 So SS Se oe oe eS 490.61 
Summerville - ---------- 7-77 111.82 
Umatilla ---------7-7-7°77" 517.17 


AND, WHEREAS, each of said cities and tows has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


i 
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2:00 p.m. for the construction of state highway projects and for the purchase 
of concession privileges at Silver Creek Falls State Park and took the follow- 
ing action thereon: 


The contract for placing new timbers in the Vine Maple Bridge over 
the Nehalem River on the Fishhawk Falls Secondary Highway, Clatsop County, 
was awarded to the low bidder, Philpott & Buckingham, Portland. 


The contract for pavement resurfacing on the West Unit, Lebanon- 
Sweet Home Section of the Santiam Highway, Linn County, was awarded to 
Warren Northwest, Inc., low bidder. 


Award of the contract for grading the Spencer Creek-Agate Beach 
Section of the Oregon Coast Highway, in Lincoln County, was held pending 
the clearing up of right of way matters. The fids were referred to the Engi- 
neer with authority to award the contract to Berke Bros., Portland, the low 
bidder, when this condition has been satisfied. 


The Commission rejected all bids received for the construction of 
the North Unit, Fuiton Canyon Section of the Fulton Canyon-Wasco Secondary 
Highway, in Sherman County. 


The award of the contract for regrading, surfacing, and oiling 
the Weston Mountain-McDougal Section of the Weston-Elgin Secondary Highway, 
Umatilla County, was deferred pending clearance by the Public Roads Adminis- 
tration, inasmuch as Federal funds are involved. The bids were referred to 
the Engineer with authority to award the contract to the low bidder, E. ©. 
Hall Company, Portland, when approval of the Public Roads Administration has 
been obtained. 


The Commission awarded to Porter W. Yett, Portland, the low bidder, 
the contract for regrading, surfacing, and oiling the Campbell Bridge-Hazel- 
dale Section of the Farmington Highway, in Washington County, on the basis 
of using tar. 


The Commission referred to the Engineer and the Chief Counsel all 
bids received for the purchase of concession privileges at Silver Creek Falls 
State Park with instructions to investigate the several bidders and to report 
their findings to the Commission over the telephone, when further instructions 
will be given. 


The Commission had under discussion the date for its next regular 
meeting for the receiving of bids and decided unanimously to change the date 
previously set, April 2 and 3, 1946, to Thursday and Friday, April 4 and 5, 
1946. The Secretary was instructed to make the usual arrangements to hold 
the meeting in the Auditorium of the Public Service Building, Portland. 


The Commission considered the following matters of unfinished busi- 
ness: 


Paisley - Main Street 


Scio - Plum Street, 5th Street, South Mill, Main Street, 
North Street, Mill Street, Smith Street 


Summerville - Main Street, Patton Street, Jefferson Street, 
First Street, Second Street, Third Street, Fourth 
Street 


Umatilla - Water Street, lst Street, "CG" Street, "I" Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named respective 
cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an appropri- 
ate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use 
the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plan submitted by the city. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 25th day of February, 1946. 


The Commission discussed a request from the City of Gresham for 
state cooperation in connection with the improvement of Powell Valley Road 
(Mt. Hood Highway), including construction of a storm sewer, through this 
town. The Enzineer explained details in connection therewith; however, the 
Commission deferred action in the matter until the following day when a dele- 
gation from Gresham will be present for discussion of the matter. (See ahead 
for additional paragraph concerning this matter). 


A communication was presented from the State Soil Conservation 
Committee of Oregon emclosing an official ballot with reference to the creation 
of a proposed West Umatilla Soil Conservation District and the election of 
three supervisors for said district. The question arose whether or not the 
State Highway Commission should vote in the matter. The Commission's Chief 
Counsel gave as his opinion that the Commission should not exercise the vot- 
ing privilege, whereupon the Commission voted unanimously not to cast a 
ballot. 


The Commission discussed with the Engineer the bids received at 
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9, Report on the request of the Board of County Commissioners of Mult- 
nomah County for a substitution of projects in the Postwar Secondary Highway 
Program which would allow improvement of county roads on Sauvies Island 
rathe: than construction of a bridge connecting the Island to the mainland. 
The Engineer advised that the Board of Commissioners has changed its attitude 
since making the request and now prefers the bridge construction as provided 
in the original plan. 


The Commission discussed briefly with the Engineer matters which 
are to be presented by the delegations on the following day but took no action 
with regard to any of them. 


At 5:00 p.m. Chairman Banfield announced the following awards of 
contracts, bids for which were received by the Commission earlier in the 
session: 


"Place new timbers in two 105 foot spans of the Vine Maple Bridge 
over the Nehalem River on the Fishhawk Falls Secondary Highway, Clatsop 
County. The Commission received two bids for this work, the low one 
being that of Philpott & Buckingham, Portland, at $16,680. The other 
bid was that of A. D. Ford & Son, Portland, at €29,842. The Commission 
has awarded the contract to the low bidder, Philpott & Buckingham, at 
its bid price of $16,630. 


"Eight miles of pavement resurfacing on the West Unit, Lebanon- 
Sweet Home Section of the Santiam Highway, in Linn County. Warren 
Northwest, Inc., Portland, submitted the low bid for this project at 
$83,574. Parker Schram Co., Portland, submitted the next low bid at 
$95,425. There were three higher bidders. The Commission has awarded 
the contract to the low bidder, Warren Northwest, Inc., at its bid 


price of $83,574. 


"3,1 miles of grading on the Spencer Creek-Agate Beach Section 
of the Oregon Coast Highway, in Lincoln County. The low bid for this 
work was submitted by Berke Bros., Portland, at $279,810. R. A. Heintz 
Construction Co., Portland, submitted the next low bid at $291,120. 
There were eight higher bidders. The Commission has referred the bids 
to the Engineer with authority to award the contract to the low bidder, 
Berke Bros., when certain conditions have been satisfied. 


"Grading, surfacing, and oiling the North Unit, Fulton Canyon 
Section of the Fulton Canyon-Wasco Highway, Sherman County. The Com- 
mission received four bids for this project, the low one being that of 
Porter W. Yett, Portland, at $34,449.50. The bids have all been rejected. 


Pg "Regrading, surfacing, and oiling the Weston Mountain-McDougal 
E Section of the Weston-Elgin Secondary Highway, in Umatilla County. &. C. 
= Hall Co., Portland, submitted the low bid for this work at $175,985. 

J. Ne. & M. J. Conley, Portland, submitted the next low bid in the amount 
2 of $182,749. There were two higher bidders. The Commission has referred 
= the bids to the Engineer with authority to award the contract to the low 
bidder when certain conditions have been satisfied. 
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1. Proposed exchange of roads in Benton and Polk Counties in connection 
with the termination of agreements covering state maintenance of the Independence- 
Granger County Road: The Engineer advised that he would report on this matter f 


at the next meeting. 


2, Termination of agreements with Clatsop County and the cities of Warrenton 
and Hammond covering state maintenance of the Fort Stevens-Camp Clatsop County 
Road and the Warrenton-Fort Stevens County Road: The Commission voted unani- 
mously to terminate as of April 1, 1946, the agreement covering the Fort Stevens- 
Camp Clatsop Road but agreed to maintain. the Warrenton-Fort Stevens Road at 
state expense until January 1, 1947. The Commission will inspect this road 
in person in the meantime and will decide then whether or not to extend state 
maintenance of this road for a longer period. The Secretary was instructed to 
inform the Clatsop County Court and the officials of both cities accordingly. 


3. Report or. cost to modernize the Siuslaw Highway over the summit of 
the Coast Range, Lane County: The Engineer advised that his report on this 


matter is not ready. 


4. Report on proposed bridge over the Willamette River at Independence, 
Polk and Marion Counties: The Engineer and the Chief Counsel advised that 
their report on this subject has not been prepared. 


5. Proposed exchange of properties with the Weyerheauser Timber Company 
at North Bend, Coos County: The Engineer advised that there is nothing to 
report on this matter at the present time because the company has not acted 
on the Commission's preposal for the exchange; however, he anticipates that 
someone representing the company will appear before the Commission at its 
next meeting to discuss the matter. 


6. Claim of W. W. Purvis for damage to his property at Nelscott aris- 
ing out of curb and sidewalk construction on the Oregon Coast Highway at this 
place: The Engineer and the Chief Counsel advised that their report on this 
matter is not ready but they will endeavor to have it ready for the Commis- 
ion's consideration at the next meeting. 

7. Request of the City of Woodburn for state cooperation in the improve- 
ment of the Hillsboro-Silverton Secondary Highway from its junction with the 
Pacific Highway East to the Woodburn Civic Center: The Engineer advised that 
his report on this subject is not ready for presentation. 


2, Report on the request of the City of Lebanon for the widening of the 
South Santiam Highway at the south city limits: The Engineer advised that 
this project is rather complicated because it involves the designation of two 
one-way streets for highway traffic. He outlined the plan briefly. The 
Commission deferred action in the matter until its next meeting and instructed 


the Engineer to submit at that time a detailed cost report, when the Commission 
will make its decision. 
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TILLER-TRAIL HIGHWAY IN DOUGLAS COUNTY 
MILO-TILLER SECTION 


C. J. Eldon, Portland $150, 319.50 
_ McNutt Bros., Eugene 196,102.50 
Guerin Bros., San Francisco, Calif. 201,011.00 


HOOD RIVER HIGHWAY IN HOOD RIVER COUNTY 
WOODWORTH ACRES—PARKDALE SECTION 


Babler Bros., Portland $ 73,359.50 
C. J. Eldon, Portland 15,287.50 
T. W. Thomas, Portland 77, 369. 30 
J. N. & M. J. Conley, Portland 79,335.50 
Vernie Jarl, Gresham 79,715.00 
£. C. Hall Co., Portland $2,321.50 


LEXINGTON-ECHO HIGHWAY IN MORROW COUNTY 
LEXINGTON-SOUTH SPRINGS SECTION 


*Newport, Kern & Kibbe, Portland $ 93,625.50 
#Curtis Gravel Co., Spokane, Wn. 95,568.00 
#£. C. Hall Co., Portland 104,474.50 
J. N. & M. J. Conley, Portland . 108 ,909 .00 
R. 0. Dail, Portland 123,703.00 
*C, J. Eldon, Portland 127,714.50 
Sound Construction & Engineering Co., Seattle, Wn. 130,433.00 


“Bidder will not accept this project alone. 


LEXINGTON-ECHO HIGHWAY IN MORROW COUNTY 
SOUTH SPRINGS-UMATILLA COUNTY LINE SECTION 


*Newport, Kern & Kibbe, Portland $ 38,498.80 
“Curtis Gravel Co., Spokane, Wn. 90,746.00 
J. N. & M. J. Conley, Portland 9? ,098.00 
*£. C. Hall Co., Portland 100,973.00 
eR. O. Dail, Portland 116,851.00 
s84Sound Construction & Engineering Co., Seattle, Wn. 120,880.50 
#C,. J. Eldon, Portland 122,179.00 


Bidder will not accept this project alone. 
Reduction of $7,000 if also awarded Lexington-South Springs Sec. 
wetReduction of $2,500 if also awarded Lexington-South Springs Sec. 
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"Regrading, surfacing, and oiling the Campbell Bridge-HazeAdale Section 
of the Farmington Highway, in Washington County. The low bid was sub- 
mitted by Porter W. Yett, Portland, at $109,690, based on the use of tar, 

T. W. Thomas, Portland, submitted the next low bid at $121,323.50, also - 
based on the use of tar. There were three higher bidders. The Commis- 
sion has awarded the contract to the low bidder, Porter W. Yett, at his 
bid price of $109,690. 


"Sale of concession privileges at Silver Creek Falls State Park. 
The Commission received five proposals to purchase these privileges and 
has referred them all to the Engineer and the Chief Counsel with author- 
ity to accept the offer deemed best for the state's interests after 
investigating the bidders." 


The meeting adjourned at 5:00 p.m. to reconvene the following morn- 
ing at 9:00 a.m. in the same room. 


Portland, Oregon 
February 26, 1946 


The State Highway Commission reconvened at 9:00 a.m. in the Audi- 
torium of the Public Service Building. Present were: 


T. 4. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, Chief Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary. 


Bids as follows for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 2:30 p.m. 
in the same room: 


CONSTRUCT NEW BRIDGE OVER COFFEY CREEK ON 
TILLER-TRAIL SECONDARY HIGHWAY IN DOUGLAS COUNTY 


*C. J. Eldon, Portland $ 15,050.60 
Harry I. Hamilton Co., Eugene 16,562.00 
McNutt Bros., Eugene 18,929.00 
Sleeper & Keyes, Bend 22,450.00 


*Bidder will not accept this project alone. 


This arrangement, he said, was made by the County Co 
the road was designated a state secondary highway. 
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urt of Coos County before 
He further stated that 


the road carries a large volume of traffic and is impassible during periods 
of high water, for which reason the County Court and Mr. Enegren are very 
anxious that it be located properly and improved. He advised that he is 
bringing the matter to the attention of the Commission at the request of the 


County Court. The Commission took the matter under 


advisement. 


2. Request for renaming state park adjacent to the Oregon Coast 
Highway north of Port Orford, Curry County: Mr. Sanders stated that this 
park is now sfown on the highway maps as "Newberg Park" for no known reason. 
He suggested that it be renamed "Black Rock Point State Park," inasmuch as 
the district in which the park is located is generally know as the Black 
Rock District. The Commission referred the matter to the State Parks Super- 


intendent for investigation. 


3. Proposed improvement of the Oregon Coast Highway through the 


City of Gold Beach: Mr. Sanders read aloud a joint 


letter from the Curry 


County Court, City of Gold Beach, and the Gold Beach Chamber of Commerce 
urging resumption of right of way negotiations for this improvement to the 
end that construction may proceed at the earliest possible time. Chairman 
Banfield advised that the Commission has no quarrel with the people of Gold 
Beach but simply stopped the negotiations for the right of way because it 
appeared to the Commission that the people did not care to furnish the right 
of way on the basis of their agreement with the former Highway Commission. 


Insofar as the Commission was presently advised the 


status of the matter 


has not changed although the Commission's Chief Counsel has authority to 
resume the negotiations when the differences have reached & satisfactory 
adjustment. The Chief Counsel gave as his thought that the differences could 


be ironed out in the not distant future. 


4. Mr. Sanders read aloud and presented to the Commission a letter 


from the Oregon Coast Association complimenting the 
in which it has maintained the state highway system 


Commission on the manner 
during the wartime period 


in the face of extreme difficulties, and for the thoroughness evidenced in 


the developing of its Postwar Construction Program, 


also expressing confidence 


in the members of the State Highway Commission and its staff. The Commission 


expressed sincere appreciation for the compligents. 


A delegation representing the County Courts of Tillamook and Wash- 
ington Counties appeared before the Commission in the interests of construction 
of the connecting link between the Wilson River Highway at Glenwood and the 


Sunset Highway at North Plains, Washington County. 
County Judge Harland Woods and County Commissioner 


The group consisted of 
A. D. Thompson, of Tilla- 


mook County; and County Judge H. D. Kirkman and County Commissioner Jim 


Lewis, of Washington County. County Judge Guy Boyi 
also was present. Judge Woo 


ngton of Clatsop County 


ds headed the group and presented a resolution 


that was adopted jointly by the County Courts of Washington, Multnomah, and 
Tillamook Counties, in which the Highway Commission is "requested and urged 
to take all steps and proceedings that may be necessary or proper to immedi- 
ately adopt a program which will provide for the immediate construction of 


a 
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COMBINATION BIDS FOR THE ABOVE TWO PROJECTS 


(1) (2) | Reduc. | Comb. Bid 
t i 
Newport, Kern & Kibbe $ 93,625.50 | $ 88,498.80 $ --- | $182,124.30 
Curtis Gravel Co. 95,568.00 | 90,746.00 , --- | 186,314.00 
E. C. Hall Co. 104,474.50 | 100,973.00 | _- 205,447.50 
J. N. & M. J. Conley 108,909.00 | 99,098.00 : --- 208 , 007.00 
R. O. Dail 123,703.00 | 116,851.00 | 7,000.00 | 233,554.00 
Sound Constr. & Engr. Co. 130,433.00 i 120,880.50 ; 2,500.00 248,813.50 
C. J. Eldon 127,714.50 | 122,179.00 ; 249,893.50 


Hon. Willerd L. Marks headed a delegation from Albany representing the 
Rotary Club, which has requested permission to construct and maintain a Sea 
Scout Clubhouse on the shore of Waverly Lake, at Albany. Others in the group 
were Dr. T. W. Sahlstrom, optometrist; Harry Michelsen, Scout executive; and 
A. M. Epperly, furniture dealer. Mr. Marks advised that the Albany Rotary 
Club is sponsoring this clubhouse, which will cost about $3,000, and that it 
is to be the meeting place for Sea Scouts of the Albany vicinity. He further 
stated that it would be an attractive building and, in their estimation, would 
be an asset to the lake and the surrounding territory; moreover, they would 
guarantee to keep it painted and in good condition and would maintain the pre- 
mises to the entire satisfaction of the State Highway Commission. He urged 
favorable consideration of the request. Chairman Banfield gave as his thought 
that the Commission, if it granted this request, would want the matter covered 
by a written agreement containing restrictions and demands for the thorough 
upkeep of the building so that it would not become an "eye sore" or detract 
in any way from the beauties of the lake and adjacent state-owmed property. 
He stated further that if the milding is kept attractive he personally 
would not object to its being maintained on the state's property, but not 
otherwise. Commissioners Schaupp and Chessman expressed themselves similarly. 
After further discussion the Commission voted unanimously to allow the build- 
ing to be located on the state's property subject to the condition that the 
Albany Rotary Club will assume the responsibility to keep it in a condition 
satisfactory to the Highway Commission at all times. It was ordered that 
the matter be covered by a written agreement setting forth restrictions and 
the Commission's requirements. The Commission referred the matter to the 
Chief Counsel and the Engineer to work out the details. 


Mr. Arch B. Sanders, Coos Bay, Oregon, Manager of the Oregon Coast 
Association, was present regarding the following: 


l. Enegren Ferry Road, (Coos River Secondary Highway, Mr. Sanders 
advised that this road was constructed a number of years ago across private 
property ormed by Mr. Chas. Enegren, who suffered it to remain at the present 
location with the understanding that it would be relocated at some future time. 
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declared. He urged reconsideration of the improvement as a safety measure 
because of the large volume of heavy traffic the road carries. The Engi- 
neer advised that some state force work was performed on this section but 

at no time did the former Highway Commission authorize the contracting of the 
major project, so the work was never finished. The Commission took the 
matter under advisement. 


Mr. Johnson urged the improvement of the Hermiston-Umatilla Dam- 
site project in order to facilitate the truck hauling of wheat to the Columbia 
River port when the dam is built. The Engineer advised that the Highway 
Commission has budgeted $130,000 of the postwar funds for this improvement 
and that the work is scheduled to be done in the third postwar year. Mr. 
Johnson then inquired as to the status of the proposed traffic separation 
project om Court and Dorion Streets, Pendleton, and was informed by the Engi- 
neer that the project has been approved by the Highway Commission, which has 
elso authorized the contracting of the work as soon as surveys are completed 
and plans and specifications prepared. 


Mr. Hill spoke in behalf of the proposed Juniper Canyon project. 
In this connection he presented a typewritten brief supported by oral 
arguments. He particularly urged the improvement from the standpoint of 
providing highway facilities for a large new wheat-growing area and to 
reduce marketing costs. He alleged that the availability of this road would 
save the farmers about two cents per bushel per year if they obtain the 
advantages of water transportation. He said that they are simply asking the 
Commission to give the project careful consideration. Chairman Banfield 
pointed out that the Commission already has plans to spend about $900,000 in 
Umatilla County during the three year postwar period, and, in view thereof, 
it does not seem possible to program this project unless the people of Uma- 
tilla County prefer it to other projects now scheduled for construction and 
will agree to the transferring of the funds. 


The Engineer advised that the Federal Secondary Highway System 
for Umatille County has already been selected and approved, and it would be 
difficult to change it now. He estimated the cost to construct the eleven- 
mile section of new road down Juniper Canyon from the end of the existing 
road at Juniper Clubhouse, at about $400,000. It was his thought that the 
project should be deferred at least until the Mc Nary - Dam has been 
built because of changes that might be required. Chairman Banfieid concluded 
the discussion by stating that the Commission would give the project careful 
consideration in the formulation of the next construction program. 


Mr. Don Sterling, Member, Advisory Committee of the Highway Commis- 
sion's Travel Information Department, was present and presented a Travel 
Budget for the year 1946 as approved by the Committee at its meeting in 
Portland on February 23, 1946. He was accompanied by Mr. A. B. Sanders, 
member of the Committee, and Mr. Arlin Cole of the advertising agency, 
MacWilkins, Cole and Weber, which has been selected to handle advertising 
matters for the Commission during the ensuing year. Mr. Sterling also 
presented a letter from Mr. Ralph R. Cronise, Acting Chairman of the Com 
mittee, explaining details_in connection with the proposed budget, which 
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a highway that will connect said Wilson River Highway with said "super" high- 
way, and that said Wilson River Highway connection be constructed and com- 
pleted, as near as possible, simultaneously with the construction and com- 
pletion of that part of said "super" highway which will connect and complete 
the Sunset Highway." The Engineer exhibited a map showing the proposed high- 
way connection, which, he said, is about ten miles long and is estimated to 
cost approximately $1,000,000, such estimate being based on projected align— 
ment rather than on an actual svrvey- Uc further stated that the project 

has not been included in any program that the Highway Commission has formu- 
l-ted to date. Chairman Banfield pointed out that the Commission's Postwar 
Program is now going forward and that all Federal monies provided for the 
sume have been allocated, so there is no chance to include this highway con- 
nection. The only encouragement that the Commission can give at this time, 
he said, is that it will consider the project in the preparation of the next 
program this coming fall. The Commission, he said, has an established policy 
which prohibits the making of commitments or promises, in advance, for any 
project. 


Judge Kirkman then brought up for discussion a proposed improvement 
of the Tualatin Valley Highway between Beaverton and Forest Grove. He advised 
that this is one of the heaviest-traveled highways in the state and is in 
need of widening to relieve traffic congestion, particularly in the cities 
of Hillsboro and Forest Grove where bottleneck conditions exist. The Commis- 
sion expressed a sympathetic attitude but denied the request for immediate 
construction because of lack of funds. 


A delegation from Pendleton ang vicinity was present and recuested 
the following improvements: (1) Reconstruction of a short section of the 
Pendieton—John Day Highway just south of Pendleton to eliminate several 
sharp curves. (2) Construction of a highwcy extending from Hermiston to the 
site of the peovosed dam across the Columbia River near Umatilla. (3) 
Improvement of Court Street and Dorion Street, Pendleton, as ane-way streets 
for state highway traffic. (4) Improvement of the county road which extends 
northerly from Helix to Vanslycle Station, thence westerly to the head of 
Juniper Canyon, and the construction of an entirely new highway down Juniper 
Canyon to a connection with the Columbia River Highway at the village of 
Juniper, to facilitete the truck hauling of wheat to the Columbia River. 


Mr. Guy H. Johnson, Chairman, Highway Committee, Pendleton Chember 
of Commerce, headed the group, which included County Judge Carl W. Chambers; 
County Commissioner Henry C. Biamont; Hon. Carl Engdahl, State Senator; James 
Hill, Jr., Manager, Pendleton GrainGrowers Association; Jess Arnold, repre- 
senting the Pendleton AAA; and the following farmers: Dale Tucker, Pendleton; 
Iven La Hue, M. 0. La Hue, Pete Kosmos, Merton R. Winn, and Melvin Winn, all 
of Helix. 


Mr. Johnson spoke briefly in behalf of the first three of the 
sbove-mentioned projects. Concerning the improvement of the Pendleton-John 


i 


lay Highway, he gave as their understanding thu. the former Highway Commis- 
» prior to the war, authorized the reconstruction work in order to facili- 
the truck hauling of logs, but the work =s* called off when war was 


+O 
os 


4202% 
Kew we 


possible chance to secure this improvement in the Commission's present Post- 
ce war Program; however, it will be given due consideration in the preparation 
S of future programs. 


A delegation from McMinnville, consisting of Dr. W. W. Heringer, 
Dr. W. H. Barendrick, Dr. C. L. Williams, and Guy Schumway, was present and 
presented arguments in opposition to the adoption of Baker Street, McMinn- 
ville, as the permanent route of the Pacific Highway West through this city. 
They presented a petition signed by 278 citizens of McMinnville who "believe 
that the interests of McMinnville and of Oregon will be served best by your 
abandoning the proposed changes to make Baker Street, McMinnville, into a 
super highway and the development instead of a hundred-foot wide thorough- 
fare west of the city over the Star Mill route." Chairman Banfield advised 
that the State Highway Commission has already passed on this matter and has 
taken action to improve Baker Street as the permanent route of this highway; 
also, that it is the feeling of the Commission that such routing should not 
be changed unless the Engineer should recommend it. He added that the Com- 
mission will discuss the matter further with the fngineer and will announce 
its decision later. 
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The Commission recessed for luncheon at 12:15 p.m. and reconvened 
at 2:00 p.m. in the same room with the same persons present and participat- 
ing. 

The following persons constituting a delegation from McMinnville 
was present and urged the Commission to retain and improve Baker Street as 
the permanent route for the Pacific Highway West through McMinnville: Hon. 
fugene E. Marsh, State Representative; Hon. R. H. Windishar, Mayor of McMinn- 
ville; B. A. McPhillips, Assistant Manager, U. S. National Bank; Mir. Homer 
Ross, County Commissioner; Louis Courtemanche, Jr., City Councilman; Carl 
Vinton, auto dealer; Lee Waugaman, President, Oregon Mutual Fire Insurance 
Company; Frank Wortman, President, First National Bank; 0. C. Yocom, City 
Engineer; Jack Bladine, Publisher, Telephone Register; Jack Griener, Council- 
man; Herman Larsen, Councilman; and Harry McMickle, automobile dealer. Mayor 
Windishar headed the group. He advised that, when the matter of designat- 
ing Baker Street as the permanent route of this highway was first discussed, 
the people of McMinnville were practically unanimously in favor of such route; 
however, since then, opposition to such routing has developed under the 
sponsorship of the few people who are interested in the McMinnville Hospital, 
which is located on this street. He declared that the opposition does not 
reflect the majority of the people of McMinnville, who desire that no change 
be made in the routing as heretofore selected by the Commission. 


i Mr. Windishar also asked the Commission to make a decision with 
& respect to the entrance of the Three Mile Lane Secondary Highway into Mc- 

t Minnville. He advised that Third Street, over which this highway is now 

routed, deadends at the parochial school near the eastern city limits, but 

5 the school authorities now are not unfavorable to the proposed improvement 

4 of the highway as it affects the school property because of the possibilities 
of ironing out differences. In this connection, he pointed out that three 
acres are available just beyond the church which would serve nicely as 
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totals $215,664.38, including the sum of $85,000 heretofore authorized by 
the Commission at its meeting on December 27, 1945. He explained that it is 
planned to spend $40,664.38 of this total for advertising during the early 
months of 1947, although, if considered advisable, an even laryer amount 
will be withheld for expenditure in 1947 if travel developments during the 
present year indicate the wisdom of such action. A recapitulation of those 
parts of the budget previously approved by the Commission and those elements 
now recommended for adoption by the Commission is as follows: 


Basic Media (Space including 
production) herewith recommended $130,664.38 


Operation Budget—-booklets, 
photography, supplies, admin- 
istration, etc. (Adopted by 
Commission December 27, 1945) 50,000.00 


Bookkeeping carry-over of $35,000 
on 1945 commitments not billed 
or paid as of December 31, 1945. 
(Adopted by Commission on 
December 27, 1945) 35,000.00 


Herewith recommended to be withheld 
for 1947 expenditure in space 40,664.38 


Total authorized for 1946 expenditure $175,000.00 


Mr. Sterling read aloud Mr. Cronise's letter. (For details see 
letter directed to the Oregon State Highwey Commission dated February 25, 1946, 
in general files). Following discussion the Commission appvoved the budget as 
recommended, the action being by unanimous vote upon motion of Commissioner 
Chessman, which was duly seconded by Commissioner Schaupp. 


A delegation from Klamath Falls and Medford appeared before the Com- 
mission and urged construction of a new highway between Klamath Falls and Med- 
ford via Lake o' the Woods. Mr. Charles R. Stark, Secretary-Manager of the 
Klamath County Chamber of Commerce, headed the group, which included the 
following: Wally M. Hector, County Engineer, Klamath County; J. A. Dutcher, 
Klamath Falls, operator of the resort at Lake o' the Woods; F. J. Newman, 
Medford, representing the Jackson County Chamber of Commerce; T. S. Neeley, 
Medford; and William Perry, County Commissioner, Jackson County. Mr. James 
Frankland, Regional Engineer, U. S. Forest Service, was also present. Mr. 
Stark advised that the delegation is not asking the Highway Commission to make 
any changes in its present construction program but urgently requests that the 
Commission give their project careful consideration in the allocation of future 
funds. He spoke for the project from the recreational standpoint and presented 
a brief in support of oral arguments. Others speaking in behalf of the improve- 
ment were Messrs. Newman and Hector. Chairman Banfield advised that there is no 
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the bridge construction to the Engineer with authority to award the contract 
to lir. Eldon when the conditions have been satisfied. 


The Commission also referred to the Engineer the bids received for 
the grading, surfacing, and oiling of the Milo-Tiller Section of the Tiller- 
Trail Highway with authority to award the contract to C. J. Eldon, the low 
bidder, when certain conditions have been satisfied . 


The Commission awarded to Babler Sros., the low bidder, the con- 
tract for grading, surfacing, and oiling the Woodworth Acres-Parkdale Section 
of the Hood River Secondary Highway, Hood River County. 


The Commission awarded to Newport, Kern & Kibbe the contract for 
the regrading, surfacing, and oiling of the Lexington-South Springs Section 
of the Lexington-Echo Secondary Highway, in Morrow County, and also the con- 
tract for the regrading, surfacing, and oiling of the South Spring-Umatilla 
County Line Section of the Lexington-Echo Secondary Highway, in Morrow County, 
this contractor being the low bidder on both projects and the award being 
made on the basis of its combination bid. 


At 2:30 p.m. Chairman Banfield announced the awards publicly, as 
follows: 


"Construction of a bridge over Coffey Creek on the Tiller-Trail 
Secondary Highway, Douglas County. C. J. Eldon, Portland, submitted 
the low bid for this job at $15,050. He qualified his bid by stating 
that he would not accept the award of this contract unless also awarded 
the contract for the Milo-Tiller grading, surfacing, and oiling project. 
Harry I. Hamilton Co., Bugene, submitted the next low bid at $16 , 562. 
There were two higher bidders. fhe Commission has referred the bids 
to the Engineer with authority to award the contract to the low bidder, 
C. J. Eldon, when certain conditions have been satisfied. 


"Grading, surfacing, and oiling the Milo-Tiller Section of the 
Tiller-Trail Secondary Highway, in Douglas County. C. J. Eldon, Port- 
land, submitted the low bid for this job at $150,319.50. McNutt Bros., 
Eugene, submitted the next low bid at $196,102.50. There was one higher 
bidder. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder, C. J. Eldon, when 
certain conditions have been satisfied. 


"Grading, surfacing, and oiling Woodworth Acres-Parkdale Section 
of the Hood River Highway, in Hood River County. The Commission received 
six bids for this job, that of Babler Bros., Portland, being low at 
$73,359.50. The bid of C. J. Eldon, Portland, at $75,287.50 was the 
next low bid. The Commission has awarded the contract to the low bidder, 
Babler Bros., at their bid price of $73,359.50. 


"Regrading, surfacing, and oiling the Lexington-South Springs 
Section of the Lexington-Echo Secondary Highway, in Morrow County. The 
low bid was submitted by Newport, Kern & Kibbe, Portland, at $93,625.50. 
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school grounds in lieu of the present grounds that would be affected by the 
highway improvement, and gave as his thought that an arrangement might be 
effected for the use of this property for such purpose if action were taken 
soon. He urged the Commission to give the matter serious consideration while 
the opportunity exists because the present road, which leads to the city's 
airport, particularly the bridge over the river, is in a very unsatisfactory 
condition. 


Mr. Marsh endorsed the remarks of Mr. Windishar with respect to 
both projects. Concerning the Baker Street matter he added that if the high- 
way were routed as suggested by those who are opposed to the Baker Street 
route many valuable farms would be damaged. He pointed out that the Baker 
Street route passes by Linfield College, the directors of which at first 
objected to the routing but now have changed their attitude and are in favor 
of the present location. He also declared that, regardless of the route that 
is selected, at least 50 per cent of the traffic would use Baker Street. 

With reference to the petition filed by the delegation during the morning 
session, he stated that 1t contains the names of only a very few people who 
are property owners in McMinnville. 


Ur. McPhillips stated that he is the biggest private property omer 
that would be affected by the routing. He endorsed the Baker Street route, 
notwithstanding that certain changes are to be made that would damage his 
holdings considerably. County Commissioner Ross and Mr. Courtemanche also 
spoke for the Baker Street route. 


Chairman Benfield advised that the Commission's decision designating 
Baker Street as the route of this highway was based on the results of two 
public meetings conducted by the Commission in McMinnville and on reports of 
people whom the Commission expected and considered were acting in the best 
interests of the community. The Commission, he said, is endeavoring to route 
the highway in the best interests of all concerned and, in view of the two 
presentations made at this meeting, will reconsider the selection and take 
definite action later. This concluded the conference. 


Following departure of the group the matter was again discussed . 
by the Commission, and, as a result thereof, the Commission confirmed its 
previous decision by unanimous vote and instructed the Engineer to proceed 
with the improvement of Baker Street as originally planned. 


The Commission discussed with the Engineer the bids received at 
the morning session and took the following action with regard thereto: 


Construction of a bridge over Coffey Creek on the Tiller-Trail 
Secondary Highway, Douglas County: The Commission considered the low bid 
submitted by C. J. Eldon, Portland, to be satisfactory, however, Mr. Eldon 
qualified his bid by saying he would not accept the award of this contract 
unless also awarded the contract for the grading, surfacing, and oiling of 
the Milo-Tiller Section of this highway. Due to the fact that the award 
of the contract for the latter-mentioned project cannot be awarded until 
certain conditions have been satisfied the Commission referred the bids for 
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Federal monies to finance the work. The Commission deferred a decision in 
the matter pending additional information and referred it to the Engineer 
with instructions to ascertain just what the city has in mind and how much 
the state's share would cost. 


A delegation representing the Sullivan's Gulch Highway Committee, 
Portland, and including Hon. Robert A. Bennett, State Representative; H. E. 
Carlson, Secretary; and George Claussen, Assistant Secretary, came before 
the Commission regarding the proposed state highway along Sullivan's Gulch, 
Portland. Mr. Bennett headed the group and presented a petition urging the 
survey of the route at the earliest possible time. He was informed by Chair- 
man Banfield that the survey is now under way, having been authorized by the 
Commission some time ago on the basis of an agreement with the Portland City 
Council that it wovld not grant permits for the development of industrial 
sites along the proposed route for the time being, Such survey authorization, 
he said, does not carry with it any commitment whatsoever as to construction, 
which shall depend upon the feasibility of the project from economic and other 
standpoints. 


Mr. Asa W. Battles, County Judge of Crook County, headed a delega- 
tion which included J. C. Minson, County Commissioner; E. E. Goodrich, County 
Assessor; C. C. Vice, rancher; and Paul H, Spillman, rancher, all of Prine- 
ville, which asked the Commission to change its program of Federal Aid Second- 
ary Highway projects by eliminating from the Federal Aid Secondary System the 
Prineville-Upper McKay Creek County Road, and the substitution therefor of 
the county road which extends westerly from Prineville about six and one-half 
miles, thence south to a connection with the Ochoco Highway near Powell 
Butte Store. Mr. Minson gave figures on the tonnage hauled over this road 
in support of their request. The Engineer advised that, while the Prineville- 
Upper McKay Creek County Road is on the Federal Aid Highway System, no money 
has been set up for construction, He gave as his thought that a switch in 
the projects could be made later on, if the change is still desired when 
money becomes available to finance the work. Chairman Banfield advised that 
the Commission would hold off ‘his project for the time being and consider 
the change when the job can be financed. He assured the delegation that 
nothing further would be done about the matter without first discussing it 
with the County Court. 


The County Court of Deschutes County, represented by County Judge 
C. L. Allen and County Commissioners E. E, Varco and A. £. Stevens, was 
present in the interests of the county road which extends easterly from a 
connection with the Powell Butte Secondary Highway, about four miles east of 
Bend, a distance of 9.4 miles to a place known as Alfalfa. Judge Allen ad- 
vised that this road is badly in need of improvement and that the people were 
assured by the Court that it would be given first consideration after the war. 
He pointed out that the road has been tentatively designated a Federal Aid 
Secondary Highway but is not scheduled for improvement in the Postwar Program, 
so they are coming to the Highway Commission at this time in an endeavor to 
obtain state aid in financing the work. Judge Allen referred to an agreement 
between the County Court and the former Highway Commission regarding the im- 
provement of the Lower Bridge-Terrebonne County Road (see Agreement No. 621, 
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This contractor stated refusal to accept the award unless also awarded 
the contract for the South Springs-Umatilla County Line Section of the 
Lexington-Echo Secondary Highway, for which he was also the low bidder. 
Curtis Gravel Co., Spokane, Washington, was the second low bidder at 
$95,568. There were five higher bids. The Commission has awarded this 
contract to the low bidder, Newport, Kern & Kibbe on the basis of its 
combination bid for both projects. 


"Regrading, surfacing, and oiling the South Springs-Umatilla County 
Line Section of the Lexington-Echo Secondary Highway, in Morrow County. 
Newport, Kern & Kibbe, Portland, submitted the low bid at $88,498.80. 
Curtis Gravel Co., Spokane, Washington, was the second low bidder at 
$90,746. Both of these contractors qualified their bids by stating that 
they would not accept the award of this contract unless also awarded the 
contract for the Lexington-South Springs Section. The Commission has 
awarded the contract to the low bidder, Newport, Kern & Kibbe, on the 
basis of its combination bid for both jobs." 


A delegation from Harney County, consisting of County Judge Nelson 
B. Higgs; J. L. McCulloch, Burns, City Councilman; and Ellis B. Bennett, re- 
presenting the Burns Chamber of Commerce, came before the Commission regarding 
the improvement of the Burns-Crane Highway and the improvement of the road 
leading to the Burns Airport and the state experiment station, which connects 
with the Burns-Crane Highway. Judge Higgs was spokesman. He urged the con- 
tracting of the Burns-Crane project at the earliest possible time and sked 
the Commission to include in such contract provision for the improvement of 
the airport road. The Engineer advised that the Burns-Crane Highway improve- 
ment is scheduled for construction in the first year Postwar Program and he 
anticipates that bids will be received therefor at the April meeting of the 
Commission; however, no provision has been made for the airport road. Chair- 
man Banfield advised that the Commission has no unobligated funds to allocate 
to the airport road construction at the present time, but the Commission will 
be pleased to consider it in the formation of its next program, which will 
be discussed some time this fall. In the meantime, he said, the Commission 
expects to canvass the state in order to get the ideas of the people in the 
various communities with respect to the projects that should be given prefer- 
ence in such program. This concluded the conference. 


& delegation representing the Gresham City Council and including 
R. L. Burton, Eugene Welling, and Guy Matthews, Councilmen; and C. C. Meisel, 
City Engineer, came before the Commission and requested state aid in the widen- 
ing, and otherwise improving, of the Powell Valley Road (Mt. Hood Highway) 
through their city. Mr. Meisel was spokesman. He advised that the city has 
a street improvement program which includes the paving of a number of streets 
that intersect the Powell Valley Highway, and the construction of curbs, side- 
walks, and storm sewers. Due to the fact that Powell Valley Road is a state 
highway they are requesting state assistance in the improvement, of that street 
to conform with the improvement of the intersecting streets. He asked for 
construction of curbs on both sides of Powell Valley Road, widening and pav- 
ing the full width between curbs, and the installation of a storm drain to 
take care of water that comes from side streets. He suggested the use of 
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The Engineer requested authority to advertise for bids for a number 
of construction projects to be financed with state funds. He presented a 
list of eligible projects, from which the Commission selected the following 
for immediate construction: 


COUNTY HIGHWAY SECTION AND KIND OF WORK ESTIMATED- COST 
Benton Eddyville-Blodgett 20 miles Resurfacing $ 150,000 
Coos Coos Bay-Roseburg South of Myrtle Pt., Line 

change 15,000 
Deschutes Alfalfa Co. Rd. 10 miles Oiling 35,000 
Gilliam Wasco-Heppner Hay Creek Section, 4 mi. 

Grad. & Surf. 150,000 
Lake Warner Valley Burns-Lekeview Hwy. to Mud 

Creek, Resurfacing 110,000 
Multnomah Pacific Interstate Bridge, Lighting 11,000 
Multnomah Columbia River Slide east of Multnomah Falls 100,000 
Sherman Shaniko-Fossil Sherars Bridge Section 75,000 

Total $ 646,000 


In the discussion of the above-selected projects, the Commission 
also considered the resurfacing of the Oregon City-Canby Section of the 
Pacific Highway East, in Clackamas County, which the Engineer estimated 
would cost about $250,000. It was the thought of the Commission that this 
section of highway should be widened as well as resurfaced in order to elim- 
imate the excessive curvature that now obtains. The Engineer was instructed 
to investigate the matter further and to report the cost to straighten this 
road. ‘The Commission also diséussed matters pertaining to the Postwar Pro- 
gram and instructed the Engineer to submit a map showing the location of the 
projects approved in the original program, together with those approved sub- 
sequent thereto, and additional projects which he suggests for construction. 


The Chief Counsel reported receipt of an offer from Mr. J. E. Niemi 
to purchase certain state-owned property in Astoria located at the intersection 
of Actor Street with the Oregon Coast Highway. It appears that the property 
is triangular in shape and that Mr. Niemi wishes to operate a service station 
at this point; also, that Mr. Niemi is willing to accept a deed with the usual 
restrictions as to highway access. Following discussion, the Commission 
referred the matter to Commissioner Chessman, the Chief Counsel, and the Engi- 
neer with authority to sell the property if that is considered advisable. 


The Commission discussed the matter of calling for bids for the opera- 
tion of a state-owned ferry across the Columbia River between Astoria, Oregon, 
and Megler, Washington, being a resumption of the discussion of the previous 
day. As a result thereof, mobiori was made by Commissioner Chessman that the 
Commission advertise this operation for bids to be received at its next regular 
meeting based on the Commission's expressed intention of operating such a ferry, 
The motion was seconded by Commissioner Schaupp and carried by the unanimous 
vote of the Commission. 
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dated July 18, 1941, as ammended by Agreement No. 674, dated May 19, 1942, in 
the Miscellanesus Contracts and Agreements File) wherein the state was obliga- 
ted to do certain things and the county was obligated to do certain things. 
The county, he said, has fulfilled its obligation, but the state still owes 
the county the sum of $5,422.45, which, according to the agreement, was to 

be spent for the improvement of some other county road. The Engineer verified 
Judge Allen's statement and explained the arrangement in detail. Judge Allen 
asked the Commission to apply this amount on the oiling of the Alfalfa County 
Road and to augment the same with additional state monies. The county, he 
said, will do the necessary grading and surfacing work and will repair the 
bridge structures at county expense. The Engineer estimated the cost of the 
grading and surfacing at approximately $55,000 and the cost of the oiling : 
work at about $35,000. He recommended favorable consideration of this request. 

Tne Commission took the matter under advisement. 


Judge Allen then advised that the County Court wishes to repair the 
bridge structures before the irrigation season starts and inquired into the 
possibilities of securing the services of an engineer of the State Highway 
Department to set the grade stakes. The Engineer was instructed to perform 
such service for the county. This concluded the conference. 


Following departure of the delegation the matter was given further 
consideration by the Commission. As a result of discussion, the Commission, 
by unanimous vote, authorized the oiling of this road as a state-financed pro- 
ject, the work tb be contracted as soon as plans and specifications can be 4 


prepared. 


Messrs. Fred T. Fowler, Traffic Engineer for the City of Portland; 
E. Gary Spencer, Vice Chairman, Transportation Planning Commission; and W. J. 
Weller, Transportation Engineer and Secretary-Director of the Transportation 
Planning Commission, came before the Commission regarding the use of the park 
area between Harbor Drive and Front Avenue, Portland, and extending from S. W. 
Washington Street to S. W. Pine Street, for the parking of automobiles during 
the present emergency. Mr. Fowler headed the group. He advised that the auto- 
mobile parking problem in Portland at the present time is serious and urged 
the Commission to allow the use of the above-desc#ibed area for the parking 
of cars until such time as a comparable area has been provided. ie suggested 
such use for at least one and one-half years and the postponement of the High- 
way Commission's landscaping project until the Harbor Drive Project has been 
completed. Chairman Banfield advised that the Commission has given this matter 
considerable thought and is reluctant to permit the use of the property for 
the purpose suggested because of complications that would result from such 
use. He asked Mr. Fowler whether or not, in his estimation, the Portland 
City Council would ask the Highway Commission, in writing, to delay the land- 
scaping project that is planned for this area so that the property could be 
used as a parking lot. It was Mr. Fowler's thought that the City Council 
would make such a request in writing. The Commission thereupon instructed 
the Chief Counsel and the Engineer to prepare an appropriate letter and an 
agreement in conformity with the Commission's ideas on the subject. A defi- 
nite decision in the matter was deferred ‘by the Commission pending satis- 
factory conclusion of the negotiations. 
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Agreement with S. P, Company re easement for a grade cross- 
ing in the City of Newberg. 


Agreement with Southern Pacific Company covering encroachments 
on railroad property between Gates and Niagara, Marion County. 


Agreement with Hood River County regarding relocation and 
abandonment of a section of the Hood River Secondary State Highway No. 
281, Hood River County. 


Agreement with Leonard & Slate covering slide removal operations 
on the Upper Columbia River ighway near Multnomah Falls. 


Tentative agreement with the U. S. War Department, covering 
the survey and preparation of plans, specifications and estimates neces- 
sary for the relocation of the Willamette Highway near Lowell, required 
by proposed dam construction. 


Agreement with Pacific Telephone & Telegraph Company re 
removel and relocation of poles on Mazama Junction-Lobert Section of The 
Dalles-California Highway. 


Field agreements with Grazing Service of the U. S. Department 
of Interior covering acquisition of juniper strips along the Central 
Oregon Highway between Bend and Horse Ridge; McKenzie Highway between 
Sisters and Redmond, and along the Ochoco Highway between Redmond and 
Prineville. 


Rental agreement with Mercer and Ashenfelter covering property 
being used for maintenance headquarters purposes at John Day. 


Agreement with MacWilkins, Cole and Weber, a corporation, 
authorizing compiletion and publishing of information and data re places 
of interest in the State of Oregon. 


Agreement with Ray B. William et ux re conveying to the state 
real property located in Lane County and the removal of partially con- 
structed house therefrom. 


Agreement with Everett Stoaks and Mildred Stoaks to correct 
certain defects in the title to real property located in Block 6 in 
the Town of Niagara, purchased by State Highway Commission. 


Bargain and Sale Deed cowering property lying outside R. W. 
in Sec. 21, T. 8 N., R. 9 W., Clatsop County, to Adolph A. Nurnberg. 


Quitclaim Deed conveying property to Odette Hall and George 
R. Hall to lands laying in North half of Sec. 16, T. 15 S., Ro AW, 
Lane County. 


Pipe line easement in favor of U. S. Bureau of Reclamation 


on the John Day Highway and the Vale Project. 
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The Engineer reported briefly that the Federal Housing Avthority is 
formating plans for the discontinuance of the housing project adjaczent to 
the Pacific Highway East between Portland and Milwaukie in connection with 
which it appears a plan for the future use of the land mst be outlined. He 
advised that the tentative plan of the local authorities is to establish a 
state park between the highway and Johnson Creek and to sell the land on the 
opposite side of the highway for industrial development, reserving a strip 
parallel to the highway for a roadway to serve the industries, with access to 
the highway being limited to two points in order to eliminate traffic hazards. 
The question arose whether or not each property owner could demand access to 
the highway. The Chief Counsel advised that each would be entitled to such 
a convenience. The Commission indicated a favorable attitude toward the pro- 
ject but deferred a decision until the plans are further advanced. The Chief 
Counsel and the Engineer were authorized to ascertain the possibilities of 
securing clearances from the property owners if the plan materializes. 


The Engineer requested authority for Mr. Harold B. Say, Director of 
the Travel and Information Department, to go to Seattle, Washington, on March 
6 and 7, 1946, for a joint conference with the British Columbia Travel Bureau 
and the Washington Development Commission. He advised that this is a two-day 
meeting and that Mr. Say's expenses would not exceed $30. The Commission 
approved the request unanimously. 


The Commission discussed the proposed improvement of the Oregon Coast 


Highway at Hebo, Tillamook County. The Engineer advised that the present 
bridge over Three Rivers at this place is in bad condition and should be re- 
placed with a new structure; also, that when the new bridge is built it should 
be constructed on permanent alignment, a short distance west of the present 
location. He estimated the cost of the bridge at $25,000 and the cost of the 
needed right of way at $10,000. The Commission deferred a decision in the 
matter for the time being because of possible complications. 


A request was presented from Mr. Howard Hinsdale, Reedsport, for ; 
permission to maintain a "guy wire" over the Oregon Coast Highway at a point 
near the outlet of Lake Tahkenitch, Douglas County. It appears that the guy 
wire is needed to support a spar tree which is used by Mr. Hinsdale in logg- 
ing operations. The matter was referred to the Mmgineer for investigation 
with authority to approve the installation if he considers it advisable. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with Kathryn Mayberry covering grade change in front 
of Lot 3, Slock 132, Caruthers Addition to Portland. 


Agreement with Kathryn Mayberry covering grade change in front 
of Lot 4, Block 132, Caruthers Addition to Portland. 


Agreement with M. Tolpalar and Helen Tolpalar covering grade 
change in front of Lot 1, Block 132, Caruthers Addition to Portland. 


Agreement with Jos. F. Fracasso et ux covering grade change 
in front of Lot 1, Block 150, Caruthers Addition to Portland. 
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Permit to Crane Mills authorizing truck hauling of logs across 
the Klamath Falis-Lakeview Highway at M. P. 52.80, near Bly. 


Application for purchase of electric service from Lapine Electric 
Corporation. 


License to State of Oregon for stockpile site on lands of 
U. S. A. acquisition for reclamation purposes, Owyhee Project. 


Contract with 0. C. Yocom for grading and surfacing of Buell 


and Salt Creek-Dolph Corner Sections of the Dallas-Coast Secondary High- 
way, in Polk County. 


“PEERING PTET LE ORI ANN OS 


There being no further business to come before the Commission at this 
time, the meeting adjourned at 5:00 p.m. 


Chairman Loo 


State Highway Engineer 
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12932 Apr. 4 Bids received on the following projects: 
Burns-Laven Sec. 
Mill Creek-iller Flat Sec. 
12933 Mazama Junction-Spring Creek Hill Sec. 
Waldport Rock Prod. Proj. 
Bridge over iiill Creek 
Construct spans over Trask Hiver 
Vadis Overcrossing 
Viaduct over Sunset Hwy. (Mountaindele County Roed) 
Ferry service, Astoria-tegler Crossing, Columbie River 
Parks Supt. reports on following: 
Short Sand Beach Park. Purchase of 42.22 acres approved. 
Coos County. Myrtle tree groves, ‘oos Bey-Roseburg liwy. 
Preservation approved. Agreemeits signed. 
Dougles County. Loon Lake. Proposed park site. 
Petition to Dept. of Interior approved. 
Williamson State Park. W.H. Kuhn.” Rental of residence. 
Extension of leese approved. 
Curry County. Newburgh State “erk. Renaming. Newburgh 
to be retained. ; 
Real Property. Resolution authorizing acquisition adopted. 
Right of way acquisition. Options on following ciscussed: 
Klamath County. Klemath Fells, Balsiger dotor-Co. 
Purchase of standard-width right of wey epproved. 
Chief Counsel to condem if necessary 
Lincoln County. Oregon Coast Hwy. Spencer Creck-Agate 
Beach Sec., I.M. and Mary 5. Hayes. Condemnation 
aporoved 
Lincoin County. Uregon Voast Hwy. Ocean Lake-Delake Sec. 
Leo F. Denzel and Z.K. Smith. Settlement ordered. 
Klamath County. The Delles-Celifornia Hwy. ‘iszeme Junction- 
Lobert Sec., John Zbinden. Condemnation authorized. 
Coos County. North Bend maintenance site. L.F. and Cloe 
Ashworth. Condemn if deel with Weyerhaeuser Tmbr. Co. 
is consummated. 
Condemnation. Offers approved. PResclutions sdopted. 
Condemnation. Lincoln Gounty. Oregon Coast Hwy. Spencer Creek- 
Agate Beacn Sec. Controversy with Cherlotte Thomas. No 
action. 
Yamhill County. Willamina. Pacific Plywood Corp. privete 
roadway request granted. : 
Sale of buildings. Offer of C.C. Tucker to pay $100 for building: 
on Gates-Nisgara Sec., North Santiam Hwy. rejected. 
Sale of lend. Cannon Beach. Bids rejected. To be readvertised. 
Sale of land. Tréutdale. Offer of Troutdale Vegetable Growers 
Assoc. accepted. Assoc. to build new med. 
Jackson County. Pacific Hwy., Ashland. $43,500 to be peid 
Mr. H.L. Claycomb. 
Jackson County. Ashlend. Pecific Hwy. Plez Section. Geo. 
W. Knox request as to start of construction. 
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Cove Park. Loss of building by fire. Settlement approved. 

Silver Creek Falls Park. Lease of concession to Walter S. 
Taylor confirmed. 

Lane County. Siuslaw Hwy. Modernization over Low Pass. Report 
of Engineer filed. 

Linn County. Santiam Hwy. Lebanon. Improvement in city 
requested. Cost survey authorized. 

Multnomah County. Mt. Hood Hwy. Gresham. Improvement in city 
bv state approved. 

Klemath County. The Dalles-California Hwy. Beaver Marsh. Use 
of highway for airplane take-off. Referred to State Board 
of Aeronautics. 

Bertton and Lincoln Counties. Eddyville-Blodgett Secondary Hwy. 
improvement requested. Funds previously set up. 

Lincoln County. Newport street maintenance. Request for state 
aid denied. 

Clatsop County. Gearhart street maintenance. Request for state 
aid denied. 

Douglas County. Riddle street maintenance. Request for state 
aid denied. 

City street maintenance. Chairman Banfield states policy 
regarding streets damaged by log-hauling operations. 

Umatilla County. Pendleton-John Day Highway. Improvement south 
of Pendleton requested. Consider in next program. 

Awards. Commission confirms Engineer's awards: 

Spencer Creek-Agate Beach Sec., Berke Bros. 
Weston Mountain-McDougal Sec., E. C. Hall Co. 
Coffey Creek Bridge, C. J. Eldon 

Milo-Tiller Sec., C. J. Eldon 

State Tax Street Funds. Plans for certain cities and towns 
approved. Resolution adopted. 

State Tax Street Funds. Plans for certain cities and towns 
approved. Resolution adopted. 

Surveys. Traffic origin and destination. Portland. Project 
approved, State to contribute funds. 

Linn County. Pacific Bwy E. Albany. Service road at Waverly 
Lake. Construction approved. 

Cabins. Construction for maintenance forces approved. 

Extensions of time approved as follows; 

Contracts Nos. 2707 and 2736. 

Contracts completed and accepted as follows: 
No. 2670 

Multnomah County. Portland. Area between Front Ave. and 
Harbor Drive. Use for parking authorized. 

Permit. Albany "Timber Carnival". One trip log load from 
Albany to Portland and back approved. 

Signals. Clackamas County. Traffic light at junction of 
Courtney Road with Pacific Hwy. E. Engineer to investigate. 

Signals. Marion County. Selem. Traffic light installation 
at three intersections on Center St. approved. 
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Astorie-iegler Ferry. Acquisition end agreement discussed. 
fection deferred. 

dultnomsh County. Crown Point. H.A. Dryer. Cencellation 
of lease approved. Stete to pay Mr. Dryer £50. 

Sale of building. Tiller-Treil Secondary Hwy., sele of 
building to Phillip H. Hert for $25 epproved. 

Polk County. Pacific Hwy. Nest. ifonmouth. Oregon College 
of Education. Use of property adjecent to highway 
approved. 

Lane County. Pacific Hwy. .icVeigh Viewpoint improvement 
urged. Perks Supt. to report. 

Wayside stips. Cleckamas Sounty. Pacific Hwy. Exst. 
Oregon City-Canby Sec. ‘couisition urged. No action. 

Clackamas County. Pecific Hwy. East. Oregon City-Canby 
Sec. Authority to make survey for straightening con- 
firmed. 

Recess at 1z noon to reconvene at 2:00 p.m. 

Minutes of Feburary 25 and 26, 1946 approved. 

Coos County. Oregon Coast Hwy. Coos Bay. Santa Cruz 
Cement Co. property. Acquisition by condemnation. 
Chief Counsel to negotiate. 

Multnomah County. City of Portland. Seawall. Aliteretion 
of agreement approved. Resolutions adopted. 

Claim. Grest Northern Rwy. Co. Reimbursement for re- 
moving esphalt et Bend approved. 

Indian lend. Purchese certificates. Secretary to sign. 

Sele of land. Property on «icLaughlin Blvd., Portlend. 
Proposal guaranty of A.P. Bocci to be returned. 

Columbie County. St. “elens. Equipment storage heed- 
querters. Payment of £18 = month approved. 

Traffic accidents. Report of Engineer approved. fngineer 
to meke special study. 

Signs. Reilroad crossing stop signs. Removal of three 
signs epproved. 

Bids received at morning session discussed. 

Federal Aid Highway Projects. 0.P.A. control of contract 
awards. 

Engineer to notify county courts. 

Awards. Chairmen benfield announces ewards of contracts. 

Astoria-degler ferry. Bid for operation discussed. 
Agreement signed. 

McKenzie Hwy.. Removal of snow to "Hend Lake Ski Ground" 
requested. Action deferred 

Sherman County. Columbie River Hwy. Maryhill Ferry. 
Request for state construction of new approach road 
denied. 
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13006 Apr.5 Bids received on following projects: 
Reese Creek-Antelope Creek Section 
Widening existing bridge over Altamont Canal, Klamath Falls 
Washburn Way-Altamont Drive Lighting Project, Klamath Falls 
Klamath Falls-U.S.R.S. Canal Section 
Spring Creek Hill Section 
Spring Creek Hill-Lobert Section 
Oceanlake Section 
Viaduct over Spencer Creek, Lincoln County 
Lighting system on Interstate Bridge 
North Unit, Fulton Canyon Section 
Construct frame maintenance building at Elgin 
Mill Creek Forks-The Dalles Section 

Timber strips. Sunset Hwy. Privilege of cutting timber on 
wayside strips denied. 

Wayside strips acquisition. Pacific Hwy. E. Oregon City- 
Canby Sec. Referred to Engineer and Parks Superintendent 
for report. 

Park. McVeigh Viewpoint. Lane County. Development urged by 
delegation. Referred to Parks Superintendent for report. 
Trail markers. Old Oregon Trail. Erection of approved markers 

requested Matter taken under advisement. 

Trail markers. “Applegate Trail" and "Barlow Trail". Con- 
struction of signs authorized. Engineer to handle details. 

Coos County. North Bend. No exchange of property with Weyer- 
haeuser Timber Co. Commission sell only maintenance site. 

Forest Highway Funds. Transfer of $350,000 from Port Orford 
Project to North Santiam Hwy. approved. Letter signed by 
Commission. 

Harney County. Burns-Crane Hwy. City of Burns. Paving full 
width requested. Referred to Engineer. 

Lincoln County. Oregon Coast Hwy. Oceanlake, Improvement to 
include median strip. 

No contract award until difficulty with one property owner 
taken care of. 

Astoria-Mégler Ferry. Bid price discussed with low bidder. 
Engineer and Chief Counsel to prepare agreement. 

Real property. City of Newport. Request of Port of Newport 
to purchase tract at old ferry landing approved. Engineer 
and Chief Counsel to prepare agreement. 

Log hauling. Permit of Forrest Meacham, Eugene, canceled. 

Log hauling. Necanicum Hwy. Prouty Lumber and Box Co. agrees 
to comply. Engineer to proceed with widening. 

Log hauling. Inspection and weighing of loads at state-owned 
scales. No change made in P.U.C. regulation. 

Recessed for luncheon at 12 noon to reconvene at 2:00 p.m. 
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Signals. Clackamas County. Canby. Traffic light installation. 
Request denied. 

Signals. Washington County. Hillsboro. Three traffic light 
installations approved. 

reo _ Linn County. Harfieburg. fraffic light request 

nied. 

Grant County. John Day. Installation of neon sign at east city 
limits. Commission assumes no jurisdiction. 

Morrow County. Wasco-Heppner Secdy. Hwy. Abandonment between 
Stations 553+30 and 562+50 approved. Resolution adopted. 

Union County. Wallowa Lake Hwy. Boswell Ranch-Cold Canyon 
Sec. Abandonment approved. Resolution adopted. 

Log-hauling permit. Ostrander Rwy. and Tmbr. Co. to Crown- 
Zellerbach Corp. Assignment approved. 


-Claim. Minerva Mendenhall, Echo, Oregon. Settlement in amount 


of $580.20 approved. 

load Limits. Eddyville-Blodgett Secdy. Hwy. Reduced limit 
approved. Resolution adopted. 

Marion County. North Santiam Hwy. Detroit-Niagra Sec. 
Designation as state secdy. hwy. approved. Resolution 
adopted. 

W. W. Stiffler authorized to attend meeting of Intermountain 
Logging Conference in Spokane, Wash., April 4 and 5, 1946. 

C. E. Paulsen authorized to go to Boise, Idaho, to check 
oe o Morrison-Knudsen Company, April 17, 18 and 19, 
1946. 

Multnomah County. Portland. "Foothills Highway". Condemnation. 
No action. 

Meeting date. May 15 and 16, 1946, set for next reguler meeting. 

Unfinished business: 

Linn County. Albany, Redesignation as state highways of 
streets and rcads. To be deleted from future agendas. 

Rerouting of logging trucks. To be deleted from future 
agendas. 

Speed limit. Umatilla County. Oregon-Washington Highway. 
Freewater-Washington State Line Sec. Wo action. 

"No parking" zone. Pacific Hwy. W. McMinnville. No report. 

Benton and Polk Counties and City of Independence. 
Independence-Granger County Road, Maintenance agree~- 
ment terminated. 

Polk and Marion Counties. Bridge at Independence. No report. 

Marion County. Hillsboro-Silverton Secdy. Hwy. Improvement 
in Woodburn to be considered later. 

Coos County. Enegren Ferry Road improvement, listed for 
future consideration. 

Insurance. Private insurance on Highway Department buildings. 
Discontinuance approved. 

Meeting adjourned at 5:00 p.m. to reconvene next day at 9:00 a.n. 
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Astoria Ferry (Cont. ) 
a Contract for ferry service awarded to Babbidge & 
olt. 
Contract to be reduced to one-year operation 
State to be permitted to examine contractor's books to 
determine cost. 
Chief Counsel instructed to prepare contract. Engineer 
to handle details of operation and make preparations 
to operate ferry starting June 1, 1946. 
Landing facilities. Chief Counsel authorized to secure lease 
on facilities at Astoria and at Megler. 

Speed Zones. Multnomah County. Establishment of designated 
speeds on certain roads. Engineer to investigate and report 
results to Speed Control Board. 

Surveys. Portland. Origin and destination survey. State to 
contribute $60,000 toward cost of project. 

Permits. Lane County. Siuselaw Highway. Cape Horn Quarry. 

J. D. Walling granted permission to remove 10,000 cu. yds. 
rock. 

Awards. Engineer's award of contract tg Mark Smith & Co. for 
Washburne Way-Altamont Drive Lighting Project, Klamath Falls, 
approved. 

Clatsop County. Oregon Coast Hwy. Young Bay-Lewis and Clark 
River Sec. Relocation. Engineer authorized to make survey. 
Chief Counsel to negotiate right of way options. 

Agreements and other papers signed. 

Meeting adjourned at 3:45 p.m. 


May 15 Bids received on the following projects: 


13028 


13029 


Eddyville-Blodgett Sec. 
South Umpqua River Bridge on Oak Street, Roseburg 
Construct concrete bridge over Little Butte Creek in Eagle 
Point 
Widen bridges over Reese Creek, Little Butte Creek and 
Antelope Creek 
Dairy Rock Production Project 
Bly-East Forest Boundary Rock Production Project 
Construct Concrete Pile Trestle Bridge at Junction City 
Front Avenue (Sheridan St.-Bancroft St.) Sec. 
Widen west end of Ross Island Bridge, Portland 
South Unit, Enterprise-Forest Boundary Sec. 
Minutes approved. May 1, 1946. 
Parks Supt. reports on following: 
Gift of Frank L. TouVelle of 9.85 acres for park purposes 
accepted. 
Gift from Douglas County of park site along Umpqua River 
accepted. 
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Travel and Information Dept. Advisory Committee. Arden X. 
Pangborne appointed to replace Palmer Hoyt. 

Lincoln County. Ocean beach. Request for use of ocean beach 
south of Newport as aircraft landing field denied. 

Clatsop County. Oregon Coast Hwy. City of Seaside. . Re- 
routing along Roosevelt Drive. Request to be referred to 
Engineer and Chief Counsel for report. 

Clackamas County. Pacific Hwy. E. Service road between Mil- 
waukie and Portland. Request to be presented in writing. 
Engineer to report at next meeting. 

Bids. Bids received at morning session discussed. 

Awards of contracts announced by Chairman Banfield. 

Multnomah County. Columbia River Hwy. Troutdale. Lease of 
property. Mr. Mumpower to vacate the premises. 

Klamath Falls Lighting Project. Washburn Way-Altamont Drive. 

‘ Award of contract approved by A. D. Collier. Swan Lake 
Company to pay entire cost. 

Permits. Swan Lake Moulding Co. Permit granted for lighting 
system on Washburn Way-Altamont Drive, Klamath Falls, with 
clause authorizing transfer of rights. 

Marion County. Salem shops. Railroad siding. Temporary use 
by West Foods Co. approved. 

R. H. Baldock, State Highway Engineer, re-appointed for 
4-year term. : 

C. B. McCullough, Asst. Hwy. Engr., re-appointed for 4-year tern. 

J. M. Devers, Chief Counsel, re-appointed for 4-year term. 

H. B. Glaisyer, Secretary, re-appointed for 4-year term. 

Salary and wages. Salary increases for Secretary, Parks Supt., 
Staff Engineer, Acting Traffic Engr. approved effective 
April 1, 1946. 

Real property. Clatsop County. Astoria. Offer of J. E. Niemi 
to purchase and to lease property accepted. Engineer to 
handle details. 

F. B. Crandall authorized to attend Safety Conference in 
Washington, D.C., May 8, 9 and 10, 1946, 

R H. Baldock authorized to attend meeting of American Assoc. 
of State Hwy. Officials in St. Paul, Minn., June 20 and 21, 1946. 
1946. 

Budget. 1946 Minor Betterment. Install new roadway approaches. 
Enrineer to report. 

Agreements and other papers signed. 

Meeting adjourned at 4:15 p.m. 

Astoria Ferry. 

Gill net fishery. Request of Columbia River Fishermen's 
Protective Union for choice of ferry contracter who is 
in sympathy with fishing interests. No action. 

Operation of ferries. Offer of former employees on ferry 
boats to operate service on flat sum basis or cost plus 5%. 
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Subject 


Tillamook County. Oregon Coast Hwy. Pleasant Valley. Cattle 
pass construction requested. Request denied. 

Cattle pass construction. Policy established re contribution 
toward such projects. 

Water pollution. Joint action requested by Sanitary Authority. 
Engineer to investigzts and report. 

Recessed for luncheon at i2:00 noon to reconvene at 2:00 p.m. 

Southern Route to Oregon. Controversy re naming. Referred to 
Oregon Historical Society. 

Speed Zone. Umatilla County. Oregon-Washington Hwy. Frerwator- 
Washington State Line Sec. Speed zone established. 
Resolution adopted. 

"No Parking" Zone. Yamhill County. Pacific Hwy. W. North of 
McMinnville. "No Parking" zone approved. Resolution adopted. 

Log Hauling. Permit of W. H. Finley canceled. 

Log Hauling. Refusal of Allen George Tindall to allow loads to 
be weighed. Warning letter to be written to Art Johnston, 
owner of the truck. 

Log Hauling. Permit of Donald Baldridge, Reedsport, canceled. 
Snow removal. Cost to open following hwys. reported: Mt. Hood 
Hwy.; McKenzie Hwy.; W. Diamond Lake Sec. Hwy.; E. Diamond 
Lake Sec. Hwy.; Crater Lake Hwy. Engineer to proceed with 

work. 

Curry County. Oregon Coast Hwy. Footpath and sidewalk construc- 
tion on Chetco River Bridge. Action deferred. 

Klamath County. W. Side Klamath Lake Sec. Hwy. Improvement 
urged by Ft. Klamath Grange and City of Klamath Falls. 
Action deferred. 

Lane County. Pacafic Hwy. Modernization 
requested by Crater Lake Post, V.F.W. Action deferred. 

City street improvements: 

Ontario. Pavinasof SW ith Ave. Engineer to investigate and 
discuss with City Council. 

Burns. Oiling of Monroe St. Action deferred. 

Klamath Falls. Construction of "service" roads along So. 
Sixth St. approved. Hwy. Dept. to furnish engineering 


Rest Room facilities for tourists. Cannon Beach. Engineer 
instructed to prepare letter to all cities re maintenance. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

State Construction Program for 1946, 1947, 1945. 
Engineer to report. 

Awards. Engr.'s award of contracts confirmed. 

Douglas County. Tiller-Trail Secdy. Hwy. Coffey Creek Bridge. 
Contract #2788. C. J. Eldon requests contract be canceled 
Request denied. 
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Parks Supt.'s reports (Cont. ) 

The Cove State Park. Removal of cinders from Round Top 
area. Parks Supt. to investigate area for other pits. 
Residents of Jefferson County to be allowed to remove 
cinders from Round Top if no other pits found. 

Silver Creek Falls State Park. Sale of concession privileges. 
Contract to be signed with Walter S. Taylor. Operations 
to begin next spring. 

Darlingtonia Park. Purchase of park for $1,250 approved. 

Gift of J. Ross Hutchinson of park site and wayside stri, 
near Elkton accepted. 

Real property. Acquisition authorized. Resolution adopted. 

Condemnation. Offers approved. Resolutions adopted. 

Sale of buildings. Tiller Trail Hwy. Sale of residence for 
$35 authorized. 

Sale of buildings. North Santiam Hwy. near Niagara. Sale to 
Cc. C. Tucker for $105 approved. 

Clackamas County. Oswego Hwy. Dunthorpe. Deeding of strip 
of land to Oregon Iron and Steel Co. approved. 

Benton County. Corvallis-Newport Hwy. Discontinuance of 
stockpile site east of Philomath. Engineer to investigate. 

Multnomah Co. Columbia River Hwy. Dodson-Bonneville Sec. 
Acquisition of r/w. Engr. to make survey. Chief Counsel 
to secure options. 

Claim. Roscoe Hopper, et ux. Warm Springs Hwy. Prineville. 
Railroad grade crossing controversy. Settlement approved. 

Tillamook County. Wilson River Hwy. Logging of tract deeded 
to state for park purposes. Consolidated Timber Co. 
granted extension of time to Oct. 14, 1948. 

Malheur County. Revised permit from U.S. Gov. Reclamation 
Service re use of stockpile site approved. 

Portland. Harbor Dr. and Front Ave. Agreement with City of 
Portland covering automobile parking on landscape area 
appreved. 

Sale of land. Three tracts of land in Cannon Beach. Offers 
of Dorothy E. Hafner and John T. Conchuratt accepted. 

Lincoln County. Oregon Coast Hwy. Waldport. Request to 
operate "wishing well” in state park denied. 

Douglas and Jackson Counties. Redecking Oak Street Bridge, 
Roseburg, and constructing bridge over Little Butte Creek, 
Eagle Point. Commission to prepare specifications and 
advertise for bids. Resolutions from Counties ordered filed. 

Claim. W. W. Purvis. Oregon Coast Hwy. Nelscott. Payment 
to Purvis of $1,000 for property damage approved. 

Clackamas County. Pacific Hwy. E. Portland to Milwaukie 
service road paralleling highway. No action. 

Clatsop County. Oregon Coast Hwy. Seaside. Rerouting alon; 
Roosevelt Drive. Engr. to advise nothing can be done until 
r.r. co. abandons facilities. 
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J. A. Head to go to Seattle to study methods used by State 
of Wash. in conducting origin and destination survey. 
Coos County. Oregon Coast Hwy. Coos Bay. Proposed traffic 


Inspection trip. Tentative date set for August. Engineer to 
prepare itineraries for trips through Eastern and Western 
Oregon. 

Clackamas County. Pacific Hwy. E. Oregon City. Maintenance 
of neon sign by Hubach and Parkinson Motor Co. over hwy. 

r/w approved. 

Unfinished business: 

Marion and Polk Counties. Proposed Willamette River Bridge 
at Independence. No report. 

Marion County. Hillsboro-Silverton Secdy. Hwy. Pacific Hwy. 
E.-Woodburn Civic Center Sec. Improvement approved. 

Coos County. Enegren Ferry Road improvement. Action deferre 

Umatilla County. Pendleton-John Day Hwy. south of Pendleton. 
Reconstruction to eliminate hazards to log haulers. 
Action deferred. 

Coos County. City of Coos Bay. R/W negotiations along 
water front. Report not ready. 

Budget. Increase in 1946 budget to finance private road 
approaches to state hwys. Report not ready. 

Curry County. Oregen Ccast Hwy. Gold Beach. Acquisition 
of r/w for proposed improvement to include approaches to 
city. 

Lake County. Construction of "cut-off" hwy. through Fremont 
National Forest westerly from Silver Lake to The Dalles- 
Calif. Hwy. at Beaver Marsh requested, Denied. 

Log Hauling. Request of Loveness Logging Co. to truck-haul logs 
across Klamath Lake Secdy. Hwy. near Rocky Point approved. 

Klamath County. Klamath Falls-Lakeview and Klamath Falls- 
Merrill Hwys. Jct. Oiling of driveways and sidewalks at 
H. M. Mallory's property approved as minor betterment project 

Agreements and other papers signed. 

Meeting adjourned at 5:15 p.m. to reconvene at 9:00 a.m. the 
following day. 

Bids received on the following projects: 

Mill Gulch-Salisbury Sec. 

Ashland-State Line Rock Production Project. 

Robertson Bridge-Hayes H411-Shattuck Corner Oiling and Rock 
Production Project. 

Construct two concrete bridges near Chiloquin. 

Judkins Point-Springfield Junction Section. 

Oneonta Borrow Pit Excavating end Shaping Project. 

Construct concrete bridge over 0.W.R.R. & N. Co. tracks at 
Bridal Veil. 
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May 15 Grant County. Seneca. Construction of two cabins for use 


of maintenance forces. Approved. 

Jefferson County. ‘Trout Creek Road. No change in program to be 
made without consulting County Court. 

Contracts completed and accepted as follows: 

Contracts Nos. 2720, 2734, 2746, 2758, 2761, 2762, and 2776. 
Resolution adopted. 

Forest Hwy. Program. Revision in program. letters to Chief, 
Forest Service, and Commissioner of Public Roads approved. 

Crook and Wheeler Counties. Ochoco Hwy. Acquisition of 
needed r/w. Engineer to investigate. 

Marion County. North Santiam Hwy. Detroit Dam. Agreement with 
U.S War Dept. re construction of hwy. around dam approved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts and 
explains reason for rejecting some bids. 

Astoria Ferry. 

Purchase of ferry facilities for $167,008.78 approved. 

Chief Counsel authorized to sign Marine and Customhow ... 
documents. Resolution adopted. 

Establishment of toll schedule approved. Rate fixed for 
passenger busses. 

Payment of standard rate for fares by Navy personnel approved. 

Purchase cf insurance coverage. Action deferred. 

Wasco County. County Market Road. Designation of road extend- 
ing from Emerson-Roberts Market Road #5 to Fifteen Mile 
Creek (Fairbanks) Market Road #18 approved. 

Equipment. Rescue or evacuation. Request of Clatsop County 
Chapter, American Red Cross for use of state hwy. equipment 
approved. 

Klamath County. Henley. State aid in construction of memorial 
tennis court. Work may be done by state's contractor. 

Speed Zone. Marion County. Pacific Hwy. E. at Pudding River 
Bridge. Rescinding of speed limit deferred. 

Speed Zone. Washington County. Sunset Hwy. near Buxton. 
Lifting of speed limit approved. Resolution adopted. 

Signals. Lane County. Springfield. McKenzie Hwy.-5th St. 
intersection. Installation of traffic signal approved. 

Signals. Multnomah County. Portland. Barbur Blvd.-S.W. 19th 
St. intersection. Installation of automatic traffic control 
device deferred. 

Northwest Parade of Progress. Exposition. Seattle. Participation 
disapproved. 

R. H. Baldock, J. M Devers and G. S. Paxson to attend meeting 
of Western Assn. of State Hwy. Officials, Salt Lake City, 
June 10-12. 

J. MacFarland to attend meeting of Western Regional Conference 
of Civil Service Assembly, Sacramento, May 20-22. 
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Robertson Bridge-Hayes Hill-Shattuck Corner Proj. 

Woodburn Sec. 

Front Avenue (Alder Street-Sheridan Street) Sec. 

Troutdale-Wahkeena Creek Sec. 

Sandy Boulevard (12th Ave.-44th Ave.) Sec. 

Parks Supt. reports on following: 

Douglas County. Acquisition of 0. and C. lands comprising 
Camas Mountain and ElkGreXTynnel State Parks for $5,485 
approved. 

Depoe Bay. Request to maintain telescopes on parapet wall 
by David H. Parmeter denied. 

Depoe Bay Bridge. "No Parking” signs authorized. 

Depoe Bay. Request of "Tradewinds Trollers" to operate 
ticket booth on bridge denied. 

Waldport. Proposed park. Request that Commission purchase 
property denied. 

Multnomah County. Columbia River Hwy. near Ainsworth Park. 
To continue negotiations for purchase of property. 

Wayside strips. Acquisition to be considered when Commission 
considers acquisition of adjacent park or right of way 
areas. 

National Conference of State Parks. Inspection of Oregon 
parks to be held Sept. 29 and 30, and Oct. 1. No action, 

Honeyman State Park. Bath-house facilities. Charge of 
10 cents and 20 cents for use approved. 

Real property. Resolution authorizing acquisition adopted. 

House-moving. Klamath Falls. R. B. Hadley. State contribution 
of $200, half of expense for moving building, approved. 

Condemnation. Marks Creek-Summit Sec., Ochoco Hwy. Offer 
of $4,500 for property owned by Raymond Calavan and 
E. BR. Kelly approved. 

Rights of access. Purchase along highways. Action deferred. 

Right of way widths. Sufficient width to be acquired when 
initial acquisition made. 

Right of way settlement. Polk County. Bridgeport-Monmouth 
Secdy. Hwy. E. S. Dickson property. Settlement for $200 
approved. 

Cleim. D. E. Turnidge. Linn County. Pacific Hwy. E. Loss 
of crop. Settlement for $25 approved. 

Sele of quarry site. Coos County. Sale of portion to 0. H. 
Haga for $200 approved. 

Claim. Jordan Valley Irrigation District. Malheur County. 
I.0.N. Hwy. Settlement for $2,650.50 approved. 

Insurance. Cape Arago State Park. Coverage on buildings to 
be extended for three years. 

Right of way. Oregon Coast Hwy. Nelscott-Taft Sec. Acqui- 
sition of standard width of 80 feet approved. 


13079 


13080 
13081 


13082 


13083 


13084 
13085 


13086 


Sub ject 


Construct 300-ft. steel arch span bridge with 100-ft. steel 
viaduct approach at each end over Mill Creek. 

Lane County. Eugene. Franklin Blvd. (U.S. 99). Spot zoning 
change protested. Letter giving reasons for opposition to 
be sent to City Council. 

Postwar Program. Revised program to be submitted to Commis- 
sion for approval. 

Douglas County. Roseburg. State aid in maintenance of city 
streets used by log haulers. Engineer to investigate and 
report. 

C. B. McCullough. Expression of sympathy re untimely death 
to be sent to Mrs. McCullough and her son. Resolution 
adopted. 

Wasco County. The Dalles. Establishment of stete-owned 
ferry service across Columbia River. Engineer and Chief 
Counsel to investigate and report. 

Wayside strips. Preservation of timbered waysides. Engineer 
to direct letter to companies owning timber adjacent to 
state hwys. requesting cooperation. 

Washington County. Sunset Hwy.-Barnes Road intersection. 
Construction of traffic interchange structure. Action 
deferred. 

Recessed for luncheon at 11:45 a.m. to reconvene at 2:00 p.m. 

Insurance. Astoria ferry properties and ferry operation. 
Joint-policy plan covering ferry properties and operation 
adopted . 

Insurance. Astoria ferry. $50-deductable clause in policy 
furnished by contractor approved. . 

Insurance. Astoria ferry. Full insurance coverage to be 
secured on ferry properties and operations. 

Baker County. Baker-Homestead Hwy. east of Baker. Cattle 
pass construction disapproved. 

Tillamook County. Oregon Coast Hwy. near Pleasant Valley. 
Cattle pass construction disapproved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts. 

Parks. Multnomah County. Columbia River Hwy. near Cascade 
Locks. Condemnation proceedings to acquire park site 
authorized. Resolution adopted. 

Meeting adjourned at 3:00 p.m. 


13087 June 25 Postwar Construction Program. Exhibits re allocation of 
Federal and state funds explained. Action deferred. 
(See Page 13138) 

June 26 Bids received on following projects: 

Unity Junction-Mill Gulch Sec. 

Unity Junction-Ironside Sec. 

Prineville Railway Undercrossing Sec. 


13089 


13090 


Page Date 
I9h6 


Sub ject 


13118 June 26 Multnomah County. Troutdale-Wahkeena Creek Proj. postponed. 


13119 


13120 


13121 


13122 


13123 


Funds transferred to other projects. 

Curry County. Brookings. Use of State's hauling road to 
Chetco River by fishermen approved. Revocable permit to 
be issued. : 

Log hauling. Union County. Medicel Springs Secdy. Hwy. 
Request to transport high log loads over this hwy. denied. 

Log hauling. Hood River County. Mt. Hood Hwy. Request to 
haul logs discussed. Engineer to consult with Forest Service. 

Meeting date. August 6 and 7 set for next reguler meeting. 

Inspection trips set for week of Aug. 19 and week of Sept. 9. 

Right of Way. Lane County. Pacific Hwy. Judkins Point- 
Goshen Sec. W. H. Gonyea access to hwy. discussed. Engineer 
to investigate. 

Pole line control along state hwys. Chief Counsel instructed 
to prepare bill to present to next Legislature. 

Permits. Overweight loads. Oregon Motor Transport Assn. to 
present bill to 1947 Legislature. No action. 

Unfinished business: 

Marion and Polk Counties. Proposed bridge over Willamette 
River at Independence. Report not ready. 

Wasco County. City of The Dalles. Establishment of state- 
owned ferry across Columbia River. Request denied. 
Chief Counsel to so inform city council. 

Douglas County. City of Roseburg. Second Street. State 
aid in improving street used by log haulers approved. 

Clatsop County. City of Seaside. Oregon Coast Hwy. Re- 
routing along Roosevelt Drive. Report not ready. 

Water pollution. State Sanitary Authority requests joint 
action re complaints. No report. 

Casey State Park. Eviction of tenants of privately-owned 
building. Commission to view premises on inspection 
trip through So. Oregon. 

Coos County. City of Coos Bay. Right-of-way negotiations 
along water front. Report not ready. 

1946 Minor Betterment Budget. Proposed increase. Report 
not ready. 

"Welcome" sign. Keep Oregon Green Ass'n. requests Commis- 
sion's presence at dedication of first sign. Commissioner 
Chessman and the Engineer to represent Commission. 

Meeting adjourned at 5:00 p.m. until following day. 


June 27 Bids received on following projects. 


Hampton-Suntex-Juniper Ridge Re-oiling Proj. 

Dairy Rock Prod. Proj. 

Bly-East Forest Boundary Rock rod. Proj. 

Construct 120-ft. Howe Truss Bridge over Crabtree Creek. 
Oneonta Borrow Pit Excavating and Shaping froj. 


Troutdale-wWahkeena Creek Sec. 
Gardner Ranch-Berger Ranch Sec. 


e Date 
Page re 


Sub ject 


13103 June 26 Douglas County. Roseburg. Church of the Open Bible. Permission 


13104 


13106 


13107 


13109 
13112 


13113 


13114 
13115 


13116 


13117 


to maintain building on state-owned property approved. 

Baker County. City of Baker. Vacation of streets approved. 
Ben R. Pacatte's request for quitclaim deed denied. 

Multnomah County. Portland. Off-street parking in area bounded 
by S.W. Front Ave., S.W. Harbor Drive, S.W. Salmon St., and 
S.W. Main St. approved. Resolution adopted. Special 
release to Navy signed. 

Sale of buildings. High offers in each instance accepted. 

Southern pioneer route to Oregon. Naming of route as recommended 
by Memorials Committee of Oregon Historial Society deferred. 

Stockpile site. Benton County. Corvellis-Newport Hwy. Request 
for abandonment of stockpile site denied. 

Log hauling. Clackamas and Hood River Counties. Mt. Hood 
Hwy. Log hauling prohibited pending improvement of hwy. 

Baker and Grant Counties. Sumpter Secdy. Hwy. Improvement 
from Sumpter to Granite disapproved. 

Minutes. Minutes of April 4 and 5 and May 15 and 16, approved. 

Commission recessed from 12:00 noon to 2:00 p.m. 

Polk County. Dallas-Coast Secdy. Hwy. Request for construc- 
tion of cattle pass denied. 

Clatsop County. Oregon Coast Hwy. Cannon Beach. Request 
for sidewalk construction denied. 

Coos County. Empire-Coos Bay Secdy. Hwy. Coos Bay. Widening 
of street discussed. Reconnaissance survey authorized. 

State Tax Street Funds. Plans approved. Resolution adopted. 

State Tax Street Funds. Plans approved. Resolution adopted. 

Multnomah County. Columbia River Hwy. Oneonta Borrow Pit 
Proj. White Bros. Co. Default on bid bond. Chief Counsel 
to collect. 

Washington County. Sunset Hwy. McKay Creek Bridge. Request 
of C.J. Eldon for cancellation of contract denied. 

Awards. Commission confirms following award: 
Construction of two concrete bridges on The Dalles-Calif. 

Hwy. near Chiloquin, Kiamath County; Angelo Doveri. 

Milwaukie. City Street improvements. Maintenance of streets 
damaged by log-hauling requested. Action deferred. Engineer 
to investigate. 

Extensions of time approved as follows: 
Contract Nos, 2707, 2721, 2736, 2749. 

Contracts accepted as follows: 
Contract Nos. 2707, 2753, 2754, 2764, 2733, and 2736. 

Highway Research Correlation Service. Renewal of subscription 
until June 30, 1947, approved. 

Morrow County. Heppner-Spray Secdy. Hwy. Cattle guard construc- 
tion denied. > 

Bids received at worning session discussed. 

Awards. Chairman Banfield announces award of contracts. 


Page Date 
19hS 
13133 June 27 


13134 


13135 


13136 


13137 


13138 


13146 


13147 


13148 
13149 


13150 


Subject 


Douglas County. Umpqua Hwy. Reedsport. Sale to him of 
property requested by Russell Hubbard. Commission to 
advertise fractional lots for sale. 

Douglas County. Sutherlin. Aid in cleaning channel of Suther- 
lin Creek requested. Request to be in writing. 

Clatsop County. Cannon Beach. Right of access to hwy. from 
Elk Lake Park Addition discussed. Engineer and Chief 
Counsel to report. 

Wayside strips. Douglas County. Oregon Coast Hwy. Preserva- 
tion of timber strips through holdings of Sparrow Interests 
approved. Chief Counsel and Parks Superintendent to 
negotiate for acquisition. 

"Lunch Spots". Establishment along state hichways suggested. 
No action. 

Lane County. Oregon Coast Hwy. Lake Tahkenitch. Request 
to remove weeds and logs denied. Use of state 
Use of state cquipment for oiling driveway and parking area 
requested. Request to be presented in writing. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts. 

Curry County. Oregon Coast Hwy. Brookings. Exchange of timber 
land with Elmer Bankus. Engineer to investigate and report. 

Douglas County. Yoncalla. Monument honoring Jesse Applegate. 
Construction of turn-out and monument base approved. 

Southern route to Oregon. Naming of route and erection of 
markers. Matter referred to H. G. Smith to work out 
satisfactory arrangement. 

Right of Way. Multnomah County. Sunset Hwy. Canyon Road- 
Barnes Road Sec. Widening to four-lane highway discussed. 

Clackamas County. Milwaukie. Road paralleling U.S. 99E. 
Chief Counsel to discuss with City Planning Committee. 

State Construction Program for 1946-47-48. Resolution adopted. 

Baker County. Baker. Dewey Ave. Undercrossing Project approved. 

Lane County. Willamette Hwy. Meridian Damsite. Relocation 
survey to be made. State to be reimbursed for expense. 

Astoria Ferry. Ticket purchase agreement with U.S. Navy. Con- 
tract referred to Chief Counsel to make changes. 

Multnomah County. Portland. (U.S. 99F). Channelization 
between Ross Island Bridge and Milwaukie Ave. disapproved. 

Salaries and Wages. Increase in certain classifications 
approved. Resolution adopted. 

Salaries and Wages. Contract work. Salary raise for state 
contract work approved. 

Agreements and other papers signed. 

Meeting adjourned at 5:00 p.m. 


Page Date 


13127 


13128 


13129 
13130 


13131 


13132 


13133 


27 


Sub ject 


Log hauling. Mt. Hood Hwy. Clarence Ringer to be forced to 
stop hauling logs. 

Speed Zones. Clatsop Co. Oregon Coast Hwy. Varying speed 
limits established. Resolution adopted. 

Permit. Overlength permits issued to Alvie Forbis, John 
Forbis, and Earl Oglesby canceled. 

City Street Maintenance. Report covering state aid in mainten- 
ance of city streets damaged by log haulers approved. 

City Street Maintenance. Sheridan. State aid in maintenance 
of streets damaged by hauling of logs approved. 

City Street Maintenance. Tillamook. $2,500 state aid in 
maintenance of streets damaged by log-hauling approved. 

City Street Maintenance. Policy adopted re limiting amount 
of state contribution to $2,500. 

Malheur County. Ontario. Alternate route for truck 
traffic requested. Referred to Engineer. 

Old Oregon Trail. Ontario Spur. Widening requested by 
delegation. 

Baker County. Baker. Dewey Ave. Undercressing of U.P. R.R. 
on Baker-Unity Hwy. approved. (See Page 13145) 

Southern pioneer route to Oregon. Recommendation of Memorials 
Committee of Oregon Historical Society re naming considered. 
No action. (See Page 13138) 

Dovglas County. Yoncalla. Monument honoring Jesse Applegate. 
Construction of base and turn-around requested. Request 
to be submitted in writing. (See Page 13137) 

Clackamas County. Barlow Trail. Erection of markers. Site 
for large marker on trail overlooking Yocum Falls being 
investigated. (See Page 13138) 

Yamhill County. Hillsboro-Silverton Secdy. wy. Newberg. 
Rerouting on College and Fourth Streets requested. Action 
deferred. 

Lane County. Eugene. Pacific Hwy. Rerouting along Mill 
Race. Action deferred. 

Lane County. Eugene-Veneta Hwy. Improvement of parallel 
county road requested. Engineer and Chief Counsel to 
report. 

Commission recessed from 12:00 noon to 1:30 p.m. 

Astoria Ferry. Repairs to ferry "North Beach". Engineer 
and Chief Counsel to negotiate with repair concerns and 
report. 

Curry County. City of Port Orford. Street, curd and side- 
walk construction. Chief Counsel to investigate. 

Federal Lands. Acquisition by state of Federal Lands dis- 
approved. Engineer to write State Land Board why acquisi- 
tion not advantageous. 


Page 
13179 
13180 


13181 


13182 


13183 


13184 


Date 
1946 
Aug. 6 


Sub ject 


Lane County. Cottage Grove. Easement to construct spur 
railroad track. Assignment from Victor Chambers to 
W. H. Daugherty approved. 

Washington County. Tualatin Valley Hwy. Aloha. Landscaping 
state-owned land as memorial to boys of World War II. Parks 
Supt. to investigate. 

Commission recessed at 12:00 noon to reconvene at 2:00 p.m. 

Claim. Sills Truck Service and consolidated Freightways. 
Columbia River Hwy. Suit to collect for damages to guard 
rail authorized. 

Claim. DeWalt Houk and The Coastal Lumber Co. Salmon River 
Hwy. Accepted $1,800 as full payment for damage to Ft. Hill 
Bridge. 

Parks. Silver Creek Falls Park. Concession privileges con- 
tract with Welter S. Taylor canceled. Resolution adopted. 

Claim. Accident involving State Hwy. equip. and privately 
owned car in Astoria. Claim abandoned. 

"Freeways". Freeways to be acquired wherever possible when 
acquiring right of way. 

Rights of access. Adoption of “system of limited access hwys." 
Action deferred pending further study by Commission. 

Surveys. Secretary to check requests for surveys against 
original records and bring changes to attention of Commission. 

Claim. W. M. Shiffer. Hood River Secdy. Hwy. Commission to 
prosecute for removal of crushed rock from stockpile site. 

Claim. Dave Levander, Joseph. Prosecute for theft of snow 
fence, 

G. W. Neuner appointed as Ass't. Counsel. Resolution adopted. 

Clackamas County. Mt. Hood Hwy. Erection of marker at Leurel 
Hill designating Old Barlow Road approved. 

Linn County. Albany. Waverly Lake. Taking of water from lake 
to fill sawmill pond requested by Northwest Fabricators. 
Denied. 

Logging. Spliash-damming logs in Middle Fork Coquille River near 
Remote. Matter referred to Chief Counsel and State Fish 
Commission. 

Log hauling. Hood River County. Mt. Hood Hwy. Hauling logs 
from Barlow Pass to Hood River. Agreement with haulers 
approved. 

Log hauling. Mt. Hood Hwy. Louis Zeman to be warned permit to 
be canceled if violations continue. 

Log hauling. Mt. Hood Hwy. Deputy sheriffs to protect travelin 
public as well as log haulers. Engineer to inform deputy 
sheriffs. 

Log hauling. Ernest Organ to be warned permit to be canceled 
if violations contime. 


Page Date Subject 
19h6 


13151 Aug.6 Bids received as follows: 
Wren Rock Prod. Proj. 
Cline Falls-Tumalo Sec. 
Tnumalo. Deschutes Sec. 
13152 Dixonville-Marks Ranch Sec. 
Johns-Glendale Jct. Sec, 
Glendale Jct.-Wolf Creek Sec. 
Front Ave. (Alder S*.-Sheridan St.) Sec. 
Sandy Blvd. (12th Ave.-lkth Ave.) Sec. 
West Gresham Sec. 
Gardner Rench-Berger Ranch Sec. Merle RR Grade Sep. 
13153 Gerdner Ranch-Berger Ranch Sec. County Road Grade Sep. 
Minutes approved. June 25, 26, 27, 1946. 
Parks. Parks Supt. reports on following: 
‘Coos County. Oregon Coast Hwy. Coquille-Bandon Sec. 
Preservation of myrtle wayside strips. Approval deferred. 
Cape Arago State Park. Coos County. Future use of residence 
bldg. Decision deferred. 
Public attendance in state parks. Written report from 
Parks Supt. requested. 
"Collins Park!. Union County. Union-Medical Springs Secdy. 
Hwy. Park area offered as gift by County Court. Action 
deferred. 
Silver Creek Falls State Park. Recreational Development 
Proj. area. Exchange of properties vetoed by Pres. No 


action. 
Multnomah County. Upper Col. River Hwy. "daylighting" 
13154 between Crown Point and slide area east of Multnomah 


Falls. Report approved. 
Wallowa County. Wallowa Lake. Proposed acquisition for 
park purposes of three tracts. Decision deferred. 
Central Ore. Grazing Proj. Agreement with Dept. of Agri- 
culture re use of certain Federal lands approved. 
Lane County. Eugene. Disposition of two buildings on r/w 
damaged by fire. Chief Counsel to investigate. 
Real property. Acquisition authorized. Resolution adopted. 
13173 Condemnation. Offers approved. Resolution adopted. 
13179 Multnomah County. Upper Col. River Hwy. Troutdale. Drainage 
district assessment on right of way to be paid by state. 
Sale of land. Union County. la Grande. Offer of Bunting 
Tractor Co. to purchase property in Williamson's Addition 
approved. 
Claim. A H. Thompson. Marion County. Pacific Hwy. East. 
Steiwer Hill-Sentiam River Sec. Settlement for $252.50 
approved. 
Insurance. Multnomah County. Portland. Front Ave. Proj. Hotel 
bldg. to be insured for $10,000 under one policy. 


Page Date Subject 
THS 


13193 Aug. 7 Bids received on the following projects: 
13194 Alfalfa Market Road Sec. 
Bly-fast Forest Boundary Rock Prod. Proj. 
Smithfield-Elmira Sec. 
Veneta-Crow Sec. 
Hogg Rock Sec. 
Hope=-Derry Ranch Sec. 
Reconstruct existing bridge over Mill Creek. 
McNamar's Camp-Washburn Sec. 
Cove=Union Sec. ‘ 
Bridge over Rock Creek. 
Forest Grove (Main St.-College Way) Sec. 

Multnomah County. Columbia River Hwy. Oneonta Sec. Berke Bros. 
awarded contract on force account basis 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Awards. Engn's award of contracts confirmed: 

Prineville Railway Undercrossing Sec. 
Woodburn Sec. 

Lincoln County. Oregon Coast Hwy, Waldport. Additional drive- 
way entrance to property of Mabel F. Campbell denied. 

Extensions of time granted as follows: 

Contracts Nos. 2729, 2755, and 2781. 

Contracts corpleted and accepted as follows: 

Contracts Nos. 2721, 2729, 2751, 2759, 2765, and 2763. 
Resolution adopted. 

Signals. Yamhill County. Pacific Hwy. Vest. Amity. Installa- 
tion of flashing beacons at Church and Fifth Street inter- 
section denied. Posting of signs and painting of crosswalks 
approved. 

Load Limit. Lincoln County. Eddyville-Blodgett Secdy. Hwy. 
Reduced load limit lifted. Resolution adopted. 

Load Limit. Malheur County. I.0.N. Secdy. Hwy. and Jordan 
Valley Secdy. Hwy. Reduced load limit lifted. Resolution 
adopted. 

Speed zone. Douglas County. Elkton-Sutherlin Secdy. Hwy. 
Speed-limit zones for log haulers. Matter referred to 
Chief Counsel to work out solution. 

Klamath County. Old route of The Dalles-Calif. Hwy. Chemult- 
Crater Lake Hwy. Jct. Sec. Designation as state secdy. hwy. 
deferred until new road completed and open to public use. 

Lincoln County. Yachats. Removal of smelt sand by L. HM. 
Christensen approved subject to restrictions of State Fish 
Commission. 

Harney County. John Day-Burns Hwy. Improvements on nat ional 
forest section requested. Request denied. 


Page Date 
TL 
13185 Aug. 6 


13186 
13187 


13188 


13189 


13190 


13191 


13192 
13193 


Subject 


Multnomah County. Mt. Hood Hwy. West Gresham Sec. Widening and 
pavement resurfacing. City's offer of cooperation accepted. 

Bids received at morning session discussed. 

Awards. “Chairman Banfield announces award of contracts. 

Sale of land. Reedsport. Bids received for sale of property 
rejected. Chief Counsel to discuss matter of control with 
city officials. 

Sale of down timber. Tillamook County. Salmon River Hwy. No 
bids received. 

Signals. Seaside. Oregon Coast Hwy.-Roosevelt Drive Jct. 
Traffic signal installation approved. 

Clatsop County. Astoria. Oregon Coast Hwy. Astor St.-Taylor 
Ave. Sec. Traffic control project to be advertised with 
Federal Aid Widening Project on alternate bid basis. 

Marion and Polk Counties. Independence. Willamette River 
Bridge. Preparation of agreement approved. 

City Street Improvement. Sandy. Oiling of First Street damaged 
by log hauling requested. To be considered in second year 
postwar construction program. 

Washington County. Proposed hwy. by=passing Portland from Tigard 
to Burlington through Cornelius Pass. Reconnaissance survey 
authorized. 

Marion County. Aurora. Beaverton-Aurora Secdy. Hwy. Sidewalk 
construction between Aurora ad Aurora Public School deferred. 

Yamhill County. Salmon River Hwy. Willamina. Request for pav- 
ing shoulders along Main Street denied. 

Douglas County. Pacific Hwy. Stage Road Pass-Canyon Creek Pass 
Sec. Reconstruction along present location requested. 

Action deferred. 

Linn County. Santiam Hwy. Foster. Reconstruction of hwy. under 
railroad and widening to four lanes. Engr. to ascertain 
attitude of Willamette National Lumber Co. amd report. 

Benton County. Eddyville-Blodgett Secdy. Hwy. Summit. Oiling 
through town requested. Section to be sprinkled until 
contract completed. 

Lincoln County. Siletz Secdy. Hwy. Kernville-Siletz Sec. Improve- 
ment requested. No action. 

Claim. Morrison-Knudeen Co., Inc. Malloy Ranch-Hooker Cr. Sec. 
I.O.N. Hwye Contract #2649. Settlement for $10,076.50 
authorized. 

Multnomah County. Columbia River Hwy. Oneonta Sec. White Bros. 
Co. default on bid bond. Chief Counsel to collect. 
Resolution adopted. 

Multnomah County. Columbia River Hwy. Oneonta Sec. Award of 
contract to Berke Bros. on force account basis. Action de- 
ferred. (See page 13195) 

Commission adjourned at 5:00 p.m. to reconvene the following day. 
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13216 


13217 


13218 
13219 Aug.22 
13223 


1322) 


13225 Aug.23 


Subject 


R. H. Baldock and J. M. Devers authorized to attend American 
Ass'n. of State Hwy. Officials meeting in Los Angeles, 
December 17-20, 1916. 

Meeting date. September 23 and 2, 1946, set for next regular 
meeting. 

Salaries and wages. S. B. Gillette. Increase of $20 per month 
starting July 1 approved conditionally. 

Unfinished business. No action. 

Curry County. Oregon Coast Hwy. Port Orford. Construction of 
curbs, sidewalks, etc. City to be notified to conform or 
project will not be undertaken. 

Forest Hwy. Program. Transfer of funds in 1946 program from 
Wahkeena-Dodson Sec. of Upper Columbia River Hwy., Multnomah 
County, to No. Umpqua Forest Proj. in Douglas County with 
return of funds to Multnomah County project in 1947 program 
approved, 

Forest Hwy. Program. Transfer of funds in 196 program from 
Zigzag-Rhododendron Sec., Mt. Hood Hwy., to other projects 
with return of funds to this sec. in 1947 program approved. 

Marion County. No. Santiam Hwy. Proj. Detroit-Niagara Sec. 
Commission refuses to contribute an additional $900,000 for 
construction. _ 

Parks. The Cove-Palisades Park. Amendment to agreement with 
U.S. Gov't. re revenues approved. 

Douglas and Josephine Counties. Pacific Hwy. Johns-Glendale 
Jct. Sece md Glendale-Jct. Wolf Cr. Sec. Delay of award of 
contracts beyond 30 days. Engr. to ascertain attitude of low 
bidders. 

Agreements, etc. signed. 

Meeting adjourned at 4:30 p.m. 

Condemnation. R/W Glendale-Azalea Sec. Pacific Hwy. Douglas 
County. Resolution adopted. 

Douglas and Josephine Counties. Pacific Hwy. Award of contracts 
for construction of Johns-Glendale and Glendale-‘jolf Creek 
Secs. deferred. 

National Park Ass'n. Convention. Expenses incident to convention 
to be paid from Travel and Information Dept. Budget. 

Curry County. Oregon Coast Hwy. Brookings. Exchange of timber 
land with Elmer Bankus. Action deferred pending additicnal 
report from Engr. 

Meeting adjourned at 11:30 a.m. to reconvene the following day. 

Clatsop County. Cannon Beach Jct. Development as state park of 
property at jct. requested. Request denied. 

Curry County. Brookings. Exchange of timber land with Elmer 
ae Action taken on previous day confirmed. (See page 
1322) 

Park. Cape Arago State Park. Coos County. Future use of resi- 
dence building. Action deferred pending revort from Parks 
Supt. 


13207 


13208 


13209 


13210 


13211 
13213 


13214 


Subject 


Harney County. John Day-Burns Hwy. Silvies-Seneca Sec. Request 
for revival of contract improving this section denied. 

Surveys. Harney County. Drewsey-Griffin Creek Co. Rd. survey 
approved. 

Depoe Bay Boosters Club. Request for highway construction from 
Salem to Depoe Bay denied. 

Proposed road from Siletz to Salem. Engr. to make written 
report. 

Southern pioneer route to Oregon. Meeting of Old Oregon Trail 
Ass'n. and Oregon Historical Soc. re name of route to be 
arranged. No action until controversy settled. 

Clackamas County. Mt. Hood Hwy. Erection of marker at Laurel 
Hill designating Old Barlow Trail approved. (See page 13183) 

Washington County. Sunset Hwy. RAY settlement with Fred C. and 
Ernest Zurcher. Matter referred to Chief Counsel for further 

. ‘negotiation. 

Leg hauling. Jefferson County. Warm Springs Hwy. C. Meachem's 
request to haul overloads of logs taken under advisement. 

Curry County. Oregon Coast Hwy. Exchange of timber lands with 
Elmer Bankus. Action deferred pending inspection. 

Commission recessed at 12:00 noon to reconvene at 2:00 p.m. 

Clackamas County. Eatle Creek~liilwaukie Co. Rd. Designation as 
State secdy. hwy. No action. 

Astoria ferry. Revision of schedule during certain fishing sea- 
sons approved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts. 

National Hospital Ass'n. Extension of contract through 1947. 
Engr. to report. 

Log hauling. Jackson County. Crater Lake Hwy. Permits to 
successful bidders to truck haul U.S. Porest Service tirber 
from Mill Creek to Prospect authorized. 

Log hauling. Klamath County. Diamond Lake Secdy. Hwy. Permits 
to haul U.S. Forest Service timber to reload point near ject. 
of The Dalles-Calif. Hwy. authorized conditionally. Engr. to 
discuss with Regional Forester. ‘ 

Log hauling. Union ad Baker Counties. Permits to successful 
bidders to truck haul U.S. Forest Service timber over Old 
Oregon Trail, No. Powder-Union Sec.; John Day Hwy., East Camp- 
Unity Sec.; Sumpter Valley Secdy. Hwy. and Baker-Unity Hwy., 
McEwen-Baker Sec. authorized subject to certain conditions on 
McEwen-Baker Sec. 

Klamath County. The Dalles-Calif. Hwy. Erection of "Keep Oregon 
Green" marker at Oreg.-Calif. state line approved. Com. 
Schaupp to represent Commission at dedication ceremonies. 

Equipment. Trailer houses. Purchase or rental of trailer houses 
foruse by employees. Engr. to investigate and report. 

F. B. Crandall. Attendance at meeting of Institute of Traffic 
Engineers, Columbus, Ohio, denied. 
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TLS 
13225 Aug.23 


13226 


13227 
13228 


13229 


13230 


13231 


Subject 


Coos County. Oregon Coast Hwy. Coquille-Bandon Sec. Provosed 
establishment of myrtle tree wayside strip denied. 

Park. Casey State Park. Jackson County. Eviction of tenants of 
privately owned tilding considered. Report ordered from 
State Parks Supt. 

Multnomah County. Portland. Designation of Columbia St. and 
Jefferson St. as one-way traffic streets. Action deferred. 

Lane and Douglas Counties. Drain and Sutherlin. Plan of Army 
Engrs. for control of flood waters discussed. State to 
cooperate. 

Forest Highway Projects in State Construction progran for 1946- 
47 and 1948 discussed. 

Trout Cr. Sec., Canyon City-Burns Hwy. Project changed to 
Fed. Aid program for third year postwar construction. 
Appropriation increased by $5,000. 

Further changes in program to be result of conference with 
P.R-A. and Forest Service. 

Lane County. Richardson-Eugene Secdy. Hwy. Proposal of Silica 
Products Oreg. Ltd. for service road designation approved. 

Linn County. Santiam Hwy. Foster. Reconstruction of hwy. under 
logging railroad. Expenditure of $7,000 for improvement con- 
firmed. Authorization for additional expenditure of $16,000 
deferred. 

Awards. Commission confirms following awards: 

Veneta-Crow Sec. 

Smithfield-Elmira Sec. 

State Fair. Operation of joint booth with Sec. of State approved. 
Ferry operation. Astoria-Megler. Revision of schedule during : 
period Sept. 10-17 reqested by two fishing cancerns. Action 

deferred pending report by Commissioner Chessman. 

Klamath County. "Lake 0' Woods" area. Improvement of roads lead- 
ing to lake area requested. No action. 

Western Ass'n. of State Hwy. Officials. 1946 membership fee. 
Payment of fee authorized. 

Multnomah County. Portland. Establishment of "Guest Center" on 
Harbor Drive. Action deferred pending receipt of official 
action by City Council. 

Deschutes County. Redmond. State aid requested in paving "—E" 
Street full width. Action deferred. 

Deschutes County. Redmond. Request of city for designation of 
Sth and 6th Streets as one-way traffic streets discussed. 
Action deferred. 

Linn County. South Santiam Hwy. near Cascadia. Log jam in Dobbins 
Creek to be removed by state forces at company expense if 
Powers-Davis Lbr. Co. refuses to do so. 

Sunset Hwy. Dedication of hwy. in honor of lst Div. and erection 
of monument at Necanicum Jct. approved. 

Right of way. Federal Aid Projs. Use of Fed. funds for purchase 
of r/w to be discontinued. State funds only to be used. 

Meeting adjourned at 5:00 p.m. 


Portland, Oregon 
April 4, 1946 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner (Arrived at 10:30 a.m.) 
M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

C.. B.. McCullough, Assistant Highway Engineer 

J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway construction and the operation of a 
ferry across the Columbia River between Astoria, Oregon, and Megler, Washing- 
ton, were opened and read in conformity with previously published notices, 
following which Chairman Banfield announced that the awards of contracts for 
the construction work would be made at 3:00 p.m. in the same room and that 
the announcement concerning the bids for the ferry operation would be made on 
the following day: : 


BURNS-CRANE HIGHWAY IN HARNEY COUNTY 
BURNS-LAWEN SECTION 


K. F. Jacobsen Co., Inc. & J. R. Taggart, Portland 


$ 293,049.50 


Leonard & Slate, Portland 302,225.00 
&, C, Hall Co., Portland 303,178.00 
Babler Bros., Portland 307,908.00 
Rogers Construction Co., Portland 308,401.10 
J. A. Terteling & Sons, Boise, Idaho 318 , 351.00 
McNutt Bros,, Eugene 368,463.50 


WARM SPRINGS HIGHWAY IN JEFFERSON AND WASCO COUNTIES 
MILL CREEK-MILLER FLAT SECTION 


Adler Construction Co., Seattle, Washington 00 
Leonard & Slate, Portland 00 
*M. L. O'Neil & Son, Eugene 144,529.00 
Samuel Bergstrom, Auburn, Washington 151,002.50 


*Bidder will accept only one project. 


FURNISHING FERRY SERVICE 
ASTORIA-MEGLER CROSSING OF THE COLUMBIA RIVER 


‘ Basic Additional, Total 


| Service Service | Service 
, Rate Cost 


7,372.88 \$3,403.80 $122,512.56 
9,516.00 : 2,800.00 ‘142,192.00 
9,812.50 | 5,062.50 168,375.00 
11,258.65 | 6,755.20 | 202,655.80 


Babbidge & Holt, Inc., Portland 
Knappton Towboat Co., Portland * 
Astoria Ferry Operating Co., Astoria 
Portland Tug & Barge Co., Portland 


PWHE 


* See letter concerning insurance 


The State Parks Superintendent, Mr. S. H. Boardman, was present and 
reported on the following matters: 


1. Proposed addition to Short Sand Beach State Park: Mr. Boardman 
inquired as to the attitude of the Commission with respect to the offer 
of the E. S. Collins Estate to sell its property, which consists of 
42.22 acres, for the sum of $14,800. He advised that this is a key tract 
and that its acquisition is essential in order to fill out this park. 
Chairman Banfield advised that he has given this matter attention and it 
appears that the owners will not reduce the amount of their offer, in 
view of which he recommended purchase of the tract at the quoted rate. 
The recommendation was approved by the Commission by unanimous vote. 


2. Preservation of myrtle tree groves along the Coos Bay—Roseburg 
Highway between Coquille and Myrtle Point: The Parks Superintendent 
presented agreements with a number of the property owners covering such 
preservation and recommended approval of the same by the State Highway 
Commission. The Commission approved the agreements with the understand- 
ing that they conform with the Commission's requirements as previously 
expressed. The agreements were signed by the Commission on the following 
day. 


3. Acquisition of recreational area near Loon Lake, in Douglas 
County: The Parks Superintendent requested authority to petition the U. S. 
Department of Interior for a park site located at the outlet of Loon Lake 
on the Mill Creek County Road consisting of portions of Secs. 14 and 15, 

T. 23 S., R. 10 W., W. M., containing 80 acres. The Commission approved 
the request by unanimous vote. 


4. Rental of residence building in Williamson State Park: The Parks 
Superintendent recommended approval of, and the Commission by unanimous 
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THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 
MAZAMA JUNCTION-SPRING CREEK HILL SECTION 


McNutt Bros., Eugene $ 243,501.50 
Leonard & Slate, Portland 250,465.00 
R. A. Heintz Construction Co., Portland 253, 788.50 
K. L. Goulter & Co., Seattle, Washington 256, 765.00 
M. L. O'Neil & Son, Eugene 257,475.50 
E. C. Hall Company, Portland 276,295.50 
J. A. Terteling & Sons, Inc., Boise, Idaho 336,642.50 


*Bidder will accept only one project. 


OREGON COAST AND ALSEA HIGHWAYS IN LINCOLN COUNTY 
WALDPORT ROCK PRODUCTION PROJECT 


C. J. Eldon, Portland $ 34,220.00 


DALLAS-COAST SECONDARY HIGHWAY NEAR BUELL IN POLK COUNTY 
RECONSTRUCT EXISTING BRIDGE OVER MILL CREEK 


Archie R. Averill, Portland $ 36,090.00 


NETARTS SECONDARY HIGHWAY NEAR TILLAMOOK IN TILLAMOOK COUNTY 
CONSTRUCT SPANS OVER TRASK RIVER 


C. J. Eldon, Portland $ 98,119.00 


SUNSET (WOLF CREEK) HIGHWAY NEAR NORTH PLAINS IN WASHINGTON COUNTY 


VADIS OVERCROSSING 


*A. D. Ford & Son, Portland $ 74,002.00 
Lockyear & White, Seattle, Washington 81,836.20 
Lindstrom Bros., Portland 83,708.00 


*Bidder will not accept this project alone. 


MOUNTAINDALE COUNTY ROAD GRADE SEPARATION 
NEAR NORTH PLAINS IN WASHINGTON COUNTY 
CONSTRUCT VIADUCT OVER SUNSET (WOLF CREEK) HIGHWAY 


#*A. D. Ford & Son, Portland $ 15,006.50 
Lockyear & White, Seattle, Washington 17,427.50 
C. J. Eldon, Portland 20,035.00 

##Lindstrom Bros., Portland 20,070.00 


*Bidder will not accept this project alone. 
Bidder will make lump sum reduction if also awarded the Vadis Overcrossing 


Project. 
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BUTTE FALLS JUNCTION-ANTELOPE CREEK SECTION, CRATER LAKE HIGHWAY (Con't) 
10022- Maurer, Andrew and Julia Maurer $ $ 
Right of Way 
Option expires 
September 18, 1946 
2.35 acres at $300.00 705.00 
48 rods fence at $1.50 
rod -~7T2.00 777.00 McCallister 


10023- Wyatt, A. V. and Ruby A. Wyatt 
Right of Way 
Option expires 
September 18, 1946 


1.91 acres at $300.00 573.00 
Moving 95 rods fence at 
$1.50 rod 142.50 715.50 " 


12472- Mathes, Joe and Alma Mathes 
Right of Way 
Option expires 
September 20, 1946 


1.21 acres at $300.00 363.00 
Moving 80 rods fence at 
$1.50 120.00 
Moving anchor posts and 
large gate 17.00 500.00 " 
12466- Yynatt, Estate Sarah J. and W. B. Mynatt 
Right of Way 
Option expires 
September 29, 1946 
0.28 acre at $100.00 28.00 
Allowance - damage to 
remainder tract 50.00 78.00 ° 


12478- Evans, Emmett and Alva R. Evans 
Right of Way 
Option expires 
September 30, 1946 
0.01 acre 1.00 1.00 # 


12498- Medford Creamery, Inc. 
Right of way 
Option expires 
September 7, 1946 
0.53 acre Ladino clover 
at $300.00 159.00 
2.27 acres at irrigated 
clover pasture at $200.00 454.00 
Moving 262 rods fence at 
$1.50 rod 393.00 1,006.00 si 


(Con't) 


U 


vote approved, a request from Mr. W. H. Kuhn for an extension of time 
from April 1, 1946, to October 31, 1946, of his lease of this property 
on the present rental basis. An agreement covering the matter was 
signed by the Commission on the following day. 


5. Proposed renaming of Newburgh State Park adjacent to the 
Oregon Coast Highway near Port Orford, Curry County: The Parks Super- 
intendent recommended retention of the present name in view of the 
fact that this property, which consists of some 1,400 acres of land, 
was presented to the state as a gift by Mr. Henry Newburgh, of San 
Francisco, subject to the condition that the state clear the title. 
The Commission approved the recommendation unanimously. 


The Assistant Counsel requested authority to acquire certain parcels 


of real property that are needed for various highway improvements throughout 
the state. He presented a list of the properties, together with the offers 


that 


he recommended in connection with each parcel. After careful consider- 


ation, the Commission approved the request and the offers and thereupon , 
adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other materi- 
al sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 


be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 


the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


BUTT. NCTION-. Cc. 
12506- Ousterhout, G. E. and Lelia Mae $ $ 
Ousterhout 
Gravel Pit 


1g 


Option expires 
September 30, 1946 


19OAG 3.84 acres at $60.00 230.40 230.40 McCallister 


Option expires 
September 12, 1946 
0.05 acre at $250.00 12.50 
Moving 5 rods woven wire 
fence at $1.50 per rod 7.50 


12501- Dahack, Ernest and Grace Dahack 
Right of Way 
Option expires 
September 12, 1946 


0.40 acre at $300.00 120.00 
Moving 47 rods woven 
wire fence at $1.50 70.50 


12489- Matthews, Raleigh 
Right of Way 
Option expires 
September 5, 1946 


1.25 acres at $200.00 250.00 
110 rods woven wire fence 
at $1.50 per 165.00 


12475- Murrey, B. R. and Edith R. Murrey 
Right of Way 
Option expires 
September 4, 1946 


0.01 acre 1.00. 


12488- Matthews, Nye (Estate) 
Right of Way 
Option expires 
September 5, 1946 


0.46 acre at $100.00 46.00 
1.0 acre pasture land at 

$50.00 50.00 
Moving 179 rods fence 

at $1.50 per rod 268.50 


12497- Boggs, Jr., 0. C. 
Right of Way 
Option expires 
September 7, 1946 
0.46 acre at $100.00 46.00 
Moving 40 rods at $1.50 


per rod 60 .00 


(Con't) 


20.00 McCallister 


190.50 


415.00 


1.00 


364,.50 


106.00 


12484- DeYoung, Peter and Mary DeYoung $ 
Right of Way 
Option expires 
September 4, 1946 
0.01 acre 


12479- Camack, Myrtle 
Right of Way 
Option expires 
September 3, 1946 
0.10 acre at $250.00 
Moving 40 rods woven wire 
fence at $1.50 per rod 


12480- Wilkin, Frank and Sallie Wilkin 
Right of Way 
Option expires 
September 1, 1946 
0.60 acre at $300.00 
Moving 42 rods woven wire 
fence at $1.50 per rod 
2 large shade trees at 
$10.00 each 
1 shade tree 


12463- Castor, Frank Marion 
Right of Way 
Option expires 
August 27, 1946 
0.64 acre at $100.00 


12496- Boggs, D. Stanley 
Right of Way 
Option expires 
September 7, 1946 
0.58 acre .«* $250.00 
Moving 42 rods woven wire 
fence at $1.50 per rod 


12468- Moxley, Edward A. and Hattie Florette 
Moxley 

Right of Way 

Option expires 

August 31, 1946 
0.20 acre at $250.00 
43 rods woven wire fence 

to move at $1.50 


(Con't) 


1.00 


25.00 


60.00 


145.00 
63.00 


50.00 
64-50 


{ (Con't) 


1.00 McCallister 


85.00 . 
268.00 ” 
64.00 “ 
208 .00 " 
114.50 ’ 


12462- Town, James G. and Jemina $ 


H. R. Town 

Right of Way 

Option expires 

August 31, 1946 

: 0.01 acre 
! 


12499- Greb, C larence J. 
Right of Way 
Option expires 
September 12, 1946 
1.53 acres at $300.00 
Moving 113 rods fence 
at $1.50 rod 


12500- Clark, Buford A. 
Right of Way 
Option expires 
September 12, 1946 
0.31 acre at $300.00 
Moving 20 rods woven 
wire fence at $1.50 
per rod 


12492- Mitchell, William W. and Rose B. 
Mitchell 

Right of Way 

Option expires 

September 13, 1946 
0.93 acre at $300.00 
Moving 80 rods wire 

fence at $1.50 per rod 


12495- Lang, William F. 
Right of Way 
Option expires 
September 16, 1946 
0.56 acre at $300.00 
Moving 50 rods fence at 
$1.50 rod 
Moving shrubs, moving 
cattle corral, and 8 
shade trees at $10.00 
each 


Right of Way 
Option expires 
September 14, 1946 


(Con't) 


12494- Slucarenko, Peter and Martha Slucarenko 


1.00 


93.00 


279 .00 


120.00 


163.00 


75.00 


1.00 


628.50 


399.00 


353.00 


McCallister 


12486- Howard, Glenn A. and Freida Howard $ 
1 Right of Way 
Option expires . 
/ September 4, 1946 
. 0.06 acre at $250.00 15.00 
. Moving 20 rods fence 
at $1.50 per rod 30.00 45.00 McCallister 


12470- Rein, Theodor and Mizza Rein 
Right of Way 
Option expires 
September 1, 1946 
0.04 acre at $250.00 10.00 
Moving 15 rods woven 
wire fence at $1.50 per 


rod 22.50 
Moving gate and 2 large 
anchor posts 10,00 42.50 ® 


12469- Layton, George F. 
Right of Way 
Option expires 
September 2, 1946 
1.0 acre irrig. lotis 
clover land at $450.00 


per acre 450.00 
0.25 acre pasture land at 
$80 .00: 20.00 


Moving 85 rods woven wire 
fence at $1.50 per rod 127.50 
6 anchor posts and gate 20.00 617.50 " 


12467- Wilson, Wesley L. and Iva L. Wilson 
Right of Way 
Option expires 
August 27, 1946 
0.05 acre 1.00 1.00 " 


12464- Hammel, Waldemar E. Hammel and 
Jessie Hammel 
Right of Way 
Option expires 
August 27, 1946 
2.50 acres at $100.00 250.00 
Moving 140 rods woven 
wire fence at $1.50 
per rod 210.00 460.00 ad 


(Con't) 


Keim Sarmel W. and Bertha M. 
Keim (Con't) 
1.54 acres at $300.00 
Moving 158 rods fence 
at $1.50 rod 


Lewis, S. Herbert and Grace Lewis 
Right of Way 
Option expires 
September 17, 1946 
0.25 acre at $300.00 
0.24 acre at $100 + $1.00 
per acre 
Moving 29 rods fence at 
$1.50 rod 


Elson, C. H., Raymond Palm and Chloe 
Ellen Palm 

Right of Way 

Option expires 

September 18, 1946 
0.86 acre at $300.00 
Moving 42 rods fence at 

$1.50 rod 


Burris, Fred E. and Mildred E. Burris 
Right of Way 
Option expires 
September 17, 1946 
0.28 acre at $300.00 
Moving 35 rods fence at 
$1.50 rod 52.50 


Brundle, Charles W. and Irene P. Brundle 
Right of Way 
Option expires 
September 17, 1946 
0.60 acre at $300.00 180.00 
Moving wire fence at 
$1.50 rod 45.00 
Moving highboard fence and 
gate 25.00 
Moving buildings and 
drilling well - estimated 
at Zz .00 


699.00 


3,750.00 


McCallister 


12494- Slucarenko, Peter and Martha 
Slucarenko (Con't) 
0.36 acre at $300.00 
Moving 32 rods fence at 
$1.50 rod 
Moving new yard fence 
and gate, and shrubs 201.00 McCallister 


12483- Datcher, H. 0. and Clara L. Dutcher 
Right of Way 
Option expires 
September 13, 1946 
0.41 acre at $300.00 
Moving 40 rods fence at 
_ $1.50 per rod 
Allowance for 3 shade 
trees, lawn and shrubs, 
etc. 


Greb, Clarence J. 
Right of Way 
Option expires 
September 13, 1946 
0.31 acre at $300.00 
Moving 44 rods fence at 
$1.50 rod 


Callender, William R. 
Right of Way 
Option expires 
September 15, 1946 
0.11 acre at $200.00 
Moving 20 rods fence 
at $1.50 rod 


Roush, Clifford A. and Florence 
Roush, and Francis and Gertrude 
Putman, and Edward and Rose 
Putman 

Right of Way 

Option expires 

September 15, 1946 

0.90 acre at $100.00 
Moving 80 rods fence at 
$1.50 rod 


Keim, Samuel W, and Bertha M. Keim 
Right of Way 

Option expires 

September 17, 1946 


(Con't) 


12485- Beachman, John W. (Con't) $ 
1.21 acres at $300.00 
Moving 80 rods fence 
at $1.50 rod 


12465- Wilson, Wesley L. and Iva L. Wilson 
Right of Way 
Option expires 
September 29, 1946 
0.45 acre at $50.00 
Moving 27 rods fence at 
$1.50 rod 


10019- Albaugh, R. B. 
Right of Way 
Option expires 
September 29, 1946 
0.70 acre 
Allowance moving small 
building from right of 
way 


12461- Crawford, Ernest and Ruby Crawford 
Right of Way 
Option expires 
September 29, 1946 
1.03 acres at $300.00 
Moving 80 rods fence at 
$1.50 rod 


12476- Peacock, Edward T. and Dorothy Peacock 
Right of Way 
Option expires 
September 30, 1946 
0.64 acre at $300.00 
41 rods fence at $1.50 rod 


12459~ Zimmerlee, John F. and Edna F. 
Zimmerlee 
Right of Way 
Option expires 
September 30, 1946 
1.07 acres at $250.00 
Moving 80 rods fence at 
$1.50 rod 
3 large shade trees at 
$15.00 each 
Moving shrubs 


(Con't) 


22.50 


309.00 
120.00 


192.00 
61. 50 


267.50 
120.00 


45.00 
1.50 


483.00 


63.00 


25.00 


253.50 


434.00 


ADD A 1 
: « 


McCallister 


wo 


i 
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(Con't) 
?| 10017- Robertson, Harvey W. and Eleanor L. $ ¢ 
Robertson 
4 Right of Way 
Option expires 
. : September 20, 1946 
| 3.20 acres at $500.00 1,600.00 
123 rods fence at $2.00 
rod 246.00 
Severance damages 254-00 2,000.00 McCallister 
{ 10021- Jenks, Rolland H. and Mary E. Jenks 
Right of Way 
Option expires 
; September 20, 1946 
{ * 4.07 acres at $300.00 1,221.00 
4 Moving 94 rods fence at 
$1.50 rod 141.00 1,362.00 " 
Ee 12655- Mynatt, J. C. and Fay Mynatt 
j Right of Way 
Option expires 
September 28, 1946 
0.26 acre at $100.00 26.00 
Moving 12 1/2 rods fence 
at $1.50 rod 18.75 44.75 " 
t 
) 10018- Harnish, Ray and Mabel R. Harnish 
Right of Way 
Option expires 
September 30, 1946 
4.26 acres at $500.00 2,130.00 
1.06 acres at $150.00 159.00 
0.16 acre at $300.00 48.00 
Severance damage 1 1/4 
acres at 2500, 40% 252.00 
Severence damage 5 1/4 
acres at $500.00 30% 787.00 
Moving 15 rods fence at 
$1.50 rod 22.50 
General damage and | 
depreciation remainder 
land ___750.00 
4,148.50 
State to mild 189 rods 
fence at $2 rod. ___378-00 4,526.60 " 


12485- Beachman, John W. 
Right of Way 
Option expires 
September 28, 1946 


HAZUMA JUNCTION TO 
G B 


Plus fencing 


MAZUMA JUNCTION TO LOBERT 
Ss 


11908- Indian Allotments ae: Indian $ 
Agency) 
Right of Way 
No option taken 
90.11 acres (9.75 acres 


ee ee = 
2 s a ee ee a ae eS, 


for park) 2,469.98 
Severance 503.10 
Timber 1,150.94 
Fencing 2,639.50 
Moving buildings and 

drilling wells _7,250.00 


Plus underpass 


11908- Klamath Indian Tribe (Klamath Indian 


11908-B Anderson, Estate Esther, and heirs §$ $ 
(Con't) 
6.36 acres at $25.00 159.00 
160 rods fence, move 
and rebuild, at $1.00 
per 160.00 
160 rods new fence at 
$1.25 per 200.00 
11914- Chiloquin, City of 
Right of Way 
Option expires 
September 8, 1946 
$8.12 acres at $20.00 162.40 


Cozad 


519.00 McChesney 


162.40 . 


14,013.52 Cozad 


Agency) 
Right of Way 
No option taken 
461.9 acres 1,863.96 
Timber 1,518.94 
Fencing 1,137.50 4,520.40 « 
Plus stock guard 
MAZUMA JUNCTION TO LOBERT 
LT. MARSH) SECTION, THE D C. RNIA HIGHWAY 
11903- Liskey, D. D. and Dave Liskey $ $ 
Right of Way 
Option expires 
September 10, 1946 
193. 82 acres at $2.00 387.64 387.64 Cozad 


State to fence 
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12460- Levulett, Arthur Paul and Eliza M. 
Levulett 
Right of Way 
Option expires 
September 31, 1946 
0.06 acre at $166.66 2/3 10.00 McCallister 


MAZUMA JUNCTION TO LOBERT 
LENZ— D IGHWAY 


12182- Phelps, R. I. ; $ 
Right of Way 
Option expires 
June 21, 1946 
6.05 acres at $5.00 


Zbinden, John 
Right of Way 
Option expires 
August 23, 1946 
1.17 acres at $20.00 . 
McChesney 


Zbinden, John 
Right of Way 
Option expires 
August 23, 1946 
0.89 acre at $5.00 


Swan, Rachel A. 
Right of Way 
Option expires 
September 1, 1946 
0.15 acre at $5.00 


Noah, D. E. and Denver Parks 
Right of Way 
Option expires 
September 8, 1946 
17.31 acres at $10.00 173.10 


MAZUMA JUNCTION TO 
SPRING CREEK~) LO s IN, THE OD, IA 


11908-B Anderson, Estate Esther, and heirs $ 
Right of Way 
Cption expires 
August 26, 1946 


9632-A Collier, Alfred D. and V. E. O'Neill $ 
Right of Way 
Option expires 
June 10, 1946 
2,510 sq. ft. 


Swan Lake Moulding Company 
Right of Way 
Option expires 
January 9, 1946 
4,505 sq. ft. (Parcel #1) 
State to pay if moving 
buildings necessary 


Swan Lake Moulding Company 
Right of Way and slope easement. 
Option expires 
March 10, 1946 
0.40 acre (Parcel #2) 
State Jo deed back strip 
between Stations 45 and 48 


Swan Lake Moulding Company 
Lease 
3.97 acres - road materials 
lease, yardage basis of 
3¢ cubic yard - 2 year 
lease 


12169-A Price, Anne 
Right of Way 
Option expires 
June 18, 1946 
590 sq. ft. at 154 
sq. ft. 


12169- Price, Anne 
Right of Way 
Option expires 
June 18, 1946 
1,261 sq. ft. at 15¢ 
sq. ft. 


12168- Ferrari, Aldo 
Right of Way 
Option expires 
May 12, 1946 
536 sq. ft. at 15¢ 


(Con't) 


00.00 Cozad 


ORE DRSE ANS 


11911- Starrett, C. S. and 0. S. Pitts 
Right of Way 
Option expires 
September 12, 1946 
1.91 acres at $15.00 28.65 
Approx. 79 rods fence to 
be built by State 


Jacobsen, Carl B. 
Right of Way 
Option expires 
September 25, 1946 
3.05 acres at $10.00 


CITY LI CAN SECTION 


9769-B Southwell, W. W. 
Right of Way 
Option expires 
August 27, 1946 
3,186 sq. ft. at 15¢ 
sq. ft. 


12170- Rusco, George S. 
Right of Way 
No option taken 
16,840 sq. ft. 


9760- Swan Lake Moulding Company 
Right of Way and Easement 
Option expires 
September 26, 1946 
(Parcels #3-4) 450 sq. ft. (with 5 foot easement 
on each 00.00 
Moving service station-low 
bid estimate 4,100.00 
State to convey 640 sq. ft. 
"lying between right of way 
and grantor's property 


12167- Miller, Norma G. and Clarence £. Miller 
Right of Way 
Option expires 
September 25, 1946 
4,545 sq. ft. at 30¢ sq. 
ft. 1, 363.50 
Moving service station- 


estimated 54250200 


(Con't) 


28.65 Cozad 


Cozad 
10.00 Parker 


6,613.50 


Swan Lake Moulding Company 
Right of Way 
Option expires 
June 13, 1942 
(Correction 

1,433 sq. ft. 00.00 

Moving steel service station, 

estimated 3,000.00 3,000.00 Cozad 


Previous report 
1,433 sq. ft. 00.00 


Moving steel service 
station, estimated 1,500.00 
1,500.00 


9604~ (Bennell, R. H.) Klamath Basin Cooperative 
Right of Way 
Option expires 
May 18, 1942 
(Correction) 
5,366 sq. ft. . 00.00 
State to cut off barbecue 
lunch marquee estimated 
at 200.00 
State to move Signal oil 
station, est'd. 


Previous report 


5,366 sq. ft. 

State to cut off barbecue 
lunch marquee estimated 
at 

State to move Signal oil 
station, est'd 


9615- Carnini, Pietro 
Right of Way 
Option expires 
(Correction) 
34585 sq. ft. at 30f sq. 
t. 


Re-establishing cafe, 


garage and cold storage 
room 00 Cozad 


Removing barber pole 3,535.50 Parker 


(Con't) 


9761- Metler Bros., 

Right of Way 

Option expires 

May 24, 1946 
2,930 sq. ft. at 10¢ 
Plus fencing 
Gate 
Retaining wall and fill 

estimated 


Patterson, Grace C. 
Right of Way 
Option expires 
June 2, 1946 
1,000 sq. ft. at 10¢ 
Allowance for retaining wall 
in connection with 15 ft. 
easement 


Klamath County School District 
Right of Way 
Option expires 


June 5, 1946 
40,395 sq. ft. at 10¢ sq. 
ft. 4503950 4,039.50 


Stough, Ed. W. 
Right of Way 
Option expires 
May 25, 1946 
766 sq. ft. at 10¢ 
Slope easement—allowing 
50%- 766 sq. ft. 
9 shade trees at $10.00 each 
8 rods fence-remove and re- 
build, $1.00 


Klamath County 
Right of Way 
Option expires 
September 28, 1946 
0.56 acre 
State to pay for removing 
and rebuilding fence 


Rusco, George S. 
Easement 
No option taken 
15 foot slope easement 


ASE. Tih Bea Ee 


WESC E, 


12552 
THE DALLES-MILL CREEK FORKS SECTION, MILL CREEK COUNTY ROAD HIGHWAY (Con't) 
12246- Fowler, Lloyd K. and Jackie Fowler ¢ 
(Con't) 
0.10 acre at $250.00 25.00 
Cherry trees, and straw- 
berry plants 136.00 
Removing 9 rods fence at 
$1.00 rod 9.00 170.00 Witt 
12253- Sandoz, Melvin L. 
Right of Way 
Option expires 
August 31, 1946 
0.25 acre at $100.00 25.00 
3 cherry trees at $10.00 
each 30.00 
40 rods fence at $1.50 
per rod 60.00 115.00 " 
12254- Sandoz, Nellie 
Right of Way 
Option expires 
August 27, 1946 
0.89 acre at $100.00 89.00 
96 rods fence at $1.50 
per rod 144.00 
Allowance for trees, and 
damage to lily pond 180.00 413.00 " 
12248- Martin, Norval H., and Paul M. Martin 
Right of way and stock pile site 
Option expires 
August 27, 1946 
1.47 acres at $100.00 147.00 
60 rods fence at $1.50 90.00 
Tree and bushes~ allowance- _28.00 265.00 Ks 
Plus rebuilding ornamental 
stone masonary wall, 
concrete steps, road 
approaches 
12230- Williams, G. S. 
Right of way 
Expiration option 
September 1, 1946 
0.25 acre at $250.00 62.50 
16 cherry trees at $25.00 
each 400.00 462.50 " 


(Con't) 


E (Con't) 


$ 
3,585 sq. ft. at 30¢ sq... . 
ft. 1075.50 
Re-establishing cafe, 
garage and cold storage 


room 1420.00 
1 Ja Removing barber pole 10.00 
| i Moving service station- 
ot low bid 685.00 3,190.50 Cozad 
THE DALLES-MILL CREEK FORKS SECTION, MILL CREEK COUNTY ROAD HIGHWAY 
12241- Miller, Carl R. $ $ 


Right of Way 
Option expires’ 
August 27, 1946 


| 0.10 acre at $250.00 25.00 
1) ee Cherry and filbert trees- 
Re allowance- 40.00 
State to rebuild concrete 
steps and road approach 65.00 Witt 


12242- Brace, Fred E., and C. P. Whalen 
Right of Way 
Option expires 
August 21, 1946 
0.18 acre at $100.00 18.00 18.00 " 


12243- Zurlinder, Joseph 
Right of Way 
Option expires 
August 26, 1946 


0.05 acre at $200.00 10.00 
Moving 40 rods fence at 
$1.00 per rod 40.00 50.00 " 
12245- Tibbets, Roy L. 
iS Right of Way 
z Option expires 
‘ August 21, 1946 
0.20 acre at $300.00 60.00 


Cherry trees, Muscat grape 
vines and strawberry 


plants 42.50 102.50" 


12246- Fowler, Lloyd K. and Jackie Fowler 
Right of Way 
Option expires 
August 25, 1946 


pop 4 1946 (Con't) 


12247- Fowler, Harry R. 
Right of way 
Option expires 
August 25, 1946 
0.15 acre at $250.00 
Allowance for bushes, 
shrubs, trees, and 
moving garage 198.00 Witt 
Plus rebuilding concrete 
steps 


MILTON-WASHIN ST. NE SECTION NW. 


10554-A Miller, C. B. and others 
Easement 
Option expires 
September 20, 1946 
0.08 acre 
Temporary easement for 
RR shoofly 


10554-B Seventh Day Adventist Church 
Easement 
Option expires 
September 20, 1946 
0.05 acre 
Easement for RR shoofly- 
temporary 


10556-C Phelps, Myrtia C. 
Right of Way 
Option expires 
September 24, 1946 
0.07 acre at $500.00 
Cherry tree, shade trees, 
joss 10 feet of lam 
Plus moving fence and 
mail box 


SPENCER C -AGATE CH SECTION IN COAST HIGHWA 


4369- Evans, Asenath $ 
Right of Way 
Option expires 
September 14, 1946 
12.2 acres at $300.00 3,660.00 
Damage to remaining 
property 500.00 
Loss of two buildings 340.00 4,500.00 Collins 


(Con't) App A 1946 


ee 


12240- Hull, Bruce H. 


12250- 


Right of Way 
Option expires 
August 20, 1946 
0.16 acre at $300.00 
12 rods at $1.00 (fence) 
Allowance for moving 
dwelling and wrecking 
chicken houses 


Miller, G. L. 
Right of Way 
Option expires 
August 26, 1946 
0.10 acre at $100.00 
Moving 15 rods fence at 
$1.50 per rod 


Hazen, Catherine 
Right of Way 
Option expires 
August 26, 1946 
0.17 acre at $100.00 
Moving 170 rods fence at 
$1.50 per rod 


Ohlegshlager, Waldemar E. 
Right of Way 
Option expires 
August 27, 1946 
0.10 acre at $100.00 


Ward, F. and £. E. Westlund 
Right of Way 
Option expires 
August 31, 1946 
0.46 acre at $100.00 46.00 
75 rods fence at $1.50 
per rod 112.50 
Moving rockery, four rose bushes, 
flowers, bulbs, allowance for 
bushes, trees (fruit) 257.50 
Spitler, Harry, and N. L. Myers 
Right of Way 
Option expires 
August 21, 1946 
0.04 acre at $250.00 


(Con't) 


HIGHWAY 


12597- Brallier, F. E. and Norton Brallier $ $ 
Right of Way 
Option expires 
September 17, 1946 
0.19 acre at $500.00 


12596- Kinney, Robert C. 
Right of Way 
Option expires 
September 20, 1946 
0.4 acre at $50.00 20.00 


Os DGE-SILETZ SECTION, SILETZ SECONDARY HIGHWAY 


12457- Metcalf, Robert, and Joshua Tom $ 
(Grand Ronde Siletz Agency) 

Right of Way 

Option expires 

(no option) 
1.07 acres at $151.40 
18 rods fencing at $1.00 
rod ; 


LAKONA-DELAKE SECTION, OR®GON COAST HIGHWAY 


12581- O'Donnell, E. J. 
Right of Way 
Option expires 
September 18, 1946 
0.056 acre (Approx. 50% 
of lot) LUMP SUM 


12582- Kingsley, Sylvanus and Opal Phelps 
Kingsley 
Right of Way 
Option expires 
September 29, 1946 
240 sq. ft. LUMP SUM 25.00 


JEFF N NTY LINE-LYTLE SECTIO RAS—PRINEV. 


12658- Cornett, J. W. $ 
Right of Way 
No option taken 
1.60 acres 
The State is to build an 
approach road to ranch 
house at approximately 
Station 1195+00 


nr -~ 
12556 


95.00 Witt 


180.00 Witt 


100.00 Witt 


25.00 


E HIGHWA} 


12128- McNaughton, E. B. and Cheryl McNaughton $ $ 
Right of Way 
Option expires 
September 13, 1946 
1.20 acres at $416.66 
per acre 500.00 500.00 


Right of Way 
Option expires 
August 28, 1946 


4.35 acres at $200.00 870.00 
50 foot slope easement 130.00 1,000.00 
12630- Deal, W. K. and Ruth Deal 
Right of Way 
(Have deed) F 
0.05 acre at $2,400.00 120.00 
450 sq. ft. at 6 2/3¢ sq. 


ft. 30.00 150.00 


12603- Deal, W. K. and Ruth Deal, and H. E. 
Patterson and wife 
Right of Way 
Option expires 
September 25, 1946 
4,104 sq. ft. at $0.084 
plus sq. ft. 350.00 350.00 


GATES—N SECTION, NORTH TAM HIGHWAY 


12146-A Gessner, D. A. and Anna H. $ , $ 
Gessner 
Right of Way 
Option expires 
September 8, 1946 
0.51 acre at $30.00 


less per acre 15.00 15.00 
CIRCLE BRIDGE-HUG NTS. IN HIGHWA: 
9934- Kinney, Robert C. $ $ 


Right of Way 
Option expires 
September 20, 1946 
5.14 acres at $25.00 128.50 
120,000 feet timber 
(spruce-fir) at $4.00 M. 0.00 608.50 


Collins 


Benson 


Witt 


WALDPORT-TIDEWATER SECTION, ALSEA HIGHWAY (Con't) 


12594- Bush, Harold S. and Ruth Bush, and ¢ 
Gail B. Harding and Clover M. 
Harding (Con't) 
3.79 acres at $100.00 
Damages allowed - parcel 
in center of grantors 
land 


#*12659- Krueger, Caroline, and Raymond J. 
Krueger and Leona J. 
Rock Quarry 
Option expires 
June 8, 1946 
20 to 40 acres to be 
acquired at $150.00 
per acre 


OS ION N 


12615- Brundage, N. R. 
Right of Way 
Option expires 
September 5, 1946 
525 sq. ft. at 50¢ 
sq. ft. 262.50 
Allowance for damages, 
filling etc. 237.50 


WALTON-VENETA SECTION, RICHARDSON—EUGENE HIGHWAY 


12657- Dennison, Ralph L. and W. D. Shearer ¢ 
and Marion L. Shearer and Myrtle V. 
Crone 
Right of Way 
Option expires 
September 25, 1946 
0.18 acre at $100.00 


12648- Dyer, George C. and Affie M. Dyer 
Right of Way 
Option expires 
September 25, 1946 
0.51 acre at $800.00 


12558 


479.00 McChesney 


icChesney 


500.00 Benson 


18.00 Benson 


12585- Marolf, Alfred and Ida Merolf 
Right of way and temporary 
easement for detour road 
Option expires 
August 27, 1946 
0.06 acre at $1,000.00 
Temporary detour road 
easement 
Allowance for moving 
mail box- board fence, 
shrubbery, apple tree, 
loss garden etc. 150.00 210.00 Landon 


12584- Hadley, Clark E. 
Easement 
Option expires 
August 27, 1946 
Temporary easement for 
detour road 


JOHN RIVER-QUINTON SECTION, C 


10280- Devlin, Estate Mark 
Right of Way 
Option expires 
December 15, 1943 
3.83 acres at $10.00 
Service station,- 1 pump, 
1 tank, concrete base- 
ment, rear station used 
as living quarters, 
marque 750.00 788.30 Cozad 


PENDLETON DEADMAN'S PASS SECTION, OLD OREGON TRAIL 


9644-B SamueI Luton (Indian Allotment Land) $ 
Stock pile lease 
0.83- 5 year lease at 
$5.00 per year 25.00 
Lease fee 1.00 26.00 DeSouza 


WALDPCRT-TIDEWATER SECTION, ALSEA HIGHWAY 


12594- Bush, Harold S. and Ruth Bush, and § 
Gail B. Harding and Clover M. 
Harding 
Rock quarry 
Option expires 
August 18, 1946 


1946 


12560 


Ni W, 


#4#12627- Coos County = 7 
Maintenance Headquarters site 
Option expires 
September 4, 1946 
9 lots (25,000 sq. ft.) 


at $75.00 each 675.00 
4 lots (12,000 sq. ft.) 
at $125.00 each 500.00 1,175.00 Benson 
ARCH CAPE-MANZANITA SECTION, OREGON COAST HIGHWAY 
8113- Collins, Mary L. $ $ 


Park 


Option expires 
42.22 acres at $350.54 14,800.00 14,800.00 Gardiner 


Footnotes: 


%* Concerning Item No. 12659, acquisition of a rock quarry from Caroline 
Krueger and Raymond J. and Leona J. Krueger, for the Gardiner Ranch-Barnes 
Road Section of the Sunset Highway, the Commission approved the rate of $150 
per acre but left it with the Engineer to ascertain the exact acreage 
required. 


## Items 12628 and 12627 covering a new maintenance headquarters site 
which it is proposed to acquire in North Bend, from the City of North Bend 
and Coos County, as a substitute for an existing site which the Weyerhaeuser 
Timber Company desires to acquire in connection with its operation: The 
Commission approved the amounts contained in the options for both sites but 
ordered that the acquisition of the two properties be deferred until the 
consummation of the deal with Weyerhaeuser Timber Company. (See ahead for 
discussion of this matter with representatives of the Company who were 
present on the following day) 


Item No. 6782-A, exchange of stockpile sites with Frank Graves on the 
Picture Rock Pass-Hunter Hill Section of the Fremont Highway, Lake County: 
This exchange of stockpile sites was approved hy the Commission on the condi- 
tion that Mr. Graves would furnish the new site at no cost to the state and 
would transfer the materials now stored on the present site to the new site 
at his sole expense and to the satisfaction of the Engineer. 


Commissioner Schaupp arrived at this juncture. 


42959 


BUCHAN LH EU Vv 


12688- Chambers, Ralph and Farrell J. 
Chambers 
Quarry 
Option expires 
September 21, 1946 
10.0 acres at $10.00 100.00 100.00 Paul Van Scoy 


PICTURE ROCK PaSS-iiUNTER HILL SECTION, FREMONT HIGHWAY 


#*##6782-A Graves, Frank $ 
Stock Pile 
Option expires 
August 23, 1946 
1.15 acres (Exchange) 
State to convey to 
frantor 1.18 acres 
situated in SW NEG 
Section 23, Township 30 
South, Range 16 East, Lake 
County, acquired from 
LYDIA MARTIN SMITH 00.00 DeSouza 


BURNS-LAWEN SECTION, BURNS-CRANE HIGHWAY 


12409- Griffith, Bertha W. 
Right of Way 
Option expires 
August 1, 1946 
0.05 acre 00.00 Gardiner 
State to rebuild fence 


Oe eae ae areas 
aR ocey 2's 


ida =) es laa ae 


Ee at 


oe 
ee 
Ne 


. 


= 


“nel 
peas 


ay 


~ 


12405- Korten, Charles A. and Lydia B. 
Korten 

Right of Way 

Option expires 

September 25, 1946 

(Correction) 
0.59 acre at $85.00 
State to rebuild fence 


ees See et 


Prior authorization - $15.00 


NORTH BEND SECTION. OREGON COAST HIGHWAY 


%4#12628- North Bend, City of Maintenance 
Headquarters site 
Option expires 
September 5, 1946 
2 lots (6,000 sq. ft.) 
at #75.00 each 150.00 150.00 Benson 


(Con't) 


The Assistant Counsel advised that Mr. and Mrs. Hays are demanding 
the price of $3,200 per acre for one-half acre of their land on the Spencer 
Creek-Agate Beach Section of the Oregon Coast Highway, in Lincoln County. 

He considered such sum exhorbitant, although, he said, land values along 
the coast have increased greatly since the end of the war. The Commission 
ordered condemnation of the property. 

4 

Concerning the option secured from Messrs. Z. K. Smith and Leo F. 
Denzel for right of way for the Ocean Lake-Delake Section of the Oregon Coast 
Highway, the Assistant Counsel advised that the owners are demanding 20 cents 
per square foot or a total of $1,019.30 for their property, notwithstanding 
the Commission's requirement that the right of way be furnished free of cost 
to the state. He further stated that these gentlemen are the only ones 
asking paymant for land taken for this project. The Commission deferred a 
decision in the matter pending investigation of the bids for the Ocean Lake 
Project, which are to be opened the following day. (A satisfactory bid was 
received for the construction of the Ocean Lake Project, but the award of 
the award of the contract was deferred by the Commission pending satisfactory 
settlement of the right of way matter with Z. K. Smith and Leo F. Denzel, it 
being understood that if such @ satisfactory arrangement cannot be effected, 
then the bids for the project will be rejected.) 


Concerning the right of way being acquired from Mr. John Zbinden, 
the Assistant Counsel advised that Mr. Zbinden gave the state an option to 
purchase this property, but it now develops that he does not own it, so it 
is going to be necessary to institute condemnation proceedings to acguire 
it. He recommended an offer of $10 as a condemnation offer. The Commission 
approved the recommendation. 


In connection with securing the property from Mr. and Mrs. L. R. 
Ashworth for an alternate maintenance site at North Bend, which property will 
be needed along with abutting property owned by the City of North Bend and 
Coos County if the deal for an exchange of properties with the Weyerhaeuser 
Timber Company is consummated, the Assistant Counsel advised that the Ash» 
worths are demanding an excessive amount for their property. He recommended 
condemnation proceedings to acquire it, if necessary, with an offer of $400 
for the same. The Commission approved the recommendation subject to the 
condition that the condemnation proceedings shall not be started unless the 
deal with the Weyerhaeuser Timber Company is completed. 


The Assistant Counsel also requested authority to condemn certain 
parcels of real property that are required for highway improvements. He 
submitted a list of such properties together with the offers that he recom- 
mended for condemnation, as follows: 


> 


fhe Assistant Counsel brought up for discussion options abtained 
from the following people for acquisition of property needed as right of way: 


1. Balsiger Motor Company, Klamath Falls, right of way for the 
City Limits-USRS Canal Section of the Klamath Falls-Lakeview 
Highway. (File No. 9767) 


I. M. and Mary B. Hays for right of way needed for the Spencer 
Creek-Agate Beach Section of the Oregon Coast Highway, in 
Lincoln County. (File No. 12601) 


Leo F. Denzel and Z. K, Smith for right of way on the Ocean 
Leke-Delake Section of the Oregon Coast Highway, in Lincoln 
County. (File No. 12532) 


John Zbinden for right of way for the Mazama Junction- 
Lobert’ Section of The Dalles-California Highway, in Klamath 
County. (File No. 11906) 


5. L. R. Ashworth and Cloe Ashworth for maintenance site at 
North Bend. (File No. 12629) 


Concerning the right of way needed from the Balsiger Motor Company, 
at Klamath Falls, the Assistant Counsel advised that an option has been obtained 
from the Company containing two alternate propositions, one of which limits 
acquisition of right of way on the widening of South Sixth Street, the route 
of the Klamath Falls-Lakeviex Hignway, and the other includes acquisition of 
right of way for proposed highway which intersects South Sixth Street on the 
west side of the USRS Canal. He said that the Company is asking 15 cents 
per square foot for its property along South Cixth Street, and involving a 
total cost of $8,901.60, which, in his estimation, is exhorbitant, but will 
sell this tract and the right of way for the other highway, which contains 
an additional 11.46 acres, for a total of $37,500, including a 15 room house 
which is valued at $17,000. The Engineer advised that the area being con- 
sidered for the proposed highway, which would intersect the South Sixth 
Street project, includes sufficient land for the future construction of a 
traffic separation structure. He suggested that considerable expense could 
be saved if the area needed for such purpose were reduced by confining the 
purchase to a standard width right of way, which would eliminate the neces- 
sity of acquiring the expensive building at this time. The matter was dis- 
cussed at considerable length, but a decision was deferred until the follow- 
ing day. (As a result of discussion on the next day, the Commission author- 
ized negotiations to acquire the right of way in conformity with the Engi- 
neer's suggestion. In the event the property cannot be acquired at a reason- 
able figure, the negotiations shall be limited to acquiring right of way as 
may be needed for the South Sixth Street improvement. The Chief Counsel is 
authorized to condemn such right of way, if necessary, it appearing to the 
Commission that the price demanded by the Balsiger Motor Company is exhorbi- 
tant) 


File Number Name of Owner Recommended Offer 
i RNS_C. IGHWAY (Con't) 

12441 (Right of Way) Edith E. Prettyman $ 10.00 

12442 (Right of Way) . 0. Richards and 10.00 
Leon Seeley 

12444 (Right of Wey) Lee Tlard 10.00 

12445 (Right of Way) Vera Betty Loraine Gay 10.00 

CREEK—SUMMIT HIGHW. 

11881 J. L. Ray and Carol 3,000.00 
B. Ray, and Joe M. 
Drew 

11882 R. L. Calavan 2,500.00 

11883 Ochoco Lumber Company 500.00 

NORTH BEND SECTION OF OREGON COAST HIGHWAY 
12629 (Maintenance L. R. Ashworth and 
headquarters) Cloe Ashworth 400.00 


After careful consideration, the Commission approved the request 
and the offers, and thereupon, by unanimous vote, adopted the following reso- 
lutions with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing 
already established highways, whether within or without the corporate 
limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisi- 
tion or manufacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preser- 
vation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways 
or which may be conveniently reached from or by a public highway, 
and/or for the development and maintenance of parks, parking places, 
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Eile Number 
J N—. £ 


(Right of Way) G. A. Olson and 
Martha A. Olson 


(Right of Way) Christian Schempp 
(Right of Way) Edith G. Keith 

12490 (Right of Way) Walter S. Wood 

12505 (Right of Way) L. E, Edmonds, et al. 


12654 (Right of Way) Howard J. Wilson and 
‘ Kathryne M. Wilson 


12461A (Right of Way) Fred Larentzen 


12474 (Right of Way) Lewis Edward Robertson 
and Gladys May Robertson 


12491 (Right of Way) Mary Ashpole, et al., 
and Walter S. Wood 


12673 (Gravel pit) Robert W. Ruhl 
_SPRING CREEK-LOBERT SECTION OF THE DALLES-CALIFORNIA HIGHWAY 
12183 (Right of Way) Leroy Gienger 325.00 


WENS STREET—-MI D SECT 
£ V 


(Right of Way) FF. L. Weaver and 
Elsie H. Weaver 2,500.00 


BURNS—LAWEN_ 5: N TH CRANE HIGHW, 


(Gravel Pit) Allen T. Jones and 275.00 
Ruth A. Jones 


‘Right of Way) J. M. Sweek & Company 10.00 
(Right of Way) Earle C. Miller Estate 10.00 
(Right of Way} Mabel A. Miller 10.00 
(Right of Way) Albert Ward Walter 10.00 


(Con't) 


12566 


Real property owned by F. L. Weaver, et ux., which property 
is located in Block 204, Mills Second Addition to the City of 
Klamath Falls, Klamath County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel No. 8, 
and is further identified in the records of the Highway Commis- 
sion as file R 9607, which property is being acquired for right 
of way pruposes in connection with the Klamath Falls-Lakeview 


Highway. (*) 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary 
and acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being ac- 
quired for the express and specific purposes in this resolution set 
forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys 
necessary in connection with the determination, description, and ac- 
quisition of said real properties, and said Engineer is further 
instructed to prepare and submit to the Legal Department necessary 
and adequate descriptions of the said real properties, which said 
descriptions shall be available for the preparation of any deed 
or deeds or other instrument or instruments necessary to complete 
the acquisition of said property or properties, whether said prop- 
erties be acquired by purchase, donation, agreement, or by the exer- 
cise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and 
Chief Counsel for the State Highway Commission, be and he is hereby 
requested, authorized, and directed to attempt to agree with the omer 
or owners and/or with the tenants or persons in possession, if there 
be any, of said parcel or parcels of land with respect to the com- 
pensation to be paid for the taking of the same and the damage, if 
there be any, and in the event that no satisfactory agreement or 
agreements can be reached then it is hereby further resolved that 
J. M. Devers, Assistant Attorney General and Chief Counsel for the 
State Highway Commission, be and he hereby is requested and author- 
ized to commence and prosecute to a final determination such suit 
or action, or suits or actions, as may be necessary and appropriate 
to acquire title to the said parcels of real property. 


5. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation or 
otherwise the said above described real properties, or any of them, 
or any interest therein the said J. M. Devers, as Chief Counsel for 
the Oregon State Highway Commission, is hereby authorized and em- 
powerered to make such stipulation, agreement, or admission in 
connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said properties or interest 
therein as in his judgment may be for the best interests of the 
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auto camps, camp sites, roadside development, recreational grounds or 
resorts, forest or timbered areas, or other places of attraction and 
scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or 
for any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each neces- 
sary for the specific and particular purposes hereinafter expressly 
set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
State High-ay Commission as follows: 


1. . That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each necessary 
for the accomplishment of the purposes hereinafter expressly and 
specifically set forth, which said real properties and the specific 
purposes for which the same are being acquired are described as 
follows, to wit: 


Real property owned by Joe M. Drew, et al., which property 
is located in Sections 22, 11, 2, 1, and 12, all in Township 14 
South, Renge 18 East, W. M., Crook County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcels Nos. 1, 2, and 3, and is further identified in the 
records of the Highway Commission as file R 11881, which prop- 
erty is being acquired for right of way purposes in connection 
with the Ochoco Highway; (*) 


Real property owned by the Ochoco Lumber Company, which 
property is located in Section 1, Township 14 South, Range 18 
East; Section 36, Township 13 South, Range 18 East; and in 
Section 30, Township 13 South, Range 19 East, W. M., Crook 
County, Oregon, and is more particularly described on the attach- 
ed sheets and designated as Parcels Nos. 4 and 5, and is further 
identified in the records of the Highway Commission as file 
R 11883, which property is being acquired for right of way pur- 
poses in connection with the Ochoco Highway; (*) 


Real property owned by Raymond Calavan, which property is 
located in Sections 22, 15, and 14, all in Township 14 South, 
Range 18 East, W. M., Crook County, Oregon, and is more par- 
ticularly described on the attached sheets and designated as 
Parcels Nos. 6 and 7, and is further identified in the records 
of the Highway Commission as file R 11882, which property is 
being acquired for right of way purposes in connection with the 
Ochoco Highway: (*) 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 


Highway Commission as follows: 


1. That the Commission does hereby find and declare that 


the parcels of real property hereinafter described are each necessary 
for the accomplishment of the purposes hereinafter expressly and 
specifically set forth, which said real properties and the specific 


s for which the same are being acquired are described as 


follows, to wit: 


Real property owned by T. Allen Jones and Ruth A. Jones, 
husband and wife, which property is located in the northwest 
quarter (NW) of the northeast quarter (N&q) of Section 16, 
Township 23 South, Range 31 East, W. M., Harney County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 1, and is further identified in the 
records of the Highway Commission as file R 12403, which 
property is being acquired for the purpose of securing road- 
building materials therefrom in connection with the Burns- 
Crane Highway; (*) 


Real property owned by J. M. Sweek & Company, which 
property is located in the west one-half (W%) of the southeast 
quarter (SEq) and Lots 6 and 7 of Section 4, Township 24 South, 
Range 32 East, W. M., Harney County, Oregon, and is more par= 
ticularly described on the attached sheets and designated as 
Parcel No. 2, and is further identified in the records of the 
Highway Commission as file R 12420, which property is being 
acquired for right of way purposes in connection with the 
Burns-Crane Highway; (+) 


Real property owned by the Earle C. Miller Estate, which 
property is located in the northwest quarter (NWz) of the 
southeast quarter (SEz) and in the west one-half (WS) of the 
southeast quarter (SEZ) of the southeast quarter (SEZ) of 
the southeast quarter (SE¢) of Section 10, Township 24 South, 
Range 32 East, W. M., Harney County, Oregon, and is more par- 
ticularly described on the attached sheets and designated as 
Parcels Nos. 3 and 4, and is further identified in the records 
of the Highway Commissi‘om as file R 12425, which property is 
being acquired for right of way purposes in connection with 
the . Burns-Crane Highway; (*') 


Real property owned by Mabel A. Miller, which property 
is located in the southwest quarter (SW) of the northeast 
quarter (NEG) of the southeast quarter (SEz) of Section 10, 
Township 24 South, Range 32 East, W. M., Harney County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 5, and is further identified in the 
records of the Highway Commission as file R 12427, which prop- 
erty is being acquired for right of way purposes in connection 
with the Burns-Crane Highway; (*) 


State, the State Highway Commission, end/or the defendant property owners. 


6. That this resolution be entered in full in the minutes 
and records of this Commission. 


(+) Footnote: 


The names of the property owmers and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 60, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full herein. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and towms, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway 
so as to provide for the safety of the traveling public, and/or for 
the culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes 
of the Oregon Highway Code, and/or for flight strips, airfields, 
access roads, public highways, or for any other purpose designated by 
the United States; and : 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each necessary 
for the specific and particular purposes hereinafter expressly set 
forth; 
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set forth, and the said properties are being acquired for the express 
and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisition 
of said real properties, and said Engineer is further instructed to 
prepare and submit to the Legal Department necessary and adequate des- 
criptions of the said real properties, which said descriptions shall 
be available for the preparation of any deed or deeds or other instru- 
merit or instruments necessary to complete the acquisition of said 
property or properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested » 
authorized, and directed to attempt to agree with the ower or owners 


and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and 

in the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of real proper- 
ty. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or any of them, or any interest 
therein the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with any trial or 
court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owmers. 


6. That this resolution be entered in full in the minutes 
and records of this Commission. 


(+) Footnote: 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 61, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full herein. 


ppp 4 1946 


12569 


Real property owned by Albert Ward Walter, which property is 
located in the north one-half (N$) of the northwest quarter fama} 
and in the southwest quarter (SWz) of the northeast quarter (NEz 
of Section 14, Township 24 South, Range 32 East, W. M., Harney 
County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcels Nos. 6 and 7, and is further 
identified in the records of the Highway Commission as file 
R 12433, which property is being acquired for right of way pur- 
poses in connection with the Burns-Crane Highway; (*) 
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Real property owned by Edith £. Prettyman, which property 
is located in Lot 4 (SEZ of SW) of Section 19, Township 24 . 
South, Range 324 East, W. M., Harney County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcel No. 8, and is further identified in the records of the 
Highway Commission as file R 12441, which property is being ac- 
quired for’right of way purposes in connection with the Burns- 
Crane Highway; (+*) 


Real property owned by R. 0. Richards, et al., which 
property is located in Lots 1 and 2 and the southwest quarter 
(SW) of the northeast quarter (NEZ) of Section 30, Township 
24 South, Range 323 East, W. M., Harney County, Oregon, and is 
more particularly described on the attached sheets and desig- 
nated as Parcel No. 9, and is further identified in the records 
of the Highway Commission as file R 12442, which property is 
being acquired for right of way purposes in connection with the 
BurnseCrane Highway; (+) 


Real property owned by Vera Betty Loraine Gay, which prop- 
erty is located in the west one-half (WS) of the northwest 
quarter (NW) of Section 32, Township 24 South, Range 323 East, 
W. M., Harney County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcel No. 10, and is 
further identified in the records of the Highway Commission as 
file R 12445, which property is being acquired for right of way 
purposes in connection with the Burns—Crane Highway; (%*) 


Real property owned by Mrs. Mary H. Brown, et al., which 
property is located in the southeast quarter (SE) of the south- 
east quarter (SEq) of Section 30, Township 24 South, Range 323 
East, W. M., Harney County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel No. 
ll, and is further identified in the records of the Highway | 
Commission as file R 12444, which property is being acquired for 
right ad purposes in connection with the Burns-Crane High- 
way. * 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acquisition 
of the same by the State is required for the specific purposes hereinabove 


Real property owed by L. R. Ashworth, et ux., which prop- 
erty is located in Block 17 of the Original Plat of North Bend, 
Coos County, Oregon, and is more particularly described on the 
attached sheet and designated as Parcel No. 2, and is further 
identified in the records of the Highway Commission as file 
R 12629, which property is being acquired for maintenance 
quarters to be used in connection with highway maintenance. (*) 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being 
acquired for the express and specific purposes in this resolution set 
forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisition 
of said real properties, and said Engineer is further instructed to 
prepare and submit to the Legal Department necessary and adequate des- 
criptions of the said real properties, which said descriptions shall 
be available for the preparation of any deed or deeds or other instru- 
ment or instruments necessary to complete the acquisition of said 
property or properties, whether said properties be acquired by 
purchase, donation, agreement, or by the exercise of the power of 
eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and 
in the event that no satisfactory agreement or agreements can be 
reached then it is hereby further resolved that J. M. Devers, Assistant 
Attorney General and Chief Counsel for the State Highway Commission, 
be and he hereby is requested and aythorized to commence and prosecute 
to a final determination such suit or action, or suits or actions, as 
may be necessary and appropriate to acquire title to the said parcels 
of real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or either of them, or any 
interest therein the said J. M. Devers, as Chief Counsel for the 
Oregon State Highway Commission, is hereby authorized and empowered to 
make such stipulation, agreement, or admission in connection with any 
trial or court procedure connected with or prosecuted for the acquisi- 
tion of said properties or interest therein as in his judgment may 
be for the best interests of the State, the State Highway Commission, 
and/or the defendant property owne: 5. 
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WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits 
of cities and toms, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway 
so as to provide for the safety of the traveling mblic, and/or for 
the culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of 
parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes of 
the Oregon Highway Code, and/or for flight strips, airfields, access 
roads, public highways, or for any other purpose designated by the 
United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each necessary 
f or the specific and particular purposes hereinafter expressly set 
forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each necessary 
for the accomplishment of the pyrposes hereinafter expressly and spe+ 
cifically set forth, which said real properties and the specific 
purposes for which the same are being acquired are described as follows, 
to wit: 


Real property owed by Fred Lorentzen, Jr., et ux., which 
property is located in the southeast quarter (SEZ) of the south- 
west quarter (SWz) of Section 3, Township 35 South, Range 1 
West, W. M., Jackson County, Oregon, and is more particularly des- 
cribed on the attached sheet and designated as Parcel No. 1, and 
is further identified in the records of the Highway Commission 
as file R 12461A, which property is being acquired for right of 
way purposes in connection with the Crater Lake Highway; (*) 
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The Assistant Counsel recommended rejection of the bids received 
for the buildings at Niagara as being too low and requested authority to 
sell the buildings privately, if possible; otherwise, he recommended that 
the contractor for the highway improvement be authorized to wreck then. 
The Engineer concurred in the recommendation. The Commission approved the 
recommendation by unanimous vote. 


As to the sale of the property at Cannon Beach, the Assistant 
Counsel and the Engineer recommended that the bids be rejected and that the 
lots be readvertised for sale individually. The recommendation was approved 
by the Commission by unanimous vote. 


The Assistant Counsel brought up for discussion the application 
of the Troutdale Vegetable Growers Association to purchase additional state- 
owned land at Troutdale, being a tract approximately 50 feet by 100 feet in 
dimension situate immediately south of the state-owmed tract heretofore 
sold to the Association. He advised that the Association wants to use this 
area as an automobile parking area for its employees, and if the state will 
sell the property, the Association will pay for it at the same rate it paid 
for the other property; moreover, the Association will construct ea roadway 
extending from the present Columbia River Highway to the state owned public 
automobile parking area just east of its plant in lieu of the present road- 
way across the land they wish to acquire. He further advised that the prop- 
erty is not particularly needed for:state purposes and recommended that it 
be sold to the Association. The Engineer concurred in the recommendation. 
The Commission approved the recommendation by unanimous vote subject to the 
condition that the Association will construct a new road to the state's 
parking area as a substitute for the existing road. 


The Commission discussed a proposed settlement with Mr. H. L. 
Claycomb, Ashland, for the reconstruction of his garage building necessitated 
by the proposed improvement of the Plaza Section of the Pacific Highway in 
that city. The Assistant Counsel recalled that the Commission received bids 
some time ago for reconstruction of Mr. Claycomb's building, the low bid 
being in the amount of $43,625, which was rejected as being too high. Mr. 
Claycomb, he says, is very anxious to consummate this matter and has now 
stated a willingness to accept $43,500 in cash, and he will do the work him- 
self, The Engineer recited the history of this case and gave as his opinion, 
because of existing economic conditions, that it would not be possible to 
have the work done at less expense. He recommended settlement with Mr. Clay- 
comb on the basis of his present offer. Chairman Banfield expressed himself 
in favor of such settlement so as not to hold up the civic developments in 
the City of Ashland. Following discussion, motion was made by Commissioner 
Chessman that the present offer of Mr. Claycomb be accepted. The motion 
was seconded by Commissioner Schaupp and was carried by the unanimous vote 
of the Commission. 


In this connection a letter was presented from Mr. George W. Knox, 
Ashland, inquring when the Commission expects to place the Plaza Project 
under contract. The Secretary was instructed to inform Mr. Knox that it is 
the intention of the Commission to advertise the project for bids when the 
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6. That this resolution be entered in full in the minutes and 
records of this Commission. 


(+) Footnote: 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 62, under the head- 
ing "Real Property Condemnation Resolutions" and said descriptions by 
this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 


The Chief Counsel reported briefly on the controversy with Mrs. Char- 
lotte Thomas concerning right of way that is being acquired from her for the 
Spencer Creek-Agate Beach Section of the Oregon Coast Highway, in Lincoln County. 
He advised that Mrs. Thomas's property is being condemned because she is asking 
an exhorbitant amount for the same; also, that Mrs. Thomas contends that the 
property is worth the amount she is asking for it and in support thereof has 
presented a number of letters from people throughout the state praising her 
"set up." The Commission took no action in the matter. 


The Chief Counsel also brought up for discussion a request from the 
Pacific Plywood Corporation, Willamina, to construct a roadway along a strip 
of land 25 feet wide on the north side of state owned property described as Lots 
1 and 2 of Block 3, Kershaw's Addition to Willamina, in connection with the 
operation of its plant. He recommended granting this privilege for a period 
of 10 years. The Engineer concurred in the recommendation. The Commission 
approvéd the recommendation unanimously. An agreement covering the matter was 
Signed by the Commission on the following day. 


The Commission considered bids, as follows, received in Salem on April l, 
1946, for the purchase of buildings on the Gates-Niagara Section of the North 
Santiam Highway, Marion County, and for the purchase of a tract of land at Cannon 
Beach: 


PURCHASE OF BUILDINGS ON THE NORTH SANTIAM HIGHWAY 
GATES-NIAGARA SECTION 


C. C. Tucker, Lyons : $ 100.00 


PURCHASE OF A TRACT OF LAND AT CANNON BEACH 


Vernon Williams, Portland $ 750.00 
H. F. Travis, Portland 150.00 
Mrs. S. E. Sawyer, Cannon Beach 100.00 


The Secretary presented two letters from the Recreational Resources 
Committee of the Portland Chamber of Commerce, in one of which the Committee 
urges the immediate development of plans for the improvement of McVeigh 
Viewpoint adjacent to the Pacific Highway just south of Eugene, and the other 
urging acquisition of wayside strips along the Oregon City-Canby Section of 
U. S. 996. The Engineer advised that, according to the Federal Aid Act, a 
certain amount of Federal funds mst be spent for landscaping purposes, and 
he suggested that perhaps McVeigh Viewpoint would qualify. The State Parks 
Superintendent, Mr. S. H. Boardman, was present and advised that he has 
discussed this matter with certain prominent citizens in Eugene and gathered 
that the city and the county are very much interested and might provide 
funds to finance the improvement that the Portland Recreational Committee 
has in mind. He said that he has the matter under advisement and expects to 
have a report ready to give to the Commission at its next regular meeting. 


Concerning the request for the acquisition of the wayside strip 
between Oregon City and Canby on U. S. 99E, the Engineer advised there is 
nothing to report at this time, but the Committee is scheduled to appear 
before the Commission on the following day, and it is likely this is one 
of the subjects it will bring up for discussion. The Commission took no 
action in the matter; however, ¢onfirmed the authority granted the Engineer 
at the previous meeting to conduct a survey of the Oregon City-Canby Section 
with the view in mind of straightenirig out some of the curves. 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m. in the same room with all Commissioners, the State 
Highway Engineer, the Assistant State Highway Engineer, the Chief Counsel, 
and the Secretary present. 


The Commission, by unanimous vote, approved the minutes of the 
meeting held on February 25 and 26, 1946. 


The Chief Counsel requested instructions relative to the acquisi- 
tion by condemation of lend in the City of Coos Bay that is needed as right 
of way for the improvement of the Oregon Coast Highway in this city. He 
advised that he has in mind particularly one parcel owned by the Santa Cruz 
Cement Company along the water front which the Company wants to sell and for 
which they are asking the sum of $25 per front foot. He pointed out that the 
Commission has not yet officially adopted the route of the highway at this 
location, so if the Commission wants him to condemn the right of way, it 
first should take official action with respect to the adoption of the route. 
In view thereof, the Commission deferred action with respect to authorizing 
condemnation, however, instructed the Chief Counsel to negotiate a price with 
the omers and report his findings at the next meeting of the Commission. 


The Chief Counsel reported that the City of Portland proposes to 
amend two city ordinances by which permits have been issued for the use of 
a part of the sea wall in Portland in connection with the mooring and repair 
of ships. He advised that the city and the state are now receiving a rental 
of $50 per day for the actual days the privilege is being exercised, but it 
appears that the lessee is unable to compete with others in the same business 
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right of way has been cleared. 


The Commission's Chief Counsel, Mr. J. M. Devers, brought up for 
discussion the proposed agreement with the Astoria North Beach Ferry Company, 
Columbia Transportation Company, Clatsop County, Oregon, City of Astoria, 
and Pacific County, Washington, concerning the purchase of the Columbia River 
ferry properties and facilities at Astoria. He advised that this agreement 
has been signed by all of the parties thereto except the State Highway Com- 
mission and suggested that perhaps the Commission would wish to dispose of 
the matter at this time in view of the fact that bids for the operation of 
the ferry as a state operation were received at this meeting. The Commis- 
sion expressed a desire to study the bids before signing the agreement; 
hence, deferred action in the matter until the afternoon session. (The 
Commission signed the agreements later following discussion with Mr. James 
L. Eope, Attorney, and Captain F. S. Elfving, who represented the property 
owners. See ahead for detailed minute entry) 


The Assistant Counsel brought up for discussion the cancellation 
of the Commission's agreement with H. A. Dryer for the lease of certain 
state-owned property adjacent to the Columbia River Highway at Crown Point. 
It appears that Mr. Dryer's lease does not expire until May 19, 1946, and 
that he is paying an annual rental of $100 for the use of the property for 
pasturage purposes, further, that the state now desires the use of the proper- 
ty in connection with highway construction work which necessitates cencel- 
lation of the lease as of March 15, 1946. The Assistant Counsel advised 
that Mr. Dryer is willing to give up the use of the property on March 15, 
1946, for a consideration of $50. He recommended acceptance of the offer. 
The Commission approved the recommendation unanimously, thus confirming an 
agreement covering the matter which was signed by Commissioners Schaupp and 
Chessman on March 28, 1946. - 


The Assistant Counsel requested instructions relative to the dis- 
position of a building located on property purchased from Phillip H. Hart 
as right of way for the Fate Grade-Tiller Section of the Tiller-Trail Sec- 
ondary Highway. He advised that the building is of no value whatsoever and 
is so situated that it cannot be moved, so it will have to be wrecked. Mr. 
Hart, he said, does not particularly care for the mwilding, mt he would 
like to purchase the plumbing therein. He estimated the value of the plumb- 
ing at $25 and recommended sale of the same to Mr. Hart for such amount. The 
Commission approved the recommendation. 


A letter was presented from Dr. C. A. Howard, President, Oregon 
College of Education, Monmouth, requesting the use of a tract of state- 
owned property situate adjacent to the Pacific Highway West near the southern 
city limits of Monmouth as a site on which to maintain about 150 housing 
units to accommodate veterans who are attending or who will attend Oregon 
College of Education. The Engineer advised that the property is not needed 
for state highway purposes and recommended that it be leased to the College 
for a definite period of time, without cost, as an accommodation. The Com- 
mission approved the recommendation with the understanding that the lease 
shall be for a period of three years. 
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repair, and service ships on the west side of the Willamette River 
along the sea-wall from the south line of S. W. Washington Street 

to the south line of West Burnside Street, which permit is identified 
as Article 45 as amended of the War Code; and 


WHEREAS, in response to a request made by said permittee 
the City now proposes, with the consent of the Highway Commission, to 
amend said Article 45, as amended, and has submitted to the Commission 
for consideration and approval a copy of the proposed amendment; and 


WHEREAS, after examination of said proposed amendment it is 
the judgment of the Commission that the interests of the State and the 
City will be served by its adoption; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, as 
follows: 


1. The Commission does hereby approve and consent to the 
amendment of Article 45 as amended in accordance with the copy of the 
proposed ordinance hereto attached and by this reference made a part 
hereof. (+) 


2. That except as changed and modified by said proposed 
ordinance the understanding and agreements existing by and between 
the City and the State with respect to rentals accruing by virtue of 
properties in which the City and the State are jointly interested 
shall be deemed to remain in full force and effect. 


3. That this resolution be entered in the minutes and 
records of the Commission as of April fourth, 1946, and a correct 
copy thereof delivered to William A. Bowes, Commissioner of Public 
Works of the City -° Portland. 


(+) Footnote: 


The City of Portland © -cinances mentioned in these resolu- 
tions are attached to the original resolutions on file in the office 
of the State Highway Commission, Salem, being Resolutions ‘jo. 8 
under the heading "Special Matters" and said Ordinances by this 
reference are made a part of this minute entry to the same extent as 
if copied in full herein. 


The Chief Counsel presented a bill from the Great Northern Rail- 
vay Company for reimbursement for the cost of removing some oil that escaped 
from one of the Company's tank cars on a siding at Bend, the bill being in 
the amount of approximately $400. He recalled that the Commission at one 
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and has requested that the rental rate be reduced to $25 per day, straight, 
whether or not the sea wall is actually used. He further advised that the 
Portland City Council is in sympathy with such change, as evidenced by two 
city ordinances that have been prepared and will be adopted by the Council 
if there are no objections on the part of the State Highway Commission. 
Following discussion, the Commission approved such alteration in the terms 
of the agreement and thereupon, by unanimous vote, adopted the following 
resolutions with regard thereto: 
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WHEREAS, the City of Portland heretofore adopted Ordinance 
No. /8444 as amended by Ordinance No. 79850, which was approved by the 
Highway Commission, and by which a revocable permit was given to the 
United States Maritime Commission to utilise a portion of the space 
along the west side of the Willamette River to moor, repair and service 
ships; and 


WHEREAS, in response to a request made by said permittee the 
City now proposes, with the consent of the Highway Commission, to amend 
said Ordinance No. 78444, as amended by Ordinance No. 79850, and has 
submitted to the Commission for consideration and approval a copy of 
the proposed amendment; and 


WHEREAS, after examination of said proposed amendment, it 
was the judgment of the Commission that the interests of the State 
and the City will be served by its adoption; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting, as follows: 


1. The Commission does hereby approve and consent to the 
amendment of Ordinance No. 78444, as amended by Ordinance No. 79850, 
which proposed amendment shall be in accordance with the copy of the 
proposed ordinance attached hereto and ty this reference made a part 
hereof. (*) 


2. That except as changed and modified by said proposed 
ordinance the understandings and agreements existing by and between 
the City and the State with respect to rentals accruing by virtue of 
properties in which the City and the State are jointly interested 
shall be deemed to remain in full force and effect. 


3. That this resolution be entered in the minutes and 
records of the Commission as of April 4, 1946, and a correct copy 
thereof delivered to William A. Bowes, Commissioner of Public Works 
of the City of Portland. 


WHEREAS, the City of Portland heretofore adopted an ordinance 
which was approved by the Highway Commission and by which ordinance 
a revocable permit was given the Northwest Marine Iron Works to moor, 
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report in general files for details) During the discussion of this matter, 
the Commission's Chief Counsel explained the legal obligations of the Com- 
mission with respect to such matters and gave as his opion that the Commis- 
sion would not be liable for accidents that occur on state highways unless, 
perhaps, such liability might obtain in the case of a series of accidents 
occurring at the same point. He suggested a special study of accidents to 
determine their cause. The Engineer requested authority to make such studies 
where there is a large accident record to determine, by analysis, what is 
necessary to eliminate the cause. He suggested that it would be advisable 
to call the seriousness of the matter to the attention of the lew enforce- 
ment officers of the state, the counties, and the cities, and to urge then 
to increase their officer personnel. Following discussion, the Commission 
decided not to bring the law enforcement departments into the picture, how- 
ever, authorized the Engineer to make the studies and report his findings 
to the Commission, the expense thereof to be paid out of the funds budgeted 
for purposes of this nature. 


In conformity with orders from the Commission at its previous meet- 
ing, the Engineer reported on the matter of removal of railroad stop crossing 
signs which have been maintained at highway railroad grade crossings during 
the wartime period at the instance of the Oregon Railroad Association. He 
advised that investigation reveals there are only three crossings where such 
stop signs should be removed, two of them being on the Oregon-Washington High- 
way where this highway crosses the Union Pacific Railroad tracks at Highway 
Mile Post 15.66 south of Athena, and at Highway Mile Post 26.63 near Blue 
Mountain Station, the other being on the Athena-Holman Secondary Highway 
where this highway crosses the Union Pacific Railroad at Highway Mile Post 
17.40 on Main Street in Athena. He gave as his opinion that there is much 
greater potential hazard of rear end collisions between automobiles if 
traffic is required to stop at these points, than there is of e railroad 
crossing accident, in view of the fact that there are but two trains daily 
over this railroad. He recommended the removal of the signs at these points. 
The Commission approved the recommendation by unanimous vote and so ordered. 


The Commission discussed with the Engineer the bids received at 
tie morning session for highway construction and for the operation of ferry 
service across the Columbia River at Astoria. The following action was taken 
by the Commission by unanimous vote: 


The Commission referred to the Engineer the bids received for con- 
struction of the Burns-Lawen Section of the Burns-Crane Highway, in Harney 
County, with authority to award the contract to the low bidder when certain 
conditions have been satisfied. 


The contract for grading on the Mill © Creek-Miller Flat Section 
of the Warm Springs Highway, in Jefferson and Wasco Counties, was awarded to 
Adler Construction Company, Seattle, low bidder. 


The contract for the Waldport Rock Production Project on the 
Oregon Coast and Alsea Highways, in Lincoln County, was awarded to C. J. 
Eldon, Portlend, the only bidder for this work. 
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time agreed to pay 50 per cent of the cost involved if the City of Bend would 
assume payment of the balance; however, the city did not accept the proposi- 
tion, and in order to dispose of the matter, the railway company did the 
work and now seeks reimbursement, He suggested, in view of the fact that 

the Commission at one time agreed to join with the city in this undertaking 
on a 50-50 basis, that it might now join with the railroad company on the 
same basis in order to dispose of the matter for all time. The Commission 
approved the suggestion and so ordered. 


The Commission had under discussion the advisability of authoriz- 
ing the Secretary to sign certificates on behalf of the Commission in con- 
nection with purchases of Indian land. The Chief Counsel advised that 
occesions frequently arise where such certificates are required, and it is 
simply his thought that, inasmuch as the signing of the certificate is a 
routine matter, the Commission might feel inclined to delegate that authority 
to the Secretary in order to relieve the Commission of this detail. The Com- 
mission approved the Secretary signing such certificates if the Commission 
is given proper clearance. 


The Commission discussed a report from the Chief Counsel with 
respect to the offer of Mr. A. P. Bocci, Portland, to purchase state-owned 
property on McLaughlin Boulevard, Portland, as the result of competitive 
bidding on February 18, 1946. The Chief Counsel advised that Mr. Bocci now 
alleges that his offer was based on the presumption that he would be able to 
use the property for business purposes; however, since he made his offer, he 
has ascertained that the property is located in a residence zone, in view 
of which it is of no value to him for the purpose intended. Mr. Bocci, he 


said, is asking the return of his proposal guaranty if the Commission cannot 
deliver the property free and clear of restrictions. It was the feeling of 
the Commission that Mr. Bocci should not be penalized for tle mistake, and 
accordingly, the Secretary was instructed to return his proposal guaranty to 
nim. 


The Chief Counsel requested instructions regarding the rental to 
be paid to a Mr. Walter Larsen for the lease of land at St. Helens as equip- 
ment storage headquarters. It appears that the state's lease of the property 
expired on November 30, 1945, and has not been extended although provision 
is made in the agreement for such an extension of the lease period at the 
same rental basis, which was then fixed at $12 per month, payable quarter- 
annually. The Chief Counsel stated that in discussing.the matter of extend- 
ing the lease with the Larsens they demanded more rental for their property, 
and he agreed to recommend to the Commission payment of $18 per month; how- 
ever, the lease was not renewed because the state vacated the premises. The 
Larsens, he said, are now requesting payment of $18 a month for the time 
that the state used their property following the expiration of the previous 
agreement. He recommended approval of the request. The Commission approved 
the recommendation unanimously. 


The Commission discussed a report from the Engineer dated March 29, 
1946, on traffic accidents, and safety measures to prevent them. The Engi- 
neer summarized the report orally and particularly pointed out his recommend- 
ations for safety measures that should be given immediate attention. (See 
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& J. R. Taggart, Portland, submitted the low bid for this job, in the 
amount of $293,049.50. Leonard & Slate, Portland, submitted the next 
low bid, in the amount of $302,225. There were five higher bidders. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder when certain conditions have been 
satisfied. 


"Grading the Mill Creek-Miller Flat Section of the Warm Springs 
Highway, in Jefferson and Wasco Counties. Adler Construction Company, 
Seattle, submitted the low bid at $109,767. Leonard & Slate, Portland, 
submitted the next low bid at $124,340. There were two higher bidders. 
The Commission has awarded this contract to the low bidder, Adler Con- 
struction Company. 


"Grading on the Mazama Junction-Spring Creek Hill Section of The 
Dalles-California Highway, in Klamath County. The low bid was submitted 
by McNutt Brothers, Eugene, at $243,501.50. Leonard & Slate, Portland, 
submitted the next low bid at $250,465. There were five higher bidders. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder when certain conditions have been 
satisfied. 


"Waldport Rock Production Project on the Oregon Coast and Alsea 
Highways, in Lincoln County. ‘The Commission received only one bid for 
this job, being that of C. J. Eldon, Portland, in the amount of $34,220. 
The Commission has accepted this bid and has awarded the contract to Mr. 
Eldon at his bid price. 


"Reconstruction of the existing bridge over Mill Creek on the 
Dallas-Coast Secondary Highway near Buell, in Polk County. Only one 
bid was received by the Commission for this job, being that of Archie 
R. Averill, Portland, at $36,090. The Commission has rejected the bid. 


"Construction of a bridge over the Trask River on the Netarts 
Secondary Highway near Tillamook, Tillamook County. C. J. Eldon, Port- 
land, submitted the only bid for this work, in the amount of $98,119. 
The bid has been rejected. 


"Construction of the Vadis Overcrossing on the Sunset Highway near 
North Plains, Washington County. The low bidder for this work was A. D. 
Ford & Son, Portland, at $74,002. The bidder stated that he would not 
accept the award of this contract unless also awarded the contract for 
construction of the Mountaindale County Road Grade Separation Project. 
The next low bidder was Lockyear & White, Seattle, at $81,836.20. 
Lindstrom Bros., Portland, submitted the only other bid, in the amount 
of $33,708. 


"A. D. Ford & Son also submitted the low bid for the Mountaindale 
County Road Grade Separation Project, in the amount of $15,006.50. The 


contractor qualified his bid by stating that he would not accept the 
award of this contract unless also awarded the contract for construction 
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The Commission referred to the Engineer the bids received for grad- 
ing the Mazama Junction-Spring Creek Hill Section of The Dalles-California 
Highway, in Klamath County, with authority to award the contract to McNutt 
Brothers, Bugene, the low bidder, when certain conditions have been satisfied. 


The Commission rejected all bids received for the reconstruction 
of the Mill Creek Bridge on the Dallas-Coast Secondary Highway near Buell, 
Polk County. 


The bids received for construction of a bridge over Trask River on 
the Netarts Secondary Highway near Tillamook, Tillamook County, were rejected. 


The Commission referred to the Engineer the bids received for the 
Vadis Overcrossing on the Sunset Highway near North Plains, Washington County, 
and the bids received for the construction of the Mountaindale County Road 
Grade Separation project on the Sunset Highway near North Plains, Washington 
County, with authority to award both contracts to the low bidder in each 
instance when certain conditions have been satisfied. 


Action on the bids received for the operation of ferry service 
across the Columbia River at Astoria was deferred pending further study. 


The Engineer reported a communication from Mr. Thomas H. McDonald, 
Commissioner, Public Roads Administration, to the effect that the Office of 
Price Administretion (OPA), in an endeavor to combat inflationary tendencies, 
is exercising, through the Public Roads Administration, certain control over 
the award of contracts for Federal Aid Highway Projects, which control, 
briefly, is that, if prices bid on major items exceed by more than 35 per 
cent the price received in 1940 for work of a comparable nature, the bid 
is subject to review by the OPA and the PRA, and the award of the contract 
will be permitted only if a detailed analysis of the prices shows ample 
justification for the indicated increases. He explained that this control 
may have some adverse effect on the contracting of Federal Aid Projects 
contained in the Commission's three year Postwar Program, and it is possible 
that some of the bids will be rejected, which will prevent the contracting 
of the work for several months. This is principally true, he said, in con- 
nection with the projects involving bridges and other structures of wood, 
steel, or concrete, as bids for structures are at present running consider- 
ably higher, proportionately, than bids for grading and surfacing. As the 
result of discussion, the Commission ordered that the situation be brought 
to the attention of the several Oregon counties because of their interest 
in the Commission's Postwar Program, there being a possibility that the 
Commission will be forced to deviate from the program as presently adopted. 
The Engineer was instructed to notify the County Courts by appropriate 
letter. 


At 3:00 p.m. Chairman Banfield publicly announced the awards of 
contracts, as follows: 


"Regrading, surfacing, and oiling the Burns-Lawen Section of 
the Burns-Crane Highway, in Harney County. K. F. Jacobsen Co., Inc. 
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additional equipment for this operation, however, deferred a definite action 
in the matter until later in view of the fact that the winter sports season 
is practically over. 


A letter was presented from Captain C. T. Smith, owner of The 
Dalles Ferry Company, requesting construction of a new road extending from 
the Columbia River Highway to a new landing that he proposes to construct for 
the Maryhill Ferry. Mr. Smith alleges that the approach to the present ferry 
landing is too steep and narrow for safe operation, for which reason he wants 
to move it about one-quarter mile farther west from the present location, 
where a much better grade can be secured. The Engineer advised that the road 
lecding from the highway to the present ferry landing was constructed by the 
state under the former Highway Commission but is being maintained by Sherman 
County. He pointed out that beccuse of the proximity of the railroad it 
would not be possible to construct 4 new roadway without introducing a con- 
siderable hazard to traffic. In view thereof, he recommended that Mr. 
Smith's request be denied but that he be allowed to extend the present road 
from the existing ferry landing to the new one if he wants to and will pay 
the costs involved. The Commission approved the recommendation. 


The Engineer reported a settlement with the Fire Companies Adjust- 
ment Bureau, Inc. for the total loss of the residence building in The Cove 
State Park, which was destroyed by fire on September 9, 1945. He advised that 
the company has agreed to pay the state the sum of $3,739.23 as settlement in 
full on this account and recommended acceptance of the same as being a very 
fair adjustment. The Commission approved such settlement by unanimous vote 
and authorized the Engineer to sign the proofs of loss in behalf of the Com- 
mission. 


The Engineer reported the results of the investigations of the 
several bidders for the concession privileges at Silver Creek Falls State 
Park, bids for which were received by the Commission at its meeting on February 
25, 1946. He advised that after careful consideration it was decided to 
accept the offer of Mr. W. S. Taylor, Portland, on the basis of payment to 
the state of six per cent of gross sales, and that, acting under authority 
previously granted by the Commission, Mr. Taylor has been notified of the 
award. He asked the Commission to confirm the action. The Commission 
approved the award of this contract to Mr. Taylor as reported. 


The Engineer reported briefly on the cost to construct a modern 
highway on the Low Pass Section of the Siuslaw Highway, in Lane County, as 
previously ordered by the Commission. He estimated the cost to construct 
such a highway, including right of way, grading, surfacing, and pavement, 
at approximately $450,000. The Commission ordered the report filed. 


The Engineer also reported on the proposed improvement of the 
Santiam Highway in the City of Lebanon as previously requested by the City. 
He advised that this project involves the designation of two one-way streets 
and the improvement of the same, which, according to preliminary investiga- 
tions, is estimated to cost about $111,000. In this connection a letter was 
presented from the City Council, dated March 26, 1946, renewing its request 
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of the Vadis Overcrossing. Lockyear & White, Seattle, submitted the 

next low bid, in the amount of $17,427.50. There were two higher bidders. 
The Commission has referred the bids for both projects to the Engineer 
with authority to award both contracts to the low bidder, A. D. Ford & 
Son, when certain conditions have been satisfied." 


The Commission discussed the bids received for the operation of a 
state-owned ferry across the Columbia River at Astoria. It appeared to the 
Commission that the low bid of Babbidge & Holt, Inc. is not entirely satis- 
factory, in view of which the Engineer was instructed to confer with the 
low bidder relative to a reduction in the bid price. The question of a 
specific time for taking over the ferry as a state operation was also dis- 
cussed, and it was decided to ask the owners to agree to the deferment of 
such an undertaking until July 1, 1946, rather than May 1. Messrs. James 
L. Hope and F. S. Elfving, representing the ferry operators, were called 
into conference. Chairman Banfield explained that the Commission has 
agreed to take over this ferry operation but would like to make the effective 
date July 1, 1946, rather than May 1, so as to allow sufficient time to ana- 
lyze the bids received today and to complete the arrangements for state 
operation, including the adjustment of toll rates and such as are necessary 
if the operation is to be conducted by state forces rather than by centract. 
Mr. Hope stated that they prefer that the arrangements be completed by May 
1 in conformity with the original intention. Mr. Elfving explained that 
the ferry schedule is arranged on that basis, and that such arrangements 
provide for the operation of an extra ferry boat starting on June 15. It 
would be inconvenient, he said, to change the schedule now just to cover 
the 15 day operation of the extra ferry boat, between June 15 and July 1. 
Commissioner Chessman explained that it is the intention of the Commission 
to purchase the ferry facilities and to operate the service as a state oper- 
ation, but there are certain details that must be adjusted before the state 
can take over the operation, which may take until July lst although it might 
be possible to clear the matter up by June 1, and the Commission will do so 
if possible. As the result of further discussion, it was mutually agreed 
that the state would take over the ferry facilities not later than June 15, 
1946. The Commission thereupon signed the agreement covering the matter 
that was presented by the Chief Counsel at the morning session. The Chief 
Counsel was instructed to notify the other parties to the agreement as to 
the action taken and to secure from Pacific County, Washington, lease of 
the county road approach to the ferry landing on the Washington side of the 
river. (See ahead for additional paragraph on this subject) 


A letter was presented from the McKenzie River Protective and 
Development Association requesting that serious consideration be given to 
the possibility of removing snow on the McKenzie Highway up to the place 
known as "Hand Lake Ski Ground" for the benefit of ski enthusiasts and others 
who are interested in winter sports. The Engineer advised that during the 
past winter season the highway has been kept open up to "White Branch Ski 
Ramp," about six miles above Belknap Springs, and were the Commission to 
approve the present request it would necessitate extending the work an : 
additional ten miles, which — be costly, and requires the purchase of additions 
snow fighting equipment. The Commission expressed disapproval of purchasing 
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requesting reconsideration by the Commission of its decision denying state 
aid in the maintenance of city streets that are being used by log haulers. 
He advised that the latest information is to the effect that the city intends 
to prohibit entirely the transportation of logs over certain city streets 
under City Ordinance No. 288, adopted by the Council in September 1941, 
because the city does not have funds for the proper repair and maintenance 
of said streets. Further investigation of the streets in question, he said, 
reveals that they are not in such condition that it is beyond the ability 
of the city to finance necessary repairs with funds received by the city 
under the State Tax Street Fund Law; moreover, investigation reveals that 
there is practically no log hauling over these streets at the present time. 
He recommended confirmation of the Commission's previous decision denying 
ped for additional state funds. The Commission approved the recom 
mendation. 


A request was presented from the City of Gearhart for state help 

in maintaining certain city streets. The Engineer advised that investigation 
reveals the streets are in very good condition, and, while a few holes have 
developed, there is no serious deterioration due to heavy truck traffic. He 
further stated that, in his estimation, the city of Gearhart does not qualify 
for the special state funds the Commission authorized to aid cities and toms 
in maintaining city streets, because no logs are transported over the streets 
in this town. He recommended that the city's request be denied. The Commis- 
sion approved the recommendation. 


The Commission also denied a request from the City of Riddle for 
state aid in maintaining certain city streets over which logs are transported, 
it appearing from investigation that the city's main reason for requesting 
state aid is to secure the oiling of these streets in order to remove the 
dust nuisance and to improve the appearance of the streets. It also appeared 
that their streets are not being sewerely damaged, and it is within the 
ability of the city to finance needed repairs with funds that the city receives 
under the State Tax Street Fund Law. 


In this commection, Chairman Banfield gave as his understanding that 
the Commission's proposition to the cities was that the state would pay the 
excess cost of maintaining city streets. which are being damaged by log haul- 
ing operations over and above the ability of the city to finance such work. 
Such understanding was confirmed by Commissioners Schaupp and Chessman, and 
it was decided to continue on such basis. 


The Commission discussed a letter from the Pendleton Chamber of 
Commerce, supported by letters from the Harris Pine Mills, Inc. and the 
Pendleton Lumber Company, in which the Commission was requested to improve 
a seetion of the Pendleton-John Day Highway over the hill south of the City 
of Pendleton by straightening so as to eliminate excessive curvature which 
is hazardous for log havling traffic. The Engineer was instructed to bring 
this project_to the Commission's attention when the next construction program 
is discussed. 


The Engineer reported that, in conformity with authority previously 
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for the improvement, as outlined by the Engineer, on a cooperative basis, 
the City to provide an 80 foot right of way along Main Street (present route 
of the Santiam Highway) from Oak Street to the south city limits and a 60 
foot right of way on East Oak Street between Main Street and Park Street. 
The city also agrees to adopt appropriate resolutions as may be necessary 

to effect the one-way traffic designations. The Engineer requested author- 
ity to make a detailed survey of the improvement to determine the costs 
involved. The Commission approved the request by unanimous vote. 


The Engineer reported the results of investigations relative to 
the request of the City of Gresham for the widening of the pavement on 
Powell Boulevard (Mt. Hood Highway) through this city and the construction 
of a storm sewer along this thoroughfare to determine whether or not the 
state has any responsibility with respect to the drainage feature. He gave 
as his opinion that the state is responsible for the proper disposition of 
flood waters on this street, particularly in view of the fact that the street 
was a county road before it was taken over by the state and has never been 
considered a city street. It was his thought that the state, in assuming 
control of the street as a state highway, also assumed the obligation to 

roperly drain it. He estimated that the drainage work would cost about 

3,000 and that to widen the existing pavement, construct curbs, etc. 

between the west city limits and West Ava Avenue would cost an additional 
$39,000, or a total cost of approximately $52,000. He recommended the 
expenditure. The Commission approved the recommendation unanimously sub-' 
ject to the condition that the city constructs its proposed street improve- 
ment program. The Secretary was instructed to inform the city that when 

it is ready to proceed with its improvement the State Highway Commission 
will synchronize its work with the city's. 


The Commission discussed a report from the Engineer on the unauthor- 
ized use of a section of The Dalles-California Highway at Beaver Marsh, 
Klamath County, by an airplane pilot as 4 take-off runway for his plane. 

It appears that the pilot lended his plane on 4 snowy runwey at Beaver Marsh, 
from which he was unable to take off, and that he made use of the highway 
for this purpose without permission and without proper highway traffic safe- 
guards. The Engineer was instructed to bring this matter to the attention 

of the State Board of Aeronautics, giving the Board the number of the plane 
so that the pilot may be given a proper reprimand. The Commission indicated 
that it would not have objected to the use of the highway for this purpose 

in the emergency had proper precautions been taken to protect highway traffic 
from danger, which precautions were not taken in this particular instance. 


A petition was presented from residents and taxpayers of Benton 
and Lincoln County for the improvement of the Eddyville-Blodgett Secondary 
State Highway. The Engineer advised that the Commission has already approved 
an expenditure of $150,000 of state funds for the resurfacing of about 18.9 
miles of this highway and that the work is tentatively scheduled for con+ 
structior some time during this coming summer. The Secretary was instructed 
to so invorm the petitioners. 


The Engineer reported another communication from the City of Newport 
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Prairie City ------------ $ 904.34 
Turner - -------------- 578.67 
Wheeler - ------------- 362.01 


AND, WHEREAS, each of said cities and towns has, by appropri- 


ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 


improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named cities: 


Aumsville - All streets of city 


Coburg - Van Duyn Street, Harrison Street, Locust Street, 
Diamond Street, Mill Street, McKenzie Street, Delaney 
Street, Dixon Street, Coleman Street, Miller Street 


Halsey - 5th Street, "C" Street, 4th Street, "F" Street, 3rd 
Street, "I" Street, "G" Street, "H" Street, lst Street, 
"D" Street 


Lonerock - 4th Street, "C" Street 


Monmouth - Church Street, Powell Street, Jackson Street, 
Main Street, Clay Street, South Street, Bentley Street, 
Ackerman Street, McDonald Lane, Guin Street, S. Craven 
Street, N. Craven Street, High Street, Cattron Street, 
Echols Street, Broad Street, Knox Street, Warren Street, 
Monmouth Avenue, College Street, Whitman Street, West 
Street 


Philomath - "F" Street, "G" Street, "H" Street, "1" Street, 
College Street 


Prairie City - Bridge Street, Main Street 


Turner - 5th Street, 3rd Street, "D" Street, "A" Street, "B" 
Street 


Wheeler - Street intersection between Gregory and Rorwick 
Streets and extending back 150 feet from State Highway 
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granted him by the Commission, he has awarded the following contracts, bids 
for which were received by the Commission at its meeting on February 25 and 
26, the conditions of the awards having been satisfied: 


(1) Construction of the Spencer Creek-Agate Beach Section of 
the Oregon Coast Highway, in Lincoln County. Bids were received on 
February 25, contract awarded to Berke Bros., the -low bidder, on 
March 25. 


(2) Construction of the Weston Mountain-McDougal Section of the 
Weston-Elgin Secondary Highway, Umatilla County. Bids were received 
on February 25, contract awarded on March 8 to E. C. Hall Company, 
Portland, the low bidder. 


(3) Construction of a bridge over Coffey Creek on the Tiller- 
Trail Secondary Highway, in Douglas County. Bids were received on 
February 26, contract awarded on March 12 to C. J. Eldon, the low 
bidder. 


(4) Grading, surfacing, and oiling the Milo-Tiller Section of 
the Tiller-Trail Secondary Highway, in Douglas County. Bids were 
received February 26, contract awarded to low bidder, C. J. Eldon, 
on March 12. 


The Commission confirmed the awards as reported. 


The Engineer reported that the following cities and towns have 
satisfied the requirements of the State Tax Street Fund Law with respect 
to the monies they received in 1945 from 1944 State Highway revenues: 


Aumsville Lonerock Prairie City 
Coburg Monmouth Turner 
Halsey Philomath Wheeler 


He recommended, in view thereof, approval of the street improve- 
ments that are planned for the funds available. The Commission approved the 
recommendation and thereupon, by unanimous vote, adopted the following reso- 
lution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 
1945 for street purposes as provided in said law the several sums or 
amounts set opposite the names of the respective cities or towns: 


Lonerock 
Monmouth 
Philomath 


AND, WHEREAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named cities: 


Adams - Wade Street, Hale Street 

Antelope -- College Street 

Banks - Wilkes Avenue, Parmley Street, Woodman Street 
Fairview ~ Maintenance of all city streets 


Gervais - "B" Street, "A" Street, "E" Street, "J" Street, 
lst Street, 3rd Street, 4th Street, 6th Street, 7th 
Street 


Helix - Aurora Street, Vesper Street, Main Street, Solar 
Street, Cleveland Street, Thurman Street, Concord 
Street 


Jefferson - 3rd Street, Union Street 
Lonerock - 4th Street, "C" Street 


Monmouth - Church Street, Powell Street, Jackson Street, 
Main Street, Clay Street, South Street, Bentley Street, 
Ackerman Street, McDonald Lane, Guin Street, S. Craven 
Street, N. Craven Street, High Street, Cattron Street, 
Echols Street, Broad Street, Knox Street, Warren Street, 
Monmouth Avenue, West Street, College Street, Whitman 
Street 


Moro - Bidwell Street, Scott Street, lst Street 


Pilot Rock - Old county road from Birch Street to Sumac 
Street, Winthrop Drive, Bud Parks Avenue, Union Avenue, 
West Willow Street, Birch Street, Alley between Willow 
& Birch Streets from Main to Bluff Street, Alder Street, 
South Sumac Street to Highway and Alley from South 
Sumac Street to Highway 
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1 2. That the type, plan and character of improvement proposed 
. “fi in the resolutions filed with this Commission by the above named re- 
Pt E spective cities and towns hereby are approved. 


a towms, as evidenced by appropriate resolutions by them respectively 
At adopted and thereafter filed with this Commission, shall be and is 
ag! deemed an appropriate and proper conformance with the requirements of 

E said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned. ; 


4 3. That the action taken respectively by said cities and 


Vee 

ink 4. That Resolution Form 3 adopted by the City of Lonerock 
and approved by the State Highway Commission on August 31, 1945 shall 
be canceled, in accordance with the request of the City of Lonerock 
on file in the records of the Oregon State Highway Department, and 
Resolution Forms 1 and 2 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plan subaitted by the city. 


6. This resolution shall be entered in the mimtes and records 
of this Commission as of the 4th day of April, 1946. 


The Commission also adopted the following resolution approving the 
plans of the cities of Adams, Antelope, Banks, Fairview, Gervais, Helix, 
Jefferson, Lonerock, Monmouth, Moro, Pilot Rock, and Yoncalla for expenditure 
of State Tax Street Funds that they received in 1946 from 1945 State Highway 
revenues, the Engineer having advised that these cities and towns have ful- 
filled the legal requirements and that the plans meet with his approval: 


NERS cents 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 
1946 for street purposes as provided in said law the several sums or 
amounts set opposite the names of the respecitve cities or towns: 


Adams - - - ------------- $ 253.84 
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we i Pairview - ------------- 458.11 
: i Gervais - - ------------- 498.67 
py! Helix ---------------- 181.74 
ay Jefferson - - ------------ 719.46 
8 Lonerock- ~ - - ----------- 69.09 

3 Monmouth- - - ------------ 1,610.15 


Pilot Rock «<<«<<«siwee- == 17.96 
J, 
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1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named city: 


Vale - W. Main Street, West Street, Cottage Street, Holland 
Street, Bryant Street, Court Street, Main Street, Long- 
fellow Street, Glenn Street, "B" Street, Washington 
Street 


2. That the type, plan and character of improvement proposed 
in the resolution filed with this Commission by the above named city 
hereby are approved. 


3. That the action taken by said city as evidenced by 
appropriate resolution adopted and thereafter filed with this Commis- 
sion, shall be and is deemed an appropriate and proper conformance with 
the requirements of said law by said city so as to qualify said city 
to receive and use the funds apportioned to said city. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in said city a duly certified copy of the resolution 
adopted by the city together with a copy of the resolution approving 
the plans submitted by the city. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 4th day of April, 1946. 


The Commission discussed a resolution from the Portland City 
Council with respect to contributing funds toward the cost of conducting 
a traffic origin and destination survey in order to provide information 
on which to base future procedure with respect to relieving traffic con- 
gestion in the City of Portland. According to this resolution, the City 
of Portland will contribute a sum not to exceed $10,000 to aid in financ- 
ing such a survey which is estimated to cost $40,000, provided the State 
Highway Commission and the Public Roads Administration decide to participate 
in this undertaking. The Engineer advised that it is mandatory upon the 
State Highway Commission to spend 4 certain amount of Federal money for 
this purpose and that there is available therefor at the present time ~ 
Federal funds in the amount of $29,472. He also said that the Public 
Roads Administration would participate and will assign one of its engineers 
to assist in the necessary arrangements. He recommended approval of the 
project and the expenditure of the funds available. The Commission approved 
the recommendation unanimously. 


The Engineer reported a request from a property owner to construct 
a service roadway along the east side of the Pacific Highway East at Albany 
opposite Waverly Lake for the full length of his property, which fronts on 
the highway for a distance of about one-quarter mile. It appears that this 
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Yoncalla - lst Street, 2nd Street, Applegate Avenue, 3rd 
Street, 4th Street, 5th Street, "A" Street, "B" 
Street, "C" Street, "D" Street, also un-named street 
from lst Street north to city limits 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named re- 
specitve cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 4th day of April, 1946. 


The following resolution approving the plans of the City of Vale 


for the expenditure of State Tax Street Funds that the city received in 
1944 from 1943 State Highway revenues was adopted by the Commission by 
unanimous vote on the recommendation of the Engineer, who advised that the 
city has fulfilled the legal requirements and that the plans are satis- 
factory: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there has been by this Commission apportioned to the city 
hereinafter named for disbursement during the calendar year 1944 for 
street purposes as provided in said law the sum or amouht set opposite 
the name of said city: 


Vale ----------------- $1,487.43 


AND, WHEREAS, said city has, by appropriate action evidenced 
by resolution or other official instrument, certified copies of which 
have been filed with the Commission, conformed to and complied with 


the requirements of said law so as to qualify said city for the benefits 


thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


ann 
Mews 


letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous 
vote. 


The Engineer reported that Contract No. 2670 with Chester T. 
Lackey for the furnishing of crushed materials in stockpile for the 
Juntura-Hope Section of the Central Oregon Highway, in Malheur County, 
was completed by the contractor on November 1, 1945, in conformity with 
the provisions of the contract and modifications thereof. He recommended 
acceptance of the contract by the Commission. The Commission approved the 
recommendation and by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, the Engineer has reported that State Highway 
Contract No. 2670 for furnishing crushed material in stockpile 
on the Juntura-Hope Section of the Central Oregon Highway in Malheur 
County was completed on November 1, 1945, according to the terms and 
provisions of the contract and that the said job is now ready for 
acceptance: 


THEREFORE, BE IT RESOLVED that the work covered by said 
State Highway Contract for the furnishing of said crushed materials 
in stockpile be declared completed according to the terms of the 
contract and that said job is‘hereby accepted and final payment in 
connection therewith is hereby authorized. 


The Secretary presented a copy of Resolution No. 22735, adopted 
by the Portland City Council on March 7, 1946, in which the Council expresses 
the attitude that the public will best be served by the use of the center 
strip between S. W. Front Avenue and S. W. Harbor Drive from S. W. Alder 
Street to S. W. Pine Street in the City of Portland for off-street parking 
for the temporary period of 18 months, or until the "Front Avenue Project" 
is fully completed by the State Highway Commission, except for landscaping 
such area, whichever period is longer. The Commission considered that such 
resolution satisfies its requirements as expressed to representatives of the 
City Council at the previous meeting and it thereupon authorized use of 
the area described for off-street parking of automobiles during the present 
emergency. The Chief Counsel advised that he has prepared a tentative form 
of agreement between the City and the State Highway Commission covering such 
use of the property which has been presented to the City Council for con- 
sideration. The Commission took no action on the agreement. 


A letter was presented from Henry L. Green in behalf of the Albany 
"Timber Carnival" requesting permission to transport a load of large logs 
over the ‘Pacific Highway East from Albany to Portland and return one day 
during the latter part of June, as a publicity stunt in connection with 
tne carnival that is to be held at Waverly Lake, Albany, during the Fourth 
of July holidays. The Commission authorized such a movement provided the 
overall length of the load does not exceed 60 feet, that the gross and axle 


man plans to sub-divide his property into lots for residence purposes, which, 
under ordinary circumstances, would require construction of a private road 
entrance to each lot from the highway, the expense of which would be paid 
partially by the state. The owner, he said, prefers the service roadway to 
the numerous driveways so as to eliminate access to the highway except at 
the north and south ends of his property. The Engineer advised that the 
plan proposed by the property owner is identical to that of the former ower, 
Senator Charles Childs, of Albany, who discussed the matter with the former 
Highway Commission in January, 1943. At that time, he said, the Highway 
Commission agreed to contribute the sum of approximately $1,750 for the 
purpose, being the approximate cost to construct its portion of the separate 
driveways, if the service roadway were not built. He estimated the present- 
day cost at about $2,500 and recommended approval of the project as a 

safety measure on the same basis that the former Highway Commission agreed 

to cooperate with Senator Childs. The Commission approved the recommendation 
by unanimous vote. 


The Engineer requested authority to construct, with state forces, 
a number of cabins as living quarters for maintenance forces at a number of 
points throughout the state. He said that five of the cabins are urgently 
needed at the present time, each of which would cost between $1,300 and 
$1,500, using old, salvaged lumber now on hand augmented by some new lumber, 
making a total expenditure of about $7,500. The Commission approved the re- 
guest unanimously upon motion of Commissioner Schaupp, which was seconded 
by Commissioner Chessman. 


The Commission had under discussion the following requests for 
extensicns of time within which to complete highway contrects: 


Skelton and Wiecks, Contract No. 2707, for the Elsie-Sunset 
Camp-Vernonia Rock Production Project on four state highways, in 
Clatsop, Tillamook, Columbia, and Washington Counties, requested 
an additional extension of time, from February 15, 1946, to April 
10, 1946, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to 
the necéssity of changing the source of materials. The Engineer 
advised that the reason given by the contractor for overrunning the 
time limit is correct. He recommended that the extension of time 
requested be granted without penalty. The Commission approved the 
recommendation by unanimous vote. 


Lindstrom Bros., Contract No. 2736, for construction of the 
Jefferson Junction Overcrossing on the Pacific Highway East, in 
Linn County, requested an extension of time of 45 days, from March 31, 
1946, to May 15, 1946, within which to complete this job. They 
attributed their failure to complete the project within the specified 
time limit to difficulties in securing materials and labor. The Engi- 
neer advised that the contractor had a great deal of difficulty in 
obtaining material for this project, especially lumber, and there also 
has been a great shortage of labor. He recommended, in view thereof, 
that the extension of time requested be granted without penalty. A 


Concerning the request of the City of Hillsboro for the install- 
ation of traffic signals on the Tuelatin Valley Highway, the Engineer ad- 
vised that the former Highway Commission approved this project subject to 
the condition that the city would pay half the cost and would furnish 
electrical energy to operate the signals, but the work was not completed 
because of the war. He estimated the cost for installations at First, 
Second, and Third Streets at approximately $5,000 and recommended approval 
of the project on the basis of the former Commission's approval. The 
Commission approved the recommendation unanimously. 


Concerning the request of the City of Harrisburg, the Engineer 
advised that the accident record at this intersection indicates that the 
problem is one of speed enforcement rather than other means of control. 
He pointed out that the intersection is now posted for a 25 mile per hour 
speed limit and recommended that the request be denied. The Commission 
approved the recommendation. 


A letter was presented from Hon. Charles A. Trowbridge, Mayor 
of the City of John Day, requesting permission to suspend and maintain a 
neon sign with the wording "Entering John Day", over the John Day High- 
way at the east city limits of this tom. e Commission ordered that 
this matter be handled in the same manner that a similar matter was 
handled in the City of Grants Pass, in which case the Commission dis- 
claimed jurisdiction, and the city was informed that if it wished to permit 
such a sign to be maintained over the highway, it would have to assume full 
responsibility for any accidents that might result therefrom. 


The Commission had under discussion the matter of abandoning a 
section of the Wasco-Heppner Secondary Highway between Highway Engineer's 
Station 553+30 and Highway Engineer's Station 562+50 of the relocated line 
of said highway in the SEy of Sec. 36, T.3 S., R. 23 E., W.M., when the 
new highway between these points has been constructed. The Engineer ad- 
vised that the old highway between these points will be of no further 
value for state highway purposes when the new highway has been built. 

He recommended that the old right of way be abandoned as a part of said 
highway and allowed to revert to the omers of the abutting land. The 
Commission approved the recommendation and thereupon, by unanimous vote, 
adopted the following resolution with regard thereto: 


WHEREAS, the Highway Commission has found it necessary 
and desirable to relocate a section of the Wasco-Heppner Highway, 
Secondary Highway No. 300, in Morrow County; and 


WHEREAS, by reason of the relocation of said section of 
said highway a portion or unit of the right of way of the highway as 
originally located will be eliminated and will no longer be needed 
for highway purposes for the service of people living thereon or 
communities served thereby; and 


WHEREAS, it is the purpose of the Highway Commission to 
take official action and impress upon the Commission's records the 
disposition to be made of the unit or section of the right of way of 
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weights on the equipment will not exceed the weights allowed by law, includ- 
ing tolerances allowed by the State Highway Commission, and provided the 
state is properly protected in the event of accidents occurring. 


A petition was presented from numerous residents and inhabitants 
of Clackamas County residing in the vicinity of the Courtney Road Junction 
with the Pacific Highway East in which the Commission is requested to in- 
stall a traffic light at this intersection as an accident prevention measure. 
The petitioners allege that during the hours of peak traffic it is extremely 
hazardous for south-bound traffic on Highway 99E to negotiate a left hand 
turn across the north-bound traffic lane onto Courtney Road because highway 
traffic is not controlled at this intersection. The Engineer was instructed 
to make a study of traffic at this intersection in conformity with the ideas 
previously expressed by the Commission at this meeting. 


The Engineer presented the following requests for traffic light 
installations: 


(1) Request of the City of Salem for installation of traffic lights 
at three intersections on Center Street, route of the Salem-Dallas High- 
way. 


(2) Request of the City of Canby for the installation of a stop 
and go signal at the intersection of "A" Street and Railroad Avenue 
(U. S. 99E) in Canby. 


(3) Request of the City of Hillsboro for installation of traffic 
Signals on the Tualatin Valley Highway at several street intersections 
in Hillsboro. 


(4) Request of the City of Harrisburg for installation of a 
traffic signal on U. S. 99E at the intersection of Third amd Smith 
Streets. 


The Ergineer presented plans for signal installation at the three 
intersections on Center Street, Salem, viz: at Commercial Street, Liberty 
Street, and at High Street. He estimated the total cost of the installation 
at $4,800 and recommended approval of the city's request on the condition 
that the City will pay 50 per cent of the costs involved and will furnish 
the electric energy to operate the signals. The Commission approved the 
recommendation by unanimous vote. 


Concerning the signalization of the intersection of "A" Street with 
Railroad Avenue in Canby, the Engineer advised that the accident experience 
at this point is not as severe as it is at many other places over the state 
that are higher up on the priority list. He pointed out that speed signs 
are now in place to control highway traffic entering the cultured area, 
supplemented by two flashing beacons, which, in his estimation, amply serve 
the needs insofar as conditions can be controlled through engineering and 
traffic control facilities. He recommended that the request be denied, The 
Commission approved the recommendation unanimously. 
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(+) Footnote: 


The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Com- 
mission, Salem, being Resolution No. 138, under the heading "Right 
of Way Abandonment and Retention Resolutions," and said map by this 
reference is made a part of this minute entry to the same extent as 
if copied in full herein. 


The Commission also had under consideration the abandonment and 
retention of portions of the old right of way of the Boswell Ranch-Cold 
Canyon Section of the Wallowa Lake Highway, in Union County, as may be 
necessary by reason of the reconstruction of this highway on another align- 
ment. The Engineer presented a map showing th portions of the old highway 
that no longer are of value from the state highway standpoint and also show- 
ing the portions of the old right of way that should be retained for high- 
way purposes. He recommended retention and abandonment of the several 
portions as indicated thereon. The Commission approved the recommendation 
and thereupon, by unanimous vote, adopted the following resolution with 
regard thereto: 


WIEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Wallowa Lake Highway known as 
the Boswell Ranch-Cold Canyon Section in Union County, the westerly 
terminus of which is at highway engineer's station 1635+00 of the re- 
constructed line and approximately at highway engineer's station 1643+80 
of the old highway, and the easterly terminus of which is at highway 
engineer's station 1875+00 of the reconstructed line and approximately 
opposite to highway engineer's station 1925+50 of the old highway; and 


WHEREAS, by reason of the relocation of said section of said 
highway portions or units of the right of way of the highway, as formerly 
located, have been eliminated from the boundaries of the new location, 
some of which eliminated sections or areas are no longer needed for high- 
way or other public purposes, while other portions or sections are 
needed and mist be retained for public use; and 


_ WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the areas and sections of the right of way of said highway 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission as follows: 


1. The areas of land within the limits of the old right of 
way which lie between engineer's station 1655+00 and engineer's station 
1673+00 of the old highway, and also between engineer's stations 
1757+00 and engineer's station 1808+00 of the old highway, and also 
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said wighway affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission as follows: 


1. That as soon as the section of the Wasco-Heppner Highway, 
Secondary Highway No. 300, which begins at Highway Engineer's Station 
0+00 at the Gilliam County line, Mile Post No. 61.27 on the new route, 
and ends at Highway Engineer's Station 365+55 at Eight Mile, at Mile 
Post 72.83 of the new route, is completed and made available for travel, 
the section of the old route herein defined and described as Unit A 
shall no longer be part of the route of the Wasco-Heppner Highway, but 
shall be eliminated therefrom. 


2. The se¢tion of the old route of said secondary highway 
which is identified as Unit A and more particularly described as follows: 


Unit A: 


Beginning at Highway Engineer's Station 553+30 of the 
relocated Wasco-Heppner Highway in the Southeast quarter of 
the Southeast quarter of Section 36, Township 3 South, Range 
23 East, W. M.; thence westerly via the former route of the 
Wasco-Heppner Highway to Highway Engineer's Station 562+50 of 
the relocated Wasco-Heppner Highway in the Southwest quarter 
of the Southeast oquarter of Section 36, Township 3 South, 
Range 23 East, W. M., 


shall, when said new route is completed and throw open to travel, be 
abandoned as a part of said highway, and thereafter all right, title 

and interest which the State has in said right of way shall be permitted 
to revert to the owmers of the abutting land. 


3. Until the highway over the new route has been constructed 
and made available for public travel the section of the old route herein 
designated as Unit A shall be maintained by the State. 


4. There is attached hereto and made a part hereof a print 
or sketch map on which is shown colored in brown the section of the old 
route of said secondary highway designated as Unit A, and there/is like- 
wise shown on said print colored in yellow the route of the highway as 
relocated. (+) 


5. That this resolution be entered in the minutes and records 
of the Highway Commission and a certified copy thereof delivered to the 
County Court of Morrow County. 
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monuments shall thereafter be maintained in place. 


6. ‘This resolution shall be entered in the minutes and 
records of the Commission and the Secretary hereby is diretted to mail 
to the County Court of Union County a duly certified copy thereof, and 
shall file with the Clerk of Union County a like certified copy; and 
said County Court hereby is respectfully requested to take appropriate 
official action, by resolution or otherwise, by which the County shall 
accept the said abandoned sections of the said old right of way shown 
colored in red on the map attached hereto and marked Exhibit "A" and 
shall assume jurisdiction thereover as a county road and shall maintain 
the same for public purposes. (*) 


(*) Footnote 


The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Com- 
mission, Salem, being Resolution No. 139, under the heading "Right 
of Way Abandonment and Retention Resolutions ," and said map by this 
reference is made a part of this minute entry to the same extent as 
if copied in full herein. 


The Commission discussed the assignment given by Ostrander Railway 
and Timber Company to the Crown-Zellerbach Corporation of its interests in 
a permit granted the company by the State Highway Commission authorizing the 
truck hauling of logs across two secondary state highways at grade near 
Molalla, Clackamas County. The Chief Counsel advised that he has examined 
and approved the form of assignment. He recommended acceptance of the same 
by the State Highway Commission. The Engineer advised that, in conformity 
with instructions given him by the Commission at the previous meeting, he 
has examined the provisions of the permit granted to the Ostrander Railway 
and Timber Company and the Weyerheauser Timber Company and, in his estimation, 
no alterations are required at this time. He also recommended acceptance of 
the form of assignment as submitted. The Commission approved the recommend- 
ations unanimously. 


embankment, and she demands compensation in the amount of $580.20 for her 
losses. The Engineer advised that this matter has been thoroughly investi- 
gated and it appears that the state is liable for this expense. He recommended 
payment of the claim. The Chief Cofnsel concurred in the recommendation. 

The Commission approved the recommendation by unanimous vote. 


The Engineer reported that the Eddyville-Blodgett State Secondary 
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between engineer's stations 1827+50 and engineer's station 1838+00 of 
the old highway, and which areas are shown colored in brown on the map 
attached hereto, which map is marked Exhibit "A", and by this reference 
is made a part of this resolution, are no longer needed for highway or 
other public purposes and, therefore, all of said area colored in 

brown is eliminated from the right of way of said highway, and such 
title, interest or right which the State has or may have had in said 
real property is hereby permitted to revert to the owners of the real 
properties abutting directly upon the said area colored in brow. 


2. That the portion of the old right of way, which by reason 
of the relocation of the said highway is no longer within the boundaries 
of the new right of way, and which portion lies between highway engineer's 
station 1808 and highway engineer's station 1827+50 of the old highway, 
and which area is identified and shown colored in yellow on said map 
attached hereto, is to be retained by the State and possession thereof 
and title thereto shall continue to remain in the State of Oregon for 
use in connection with the construction, maintenance and operation of 
said highway and for such other public uses as said areas may serve. (+) 


3. That the sections or areas of the old right of way which 
lie between highway engineer's station 1673+00 and highway engineer's 
station 1719+00 of the old highway, and also between highway engineer's 
station 1735+50, and highway engineer's station 1757 of the old highway, 
and are otherwise shown and identified colored in red on said Exhibit 
"A" are hereby abandoned as any part of the right of way of the said 
state highway, but all of said abandoned sections of the right of way 
of said highway are to remain and be maintained as a public highway, 
but the Commission hereby surrenders all jurisdiction thereover and 
hereby consents that jurisdiction over said road may be assumed and 
exercised by the County Court of Union County, and said road shall 
thereafter be maintained by the County for public use. 


4. That the area show colored in green on said Exhibit "A" 
includes right of way acquired for the relocation and reconstruction 
of the said highway and includes also some parts or areas of the old 
right of way not now incorporated within the boandaries of the right 
of way proper. In connection with all the said area colored in green, 
it is the judgment and finding of the Commission that all of said area 
is and will be needed for right of way, and likewise for highway con- 
struction, improvement, maintenance and other highway purposes and uses. 
For such uses and purposes, therefore, the Commission does hereby 
declare and order that possession of and title to all of the land or 
area show colored in green on said Exhibit "A" shall be retained and 
held by the State and shall not be permitted to revert to or become 
the property of abutting omers. 


5. The boundaries of all real properties acquired for rights 
of way, and the boundaries of all real properties title to which is to 
be retained by the State, shall be appropriately and properly marked 
on the ground by the Engineer with proper monuments, and such boundary 
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shall be as follows: The combined weight in pounds bearing on the 
surface of the highway at contact with the tread on the wkeels of 

the front axle of a truck or truck-tractor shall not exceed the product 
of four hundred (400) multiplied by the sum in inches of the tire 
width of the wheels of such axle; and, the combined weight in pounds 
bearing on the surface of the highway at contact with the tread on 

the wheels of any one axle of a vehicle or combination of vehicles, 
other than the front axle of a truck or truck-tractor, shall not 
exceed the product of three hundred (300) multiplied by the sum in 
inches of the tire width of the wheels of such axle; but, in no event 
shall the combined weight in pounds bearing on the surface of the high- 
way at contact with the tread of the wheels of any one axle of a vehicle 
exceed the maximum limit set by law for any one axle. 


IT IS FURTHER ORDERED, that these rules and regulations as 
made and found by the State Highway Commission under the provisions 
of Sec. 115-394 0.C.L.A., shall be in full force and effect from this 
date until modified, annulled or voided by the order of the State High- 
way Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a con- 
spicuous manner and place at each end of the above-named highway and 
at important cross-roads on seid highway, so that said notice can be 
readily seen and read, which said notice shall state plainly the limit- 
ations and prohibitions of traffic hereby in this order determined and 
fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this 
order be furnished to the county clerk of Lincoln County, and that a 
certified copy of this order be furnished to the Superintendent of the 
Department of State Police for his information. 


Dated this fourth day of April, 1946. 


The Secretary presented a resolution from the County Court of 
Marion County requesting designation as 2 state secondary highway of the 
newly-located route of the North Santiam Highway between Niagara and Detroit. 
The Engineer recommended approval of the request. The Commission approved 
the recommendation and thereupon, by unanimous vote, adopted the following 
resolution with regard thereto, subject to the condition that the state will 
not assume the obligation to maintain both roads: 


WHEREAS, under the provisions of Sec. 100-115, 0-C.L.Asy 
the State Highway Commission, by mutual agreement with the respective 
county courts of the several counties of the State, is authorized and 
empowered to select, locate, and designate 4 system of secondary state 
highways, which highways shall be selected from the market roads or 
other county roads, or available locations or routes of the several 


counties; and 
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Highway from Nashville westerly about four miles is in bad condition due to 
the truck hauling of logs and should be posted for a reduced load limit so 
as to preserve it for ordinary traffic. He recommended adoption of an order 
by the Commission reducing the weight of loads that could be moved over this 
section to 50 per cent of that allowed under the statute. The Commission 
approved the recommendation and thereupon adopted the following resolution 
with regard thereto: 


WHEREAS, the following road or highway has been duly designated 
and declared to be and is 2 state highway, and has been improved and is 
being maintained by the State Highway Commission pursuant to the laws of 


EDDYVILLE-BLODGETT SECONDARY STATE HIGHWAY NO. 180 


AND WHEREAS, the said above-named state highway is, in the 
judgment of the State Highway Commission, being subjected to @ kind and 
character of traffic which is damaging and injuring the said hignway, 
and in order to protect said highway against such damage and injury it 
is deemed and is the judgment of the Highway Commission, and said Com- 
mission finds that it will be for the best interests of the said high- 
way that the maximum weights permitted and authorized by law be reduced; 


AND WHEREAS, the State Highway Commission has after due investi- 
gation determined and found, and it is the judgment of the Commission, 
that the i weights which shall be permitted upon the said road 
shall be reduced and fixed as in this order provided. 


NOW, THEREFORE, the premises being in part as above stated, 
and the State Highway Commission having 45 & result of due investigation 
found that the road above mentioned and hereinafter designated is being 
damaged and injured on account of the kind and character of traffic now 
being hauled over and upon said road, and by reason of the fact that 
vehicles carrying maximum loads moved at the maximum speeds specified 
by the provisions of the laws of the State of Oregon are breaking UP; 
damaging and deteriorating the said road, and the Commission having 
investigation that it will be for the best interest of 


the said state highway that the maximum total weight of load and vehicle 


waich shall be permitted upon said road shall be reduced so as to con- 


form to the requirements fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined 
load and vehicle which shall be permitted upon the within-named road 


shall not exceed the weight herein fixed. 


The maximum weights which shall apply to the following high- 


way, to-wit: 
EDDYVILLE-BLODGETT SECONDARY STATE HIGHWAY NO. 180 from Mile 
Post 07.6, near the "old Edwards' place," to Mile Post 11.7; 
at Nashville, in Lincoln County- 
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The Engineer requested authority for Mr. W. W. Stiffler, Assistant 


. Maintenance Engineer to attend a meeting of the Intermountain Logging Con- 


ference in Spokane, Washington, on April 4 and 5, 1946, at state expense. 
He estimated that such expense would not exceed $45. The Commission approved 
the request. 


The Commission also approved the request of the Engineer for 
authority for Mr. C. E. Paulsen, Cost Analyst, to go to Boise, Idaho, at 
state expense on April 17, 18, and 19 in order to check the records of the 
Morrison-Knudsen Co. with respect to its costs in connection with the con- 
struction of two state highway projects at Jordan Valley, Malheur County. 
He estimated that this expense would not exceed $24. 


A letter was presented from the Federakion of Community Clubs, 
Portland, inquiring whether the program for construction of the "Foothills 
Highway" is sufficiently far advanced that it would be possible to institute 
condemnation proceedings to acquire right of way across a city-owned tract 
of land at Jefferson and Chapman Streets recently sold by the city to private 
parties, and if so, stating that the Federation would adopt a resolution 
directed to the Highway Commission requesting action to that end in order to 
forestall future damages that are now apparent. The Engineer advised that 
he has already informed the City Council concerning the desirability of the 
tract in connection with this proposed highway, so, in his estimation, no 
particular good would be accomplished by instituting condemnation proceedings 
at this time. The Commission concurred in the Engineer's viewpoint and 
ordered the communication filed. 


The Commission had under discussion the setting of a date for its 
next regular meeting for the reception of bids for highway construction and 
decided tentatively to hole such meeting on Wednesday and Thursday, May 15 
and 16, 1946. 


Consideration was given by the Commission to the following matters 
of unfinished business, action on which was deferred from previous meetings: 


1. Request of Linn County and the City of Albany for redesignation 
as state highways of certain city streets and county roads in North Albany. 
The Engineer advised that there is nothing to report on this matter at the 
present time and, in his estimation, it is a "dead issue" unless revived by 
the county and the city. The Commission ordered that the matter be deleted 
from future agendas. 


2, Similar action was taken by the Commission on the request of the 
City of Albany for the rerouting of logging trucks over certain city streets. 


3. Request for the establishment of a 35 miles per hour speed limit 
on the Oregon-Washington Highway between Freewater and the Washington state 
line, in Umatilla County. The Engineer advised that, as instructed by the 
Commission at the previous meeting, the Washington State Highway Department 
has been consulted with respect to this matter, but reply has not as yet 
been received, so there is no report to render. 
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WHEREAS, the State Highway Commission, by mutual agreement 
with the Marion County Court of the State of Oregon, has selected the 
road or highway hereinafter named, and it is the purpose of the Commis- 
sion to officiglly and regularly designate and adopt said highway as 

a highway to constitute, together with other highways heretofore adopted 
and/or which may hereafter from time to time be added, the system of 
secondary state highways under the provisions of said acts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating, as follows: 


1. That the following described market road, county road, 
highway, route, or location of a highway in Marion County be and the 
said market road, county road, highway, location, or route, hereby is 
selected, designated, established, adopted and approved as a secondary 
state highway and shall be and hereby is designated as a part of the 
secondary state highway system, to wit: 


b Secti ¢ the North Santian S lary State Hig , 
162, Niagara to Detroit: 


Beginning near Niagara on the section line between Sections 
28 and 29, T. 9 S., R. 4 E., W. M., approximately 870 feet 
south of the 4 section corner between Sections 28 and 29; 
thence easterly along the proposed center line of the re- 
located highway between Niagara and Detroit, through Sections 
28, 27, 26, 35 and 36, T. 9 S., Re 4 E., W. M. to the section 
line between Section 1, T. 10 S., R. 4 E. and Section 36, 

T. 9 S., R. 4 E., W. M. at a point approximately 840 feet 
east of the section corners common to Sections 35 and 36 

T. 9 S., R. 4 E. and Sections 1 and 2, T. 10S., R- 4 Ee, 

W. M.; thence continuing through T. 10 S., R. 4 E. through 
Section 1, and through T. 10 S., R. 5 £., W. M. through 
Sections 6, 7, 18, 17, 20, 16, 15, 9, 10, 3, 2, 1 and 12 to 
the section line between Section 12, T. 10 S., R. 5 E. and 
Section 7, T. 10 S., R. 6 E. at a point on the section line 
between said sections approximately 1,200 feet northerly 
from the ¢ section corner between Section 7, T. 10 S., 

R. 6 &. and Section 12, T. 10 S., R. 5 B-, W. M3 thence 
continuing through Sections 7, 18, and 17 to a point in 
Section 17, T. 10 S., R. 6 &., W. M.- approximately 1,170 
feet north and 1,340 feet east of the ¢ section corner 
common to Sections 17 and 18, T. 10 S., R. 6 E., W. Me, 
being a point qn the heretofore constructed and designated 
North Santiam Secondary State Highway; a distance of approx- 
imately 15.74 miles. 


2. That the said highwey shall be and hereby is qualified for 
improvement under the provisions of said Sec. 100-115, 0.C-L.A. 
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Portland, Oregon 
April 5, 1946 


The Commission reconvened at 9:00 a.m. in the Auditorium of the 
Public Service Building, with all Commissioners, the State Highway Engineer, 
the Assistant State Highway Engineer, the Chief Counsel, and the Secretary 
present. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously published notice, following which Chair- 
man Banfield announced that awards of contracts would be made at 3:00 p.m. 
in the same room: 


CRATER LAKE HIGHWAY IN JACKSON COUNTY - 
REESE CREEK-ANTELOPE CREEK SECTION 


McNutt Bros., Eugene $ 492,280.00 
Warren Northwest, Inc., Portland 506, 400.00 


WIDEN EXISTING BRIDGE OVER ALTAMONT CANAL AT 
KLAMATH FALLS IN KLAMATH COUNTY 


Angelo Doveri, Klamath Falls $ 14,835.00 


WASHBURNE WAY-ALTAMONT DRIVE LIGHTING PROJECT IN 
KLAMATH FALLS IN KLAMATH COUNTY 


*Mark Smith & Co., Klamath Falls $ 8,904.70 
East Side Electric Co., Klamath Falls 9,765.70 
Trowbridge & Flynn Electric Co., Medford 10,522.20 


*Bidder proposes to reduce bid $406.50 if Highway Commission will protect 
him against material price increase. 


KLAMATH FALLS-LAKEVIEW HIGHWAY IN KLAMATH COUNTY 
KLAMATH FALLS-USRS CANAL SECTION 


Warren Northwest, Inc., Portland ¢ 361,811.00 
J. C. Compton, McMinnville 377, 315.00 


THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 
SPRING CREEK HILL SECTION 


Strong & MacDonald, Tacoma, Washington $ 160,958.50 
Colonial Construction Co., Spokane, Washington 165,263.50 
Leonard & Slate, Portland ++ 166,891.00 
K. L. Goulter & Co., Seattle, Washington #+* 179,345.00 
McNutt Bros., Bugene *#+ 222,012.50 
Samuel Bergstrom, Auburn, Washington 233,442.00 


(Con't) 
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4. Report on proposed designation of a "no parking" zone on the state 
highway in the City of McMinnville. The Engineer advised that the- report 
on this matter is not ye: ready to present although investigation is being 
made. 


5. Termination as of April 1, 1946, of agreements with Polk County and 
Benton County and the City of Independence providing for the maintenance of 
the Independence-Granger County Road. The Engineer advised that the City of 
Independence has unqualifiedly agreed to the termination of its agreement 
insofar as the road is situated within the city limits, but nothing definite 
has been received from either of the County Courts. In view thereof, the 
Commission decided to terminate the agreements as of April 1, 1946, in con- 
formity with action previously taken in the matter. The Secretary was in- 
structed to so inform the County Courts. 


6. Report concerning the proposed bridge across the Willamette River 
at Independence. The Engineer and the Chief Counsel advised that they have 
nothing to report at this time. 


7. Request of the City of Woodburn for state aid in the improvement 
of the Hillsboro-Silverton Secondary Highway from its jumction with U. S. 
99E to the Woodburn Civic Center. The Engineer advised that there is nothing 
to report at this time, but he has listed the project for future consideration. 


8. Request of Coos County Court for improvement of the Enegren Ferry 
Road across the lands of Mr. Charles Enegren. The Engineer advised that this 
matter is in the category similar to that of the proposed imrpovement of the 
Hillsboro-Silverton Secondary Highway at Woodburn. 


The Engineer requested instructions relative to renewing the private 
insurance that the Commission has been carrying on highway department buildings 
during the wartime period. He advised that during the past three years the 
Commission has paid the sum of $27,025.90 in premiums for such insurance and 
has recovered losses in the amount of $10,695. He pointed out that the Com- 
mission also pays, annually, into the State Restoration Fund the sum of 
approximately $13,000, which is for the purpose of securing reimbursement for 
losses of 100 per cent except in those cases where the Commission decides not 
to rebuild the structure. He recommended discontinuance of the private policies, 
which would effect a saving of about $9,000 annually for insurance premiums. 
The Commission approved the recommendation unanimously. 


The meeting adjourned at 5:00 p.m. to reconvene the following morn- 
ing in the same room. 
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CONSTRUCT FRAME MAINTENANCE BUILDING AT 
ELGIN IN UNION COUNTY 


G. C. Gorsuch, La Grande $ 15,195.00 


MILL CREEK COUNTY ROAD IN WASCO COUNTY 
MILL CREEK FORKS-THE DALLES SECTION 


Curtis Gravel Co., Spokane, Washington $ 156,123.00 
E. C. Hall Co., Portland 179,584.65 
Babler Bros., Portland 185,948.00 


The Recreational Resources Committee of the Portland Chamber of 
Commerce, represented by Messrs. Arthur Kirkham, Chairman; John Carter, 
Vice-Chairman; and Marshall Dana, member, appeared before the Commission 
concerning the following matters: 


(1) Logging of timber adjacent to the Sunset Highway. Mr. Kirk- 
ham gave as his understanding that a Mr. Frier, of Hillsboro, is desirous of 
cutting some of the timber along this highway. He recommended against 
the granting of such privilege because, in his estimation, the aesthetic 
features of this highway would be adversely affected. He was informed that 
no permits wha*soever for cutting timber on this highway have been issued 
and that applications for such privilege would be denied. 


(2) Mr. Kirkham then brought up for discussion the matter of 
preserving the waysides along the Oregon City-Canby Section of the Pacific 
Highway East. It is the thought of the Recreational Resources Committee, he 
said, that the state should acquire such wayside strips in order to preserve 
the natural scenery and to eliminate the possibility of the area being 
cluttered up with advertising signs. He was informed by Chairman Banfield 
that the Commission discussed this matter on the previous day but took no 
action; however, the matter would be referred to the Engineer and the Parks 
Superintendent for investigation and report when the Commission considers 
the time propitious. 


(3) Development of McVeigh Viewpoint on the Pacific Highway 
just south of Eugene. Mr. Kirkham inquired as to the Commission's attitude 
with respect to such matter and was informed that itt has been referred to 
the Parks Superintendent for report as to possibilities of securing fi- 
nancial assistance from the Roadside Council at Eugene, which is very much 
interested. There followed a general discussion of matters of a similar 
nature. 


Messrs. A. L. Greenwalt, President, and Walter Meacham, Secretary, 
of the American Pioneer Trails Association, came before the Commission 
relative to the erection of historical markers and signs along the Old Oregon 
Trail and other historic trails of the state, particularly the Applegate 
Trail and the Barlow Trail, which were used by pioneers. Mr. Meacham re- 


THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 
SPRING CREEK HILL SECTION (Con't) 


E. C. Hall Co., Portland $ 242,539.00 
J.C. Papin, Sandy 309 , 500.00 
J. A. Terteling & Sons, Inc., Boise, Idaho * 311,113.40 


* Bidder will not accept this project alone. 
** Lump sum reduction of $10,000 if also awarded Spring Creek Hill-Lobert 


Project. 
*% Lump sum reduction of $5,000 if also awarded Spring Creek Hill-Lobert 
Project. 
seu Lump sum reduction of $7,500 if also awarded Spring Creek Hill-Lobert 
Project. 
THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 
SPRING CREEK HILL-LOBERT SECTION 
R. A. Heintz Construction Co., Portland $ 208,473.00 
McNutt Bros., Eugene 225,422.50 
Leonard & Slate, Portland 233,720.00 
E. C, Hall Co., Portland 245,084.00 
K. L. Goulter & Co., Seattle, Washington 267,089.00 
*J. A. Terteling & Sons, Inc., Boise, Idaho 300 , 743.00 
M. L. O'Neil & Son, Eugene 351,821.00 


*Bidder will not accept this project alone. 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
OCEANLAKE SECTION 


Using Asphalt §§§ Using Tar 


T. W. Thomas, Portland --- $ 132,810.00 
E. C. Hall Co., Portland —— 141,485.00 


OREGON COAST HIGHWAY NEAR NEWPORT IN LINCOLN COUNTY 
CONSTRUCT VIADUCT OVER SPENCER CREEK 


Lockyear and White, Inc., Seattle, Washington $ 44,360.00 


PACIFIC HIGHWAY AT PORTLAND IN MULTNOMAH COUNTY 
FURNISH AND INSTALL LIGHTING SYSTEM ON INTERSTATE BRIDGE 


W. R. Grasle Co., Portland $ 6,177.00 


FULTON CANYON-WASCO HIGHWAY IN SHERMAN COUNTY 
NORTH UNIT, FULTON CANYON SECTION 


*Curtis Gravel Co., Spokane, Washington $ 38,880.00 


*Bidder will not accept this project alone. 
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SIMPSON PARK AND FERRY SLIP (Cost, $500.00) 


2.5 acres tideland at 100.00 
2.5 acres upland at 2,000.00 


(218 ft. dock frontage at 25.00, $5,450.00) 


Total cost, state lands $ 5,066.50 
Total appraisal, state lands 14,487.20 


WEYERHAEUSER TIDE LANDS 


Appraisal, 139.06 acres at 100.00 $13,906.00 


Mr. Ingram advised that his Company wants to keep its land on the 
downstream side of the old North Bend ferry landing for future development 
but is not particularly interested in acquiring additional dock frontage 
on the bay. He declared that it is essential to his Company's operation 
that it acquire the state's present maintenance site of 1.05 acres on the 
east side of Railroad Avenue at the end of Deleware Avenue and to acquire, 
in addition thereto, a small triangular-shaped tract situate on the west 
side of Railroad Avenue north of Delaware Avenue, being the area which lies 
between Railroad Avenue and the right of way obtained for the new location 
of the Oregon Coast Highway at this point. The question of exchange of 
properties was discussed at length, tut a decision was deferred until later 
in the day. 


fhe Commission resumed the discussion following the departure of 
Messrs. Ingram and Conklin, and at that time decided definitely to sell 
the maintenance site to the Weyerhaeuser Timber Company at the appraised 
value of $3,670.67. The Commission decided not to sell at this time the 
triangular strip on the west side of Railroad Avenue; however, such sale 
will be considered later when the new highway has been constructed, and the 
Commission at that time will authorize negotiations for the sale if that is 
considered advisable. This action was taken without any commitment or promise 
as to the eventual disposition of the matter. The Commission also decided 
not to dispose of any portion of Simpson State Park and/or the old ferry 
slip, nor to acquire the Weyerhaeuser Timber Company's tide lands. 


Messrs. W. H. Lynch, Division Engineer, and F. E. Andrews, Princi- 
pal Assistant Engineer, of the Public Roads Administration, were present and 
asked the Highway Commission's concurrence in the transfer of $350,000 of 
Forest Highway Funds heretofore approved for construction of the Oregon Coast 
Highway south of Port Orford, to the North Santiam Forest Highway project 
between Niagara and Detroit. Mr. Lynch advised that bids received recently 
for construction of the Port Orford-South project have been rejected as being 
too high under present Federal regulations, and it does not appear,. under 
present economic conditions, that a reduction in prices coulé te obtained. 
The Port Orford-South project, he said, is not as important as the North 
Santiam project, construction of which must be expedited to enable construction 
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called that before the recent war the Highway Commission approved some 40 
locations for historical markers along the Old Oregon Trail and erected 10 
of them. He asked the Commission to authorize erection of the remaining 
markers this year. The Commission took the matter under advisement. 


Mr. Meacham then advised that 1946 is the centennial year of the 
blazing of the Applegate Trail and of the building of the Barlow Trail 
around Mt. Hood. He expressed a desire that these two trails be appropri- 
ately marked by small signs spaced at convenient points for general public 
information and offered to erect the signs if the Highway Commission would 
furnish them. He estimated that about 46 small wood markers would be re- 
quired for the Applegate Trail and about 20 would be required for the Barlow 
Trail. The Engineer estimated the cost of such markers at approximately 
$2,500. Following discussicn the Commission approved the furnishing of the 
small signs as requested, it being understood that such approval does not 
extend to the erection of additional historical markers on the Old Oregon 
Trail. The cuestion arose as to the inscription to be placed on the sign 
in view of the contention of some people that the real name of the Applegate 
Trail is "Old Oregon Trail, Southern Route." The Commission decided that 
such a description would be confusing and ordered that the signs for this 
trail bear the inscription "Applegate Trail" and the signs for the other 
trail bear the inscription "Barlow Trail." The matter was referred to the 
Engineer to work up the design and construct the signs. 


Mr. Charles H. Ingram, General Manager, and Mr. Robert P. Conklin, 
Engineer, were present in behalf of the Weyerhaeuser Timber Company regarding 
the proposed exchange of State and Company properties in the City of North 
Bend, which matter was previously discussed by the Commission. The Assistant 
Counsel presented the following appraisals of the properties involved: 


STATE PROPERTY, MAINTENANCE SITE 


Cost 
W. T. Culver, 1500 sq. ft. at 20f 300.00 
Coos County, 44,867 sq. ft. at 1.67¢ 750.00 
Engr. (surveys, etc.) 150.00 
Miscellaneous costs, negotiations, etc. 50.00 
$1,250.00 
, isal 
24,300 sq. ft. plus El. 10 at 15¢ 3,465.00 
20,567 sq. ft. minus El. 10 at Ol¢ 205.67 
$3,670.67 
CHOAT PROPERTY, EAST OF HIGHWAY 
Appraisal 
22,110 sq. ft. at 25¢ 5,527.50 


(Cost, 22,110 sq. ft. at 15¢, $3316.50) 
5 1946 (Con't) 
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Rewised or Recom- 
Project Previous Recommended Reduc- mended Author- 
Authorization tion or Increase ___izabion _ 


Oregon’ 10-D1,£ 

Oregon Coast Highway 

2.32 Miles Grading, 

Surf. & Bit. Surf. $405 ,000 ~ $350,000 $55,000 


Oregon 24~-A2 

North Santiam Hwy. 

4.6 Miles Grading 

and Viaducts - + 350,000 350,000 


Oregon Coast Forest Highway Project 10-D1l,E ($55,000) as now 
proposed will accomplish the cleering and construction of major 
culverts over the 2.32 miles included under the original project. 

This construction can be accomplished within one season without 
interference with the existing road and will advance the future 
grading and surfacing. 


The North Santiam Forest Highway Project 24-A2 is a part 
of proposed reconstruction of a portion of that route to accomodate 
the proposed construction of the Detroit Dam, scheduled for con- 
struction in the immediate future by the U. S. Army Engineers. 


The proposed $350,000 allocation to Project 24-A2 will 
make immediately available sufficient funds, when combined with 
the cash being deposited by the Corps of Engineers ($740,000), the 
Oregon State Highway Commission ($100,000) and the allocation under 
Forest Highway program approved October 30, 1945 of $300,000 of 
first postwar year forest highway funds, to permit the advertising 
of Sections A2 and A3 and access will thus be provided to the dam 
site so that the Corps of Engineers may initiate work on that pro- 
ject. The allocation will have the further effect of now substitut- 
ing 1942-43 fiscal year funds for a like total of allocations that 
were contemplated to be recommended from the second and third post- 
war years programs as provided in the proposed agreement between 
the above-mentioned agencies and the Forest Service. 


Very truly yours, 


OREGON STATE HIGHWAY COMMISSION (SGD.) W. H. LYNCH 


By__(SGD.) 7. H. BANFIELD W. H. LYNCH 


Chairman Division Engineer 


By__(SGD.) A, W. SCHAUPP U. S. FOREST SERVICE 


Commissioner 


By__(SGD.) M. R. CHESSMAN By__{SGD.) JAMES FRANKLAND 
Commissioner Acting Regional Forester 


ATID 


on the proposed dam across the North Santiam River by the U. S. Army fngineers. 
He recalled that an amount of $405,000 was originally allotted for the Port 
Orford-South project, so the transfer of $350,000 of such amount would leave 

a balance of $55,000 for the financing of clearing and the construction of 
major culverts on this job, which work can be accomplished within one season 
without interference with the existing road. The State Highway Engineer 
recommended approval of such transfer of funds on the condition that the 

Port Orford project will be revived later. The Commission approved the recom- 
mendation by unanimous vote and thereupon signed the following letter directed 
to the Chief, Forest Service, and Commissioner of Public Roads, Washington, 

D. Ce: 


486 Oregon General April 5, 1946 


Chief, Forest Service, 
Commissioner of Public Roads, 
Washington, D. C. 


Dear Sir: 


Under Oregon Forest Highway Program Letter for the fiscal 
years 1942 and 1943, recommended November 14, 1944 and approved by 
the Secretary on March 28, 1945, there was approved for construction, 
Oregon Forest Highway Project 10-D1,E, Oregon Coast Highway, 2.32 
miles Grading, Surfacing and Bituminous Surfacing, financed as 
follows: 


By program for Fiscal Year 1941 funds 
Approved by the Secretary Aug. 16, 1941 $170 ,000 


By prograw for Fiscal Years 1942-43 funds 
Approved by the Secretary March 28, 1945 235,000 


Total funds approved $405,000 


In order to enable wider competition by effecting a 
single season operation on this project and to make immediately 
available additional Federal funds for the financing of Oregon 2 
Forest Highway Project 24-A2, North Santiam Highway, which pro- 
ject must necessarily be expedited to enable construction on the 
Detroit Dam by the U. S. Army Engineers, it is now proposed to 
reduce the present allotment to Project 10-D1,E to $55,000 and to 
transfer ine balance of the $405,000, or $350,000, to Project 24-A2, 
North Santiam Highway. 


It is therefore recommended that the program as approved 
March 28, 1945 be revised and new projects be introduced as follows: 
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Mr. Russell expressed a reluctance to accept such a modification unless the 
Commission will guarantee them against losses. The Chief Counsel suggested 

a contract of one year's duration with provision for extending it for a 

longer period upon mutual agreement. The Engineer concurred in the suggestion, 
which was also approved by Mr. Russell and all members of the Commission. 

The Engineer and the Chief Counsel were thereupon authorized and instructed 

to prepare an agreement with Babbidge and Holt on such basis. 


There followed a general discussion of the matter during which 
Chairman Banfield advised that the cost of the ferry operation to the state, 
based on the bid of Babbidge and Holt, is going to be more than the Commis- 
sion anticipated, but, he said, if it proves to be a satisfactory operation 
from the state's standpoint after a year's trial period, then it can be 
continued; otherwise, the agreement can be terminated definitely, and the 
Commission can either advertise the operation for new bids or operate the 
ferry with state forces. Mr. Russell advised that Babbidge and Holt would be 
pleased to let the State Highway Department examine their books at any time to 
ascertain how mich it is costing the Company to operate the ferry. This 
concluded the conference. 


Following the departure of Messrs. Russell and Follette, the Com- 
mission resumed discussion of the matter at which time it confirmed its in- 
structions to the Engineer and the Chief Counsel to prepare a form of agree- 
ment with Babbidge and Holt. The agreement is to be presented to the Com- 
mission with the recommendation of the Engineer and the Chief Counsel, the 
understanding being that if the agreement appears to be satisfactory, the 
Commission will approve it and will then award the contract to Babbidge and 
Holt on the basis thereof. 


Messrs. L. G. English, Newport, and John C. Kendall, Portland, 
attorneys representing the Port of Newport, came before the Commission re- 
garding the acquisition of a parcel of state-owned land at the site of the 
old ferry landing on the south side of Yaquina Bay. They advised that the 
U. S. Government, through its Board of Army Engineers, has approved a pro- 
ject for the dredging of a channel and turning basin in Yaquina. Bay to 
accommodate ocean-going ships, the channel and turning basin to be along the 
south shore of the Bay, and in connection therewith it is incumbent on the 
Port of Newport to provide dock facilities and a disposal area for dredged 
materials. To enable the Port of Newport to fulfill its cbligation, they 
said, it would be necessary for the Port to acquire the state-owned property 
that was formerly used as a ferry landing on the south side of the Bay. They 
explained that the Port of Newport now owns the tide lands upstream and down- 
stream from the ferry landing and will accept a conveyance from the state of 
the ferry landing property subject to the right of the public to have access 
to the water at this point. The Mngineer advised that the area is of no par- 
ticular value for any highway purpose other than to give the public right of 
access to the Bay. He recommended, in view thereof, that the property be 
sold to the Port of Newport for the amount the state paid for it, subject to 
such public access use. 


The State Parks Superintendent, who was >resent, stated his approval 
of the sale provided the deed of conveyance contained provision for perpetual 
public access to the water at this point. The Engineer then brought up the 
matter of maintenance of the old highway leading to the ferry landing. = 5 
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Hon. J. L. McCulloch, Mayor of Burns, Oregon, was present and asked 
the Commission to include in its contract for the construction of the Burps- 
‘ Lawen Section of the Burns-Crane Highway provision for paving full width be- 
| tween curbs for three blocks on Monroe Street, between Broadway Street and 
on the crossing of the Oregon & Northwestern Railroad tracks, which, according 
to the present plan as the city understands it, is now to be rock-surfaced 
only. Mr. McCulloch presented a resolution from the Burns Chamber of Commerce 
urging such improvement. The Commission referred the matter to the Engineer 


for investigation and report. He was instructed to inform Mayor McCulloch 
when a decision has been reached. 


Mr. Herbert Gordon, Ocean Lake, was present in behalf of the 
people of that town who previously have objected to the plans of the Commis- 
sion to construct a median strip on the pavement in connection with the pro- 
posed improvement of the Oregon Coast Highway between Ocean Lake and Dor- 
chester House, bids for which were received at this meeting. Mr. Gordon 
advised that the people have now withdraw their objections to such median 
strip, so the Commission is free to proceed with the improvement as planned 
insofar as the people of Ocean Lake are concerned. In this connection, the 
Engineer recalled the agreement between the Commission and the people of 
Ocean Lake whereby the owmiers of the property fronting on the highway were 
to deed the right of way, free of cost, to the state. It now appears, he 
said, that one of the property owmers is demanding the sum of $1,000 for 
right of way needed across his property. Chairman Banfield advised that 
the Commission cannot award the contract until this matter has been clari- 
fied in conformity with the agreement. Mr. Gordon agreed to take care of 
the matter immediately. 


Messrs. Lew Russell, President, and Paul Follette, representing 
Babbidge and Holt, the firm that submitted the low bid for the proposed 
Astoria-Megler ferry operation, were present and conferred with the Commis- 
sion regarding their offer. The Engineer explained the results of a con- 
ference held on the previous evening during which, he said, Mr. Russell 
stated that the ferry operation as conducted in the past was undermanned; 
also, that the Maritime Union, which will make the bargaining contract, is 
demanding a larger operating crew, including a master pilot and two addition- 
al crewmen, and the payment of higher wages. Considering the matter from 
that standpoint, the Engineer said the bid submitted by Babbidge and Holt 

appears to be satisfactory. The wage, he said, is the main question, the 
i differences concerning insurance, fuel oil, etc. being of slight consequence. 
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Mr. Russell explained that the master pilot is required on the 
job at all times as a port captain to replace any man at any time in an 
emergency. 


Chairman Banfield pointed out that the bids received at this 
meeting are based on an operation of two years' duration. He suggested, in 
view of the Engineer's report, that it would be advisable to limit the opera- 
tion to a period of one year, which would give the Commission an opportunity 
to make adjustments which experience deems advisable in order that the state 
may not be obligated with a long-time contract that is out of proportion. 
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The Commission had under discussion the appointment of someone to 
replace Mr. Palmer Hoyt as a member of its Advisory Committee on travel and 
informational matters, Mr. Hoyt having resigned because of taking up his 
residence in another state. Commissioner Chessman suggested the name of 
Mr. Arden X. Pangborn, of The Oregonian, Portland, and moved that Mr. Pang- 
born be selected to fill this vacancy. The motion was seconded by Commissioner 
Schaupp and carried by the unanimous vote of the Commission. 


Mr. 0. K. Perkins, Seal Rock, came before the Commission with re- 
spect to his application to use the ocean beach about seven miles south of 
Newport as an aircraft landing field. Following discussion, the Commission 
denied the request as a public safety measure and to avoid the establishment 
of an undesirable precedent. It was pointed out to Mr. Perkins, however, 
that there is nothing in the law that would prevent emergency use of the 
beach area for this purpose. 


A delégation from Seaside, consisting of W. B. Hollenbeck, Mayor; 
Jens Lerbach and George S. Gray, Councilmen, was present in the interests 
of rerouting the Oregon Coast Highway along Roosevelt Drive through this 
town, particularly from the Neawanna Creek bridge to a point just south of 
Seaside, a distance of about one and one-half miles. Also present were G. hi. 
White, St. Helens, representing St. Helens Pulp and Paper Company, and George 
W. Russell, Milwaukie, Oregon, omer of the Drive-In Grocery in Seaside. 
They advised that there are possibilities that the S. P. & S. Railroad Company 
will abandon its service to Seaside, and in that event, the railroad right of 
way may be obtained for highway purposes. They declared that they have waited 
a long time for this improvement, which they think is now justified, and 
urged that the matter be given the Commission's immediate attention. 


The Engineer advised that a location survey of the proposed route 
was made several years ago and some of the right af way acquired, but negoti- 
ations were discontinued when war was declared. The plan as outlined, he said, 
would make a fine set up for the City of Seaside, inasmuch as it will route 
traffic away from the congested district. Following discussion, Chairman 
Banfield advised that this is an entirely new matter to the present Highway 
Commission, which would like to study it before making an answer. He asked 
the delegation to present its request in writing, giving details, and advised 
that the matter will then be referred to the Engineer and the Chief Counsel 
for analysis and report to the Commission. The delegation agreed to comply 
with the request. 


A delegation from Milwaukie, consisting of Messrs. J. Earl Jones, 
Chairman of the Clackamas County Planning Commission; J. W. Jones, member 
of the Commission; and Louis D. Kelsey, City Manager, was present regarding 
the construction of a proposed serwice road along the east side of U.S. 
Highway 99E between the City of Milwaukie and Ochoco Street, Portland, where 
this highway passes through the Federal Housing Project known as the Kellogg 
Housing Area. Mr. J. Earl Jones headed the group. He advised that the 
Federal Housing Authority contemplates declaring as "surplus" the land now 
contained in the Kellogg Housing Area and has requested a recommendation 
from the local authorities with respect to the disposition thereof, which 
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advised that the road has been abandoned as a state highway and he is without 
authority to maintain it unless it is replaced on the state highway system. 
Following discussion the Commission stated its willingness to sell the area 
to the Port of Newport subject to an agreement for protection of the state's 
interests. The matter was thereupon referred by the Commission to the Engi- 
neer and the Chief Counsel to prepare such an agreement. 


The Engineer brought up for discussion the log hauling violations 
of Mr. Forrest Meacham, Eugene. He advised that, in conformity with the Com- 
mission's instructions at the previous meeting, the Secretary notified Mr. 
Meacham that the Commission expects him to pay the fines that have been 
assessed against his operations or the Commission would cancel his permit. 

As a result of this notification, he said, Mr. Meacham called at his (Mr. 
Baldock's) office and evidenced a desire to cooperate and was to have appear- 
ed before the Commission at this meeting, but he has not done so. He recom- 
mended, in view thereof, the immediate cancellation of Mr. Meacham's permit. 
The Commission approved the recommendation and so ordered. 


Mr. Floyd Cook, Highway Representative, Pacific Northwest Loggers 
Association, was present with regard to the log hauling operations of the 
Prouty Lumber and Box Company over the Necanicum Highway. He advised that 
this Company has stated a willingness to comply fully with the State High- 
way Commission's requirements for the transportation of logs over this high- 
way and will assume the entire responsibility of furnishing and paying for 
flagmen as may be required until such time as the Highway Commission has 
completed contemplated widening work to accommodate the transportation of 
58 foot logs over this route without encroachment in the opposing lane of 
travel. In view of this information, the Commission authorized the Engi- 
neer to proceed with the widening work, estimated to cost $10,000, which was 
authorized conditionally at the.previous meeting. 


The Engineer brought up for discussion the question of changing 
the regulation adopted by the Public Utilities Commissioner which requires 
that operators of all log trucks consent td the inspection and weighing 
of their loads on state-owned scales when requested by weighmasters in the 
employ of the State Highway Commission. He said the present regulation 
requires that signs be maintained at the scale sites requesting logging 
trucks to stop at the scales for weighing which requirement is satisfactory 
when the weighing is done on the stationary platform scales, but has not 
proved satisfactory when portable scales are used, due to the fact that, 
in many instances, the operator passes the scales before the signs can 
be placed. It was his thought that the matter could be corrected by 
deleting from the present regulation the requirement that signs shall 
be maintained at the weighing point. The Chief Counsel advised that 
weighmasters do not have authority to stop the logging trucks, regardless 
of whether or not signs are maintained. In view thereof, the Commission 
decided not to change the regulation at this time. 


The Commission recessed for luncheon at twelve o'clock noon 
and reconvened at 2:00 p.m. in the same room with the same persons presat 
and participating. 
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Grading Spring Creek Hill Section, the Dalles-California 
Highway, Klamath County 


Grading Spring Creek Hill-Lobert Section, The Dalles- 
California Highway, Klamath County. 


Grading and bituminous macadam surfacing the Ocean 
Lake Section, Oregon Coast Highway, Lincoln County. 


Furnishing and installing a roadway lighting system 
on Interstate Bridge on Pacific Highway, Portland, 
Multnomah County. 


The Commission referred to the Engineer and the Chief Counsel the 
bids received for the Washburn Way-Altamont Drive Lighting Project in Klamath 
Falls with authority to award the contract to the low bidder when certein 
conditions have been satisfied. 


The Commission awarded to Curtis Gravel Company, the low bidder, 
the contract for grading, surfacing, and oiling the Middle Creek Forks-The 
Dalles Section of the Mill Creek County Road, in Wasco County. 


The Commission rejected all bids received for the following projects: 


Construction of a concrete viaduct over Spencer Creek 
on the Oregon Coast Highway near Newport, Lincoln County. 


Regrading, surfacing, and oiling the North Unit, Fulton 
Camyon Section of the Fulton Canyon-Wasco Secondary 
Highway, Sherman County. 


Construction of a masatenance building at Elgin, Union 
County. 


At 3:00 p.m. Chairman Banfield publicly announced the awards as 
follows: 


"Grading and paving the Reese Creek-Antelope Creek Section of the 
Crater Lake Highway, in Jackson County. The Commission received two 
bids for this work, the low one being that of McNutt Bros., Eugene, at 
$492,280. The other was submitted by Warren Northwest, Inc., Portland, 
at $506,400. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder, McNutt Bros., when 
certain conditions have been satisfied. 


"Widening the existing bridge over Altamont Canal at Klamath Falls. 
The Commission received only one bid for this job, being that of Angelo 
Doveri, Klamath Falls, at $14,835. The bid has been referred to the 
Engineer with authority to award the contract to Mr. Doveri when certain 
conditions have been satisfied. 
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recommendation, he said, very likely will be accepted and approved if the 
Highway Commission will join in it. Mr. Jones read aloud a letter directed 
to the Federal Housing Authority by the City of Milwaukie in which was out- 
lined a plan for the future use of the area, which includes establishment 

of an industrial area on the east side of the highway with a roadway extend- 
ing the full length of the highway frontage to serve the industries that 
develop, thus eliminating the necessity for numerous private roadway con- 
nections with the highway and the possibility of traffic accidents occurring 
at such points. The plan also provides, he said, for establishment of a 
residential section and a public park on the west side of the highway to be 
served by S. £. 17th Street, Portland, so as to avoid highway connections. 
The proposed service road, he explained, would connect with the highway at 
only two points, one of which is in the tow of Milwaukie and the other on 
Ochoco Street in Portland. He anticipated that the right of way for this road 
would be donated by the Federal Housing Authority and that such authority 
would also donate an additional strip of land twenty feet wide between this 
road and the highway for landscaping purposes and to screen off the industrial 
section. He asked the Commission to direct a letter to the Housing Authority 
approving the plans and to authorize construction of the service road as a 
state project. He pointed out that an early decision is required inasmuch 

as the time limit for submission of the local authorities's recommendation 
will soon expire. 


The Engineer exhibited a map showing the location of the proposed 
service road and explained the plan from the highway standpoint. He estimated 
the cost to mild the road, which is about one mile in length, at about 
$40,000, including the improvement of Ochoco Street as a highway connection. 
Additional expense for channelized traffic control, etc., he said, would 
amount to between $25,000 and $30,000. The ma*ter was discussed at some 
length, but the Commission deferred a decision until its next meeting. The 
delegation was requested, in the meantime to submit its request in writing 
and to secure, if possible, an extension of time within which to file its 
recommendation with the Federal Housing Authority. The Engineer was in- 
structed to prepare a report on the subject for consideration by the Commis- 
sion at its next meeting, when final action will be taken. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway contract work and reached the following detision 
with respect thereto: 


Bids received for the following projects were referred to the Engi- 
neer with authority to award the contract to the low bidder in each instance 
when certain conditions have been satisfied: 


Grading and paving, Reese Creek-Antelope Creek Section, 
Crater Lake Highway, Jackson County. ‘ 


Widening of an existing bridge over Altamont Canal, 
Klamath Falls. 


Grading and paving Klamath Falls-USRS Canal Section, 
Klamath Falls-Lakeview Highway, Klamath County. 
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of $6,177. The Commission has referred the bid to the Engineer with 
authority to award the contract to W. R. Grasle Co. when certain con- 
ditions have been satisfied. 


"North Unit, Fulton Canyon Section of the Fulton Canyon-Wasco 
Highway, in Sherman County. 1.30 miles regrading, surfacing and oiling. 
The Commission received only one bid for this project, being that of 
Curtis Gravel Co., Spokane, at $38,890. The bid has been rejected. 


"Uonstruct a frame maintenance building at Elgin, Union County. 
G. C. Gorsuch, La Grande, submitted the only bid for this work at 
$15,195. The Commission has rejected the bid. 


/™i11 Creek Forks-The Dalles Section of the Mill Creek County 
Road, in Wasco County. Curtis Gravel Co., Spokane, submitted the low 
bid for this job in the amount of $156,123. E. C. Hall Co., Portland, 
submitted the second low bid at $179,584.65. Babler Bros., Portlend, 
submitted the only other bid in the amount of $185,948. The Commis- 
sion has awarded this contract to Curtis Gravel Company, the low bidder, 
at their bid price." 


The Assistant Counsel requested instructions concerning the lease 
given to Mr. Paul Mumpower to occupy certain state-owned property adjacent 
to the Upper Columbia River Highway and Sandy River at Troutdale. He advised 
that this lease expired on March 31, 1946, but Mr. lMumpower has submitted 
his check to cover an extension of time. He was instructed to inform Mr. 
Mumpower to vacate the premises in accordance with previous understanding. 


Mr. A. D. Collier, President, Swan Lake Moulding Company, Klamath 
Falls, was present with regard to the bids received at this meeting for the 
installation of the lighting system on the Washburn Way-Altamont Drive Section 
of the Klamath Falls-Lakeview Highway, in Klamath Falls for which the Company 
is paying the entire cost. He advised that the offer of the low bidder, 
Mark Smith & Co., of Klamath Falls, in the amount of $8,904.70, meets with 
his approval, end he authorized award of the contract to the Company. He 
stated that he would send the Commission a check for the full amount of the 
cost involved as soon as he has been advised of the exact figure. The Engi- 
neer was thereupon authorized to award the contract when other conditions: of 
the award have been satisfied. 


Mr. Collier requested a permit to maintain and operate the lighting 
system on the state highway, and that such permit provide for the transfer of 
his rights to The California-Oregon Power Company, or to anyone else, in the 
event that later on he should desire to make such a transfer. The Commission 
approved the request by unanimous vote and instructed the Chief Counsel to 
include a clause to that effect in the contract agreement. 


The Chief Counsel reported a request from the West Foods Company, 
of Salem, for permission to use the Highway Department's railroad siding at 
the State Highway Shops, in Salem, in connection with the unloading of 
produce consigned to their cannery, which is located about two miles east of 
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"Washburn Way-Altamont Drive Lighting Project, Klamath Falls. 
Mark Smith & Co., Klamath Falls, submitted the low bid for this work 
at $8,904.70. East Side Electric Co., Klamath Falls, submitted the 
next low bid, in the amount of $9,765.70. Only one other bid was 
received, being that cf Trowbridge and Flynn Co., Medforg, at $10,522.20. 
The bids have been referred to the Engineer and the Chief Counsel with 
authority to award the contract to the low bidder, Mark Smith & Co., 
when certain conditions have been satisfied. 


"Grading and paving on the Klamath Falls-USRS Canal Section of the 
Klamath Falls-Lakeview Highway, in Klamath County. Only two bids were 
received by the Commission for this project, the low one being that of 
Warren Northwest, Inc., Portland, at $361,812. J. C. Compton, McMinn- 
ville, submitted the other bid at $377,315. The Commission has referred 
the bids to the Engineer with authority to award the contract to Warren 
Northwest, Inc., the low bidder, when certain conditions have been 
satisfied. 


"Grading the Spring Creek Hill Section of The Dalles-California 
Highway, Klamath County. Strong & Macdonald, Tacoma, submitted the 
low bid for this job in the amount of $160,958.50. Colonial Construction 
Co., Spokane, submitted the second low bid at $165,263.50. There were 
seven higher bidders. The Commission has referred the bids to the Engi- 
neer with authority to award the contract to the low bidder when certain 
conditions have been satisfied. 


"Spring Creek Hill-Lobert Section of The Dalles-California Highway, 
in Klamath County. The low bid for this project was submitted by R. A. 
Eeintz Construction Co., Portland, at $208,473. McNutt Bros., Eugene, 
submitted the next low bid in the amount of $225,422.50. There were 
five higher bidders. The Commission has referred the bids to the Engi- 
neer with authority to award the contract to the low bidder when certain 
conditions have been satisfied. 


"Grading and bituminous macadam surfacing the Oceanlake Section of 
the Oregon Coast Highway, in Lincoln County. The Commission received 
only two bids for this project. T. W. Thomas, Portland, submitted the 
low bid in the amount of $132,810. The other bid was submitted by E. C. 
Hall Co., Portland, at $141,485. The bids have been referred to the 
Engineer with authority to award the contract to the low bidder, T. W. 
Thomas, when certain conditions have been satisfied. 


"Construct 182' reinforced concrete viaduct over Spencer Creek 
on the Oregon Coast Highway near Newport. Only one bid was received 
for this job, being that of Lockyear and White, Inc., Seattle, in the 
amount of $44,360. ‘= Commission has rejected this bid as being too 
high. 


"Furnish and install roadway lighting system on the Interstate 
Bridge on the Pacific Highway at Portland, Multnomah County. W. R. 
Grasle Co., Portland, submitted the only bid for this job in the amount 


The Engineer reported that the 1946 Minor Betterment Budget contains 
an item of $21,850 for the installation of new roadway approaches to state 
highways. Present indications, he said, are that this amount will be exceeded. 
He requested authority to increase the budget allowance. The Commission 
deferred action in-the matter until the next meeting and instructed the fngi- 
neer to submit a complete written report for consideration at that time. 


The Commission considered end signed agreements, etc., as follows: 


Quitclaim deed conveying property lying in Government Lot 3, Sec. 
22, T. 25 S, R. 13 W, W.M., Coos County, to the Standard 0il Company of 
California. 


Agreement with A. T. Dolan, et ux. covering lease of an equipment 
storage headquerters at Seagide. 


Agreement with the Pacific Power and Light Company concerning the 
relocation of its electric power line along the right of way of the Oregon 
Coast Highway (new location) between Cannon Reach Junction and Cannon Beach. 


Agreement with Middle Fork Irrigation District pertaining to the 
relocation and reconstruction of flumes and ditches on the Woodworth Acres- 
Parkdale Section of the Hood River Secondary Highway, Hood River County. 


Agreement with Wasco County covering construction and maintenance 
of the Mill Creek County Road. 


Supplemental agreement with 0.W.R. & N. Company and U. P. Company 
modifying previous agreements concerning construction of an overcrossing of 
the railroad at Bridal Veil. 


Project statement with P.R.A. covering construction of the Forest 
Boundary-Enterprise Section of the Enterprise-Lewiston Highway, Wallowa 
County. 


Permit granting to the Pacific Plywood Corporation an easement 
for roadway purposes across Lots 1 and 2 of Block 3, Kershaw's Addition to 
Willamina. 


Agreement with Astorie North Beach Ferry Company, Columbia 
Transportation Company, Clatsop County, City of Astoria, and Pacific 
County, Washington, covering the purchase and operation of the ferry 
facilities at Astoria. 


Agreements with Dal M. and E. S. King, Fred B. and Olive A. 
Hickok, J. H. and Sarah McCloskey, and James N. and Anna M. Jacobsen 
concerning ‘the preservation of myrtle tree groves along the Coos Bay- 
Roseburg Highway. 


Cooperative agreement with the P.R.A. and U. S. Forest Service 
covering future forest highway construction and maintenance on the Ochoco 
Highway between Marks Creek and Hamilton Creek. 


Salem, such use of the Highway Department's facilities to be of a temporary 
nature only pending completion of the Company's own siding that is now being 
constructed at its plant. The Engineer recommended approval of the request. 
The Commission approved the recommendation unanimously. 


The Commission had under discussion the appointment of State High- 
way Engineer, an Assistant State Highway Engineer, a Chief Counsel, and a 
Secretary, the appointments of the incumbents having expired. The following 
persons were appointed to fill these positions for the four year period 
commencing March 1, 1946, by unanimous vote of the Commission upon motion 
of Commissioner Schaupp, which was seconded by Commissioner Chessman: 


R. H. Baldock, State Highway Engineer 

C. B. McCullough, Assistant State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


In this connection the Engineer recommended salary increases for 
the following employees, as follows: H. B. Glaisyer, Secretary, $400 per 
month; S. H. Boardman, State Parks Superintendent and Landscape Engineer, 
$400 per month; Oscar Cutler, Staff Engineer and Acting Director, Travel 
and Information Department, $360 per month; F. B. Crandall, Acting Traffic 
Engineer, $360 per month. The Commission, by unanimous vote, approved such 
salary increases, which are to become effective as of April 1, 1946. 


Commissioner Chessman brought up for discussion the request from 
Mr. J. E. Niemi, of Astoria, to purchase certain state-owned property described 
as Lot 2 of Block 10, McVlurz's Addition, on which property he wants to con- 
struct and maintain e service station, and to lease the adjoining state-owned 
property described as Lot 1 of Block 10, for a driveway. He advised that 
this property is triangular in shape and is situate at the intersection of 
Astor Street and Bond Street (U.S. 101); also, that he could not see any ob- 
jections to granting the request, particularly in view of the fact that Mr. 
Niemi will assume all costs of pavement, landscaping, etc. that may be required. 
The Commission voted unanimously to sell Lot 2 to Mr. Niemi and to lease to 
him the property in Lot 1, subject to approval by the Engineer of the points 
of ingress and egress. The matter was referred to the Engineer to handle. 


The Mngineer advised that he has received an invitation to attend 
the President's Highway Safety Conference which is to be held in Washington, 
D. C., duriag May 8, 9, and 10, 1946. He advised that it is impossible for 
him to be present at this meeting and recommended that Mr. F. B. Crandall, 
Acting Traffic Engineer, be authorized to attend in his place because of the 
importance of the meeting ang the benefits that will accrue to the State of 
Oregon. He estimated the expense would amount to about $275. The Commis- 
sion approved of Mr. Crandall attending this meeting at state expense if the 
out-of-state travel is authorized by Governor Snell. 


The Engineer also requested authority to attend a meeting of the 
Executive Committee of the American Association of State Highway Officials 
which is to be held in St. Paul, Minnesota, on June 20 and 21. The Commis- 
sion approved the request subject to confirmation by Governor Snell. 
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The Engineer presented and read aloud two letters concerning the 
Astoria ferry operation. One of the letters was from the Columbia River 
Fishermen's Protective Union, Astoria, in which the Commission was advised 
that the ferry, in crossing the Columbia River, passes through a very important 
fishing ground where hundreds of nets are kept in the water during daylight 
hours and that considerable damage is caused to the nets annually by the ferry 
operation. The Fishermen's Union asks the Commission to give this matter care- 
ful consideration when it selects the firm or individual who is to operate the 
ferry and to choose an operator who has a thorough knowledge of possible diffi- 
culties with the gill net fishery in this area. The Commission took no special 
action on this communication. 


The other letter was directed to the State Highway Commission by 
six men who formerly were employed on the identical ferry boats. that are now 
being purchased by the state. These men offered to operate the ferries on 
either a flat sum basis of $99,150 under a one year contraci, the State to 
pay for necessary insurance, or on a cost plus five per cent annual basis. 
The Engineer estimated that the insurance would cost the state about $5,000, 
which would make the total annual cost of the operation about $104,150, which 
is about $18,000 less than the low bid submitted by Babbidge & Holt, Inc. on 
April 4, 1946. He further advised that he discussed this matter with Commis- 
sioner Schaupp over the telephone, and it was Mr. Schaupp's thought that the 
Commission is morally obligated to award the contract to Babbidge & Holt if 
the matter of reducing the contract to a one year operation can be adjusted, 
with the understanding that, after one year's trial, if the contract is satis- 
factory it can be renewed for another year; otherwise, the operation can be 
readvertised for bids. The Chief Counsel, he said, advises that if the Com- 
mission wants to consider the offer of the ferry employees, it would have to 
cancel outright all bids received on April 4. Following considerable dis- 
cussion of this matter, the Commission decided to award the contract to 
Babbidge and Holt, Inc., who submitted the low bid on April 4, provided the 
contractor agrees to reduce the contract to a one year operation and provided 
the corporation will permit the state to examine its books at any time to 
ascertain how much the operation is costing, such information to be used by 
the Commission in determining whether to continue the contract with Babbidge 
& Holt or to advertise for bids for the following year's operation. If the 
corporation agrees to such examination, then the state will reveal to the 
corporation the exact amount of the revenue that it has received from tolls. 
This action of the Commission was taken on the condition that Commissioner 
Schaupp concurs therein. Chairman Banfield thereupon explained the arrange- 
ment to Commissioner Schaupp over the telephone and advised that Commissioner 
Schaupp ig in thorough agreement therewith. The Commission thereupon awarded 
the contract to Babbidge & Holt, Inc. on that basis. 


The Commission instructed the Chief Counsel to prepare the contract 
on the basis of this decision and to forward the same to Babbidge & Holt for 
acceptance and execution. The Engineer was authorized and instructed to make 
the necessary preparations to operate the ferry starting June 1, 1946. He 
was further instructed to work out the details of the operation, including 
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Extension of lease agreement with H. W. Kuhn fér use of a residence 
building in Williamson State Park. 


Agreement with George C. Horner, Myrtle Point, covering the release 
of a timber cattle pass at M.P. 18.25 on the Coos Bay-Roseburg Highway, in 
Coos County. 


Lease of road building materials from Frank T. Morgan, Administrator 
of the Estate of C. C. Wilson, deceased. Property located in Malheur County. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 4:15 p.m. 


State Highway Engineer 


poe ? A 


ae Commissioner 7 4 


Secretary J 


Portland, Oregon 
May 1, 1946 


The State Highway Commission met in special session at 2:00 p.m. 
in Room 715 (Imperial Room), Imperial Hotel, for consideration of matters 
pertaining to the proposed state ferry operation across the Columbia River 
between Astoria, Oregon, and Megler, Washington, and other matters. Present 
were: 


T. H. Banfield, Chairman 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

W. W. Stiffler, Assistant Maintenance Engineer 
H. B. Glaisyer, Secretary 


Commissioner Schaupp was excused from attending this meeting. 


TT ST 


L36lb 


The Commission discussed a request from Mir. J. D. Walling, Florence, 
for permission to remove approximately 10,000 cubic yards of rock from the 
state-controlled quarry known as the "Cape Horn Quarry" adjacent to the Siuslaw 
Highway near the Town of Swisshome, Lane County. The Engineer advised that 
the quarry is located in the Siuslaw National Forest area and is under lease 
to the state from the U. S. Forest Service as a source of materials for im- 
provement of the Siuslaw Highway; also, that it contains an unlimited supply 
of material, so the removal of 10,000 cubic yards by Mr. Walling, would not 
adversely affect. the use of the quarry by the state. Mr. Walling, he says, 
has obtained a special use permit from the U. S. Forest Service to take 10,000 
cubic yards of rock for road building purposes and has paid the Forest Service 
a fee in connection therewith. He recommended approval of lir. Walling's re- 
quest. The Commission approved the recommendation and thereupon signed an 
agreement with Mr. Walling covering the matter. 


The Engineer reported that on April 25, 1946, he awarded to hiark 
Smith & Co., Klamath Falls, the contract for the Washburne Way-Altamont Drive 
Lighting Project, in Klamath Falls, for which bids were received on April 5. 
The bids were previously referred to the Engineer by the Commission with au- 
thority to make the award when certain conditions had been satisfied. The 
Commission approved the award of this contract as reported. 


The Engineer brought up for discussion a proposed relocation of the 
Oregon Coast Highway between Youngs Bay and the crossing of the Lewis and Clark 
River near Astoria. He exhibited a map showing the proposed location and ad- 
vised that the matter of permanently locating the highway at this time has 
been suggested by prominent citizens of Astoria, who are of the opinion that 
much of the future growth of Astoria probably will take place south of Youngs 
Bay Bridge, and in whose opinion the right of way for the improvement should 
be obtained now in order to avoid complications. He requested authority to 
make a location survey of the project and that authority also be granted the 
Chief Counsel to negotiate right of way options. Commissioner Chessman advised 
that this location is practically the only location available for the future 
development of Astoria, in fact, the district is now developing rapidly. It 
was his thought that the survey should be made and the right of way options 
obtained at the earliest possible time, and he so moved. Chairman Banfield 
seconded the motion. (See Engineer's report to the State Highway Commission 
dated April 26, 1946, for details). 


The Commission considered and signed agreements, etc., as follows: 


Contract with Mark Smith & Co. for the Washburne Way-Altamont 
Drive Lighting Project, in Klamath Falls. 


Revocable permit granting to Noble Willmore and Harry Downes 
authority to use a portion of the old right of way of the Pacific High- 
way in Josephine County for agricultural purposes. 


Agreement with John Hardman and R. W. Murray relative to the 
elimination of a cattle pass on the John Day Highway at Mile Post 220.89 
between Unity and Ironsides. 


the printing of tickets, etc., for the Commission's approval at the next regu- 
lar meeting, at which time the Commission will also decide the question of 
placing the insurance that the state is required to furnish. 


The Chief Counsel requested instructions relative to the securing of 
a lease of ferry landing facilities at Astoria, provision for which is included 
in the Commission's agreement with the Astoria-North Beach Ferry Company, He 
was instructed by the Commission to secure such lease on the previously-approved 
basis and also to secure from the County Court of Pacific County, Washington, 
the lease covering the landing facilities at Megler, Washington. 


The Engineer brought up for discussion a letter from Hon. Robert S. 
Farrell, Jr., Secretary of State, concerning a request from the Board of County 
Commissioners of Multnomah County that the State Speed Control Board cause to 
be made an engineering and traffic investigation with respect to the designated 
speeds on certain roads in Multnomah County and that a definite speed be desig- 
nated for such roads. - The Engineer advised that since receiving this letter, 
a copy of which was also sent to Mr. Charles P. Pray, Superintendent of the 
State Police Department, who is a member of the Speed Control Board, he has 
received a letter from Mr. Pray advising that a year or so ago representatives 
of the Speed Control Board met formally, organized, and designated the speeds 
on certain streets within the City of Portland on the basis of an engineering 
and traffic investigation which was to be made by the State Highway Commission 
as provided by statute. Mr. Pray suggests, he said, that no final action be 
taken by the Speed Control Board until the investigation has been made. In 
view of this record, the Commission, by unanimous vote, authorized the Ingi- 
neer to make the investigation, the results of which are to be reported to the 
Speed Control Board. 


The Engineer brought up for discussion the matter of conducting an 
origin-destination survey of the Portland metropolitan area. He recalled 
that the Commission, at its meeting on Avril 4, authorized an expenditure of 

approximately 530,000 of Federal and State funds for such a survey with the 
i understanding that the City of Portland would contribute an additional sum of 


{i obtained from such survey; however, he stated his approval of the expendi- 
NE ture in order to comply with the Federal requirements. Commissioner Chessman 
‘iss expressed himself similarly. 


et $10,000 and that the Public Roads Administration would assist in the work. 
| Since that time, he said, it has been ascertained that the work is going to 

te Be cost approximately $70,000, so, if the survey is -to be carried forward as 

Det planned, it will be necessary to increase the Federal and State contribution 
i Re from $30,000 to $60,000. He pointed out that there are Federal and State 

pi funds available in the amount of $29,472 for engineering and economic investi- 

Wt ak gations during the fiscal year 1946, and additional sums will be available for 
KG Fe similar investigations during the fiscal year 1947. He recommended approval 
is iF of the project because the information obtained will be invaluable for future 
hie highway development in this area. According to the Federal regulations, he 

iE r added, it is mandatory that one and one-half per cent of Federal Aid monies 
gis be spent for purposes of this kind. During the discussion of this matter, 

ie Tir Chairman Banfield questioned the value of the information that would be 

ie 


REMOVE EXISTING TIMBER DECK FROM BRIDGE OVER 
SOUTH UMPQUA RIVER ON OAK STREET 
IN ROSEBURG IN DOUGLAS COUNTY 


Kern & Kibbe, Portland $ 60,033.62 
CONSTRUCT CONCRETE BRIDGE OVER 
LITTLE BUTTE CREEK BETWEEN THIRD AND HAMILTON STREETS 
IN THE TOWN OF EAGLE POINT IN JACKSON COUNTY 


No bids received 


WIDEN EXISTING BRIDGES OVER REB%S%e CQEM%, LITTLE BUTTE CREEK, 
AND ANTELOPE CREEK ON CRATER LaKE HIGAWAY IN JACKSON COUNTY 


McNutt Bros., Eugene $ 79,232.00 
KLAMATH FALLS-LAKEVIEW AND 


DAIRY-BONANZA HIGHWAYS IN KLAMATH COUNTY 
DAIRY ROCK PRODUCTION PROJECT 


Warren Northwest, Inc., Portland $ 39,960.00 


KLAMATH FALLS-LAKEVIEW HIGHWAY “IN KLAMATH AND LaKé COUNTIES 
BLY-EAST FOREST BOUNDARY ROCK PRODUCTION PROJECT 


M. C. Lininger & Sons, Medford ¢ 38,680.00 


CONSTRUCT CONCRETE PILE TRESTLE BRIDGE ON 
PACIFIC HIGHWAY AT JUNCTION CITY IN LANE COUNTY 


Archie R. Averill, Portland $ 33,308.00 
Lockyear & White, Seattle, Wn. 49,052.50 


PACIFIC HIGHWAY WEST IN MULTNOMAH COUNTY 
FRONT AVENUE (SHERIDAN STREET-BANCROFT STREET) SECTION 


No bids received 


WIDEN WEST END OF ROSS ISLAND BRIDGE ON 
FRONT AVENUE PROJECT IN PORTLAND IN MULTNOMAH COUNTY 


Birkemeier & Saremal, Portland $ 54,170.00 


ENTERPRISE-LEWISTON HIGHWAY IN WALLOWA COUNTY 
SOUTH UNIT, £NTERPRISE-FOREST BOUNDARY SECTION 


E. C. Hall Co., Portland $ 198,601.00 
Newport, Kern & Kibbe, Portland 204,093.60 
Rogers Construction Co., Portlend 208 , 280 .00 


ESO —14 TAA ili Dain “Pose ym a 
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Permit authorizing J. D. Walling to remove 10,000 cubic yards 
of rock from "Cape Horn Quarry" adjacent to the Siuslaw Highway, in Lane 
County. 


fhere being no further business to come before the Commission at this 
time, the meeting adjourned at 3:45 p.m. 


ee ee 
State Highway Engi. —* 


= 


Commissioner 


Portland, Oregon 
May 15, 1946 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Auditorium of the Public Service Building. Present were: 


tT. Banfield, Chairman 

A. Schaupp, Commissioner 

M. Chessman, Commissioner 

R. H. Baldock, State Highway frgineer 
J. Devers, Chief Counsel 

H. Glaisyer, Secretary 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, following which Chair- 
man Banfield announced that the awards of contracts would be made at 3:00 
pem. in the same room: 


EDDYVILLE-BLODGETT SECONDARY HIGHWAY 
IN BENTON AND LINCOLN COUNTIES 
EDDYVILLE-BLODGETT SECTION 


J. N. & M. J. Conley, Portland $ 156,825.00 
E. C. Hall Co., Portland 163,500.00 
E. H. Itchner, Molalla 164,775.00 
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retention of Mr. Taylor's proposal on the basis that he will start 
operating next spring, which will give him sufficient time to obtain 
the equipment and materials that he needs. Following discussion, the 
Commission, by unanimous vote, approved the recommendation and referred 
the matter to the Parks Superintendent and the Chief Counsel to handle. 


5. Acquisition of Darlingtonia Park area adjacent to the Oregon 
Coast Highway seven miles north of Florence, Lane County: The Parks 
Superintendent advised that this tract contains 16.54 acres of land and 
that the owner, Mr. A. B. Sanders, Coos Bay, has offered to sell it to 
the state for $1250. He recommended purchase of the tract as a fine 
addition to the state parks system, and for the further reason that it 
contains a species of rare "bug eating" plant that is a public attraction. 
He further explained that this purchase is one of the items listed in 
the 1946 park budget. The Commission, by unanimous vote, approved the 
purchase of the property at the price stated upon motion of Commissioner 
Chessman, which was seconded by Commissioner Schaupp. 


6. Gift of Mr. J. Ross Hutchinson, County Commissioner, Douglas 
County: The Parks Superintendent advised that Mr. Hutchinson has offered 
to deed to the state for park and wayside purposes a seven-acre tract 
of land that he owns along the Umpqua River and the Elkton-Sutherlin 
Secondary Highway about eight miles south of the tow of Elkton. This 
strip, he said, has a one-half mile frontage on the highway and the 
Umpqua River. He recommended acceptance of the gift. The Commission 
approved the recommendation unanimously and instructed the Parks Super- 
intendent to convey to ir. Hutchinson the Commission's appreciation 
therefor. 


The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state. He presented a list of such properties, together with the amount 
that he recommended in payment for each parcel. After careful consideration 
the Commission approved the request and the recommended offers and by unani- 
mous vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other materi- 
al sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the beses 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed. 
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The Commission, by unanimous vote, approved the minutes of the special 
meeting held on May i, 1946, with one slight correction. Approval of the minutes 
of the regular meeting held on April 4 and 5, 1946, was deferred until the next 
meeting. 


The State Parks Superintendent was present and reported on the 
following matters: 


1. Additional gift of 9.85 acres of land for park purposes from 
former State Highway Commissioner Frank L. Tou Velle, Canyonville: The 
Commission accepted the gift unanimously and instructed the Parks Super- 
intendent to express to Mr. Tou Velle the Commission's sincere appreci- 
ation. 


2. Gift from Douglas County of seven acres of land for right of 
way and wayside purposes along the Umpqua Highway west of Scottsburg, 
containing 0.8 mile of river frontage: The Parks Superintendent advised 
that this is a narrow strip of land lying between the present highway 
and the Umpqua River; that a portion of it will be needed as right of 
way for a future revision of the highway, and the balance will serve 
as a wayside strip in order to preserve the scenic view along the River. 
He recommended acceptance of this property. The Commission approved the 
recommendation unanimously upon motion of Commissioner Chessman, which 
was seconded by Commissioner Schaupp. The Parks Superintendent was in- 
structed to send an appropriate letter of thanks to the Douglas County 
Court. 


3. Resolution from Mud Springs Grange No. 619, Jefferson County, 
reguesting permission to remove cinders from the Round Top area in The 
Cove State Park for use in constructing roads and driveways because of 
unavailability of materials from other sources: The Parks Superintendent 
recommended denial of the request because it would detract from the ap- 
pearance of the park. Following discussion, the Parks Superintendent 
was instructed to make an investigation to ascertain whether or not other 
cinder pits are available. If not, then the residents of Jefferson County 
are to be allowed to obtain a limited amount of cinders from the Round 
Top area where it will not interfere with the state's development of the 
recreational area of the park. 


4. Sale of concession privileges in Silver Creek Falls State Park: 

The Commission's Chief Counsel reported on this matter on behalf of the 
Parks Superintendent. He advised that Mr. Walter S. Taylor, to whom 

the Commission sold the concession as a result of competitive bidding 

on February 25, 1946, is having difficulty in obtaining necessary equip- 
ment to operate the concession, and as a result thereof, cannot start 
operations on May 1, 1946, as required by the provisions of his contract. 
Notwithstanding the circumstances, he said Mr. Taylor is willing to sign 

he contract if he is not required to commence operating until next year. 
On the other hand, if the Commission prefers, he is willing that the 
entire arrangement be canceled. The Parks Superintendent recommended 


VADL RANCH SECTI SUNSET HIGHWAY 


6555-A Zurcher, Fred C., and Ernest $ 
Zurcher and Elsie Zurcher, his 
wife, 
Right of Way 
25.36 acres at $275.00 
per acre 6,974.00 
700 rods fence at $2.00 
per rod 1,400.00 
Severance damages to north 
side- 85 acres at $55.00 
(20%) 4,675.00 
Severance damages to South 
side- 60 acres at $27.50 
(10%) 1,650.00 
General and consequential 
damages 2,500.00 
Waiver of access 301.00 


BERGER RANCH-BARNES ROAD SECTION, SUNSET HIGHWAY 


13503- Lehman, Ernest and Kate Lehman $ 
Right of Way } 

14.26 acres at $400.00 5,704.00 
Loss of grist mill "500.00 
Cash allowance building 

435 rods fence at $2.C0 

rod 870.00 
Severance damage - 34 

acres at $100 (25%) per 

acre 3,400.00 
Cash allowance for moving 


12561- Converse, Ford M., and J. K. Elder $ 
Right of Way 
Option expires 
November 9, 1946 
10.32 acres at $3.00 
per acre 


12590-A DeGuire, Charles F. 
Removing building, with 
gasoline pump, gas tank 
and grease rack from right 
of way - allowance- 600.00 


1303¢ 


17,500.00 Collins 


13,000.00 Collins 


30.96 Benson 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


CASC 3 'H Vi, 


9253-A Stocker, Anna 
Right of Way and Park 
Option expires 
October 17, 1946 
1.27 acres at $118.11 150.00 150.00 Gardiner 


(1.10 in park area 
0.17 acre in right of way area) 


WALLOWA LAKE SECTION, WALLOWA LAKE HIGHWAY 


** 11781- Wiggins, Irene B., Leland &. $ 
Wiggins and Robert W. Wiggins 
Park 
Option expires 
September 17, 1946 
51.0 acres at $58.82 acre 3,000.00 3,000.00 Gardiner 
Anderson, L. F. 
Park 
Option expires 
November 2, 1946 
6.60 acres at $15.15 acre 100.00 


Hamilton, Harley 
Park 
Option expires 
November 3, 1946 
2.0 acres at $500.00 acre 1,000.00 


BERRY CREEK-FLORENCE SECTION, OREGON COAST HIGHWAY 


12736- Sanders, A. B. - § 
Park 
Option expires 
November 10, 1946 
16.54 acres at $75.00 -1,250.00 1,250.00 Gardiner 
plus 
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BU F JUNCT. TER LAKE HIGHWAY 


12751- Esch, Carl and Mary Esch $ 
Gravel Bar 
November 10, 1946 
Option expires 
2.20 acres at $65.00 per 
acre 143.00 143.00 McCallister 


12750- Linvik, E. J. and Edith P. Linvik 
Gravel Bar 
Option expires 
November 11, 1946 | 
3 year lease on gravel bar 
(acreage undetermined) at 
3¢ cubic yard, pit run 


APPL a DGE-HAYES HILL SECTION D HIGHWAY 


12731- Fradd, William B. 
Stock Pile site 
Option expires 
October 18, 1946 
0.42 acres at $59.52 
per acre 25.00 McCallister 


Willis, Carol and Eva Willis 
Stock pile site 
Option expires 
October 15, 1946 
0.30 acre at $50.00 per 
acre 


Willey, Clyde and Herbert C. Willey 
Gravel Bar and Haul Road 
Option expires 
October 16, 1946 
5.18 acres at $50.00 per 
acre 
1.48- haul road- 
Clover crop destroyed in 


haul road 50.00 


Anderson, Sophia B. 
Stock pile site 
Option expires 
1.20 acres at $83.333 per 
acre 100.00 


12590- Gates School District #21, 
Linn County 
Right of Way 
Option expires 
November 12, 1946 
0.138 acre 
Garage building to be 
removed by owner from 
right of way 


Burroughs, J. D. and Dorothy. A. 
Burroughs 
Right of Way 
Option expires 
October 23, 1946 
0.39 acre (Lump sum) 


Oregon Pulp & Paper Company 
Right of Way 
Option expires 
November 25, 1946 
6.52 acres at $3.00 


Marion County 
Right of Way 
Have deed - 
33.76 acres 


Nystrom, Oscar F. and Richard F. 
Nystrom 
Right of Way 
Option expires 
October 26, 1946 
1.2 acres at $100.00 120.00 
4.18 acres at $3.00 12.54 
7 fruit trees at $3.00 each 21.00 
Moving 2 houses and 1 
service station - 
allowance- 1,500.00 1,653.54 


State Board of Forestry 
Right of Way 
Have deed 

10.84 acres 
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MILTON-WASHINGTON STATE LINE SECTION, OREGON-WASHINGTON HIGHWAY (Con't) 


10553- Markham, Octavia L. (Con't) 
0.62 acre at $500.00 
Trees, shrubs, lawn 
Rebuild 30 rods woven wire 
fence 45.00 
Low bid- moving buildings 4,326.95 


310.00 
436.00 


PREVIOUS REPORT: 


0.62 acre at $500.00 
Trees, shrubs, lawn 436.00 
Rebuild 30 rods wire 

fence (woven) 45.00 
Low bid- moving buildings 3,326.95 


310.00 


SPENCER CREEK-AGATE BEACH SECTION N 
#44¢ 12601- Hays, I. M. and Mary B. Hays $ 
Right of Wa; 
(CORRECTION 
21,780 sq. ft. at 7.344 
less sq. ft. 
Cash allowance- cost to 
owner for house plans 
and survey 


1,600.00 


350.00 
MILL GULCH-SALISBURY SECTION, BAKER-UNITY HIGHWAY 


12729- Kenyon, James Otis, and W. P. $ 
Bradshaw and W. F. Bradshaw 
Right of Way 
Option expires 
November 5, 1946 
2.2 acres at $20.00 


12728 Thornton, Earl 
Right of Way 
Option expires 
November 2, 1946 
1.56 acres at $10.00 


Spencer, Warren 
Right of Way 
Option expires 
November 8, 1946 
2.85 acres at $20.00 


AST HIGHWAY 


$ 


5,117.95 Cozad 


4,117.95 


$ 


1,950.00 Collins 


44.00 Cosad 


12734- Willey, Clyde and Herbert C. Willey $ $ 
Stock pile site 
Option expires 
October 16, 1946 
1.55 acres at $250.00 per 


acre 387.50 387.50 McCallister 
WARM SPRINGS INDIAN RES 9ERVATION SECTION, WARM SPRINGS HIGHWAY 
12388- Tribal Lands $ $ 


Hauling road 
10 year lease 
6.6 acres at $15.00 


per acre 99.00 99.00 McChesney 
12391- Tribal Lands - Heirs Lena and Milton 
Holiday 2 
Gravel Pit 


10 year lease 
13.94 acres at $50.00 per 
acre 697.00 697.00 n 


12390- Warm Springs Indian Reservation- 
(Allottees Elsie Simtustus and 
Holliquilla Jacobs) 


Gravel pit 
10 year lease 
10.0 acres at $50.00 500.00 500.00 " 
12389- Johnson, Heirs of Trenton 
Hauling road 
10 year lease 
2.6 acres at $15.00 39.00 39.00 . 


12391- Warm Springs Indian (Allottee Senatee, 
deceased, and Sherman and Ben 
Holliday) 
Gravel pit 
10 year lease 
10.0 at $50.00 500.00 500.00 . 


MILTON-WASHINGTON STATE LINE SECTION, OREGON-WASHINGTON HIGHWAY 
10553- Markham, Octavia L. 2 $ 


Right of Wa 
(CORRECTION) 


(Con't) 
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BONNEVILLE-CASCADE LOCKS SECTION, COLUMBIA RIVER HIGHWAY (Con't) 


L,677-A McGowan, P. J. and Sons (Con't) $ 
17.95 acres 500 .00 500.00 Parker 
(7.8 acres lie between 
highway and RR right 
of way) 


DAVIES-TUALATIN V SECTION, SUNSET HIGHW. 


12743- Densem, John G. and Lena Densmen $ 
Rock Quarry 
Option expires 
November 1, 1946 
6.92 acres at #150.00 1,038.00 1,038.00 McChesney 


FORSST VE SECTION, WILSON RIVER HIGHWAY 


12686- Beaman, Charles A. and Gertrude 
T. Beaman 
Right of Way 
Option expires 
October 25, 1946 ; 
247 sq. ft. at 12¢ 
sq. ft. 
Allowance for loss cherry 
tree 50.00 Gardiner 


DAVIES-VADIS SECTION, SUNSET HIGHWAY 


6529- 
6530- Baugh, Warren C. and Lona V. 
Baugh 
6531- Exchange of properties 
7.50 acres at $100.00 
(File #6529) 
3.30 acres at $75.00 
(File #6529) 997.50 Collins 


Exchange - State to convey 
4.50 acres at $100 per 
acre (#6530) 450.00 
and 6.73 acres at $100 
per acre (#6531) 673.00 1,123.00 


6526- Ibach, Estate (Ida Hoffman et al) 
Right of Way 
Option expires 
October 16, 1946 


12433- Walter, Albert Ward 
Right of Way 
Option expires 
October 18, 1946 
1.68 acres - lump sum 25.00 Gardiner 


12403- Jones, T. Allen 
Gravel pit 
18.92 acres at $50.00 946.00 946.00 J. M. Devers 


NE CHI CHE GULCH S = iL HIGHWAY 


12705- Burgess, Chester H. e 
Topping pit 
1.47 acres- lease- 
April 10th 1946 to 
June 30, 1946 25.00 25.00 Van Scoy 


PATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY 


11864- Staatz, Karl S. and Bessie MM. i$ 
Staatz 
Right of Way 
Option expires 
October 8, 1946 
0.328 acre at $100.00 
minus per acre 32.00 
82 rods fence to move 
at $1.50 rod 123.00 155.00 Parker 


TUNNEL POINT-BRIDAL VEIL SECTION, COLUMBIA RIVER HIGHWAY 


+ 12451- McGowan, P. J. and Sons $ $ 
Borrow Pit 
October 23, 1946, option 
expires 
102.88 acres at $45.00 
per acre 4,629.60 
43 acres (upland) at $45.00 
per 1,935.00 
32.06 acres (tide lands) at 
$25.00 per 801.50 
102.5 (Sand Island) at 
$15.00 minus 1,533.90 8,900.00 Parker 


BONNEVILLE-CaSCaDE LOCKS SECTION, COLUMBIA RIVER HIGHWAY 


4677-4 McGowan, P. J. and Sons $ $ 
Right of Way 
Option expires 
1946 
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DEADY-CALAPOOIA SECTION, ELKTON-SUTHERLIN HIGHWAY 


12703- Baimbridge, Harry and Ruth C. z 
Baimbridge 
Stockpile site 
Option expires 
October 8, 1946 
0.19 acre at $265.00 50.00 50.00 


QUARTZ MT. DREWS VALLEY SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 


7888-B Frakes, Dow F. $ $ 
Stock Pile site 
Option expires 
October 23, 1946 
0.69 acre at $10.00 
Plus fencing 


WALDPORT.BIG CREEK SECTION, OREGON COAST HIGHWAY 


6798- Brooks, William L. $ 
Right of Way 
Option expires 
October 2, 1946 
0.07 acre 


SEVEN DEVILS-CHROME MINE SECTION- 


10498- U. S. Chromium, Inc., 
Right of Way 
6.0 acres (To avoid 
condemnation) 


NESKOWIN-OTIS SECTION, OREGON COAST HIGHWAY 


3593- Affolter, Victor and Helen $ 
Affolter 
Stockpile site 
Option expires 
October 14, 1946 
0.48 acre at $20.00 
per year for 2-year 
lease 40.00 40.00 Benson 


CITY LIMITS-USRS CANAL SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 
9767- Balsiger Brothers $ $ 
Right of Way 
Option expires 
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DAVIS-VADIS SECTION, SUNSET HIGHWAY {Con't) 


6526- Ibach, Estate (Ida Hoffman et al) $ 
(Con't) 

16.94 acres at $250.00 4,235.00 
Allowance for building 

120 rods new fence at $2 

rod 240.00 
Allowance for 20x60 chicken 

house 100.00 
Allowance for 10x20 shed 20.00 
Loss Walnut tree 35.00 
Loss 14 apple trees at 

$10 each 140.00 
Loss 8 apple trees at 

$5 each 40.00 
Loss 1 prune tree 5.00 
Rearranging barn yard 

fences 75.00 
Allowance moving buildings- 

2 large dairy barns, milk 

house, silo, toilet, 2 

small sheds, gravel road 

around buildings, estimated 

not less than $7,500 5,110.00 10,000.00 


PENDLETON-ADAMS SECTION, OREGON-WASHINGTON HIGHWAY 


12685- $ 
9113- Northern Harris and Fletcher Oil 
Company 
Right of Way 
0.058 acre exchanged 

for other property 
lying outside right 
of wey to be conveyed 
to Northern Harris 00.00 DeSouza 


12687- Young, Estate Jacob S. 
Right of Way 
Option expires 
October 22, 1946 
0.45 acre at $40.00 
40 rods barbed wire to 
rebuild at $1.00 per 
rod 58.00 Cozad 


130412 


Recommended 
Will Gulch-Salist Secti € the Baker-Unity Higt 


12730 John F. Hart Land, 3.7 acres at $10.00 $ 
(Right of Way) per acre- Plus necessary 
fencing by State 


Wallowa Timber Co. Land, 22.01 acres at 
(Right of Way) $5.00 per acre- Plus $5.00 
per acre based upon the 
field cruises 110.05 110.00 


11111 Edna Patchin 60,348 square feet at $ $ 
(Wayside Strip) $0 .0075- 452.61 
Buildings 2,000.00 ; 
2,452.61 $2,500.00 


After careful consideration of each item the Commission approved 
the request and the offers and thereupon, by unanimous vote, adopted the 
following resolutions with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or 
for widening, straightening, or otherwise changing already established 
highways, whether within or without the corporate limits of cities and 
towns, together with rights of access from abutting property thereto, 
and/or for shops, equipment sheds, office buildings, maintenance sites, 
patrolmen accommodations, snow fences, quarry sites, gravel pits, stor- 
age sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding 
materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway So as to provide 
for the safety of the traveling public, and/or for the culture of trees 
and the preservation of scenic places and other objects of attraction 
or scenic value adjacent to, along or in close proximity to state high- 
ways or which may be conveniently reached from or by a public highway, 
and/or for the development and maintenance of parks, parking places, 
auto camps, camp sites, roadside development, recreational grounds or 
resorts, forest or timbered areas, or other places of attraction and 
scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or 
for any other purpose designated by the United States; and 


——_ =* — 7? ee Pe ne Tiree B weeps cies 


13041 


c ; CANAL SECTI VIEW HIGHWAY (Con't) 


#9767- Balsiger Brothers (Con't) $ $ 
1.19 acres at $2,000.00 2,380.00 
0.16 acre at $2,000.00 320.00 
47 large trees at $15.00 
each 705.00 
Slope easement 95.00 3,500.00 DeSouza 


Footnotes: 


* Item No. 9767, purchase of right of way from Balsiger Brothers, Klamath 
Falls: This purchase is based on negotiations pursuant to the Commis- 
sion's instructions at the previous meeting and is limited to right of 
way needed for the City Limits-U.S.R.S. Canal Section of the Klamath 
Falls-—Lakeview Highway, the improvement of which is now under contract. 
The Commission referred back to the Right of Way Department for further 
negotiation the proposed acquisition of additional property needed as 
right of way for an intersecting state highway at this point. 


** Items Nos. 11781, 12660, and 12567, being settlements reached with 
owners of property needed for a proposed state park at the head of 
Wallowa Lake: The Commission approved the purchase price as set forth 

in the above resolution, however, instructed the Chief Counsel not to 
complete the purchases until the pending condemnation suit for addition- 
al land is completed. The properties in question are not to be purchased 
unless the entire project is completed. 


Item 12601, purchase of right of way from I. M. Hays and Mary B. Hays. 
The purchase price of $1,950 was approved over the telephone by Commis- 
sioners Schaupp and Chessman on April 15, 1946. The items are carried 
in this resolution for confirmation. 


+ Item 12451, purchase of borrow pit from P. J. McGowan and Sons for 
the Tunnel Point-Bridal Veil Section of the Columbia River Highway. 
This involves the purchase of an island in the Columbia River. The 
MceGowans are willing to sell the island, but if the state does not 
purchase it, they will demand access to the highway from the island; 
moreover, there is a possibility that the island will be obliterated 
in connection with highway construction, in which event the state 
might be liable for damages. The Commission decided it would be best 
to purchase the island along with the other property. 


The Assistant Counsel also requested authority to condemn certain 
properties that are needed for highway improvements and concerning which he 
has been unable to secure satisfactory settlements by negotiation. He pre- 
sented a list of such properties and the offers that he recommended for con- 
demnation, as follows: 
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5. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said 
above described real property, or any interest therein, the said J. M. 
Devers, as Chief Counsel for the Oregon State Highway Commission, is 
hereby authorized and empowered to make such stipulation, agreement, or 
admission in connection with any trial or court procedure connected with 
or prosecuted for the acquisition of said property or interest therein 
as in his judgment may be for the best interests of the State, the State 
Highway Commission, and/or the defendant property owners. 


6. That this resolution be entered in full in the minutes 
and records of this Commission. 


(*) Footnote: 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 63, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 


WHEREAS, under and by virtue of the provisions of subsections 
6 and 7 of Section 100-115, 0. C. L. A., the Highway Commission is author- 
ized to acquire by agreement, donation, or the exercise of the power of 
eminent domain real property, or any right or interest therein, neces- 
sary or deemed necessary for the preservation of scenic places and other 
objects of attraction or scenic value adjacent to or along or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and the Commission is also authorized to acquire 
lend and ground necessary for the development and maintenance of parks, 
parking places, auto camps, camp sites, roadside development, recrea- 
tional grounds or other places of attraction and scenic value which in 
the judgment of the Commission are necessary for the convenience of 
the public and which will contribute to the general welfare and pleasure 
of the motoring public or road users; and 


WHEREAS, in the opinion of the Highway Commission the real 
properties hereinafter described are scenic in character, adjoin other 
real property owned by the State, and possess possibilities of develop- 
ment as a scenic and recreational area dnd likewise afford opportunity 
for roadside development; and 


WHEREAS, it is the judgment and opinion of this Commission 
that the acquisition of said real properties and the development of the 


> 
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WikREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the specific 
and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission «3 follows: 


1. That the Commission does hereby find and declare that the 
parcel of real property hereinafter described is necessary for the 
accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real property and the specific purposes for which 
the same is being acquired are described as follows, to wit: 


Real property owned by John F. Hart, which property is located 
in Lots 1, 2, 3, and 4 of Section 7, Township 11 South, Range 40 
East, W. M., Baker County, Oregon, and is more particularly des- 
cribed on the attached sheet, and is further identified in the 
records of the Highway Commission as file R 12730, which property 
is being acquired for right of way purposes in connection with 
the Beker-Unity Highway. (+) 


2. That the Commission does hereby find and declare that the 
said described parcel of real property is necessary and acquisition of 
the same by the State is required for the specific purposes hereinabove 
set forth, and the said property is being acauired for the express and 
specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real property, and said Engineer is further instructed to prepare 
and submit to the Legal Department necessary and adequate description 
of the said real property, which said description shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized,, and directed to- attempt to agree with the owner or owmers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel of land with respect to the compensation to be paid for the 
taking of the same and the damage, if there be any, and in the event 
that no satisfactory agreement can be reached then it is hereby further 
resolved that J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested and 
authorized to commence and prosecute to a final determination such suit 
or action as may be necessary and appropriate to acquire title to the 
said parcel of real property. 
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5. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners, 
or persons in possession if there be any, with respect to the compen- 
sation to be paid for the acquisition of said properties and damage to 
the remaining property, if there be any remaining property, and in the 
event that the title to said properties cannot be acquired by agreement 
then it is hereby ordered that J. M. Devers, Assistant Attorney General 
and Chief Counsel for the State Highway Commission, be and he hereby 
is requested to commence and prosecute to a final determination such 
suit or action as may be necessary and appropriate to acquire title to 
the said premises and all rights therein for the purposes herein stated. 


6. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any interest therein, the said 
J. M. Devers, as Chief Counsel for the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, 
or admission in connection with any trial or court procedure connected 
with or prosecuted for the acquisition of said properties or interest 
therein as in his judgment may be for the best interests of the State, 
the State Highway Commission, and/or the defendant property owner. 


7. That this resolution be_entered in the minutes and records 
of this Commission as of May 15, 1944. 


The Assistant Counsel requested instructions relative to the sale 
of a residence building situate on property that was acquired from Mr. Ray 
Rauch as right of way for the Fate Grade-Tiller Section of the Tiller-Trail 
Highway. He advised that the house must be wrecked because of the highway 
improvement and that he has received an offer of $35 for the same, which he 
recommended for acceptance. The Commission authorized the sale of the house 
for such amount. 


The Assistant Counsel also reported that, in conformity with au- 
thority granted him by the Commission at the previous meeting, he has sold 
the buildings on the North Santiam Highway right of way near Niagare to Mr. 
C. C. Tucker for $105, being $5 more than the amount of the offer made by 
lr. Tucker as the result of competitive bidding on April 1, 1946. The Com- 
mission approved the sale. 


The Chief Counsel presented a letter from Mr. S. Fred Wilson, 

Attorney at Law, Portland, regarding a narrow strip of land in Dunthorpe, 
Clackamas County, formerly used as right of way for the Oswego Highway but 
now of no value for such purpose inasmuch as the highway has been realigned 
at this point. It appears that clients of Mr. Wilson purchased the adjacent 
preperty from the Oregon Iron and Steel Company and that the Company alleges 
that the old highway was to be deeded back to the Company when the new high- 
way was built, which, it stated, has not been done. It also appears that 


same will contribute to the convenience of the general welfare and to 
the general welfare and pleasure of the motoring public or road user; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Highway Commission does hereby find and declare 
that the real properties hereinafter described are scenic in character 
and are suitable for development as a scenic area or viewpoint and for 
roadside development and recreation. 


2. That this Commission does hereby find and declare that 
the acquisition of fee title to said real properties, free and clear 
of all interests of every kind and character, is necessary in order to 
make possible the preservation and development of the same for the con- 
venience of the public and so that said area may be developed and main- 
tained for its scenic value or public view qualities as well as for 
roadside development, all of which the Commission does find and declare 
to be for the general welfare and pleasure of the motoring public and 
road user. 


3. That the real properties the acquisition, preservation, 
and development of which the Commission now finds necessary for the 
purposes heretofore stated are described as follows, to wit: 


Parcel) No. 1 


All of Lots 1, 2, and 3, Block 1, Fairview Addition to 
Coastview Addition to Yaquina City, situated in Section 7, 
Township 12 South, Range 11 West, W. M., Lincoln County, Oregon, 
containing 15,356 square feet. ‘ 


Parcel No. 2 


All of Lots 1, 2, 3, 22, 23, and 24 of Block 2 and all of 
Lots 1, 2, and 3 of Block 3, Stewarts Addition to Coastview 
Addition to Yaquina City; also all that vacated portion of Alder 
Street lying between said Blocks 2 and 3 west of the Oregon 
Coast Highway; all situated in Section 7, Township 12 South, 
Range ll West, W. M., Lincoln County, Oregon; containing 46,495 
square feet, of which 1503 square feet lie within the existing 
right of way, title to which hereby is acknowledged to be in 
the public, and 44,992 square feet lie outside of the existing 
right of way. 


4. That the survey of said area heretofore made by the State 
Highway Engineer and the descriptions prepared hereby are approved by 
the Commission and the Commission does hereby order and direct that 
said descriptions be used and employed in the preparation of necessary 
deeds of conveyance or in necessary court proceedings. 


ASL. 
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The Commission considered, approved, and signed a revised permit 
from the U. S. Government Reclamation Service covering use of public land 
situate in Malheur County as a stockpile site. It appears that under a 
recent regulation of the Federal Government it is required that all fission- 
able materials in Government lands be reserved to the United States, in 
view of which regulation the permit previously prepared has been redrafted 
and an appropriate reservation incorporated therein. 


The Commission also discussed, approved, and signed an agreement 
with the City of Portland covering the parking of automobiles on the land- 
scape area between Harbor Drive and Front Avenue and extending from S. W. 
Alder Street to S. W. Pine Street, Portland. 


The Engineer reported on the bids received in Salem on May 6, 1946, 
for the sale of three tracts of land at Cannon Beach, as follows: 


PURCHASE OF THREE TRACTS OF LAND IN CAsNON BEACH, OREGON 


Item 1 
Portions of 
Lots 10 & 11 


Ralph P. Coleman 


J. C. Ofelt | ---- ---- 226. 
Dorothy E. Hafner 270.00 $270.00 810.00 
Miss Vashti Folker | ---- 250.00 500.00 
Alvin Hobart | 101.00 505.00 1,061.00 
John T. Conchuratt ---- Lump sum }i 

Lots 15 a 1,000.00 


He recommended sale of the tract including portions of Lots 
10 and 11 to Dorothy £. Hafner, the high bidder therefor, and the sale 
of Lots 15 and 16 to John T. Conchuratt, this combination being the high 
offer received for the three tracts. The Chief Counsel concurred in the 
recommendation. The Commission approved the recommendation by unanimous 
vote. 


The Commission discussed a request from the Waldport Lions Club 
for permission to operate a “wishing well" in the small state park adjacent 
to the Oregon Coast Highway at the south city limits of Waldport. The 
Engineer recommended denial of the request because the well is a mild gambling 
device and he did not believe that the state should be a party to any such 
activity on public property. The Commission approved the recommendation 
unanimously. 
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the Oregon Iron and Steel Company is willing to deed this strip of land to 
the purchaser of the other property if the state will convey it to the Oregon 
Iron and Steel Company. The Chief Counsel advised that he discussed this 
matter with Mr. H. B. Van Duzer, former Highway Commissioner, who recalls 
that there was an understanding that the strip would be deeded to the Oregon 
Iron and Steel Company when the highway was realigned. He suggested, in view 
thereof, that the property be deeded to the Oregon Iron and Steel Company in 
conformity therewith so the Company can reconvey it to Mr. Wilson's clients 
if it so desires. The Commission approved the recommendation by unanimous 
vote. 


The Commission discussed briefly and referred to the Engineer for 
investigation a petition from residents of Benton County who desire the dis- 
continuance of a state-owned stockpile site, consisting of approximately one 
and one-half acres, situate adjacent to the Corvallis-Newport Highway about 
two miles east of Philomath. 


The Engineer and the Chief Counsel requested instructions relative 
to the securing of options for right of way for the proposed improvement of 
the Columbia River Highway between Dodson and Bonneville. It appears that 
this district is being developed rapidly and the right of way, if not ac- 
cuired now, will cost considerable more later on when developments are com- 
pleted. The Engineer recommended that he be given authority to make neces- 
sary surveys and that the Chief Counsel be authorized to negotiate options. 
The Commission approved the recommendation by unanimous vote. 


The Chief Counsel brought up for approval a settlement with Roscoe 
Hopper, et ux., successors in interest to George W. Slayton, et ux. who are 
plaintiffs in the controversy arising out of a railroad grade crossing matter 
on the Warm Springs Secondary Highway near Prineville. He advised that an 
agreement has been reached with the Hoppers whereby the railroad company is 
to do certain things and the state is to do certain things, including payment 
to the Hoppers of the sum of $4,750 in cash. He read aloud the stipulation 
covering the matter which is to be filed in the pending law suit. Following 
discussion, in which it appeared to the Commission that the settlement is 
fair and equitable, the Commission by unanimous vote, approved and signed 
the stipulation. 


The Commission had under discussion a letter from the Consolidated 
Timber Company requesting an extension of time of two years to complete the 
logging of certain parcels of lend adjacent to the Wilson River Highway, 
which lend was sold by the Company to the state for park purposes a number 
of years ago with the understanding that the Company would be allowed to 
remove the timber growing or standing thereon within five years from the date 
of completion of construction of the Wilson River Highway fronting on this 
property. The Company asked for a two-year extension of this privilege, 
from October 14, 1946, to October 14, 1948, within which to complete its 
logging operations on this property. The Chief Counsel recommended approval 
of the request, as did also the State Parks Superintendent. The Commission 
approved the recommendations by unanimous vote. 
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and Chessman concurred therein, whereupon the Engineer was instructed to 
convey such information to the proponents of the project. 


A letter was presented from the Tillamook Chamber of Commerce urging 
construction of a cattle pass across the Oregon Coast Highway at the Robitsch 
Farm near Pleasant Valley south of Tillamook, as a traffic safety measure. 

It is alleged that at certain times of the year it is necessary that cattle 
be driven across the highway daily, and frequently accidents occur because of 
the high speed of highway traffic at this point, and it was suggested that 
the cattle pass would do away with such hazard. The Engineer advised that a 
concrete box cattle pass would cost about $2,500; however, he recalled that 
the Commission's long-standing policy prohibits an expenditure of state high- 
way funds for such purpose except as a right of way consideraticn or to 
eliminate the possible greater expense of some other type of construction. 
Commissioner Schaupp gave as his thought that, as a general policy, the 
state's contribution to such facilities should be limited to the furnishing 
of engineering, and that the expense of constructing the cattle pass should 
be borne by the individuals benefited. Following a brief discussion the Conm- 
mission decided to take no action in the matter until it has discussed a 
similar project with Mr. T. G. Montgomery, Baker, who is to appear before 

the Commission on the following day relative thereto. (Following discussion 
with Mr. Montgomery the Commission decided unanimously not to contribute 
toward cattle pass projects of this kind; however, the person desiring 4 
cattle pass will be granted authority to construct it across the highway at 
his own expense subject to the condition that the type of construction ineets 
with the approval of the State Highway Engineer. See ahead for minute entry 
regarding Mr. Montgomery's appearance. ) 


The Commission discussed a letter from the Oregon State Sanitary 
Authority regarding complaints on water pollution which may concern not only 
the Sanitary Authority but also the State Highway Commission, and suggesting 
that it would be desirable for the agencies involved to take joint action in 
the matter. In the discussion of this matter the question arose as to just 
what the Sanitary Authority has in mind when it refers to "joint action" 
and to what extent the State Highway Commission would be expected to cooperate. 

he Engineer was instructed to ascertain such information and report back to 
the Commission. 


The Commission recessed for luncheon at 12 o'clock noon and recon- 
vened at 2:00 p.m. in the same room with the same persons present and partici- 
pating. 


The Secretary presented a number of communications from people and 
organizations who are concerned with the naming of the southern trail used 
by pioneers enroute to the Oregon Country. Because of the controversy that 
has arisen regarding the naming of this trail the Commission decided to refer 
the entire matter to the Memorials Committee of the 9regon Historical Society 
for -recommendation. The Secretary was instructed to forward’ copies of the 
communications to the Committee for its information. 


The Engineer reported that, in conformity with instructions pre- 
viously given him by the Commission, he has contacted the Director of Highways 
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The Commission approved and ordered filed resolutions from the 
County Courts of Douglas and Jackson Counties in which the Commission is 
requested to prepare plans and specifications and to call for competitive 
bids in behalf of the respective counties for two county road projects, one 
being for the redecking of the Oak Street Bridge on a county road in Roseburg, 
Douglas County; and the other being for the construction of a new bridge over 
Little Butte Creek on a county road in Eagle Point, Jackson County. 


The Chief Counsel reported on the claim of Mr. W. W. Purvis, Nelscott, 
for damage to his property arising out of improvement of the Oregon Coast 
Highway in front of his premises at Nelscott. He advised that information 
r- iwed from Mr. Purvis is to the effect that because of the highway in- 
jz. 2ment he was put to the expense of $3,800 to re-establish his premises 
to conform with the highway improvement; moreover, the highway is improperly 
drained at this point, the grade of the service road which serves his proper- 
ty being from two and one-half feet to three feet above his establishment. 
Mr. Purvis, he said,-will sign a statement releasing the State Highway Com- 
mission from all liability in this matter, including that which arises out 
of the drainage problem, if the state will pay him $1,000. He recommended 
acceptance of the offer as the fair thing to do under the circumstances. 
Following discussion, motion was made by Commissioner Chessman that settle- 
ment be made with Mr. Purvis on the basis of the Chief Counsel's report. 

The motion was seconded by Commissioner Schaupp and was carried by the unani- 
mous vote of the Commission. 


The Engineer reported on the cost to construct a service road along 
Pacific Highway East through the Kellogg Park Housing Project between Mil- 
waukie and Portland. He estimated the cost of this road, including the im 
provement of Ochoco Street as a highway connection and the widening and 
channelization of the highway at the Ochoco Street intersection and at the 
intersection with the River Road in Milwaukie, at approximately $65,000. He 
exhibited a map showing the proposed improvement, which, he pointed out, is 
a desirable project in view of the fact that it would limit access to the 
highway to two points--at Ochoco Street, Portland, and River Road, in Mil- 
waukie--throughout the length of the housing area, which, according to the 
plans of the Milwaukie Chamber of Commerce and the Milwaukie Planning Commis- 
sion, is to be developed as an industrial area. The matter was discussed at 
some length, but a decision in the matter was deferred by the Commission until 
a later date. 


ne 


wna = 


7 ory , 
IS RES BE AST I a eee Se ee ee 
- 2 aS ~ ~ > - 5 
De EI LR EE BOLE 


The Engineer also reported on the cost to construct the proposed 
revision of the Oregon Coast Highway through the Town of Seaside following 
the railroad and Roosevelt Drive. He estimated the cost to provide a standard 
improvement at approximately $250,000 and pointed out that the project is not 
in an approved program and no monies are available to finance the work. In 
the discussion of this matter Chairman Banfield pointed out that the propo- 
sition as presented by the citizens of Seaside is very informal and that 
nothing can be done until the railroad company acts on the abandonment of its 
facilities at this place. It was his thought, in view thereof, that the Com- 
mission should not encourage the people of this town too much and lead them 
on to think that the project would be undertaken soon. Commissioners Schaupp 
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RE IT FURTHER ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particular applica- 
ble speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con- 
flict with the provisions of this order hereby is vacated and annulled. 


The Engineer reported on investigations that have been made of 
traffic conditions along Pacific Highway West at the auction mart just north 
of McMinnville. He advised that, according to the Traffic Engineer, a serious 
traffic hazard does exist at certain times, and it is the Traffic Engineer's 
recommendation, in which he concurs, that the Commission prohibit the parking 
of vehicles along either side of the highway at this point. The Commission 
approved the recommendation and thereupon, by unanimous vote, adopted the 
following resolution with regard thereto: 


WHEREAS, the Pacific Highway West, also known and designated 
as U. S. 99W, is one of the main traveled highways of the State over 
which there moves an average daily traffic of 3Q00 vehicles, consisting 
of both local and through traffic; and 


WHEREAS, the section of said highway which begins at mile 
point 37.75 near the intersection of a county road north of McMinnville, 
and ends at mile point 38,02 near the north city limits of McMinnville, 
covering a distance of approximately 1425 feet, is a section which, 
because of conditions hereinafter stated, should, in the opinion of the 
Commission, be restricted with respect to the parking of cars‘and other 
vehicles; and 


WHEREAS, the parking of cars and other vehicles for extended 
periods of time and in large numbers tends to inconvenience traffic, 
creating a potential traffic hazard and otherwise interferes with the 
normal flow of traffic because of the facts that: 


(a) Said section of highway is constructed on a curve; 


(b) The paved surface of the highway is not over 22 
feet in width; 


(c) The shoulders of the highway are limited to a width 
of g feet; and 


The promiscuous and unsupervised movement of vehicles 
off the traveled portion of the highway to the 
shoulders and the unsupervised return of such vehicles 
from the shoulders to the traveled section are hazards 
to all traffic movement; and 


13051 


of the State of Washington relative to the establishment of a reduced speed limit 
on the Oregon-Washington Highway north of the town of Freewater, and that he 

is now in receipt of a communication from that Department to the effect that 

it already has ordered a 35 miles per hour speed limit for the Washington section 
between College Place and the state line. In view of this information, the Con- 
mission ordered a 40 miles per hour speed limit between Freewater and the state 
line. The following resolution with regard thereto was adopted by the Commis- 
sion by unanimous vote: 


WHEREAS, the State Highway Commission, pursuant to the pro»’ 
visions of Section 115-320, 0, C, L, A., as amended by Chapter 458, 
Oregon Laws, 1941, has caused an engineering and traffic investigation 
to be made with respect to certain state highways and/or certain sections 
of state highways more particularly and completely described and set forth 
hereinafter; and 


WHEREAS, the data, facts and information obtained in connection 
vith said investigation are all on file in the office nd the State Highway 
Commission at Salem, Oregon; and 
ots WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-32, 

0. C, L. Ae, as amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to the 
state highways or sections of state highways hereinafter set forth and 
more particularly described and defined hereinafter, and the State Highway 
Commission has therefore determined to designate a different speed there~- 
upon than the speed fixed in said statute, which said different speed or 
speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic inves- 
tigation and upon the finding and determination made by the Commission 
with respect thereto, the Commission does hereby determine and does here- 
by order that within the meaning and purpose of said Section 115-34, 

O. C. Le As, as aMended, the speed at which a vehicle may be driven upon 
said state highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth immediately following. 


Name of highway: Oregon — Washington 


Highway number: 8 Route number: _ ORE 11 


OO 
Location ef Termini Established Speed 


Me P. 32.17 (Wo. Limits of Freewater) to 
M. P. 35,85 (Washington State Line 40 miles per hour 
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3. Truck hauling of overlength loads of logs by Ellsworth Lloyd 
Dement with equipment owned by Donald Baldridge, Reedsport. The Engi- 
neer advised that Mr. Dement was arrested for transporting a load 68' 
10" overall in length without permit, over a section of highway where 
loads are limited to 65 feet, He pointed out that Mr. Baldridge's past 
record is very bad, his permit having been cangeled at one time for oon- 
sistently violating the weight requirements. He recommended cancella- 
tion of the permit. The Commission approved the recommendation. 


The Engineer reported on the cost of snow removal operations to open 
the following highways for general public use: 


Mt. Hood Highway 13 miles in length. 
Estimated cost to open by 
June 10, starting May 20, 


$2,400. 

McKenzie Highway Estimated cost to open on 
June 15, starting on June l, 
$38,200. 

West Diamond Lake Secondary Length, 17 miles, Estimated 

Highway : cost to open by June 5, $900. 

East Diamond Lake Secondary length, 5 miles. Estimated 

Highway cost to open by June 5, $300. 
Crater Lake Highway length, 7 miles. Estimated 


cost to open, $500. 
Total cost $6,800. 


Chairman Banfield gave as his thought that these highways should be 
opened now as an accommodation to the public, Commissioners Schaupp and 
Chessman concurred, The Engineer was thereupon authorized to proceed with the 
work in accordance with the above-mentioned schedule. 


A letter was presented from School District No, 17, Curry County, 
urging early completion of the proposed improvement of the Oregon Coast High- 
way between the towns of Harbor and Brookings, also requesting footpath con- 
struction and a sidewalk on Chetco River Bridge for the benefit of school 
children, The Engineer advised that this project is not in the Commission's 
current program for postwar monies. The Secretary was instructed to convey 
such information to the School District and advise them that the project will 
be kept in mind for consideration in the formulation of future highway programs. 


A letter was presented from Fort Klamath Grange urging improvement 
of the West Side Klamath Lake Secondary Highway between Klamath Falls and 
Fort Klamath, Also presented was a letter from the City of Klamath Falls 
endorsing this request. The Secretary was instructed to reply tnat the in- 
provement is not scheduled in any of the Highway Commission's current 


13693 


WHEREAS, it is the recommendation of the engineer that regula- 
tions imposing "no parking" restrictions should be maintained with re- 
spect to said section of highway; and 


WHEREAS, it is the opinion of the Commission, based upon the 
foregoing facts and conditions, that certain parking regulations should 
be established and maintained with respect to said section of highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, all members being present and voting affirmatively, as follows: 


1. That the section of the Pacific Highway West, U. S, 99W, 
which begins at mile point 37.75 and ends at mile point 38.02 near the 
north city limits of the City of McMinnville, be and said section of 
highway hereby is declared to be a "no parking" area, and from and 
after the passage and adoption of this resolution the parking of motor 
vehicles within said area shall be prohibited, 


2. That the Engineer be and he hereby is instructed to erect 
and thereafter maintain at appropriate places within said defined area 
the approved "no parking" signs. . 


3. That this resolution be entered in the minutes and records 
of the Commission as of the fifteenth day of May, 1946, and an exact 
copy hereof mailed to the Mayor of the City of McMinnville and a like 
copy to the Superintendent of State Police. 


The Engineer reported several violations committed by log haulers, 
as follows: 


1. Refusal of W. H. Finley to allow his lead to be weighed by 
State Weighmasters. The Engineer advised that Mr, Finley is a con- 
sistent violator, his record in the past four months showing that his 
average of overloads was 15 per cent, and it appears that the viola- 
tions are deliberate, It was his thought that the violations justify 
the cancellation of Mr, Finley's permit, and he so recommended, The 
Commission approved the recommendation by unanimous vote. 


2, Refveal of Allen George Tindall, driver of a logging truck 
owned by lir, Art Johnston, Portland, to allow his loads to be weighed 
by State Weighmasters. The Engineer advised that Mr. Johnston is an 
old offender of the weight requirements, the Commission last year 
having canceléd his permit on this account but having restered it 
later on after Mr. Johnston promised to abide by the rules and regu- 
lations, In the present instance, he said, Mr, Johnston was not driving 
his truck so may not have been aware of Mr. Tindall's refusal to allow 
his load to be weighed. He recommended, in view thereof, that a strong 
letter be written to Mr. Johnston calling his attention to the offense 
and advising him that his permit will be canceled for a repetition 
thereof. The Commission approved the recommendation. 
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of facilities of this kind except in state parks. It was the feeling of the 
Commission that the general public should have better accommodations than 
now are provided, but there was a reluctance on the part of the Commission 
to inaugurate a program of this kind until some way can be found to keep the 
places clean and sanitary; moreover, it was thought that the cities should 
be responsible for providing such service, The Engineer was instracted to 
prepare a letter to all cities and towns conveying such information to them 
and advising them why the Commission feels it is the cities' responsibility 
to take care of such matters, 


The Engineer reported that the City of Gresham has met the legal 
requirements with respect to the expenditure of State Tax Street Funds that 
the city received in 1944 from 1943 State Highway revenues. He also advised 
that the plans of the city have been checked and found satisfactory and 
recommended approval of the same by the Comaission. The Commission approved 
the recommendation and thereupon, by unanimous vote, adopted the following 
resolution with regard thereto upon motion of Commissioner Schaupp: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there has been by this Commission apportioned to the city 
hereinafter named for disbursement during the calendar year 1944 
for street purposes as provided in said law the sum or amount set 
opposite the name of said city: 


Gresham - - - - ------------ $2,679.57 


AND, WHEREAS, said city has, by appropriate action evidenced 
by resolution or other official instrument, certified copies of which 
have been filed with the Commission, conformed to and complied with 
the requirements of said law so as to qualify said city for the bene- 
fits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named city: 


Gresham - 5th Street, 4th Street, 3rd Street, 2nd Street, 
Kelly Street, lst Street, Florence Street, Wilson Street, 
Ava Street, Miller Street, 13th Street, Lawrence 
Street 


2. That the type, plan and character of improvement proposed 
in the resolution filed with this Commission by the above named city 
hereby are approved. 


3. That the action taken by said city as evidenced by 
appropriate resolution adopted and thereafter filed with this Com- 
mission, shall be and is deemed an appropriate and proper conformance 
with the requirements of said law by said city so as to qualify said 


construction programs, but the Commission will bear it in mind for censidera- 
tion in the formulation of future programs. 


A resolution was presented from Crater Lake Post, Veterans of 

Foreign Wars, urging construction, as a joint railroad-highway project, of a 
tunnel through the Siskiyou Mountains and the further straightening of the 
Pacifie Highway between Grants Pass and Eugene. ‘The Commission considered 
that the tunnel project is one for a long time in the future, there being 
many projects of mueh more importance on which to use current funds avail- 
able, The Secretary was instructed to so inform the petitioners, also to 
advise them that the Commission is making as rapid progress as is possible 
under existing circumstances in the further improvement of the Pacific High- 
way between the points mentioned, 


A resolution was also presented from the City Council of Ontario 
requesting the paving of S. W, 4th Avenue, Ontario, full width between curbs 
from S. W. First Street to S. W. Ninth Street so as to provide a paved sur- 
face 64 feet wide. The Engineer was instructed by the Commission to check the 
approved construction program to ascertain whether or not this project is 
included and to advise the City Council as to the possibilities of securing 
the improvement requested. 


Resolutions were presented from the City of Burns and the Burns 
Chamber of Commerce requesting the oiling of Monroe Street in the City of 
Burns full width between curbs for a distance of three blocks between 
Broadway and the crossing of the Northwestern Railroad tracks, The Engi- 
neer advised that Monroe Street is the route of the Burns-Crane Highway, 
the improvement of which was contracted a short time ago; also, that because 
only a limited amount of federal funds were available to finance the work, 
the paving now requested by the City was not included, and it now is too 
late to make any change in the Federal authorigation. The Secretary was 
instructed to so inform the Chamber of Commerce and the City Council, and 
to further advise them that the Commission will bear the project in mind 
for consideration when additional Federal Aid funds are available, 


The Commission discussed a letter from Mr, Alfred B. Collier, 
Klamath Falls, pointing out that in connection with the improvement of 
South Sixth Street, Klamath Falls, additional "service" roads are to be con- 
structed by adjoining property owners and suggesting that, in order to secure 
a proper type of construction which will be in keeping with the highway im- 
provement, the service roads should be built to conform to proper engineer- 
ing standards, and to that end the State Highway Department should furnish 
the engineering that may be required, The Commission approved the suggestion 
by unanimous vote subject to the condition that engineering service only shall 
be furnished in connectien therewith. 


A letter was presented from the Cannon Beach Commercial Club re- 
questing the furnishing of rest rooms for the convenience of tourists who 
visit Cannon Beach, present accommodations being very unsatisfactory and the 
city having no funds available with which to provide suitable facilities, 
The Engineer advised that the Commission has no program for the furnishing 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


Canby - Cemetery Road, Poplar Street, Weed Street, 4th 
Avenue, Maple Street, 4th Street, 5th Street, "D" 
Street, "E" Street, 6th Street, Lee Street 


Drain - "B" Street (bridge) 


Grass Valley - 2nd Street, Market Street 


Haines - Olson Street, Robert Street, John Street, 2nd 
Street, 3rd Street 


Huntington - 2nd Street West, lst Street West, lincoln 
Street, lst Street East 


Madras - 4th Street 


Suppter - itill Street, West High Street, Cracker Street, 
Granite Street, Auburn Street, Austin Street 


Tualatin - Douglas Street, Grove Street, Park Street, 
Railroad Street 


2. That the type, plan and character of improvement pro- 
posed in the resolutions filed with this Commission by the above named 
respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with this Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify each to 
receive and use the funds to them apportioned, 


4. That Resolution Form 3 adopted by the City of Drain and 
approved by the State Highway Commission on August 31, 1945 shall be 
canceled, in accordance with the request of the City of Drain on file 
in the records of the Oregon State Hjghway Department, and Resolution 
Forms 1 and 2 hereby approved be substituted therefor, 


5. That upon entry of this resolution in the minutes and 
records of the Comaission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plan submitted by the city. 


6. This resolution shall be entered in the minutes and 
records of this Commission as of the 15th day of May, 1946. 
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city to receive and use the funds apportioned to said city. 


4 That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in said city a duly certified copy of the resolution 
adopted by the city together with a copy of the resolution approving 
the plans submitted by the city. 


5. This resolution shall be entered in the minutes and 
records of this Commission as of the 15th day of May, 1946. 


The Engineer also reported that the following cities and tows 
have met the legal requirements with respect to the expenditure of State 
Tax Street Funds received by them in 1945 from 1944 State Hyghway revenues: 


Canby Huntington 
Drain Madras 
Grass Valley Sumpter 
Haines Tualatin 


He advised that the plans for the proposed improvements have been 
checked and found satisfactory and recommended approval of tue same by the 
Commission. The Commission approved the recommendation and thereupon, 
upon motion of Commissioner Schaupp, unanimously adopted the following 
resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Comuission apportioned to the cities 
and/or towms hereinafter named for disbursement during the calendar 
year 1945 for street purposes as provided in said law the several sums 
or amounts set opposite the names of the respective cities or towns: 


i Sete Serot cbt $1,380.97 
Drain = =< -—-S- s ee oe eee 834.46 
Grass Valley ----------- 285.14 
Haines ——-———-— ee eer rer ere 526.95 
Huntington heen 8 a ~<a; ede gian? ticle nO mr, 1,035. B 

ras ----+-<+-+-+--+-+-+-+-- 57587 
pee SS ee Ses 587,05 
Tualatin ------------- 251, 59 


AND, WHEREAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 
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AND, WAEREAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the Commission, conformed to 
and complied with the requirements of said law so as to qualify each 
for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That this Commission does hereby approve for construction, 
improvement, or maintenance with the funds above specified the follow- 
ing streets in the following named cities: 


Aurora - 2nd Street, 3rd Street, 4th Street, Bobs Avenue, 
Main Street, Liberty Street, unnamed street leading 
off from Liberty Street to east boundary of city 
limits 


Bandon — Ogden Avenue, 7th Street West, Oregon Avenue, 
4th Street West, Elmira Avenue, Fillmore Avenue, 
3rd Street East, Caroline Street, Harlem Avenue, 
lst Street North, June Street, Cliff Street 


Barlow - Main Street, Second Street, Maple Street, First 
Street 


Boardman - Main Street 
Brownsville - Maintenance of all city streets 


Cove - 2nd Street, Church Street, Orchard Street, Bryan 
Street, Conklin Lane, lst Street, High Vailey Road, 
Ash Street, Poplar Street, Caddie Street, Foster 
Street, iain Street, Hibbler Street, French Street, 
Hill Street, Water Street, Grove Street, county 
road 


Donald - Mathias Road, Williams Avenue, fhlen Street, 
Oak Street, Crissell Street, Feller Street, Rees 
Street, Cone Avenue 


Drain - "B" Street (bridge) 


Dufur - N. lst Street, N, 2nd Street, Klinger Street, 
N. 4th Street, Court Street 


Dundee - 10th Street 
Echo - Buckley Street, Dupont Street, Bonanza Street 


Estacada - Zobrist Street, Broadway Street, Sixth 
Street, Currin Street, Shafford Avenue 


; The Engineer also reported that the following cities and towns have 
met the legal requirements with respect to the expenditure of State Tax Street 
Funds received by them in 1946 from 1945 State Highway revenues: 


Aurora Oakridge 
Bandon Ontario 
Barlow Port Orford 
Boardman Riddle 
Brownsville Rogue River 
Cove St. Paul 
Donald ’ Salem 
Drain Scio 

Dufur 


He advised that the plans for the proposed street improvements of 
each city have been checked and found satisfactory and recommended approval 
of the same by the Commission. The Commission approved the recommendation 
and by unanimous vote adopted the following resolution with regard thereto, 
upon motion of Commissi oner Schaupps 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by this Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 
1946 for street purposes as provided in said law the several sums or 
amounts set opposite the names of the respective cities or towns: 


681.91 
1,010.85 
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3. That the action taken respectively by said cities and toms 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with this Commission, shall be and is deemed an appropi- 
ate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use 
the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the 15th day of May, 1946. 


The Commission discussed briefly the adoption of a construction 
program for state funds as proposed by the Engineer for performance during 
the years 1946, 1947, and 1948, Action on the matter was deferred until the 
next meeting of the Commission, at which time the matter is to be given 
special consideration, The Engineer was instructed to scrutinize the list 
of projects and the costs involved and to advise the Commission at that time 
if it is going to be necessary to deviate from the allocations to the various 
districts as established by a previously-adopted formla, it being the in- 
tention of the Commission to adopt a program by appropriate resolution as 
was done in connection with the Postwar Program, 


The Engineer reported the award of the following contracts in con- 
formity with authority previously given him by the Commission at its meeting 
on April 4 and 5, 1946, the conditions of the awards being satisfied: 


Regrading, surfacing, and oiling the Burns-Lawen Section of 
the Burns-Crane Highway, in Harney County; bids received April 4; 
contract awarded April 25 to K. F, Jacobsen, Inc, and J. R. Taggart, 
low bidders. : 


Grading Mazama Junction-Spring Creek Hill Section of The Dalles- 
California Highway, Klamath County; bids received April 4; contract 
awarded on April 8 to McNutt Bros., the low bidder. 


Construction of Vadis Overcrossing on the Sunset Highway near 
North Plains, Washington County; bids received April 4; contract 
awarded April 23 to A, D. Ford & Son, 


Mountaindale County Road Grade Separation structure on the 
Sunset Highway near North Plains, Washington County; bids received 
April 4; contract awarded April 23 to A, D, Ford & Son, low bidder. 


Grading and paving Reese Creek-Antelope Creek Section of the 
Crater Lake Highway, in Jackson County; bids received April 5; con- 
tract awarded May 14 to McNutt Bros., the low bidder. aw * 
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Gearhart - First Street, Sixth Street, llth Street, 12th Street, 
13th Street, Cottage Avenue, Ocean Avenue, Marion Avenue, 
Hager Avenue 


Gold Beach - All city streets 


Gresham - First Street, Second Street, Third Street, Fourth 
Street, Fifth Street, Thirteenth Street, Florence Street, 
Wilson Street, Ava Street, Miller Street, Lawrence 
Street, Kelly Street, Hood Street , 


Hammond — Jackson Street, Boone Avenue, Pacific Avenue, Park 
Street, Harriett Street, Serah Avenue, West lst Street, 
West 2nd Street, East lst Street, Ford Street 


Madras — 8th Street, "D" Street 


Maupin - Grant Avenue, Dufur Avenue, 4th Street, 5th Street, 
6th Street 


Oakridge - West First Street, Pine Street, West Second 
Street, Elder Street, Laurel Street, West Commercial 
Street, Beech Street, Yew Street, Willow Street, Oak 
Street 


Ontario - Improving or oiling unoiled city streets 
Port Orford - Jackson Street 
Riddle - Main Street 


Rogue River - First Street, Second Street, Broadway, Cedar 
Street, Gilmore Avenue, Fourth Street, Park Street, 
Gardner Street, Depot Street, School Street, Main 
Street 


St. Paul - Repair of all city streets 


Salem - South River Road, State Street, 12th Street, Hunt 
Street, Market Street, Chemeketa Street, S. 25th Street, 
Alley (Ferry to Trade) between Commercial and Liberty. 
As alternates: Broadway Street, Center Street, 

Liberty Street 


Scio - Wheeler Street, Mill Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with this Commission by the above named respective 
cities and towns hereby are approved. 


The Engineer reported that Contracts Nos. 2720, 2734, 2746, 2758, 
2761, 2762, and 2776 for the construction of state highway projects have 
been completed according to the requirements of the contracts or modifi- 
cations thereof and that said jobs are now ready for acceptance. The follow- 
ing resolution accepting the above projects was offered and was adopted by 
the unanimous vote of the Commission: 


. WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state high- 
way projects have been completed according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance; 


Contract No, 2720, with E. C, Hall Co., for furnishing 
crushed materials in stockpiles on the Burns Section of the 
Central Oregon, John Day-Burns and Burns-Crane Highways in 
Harney County; completed November 19, 1945. 


Contract No. 2734, with T, W. Thomas, for furnishing 
crushed gravel in stockpiles on the Youngs Ranch-Brothers 
Section of the Central Oregon Highway in Deschutes County; 
completed September 21, 1945. 


Contract No. 2746, with Vernie Jarl, for furnishing 
crushed rock in stockpiles on the Fossil-Service Creek Sec- 
tion of the John Day Highway in Wheeler County; completed 
January 26, 1946. 


Contract No, 2758, with the Pendleton Sand & Gravel Co., 
for furnishing sanding materials on the Mission-Meacham Sec- 
tion of the Old Oregon Trail in Umatilla County; completed 
April 2, 1946. 


Contract No, 2761, with E. C, Hall Co., for furnishing 
crushed rock in stockpiles on the Cloverdale-Oceanlake Sec- 
tion of the Oregon Coast Highway in Lincoln County; completed 
April 6, 1946. 


Contract No. 2762, with Vernie Jarl, for grading and 
topping 3.37 miles on the Porcupine Butte-Chichester Gulch 
Section of the Shaniko-Fossil Secondary Highway in Wheeler 
County; completed April 30, 1946. 


Contract No. 2776, with Newport, Kern & Kibbe, for 
furnishing crushed material in stockpiles on the Cairo 
Junction-Adrian Section of the Old Oregon Trail, Nyssa- 
Adrian and Adrian-Parma Highways in Malheur County; com- 
pleted April 17, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective con- 


Widening existing bridge over Altamont Canal, Klamath Falls; ,bids 
received April 5; contract awarded April 23 to Angelo Doveri, low bidder, 


Grading and paving the Klamath Falls-USRS Canal Section of the 
Klamath Falls—Lakeview Highway, Klamath County; bids received April 5; 
contract awarded April 17 to Warren Northwest, Inc., the low bidder. 


Grading Spring Creek Hill Section of The Dalles-California Highway, 
Klamath County; bids received April 5; contract awarded April 8 to Strong 
& Macdonald, Inc., low bidder, 


Grading Spring Creek Hill-Lobert Section of The Dalles-California 
. Highway, Klamath County; bids received April 5; contract awarded April 
15 to R. A, Heintz Construction Co., low bidder, 


Grading and bituminous macadam surfacing on the Ocean Lake Section 
of the Oregon Coast Highway, Lincoln County; bids received April 5; 
contract awarded April 15 to T. W. Thomas, low bidder. 


Furnish and install roadway lighting system on Interstate Bridge, 
Pacific Highway, Portland; bids received April 5; contract awarded 
April 8 to W, R. Grasle Co., low bidder, 


Motion was made by Commissioner Schaupp that the contract awards 
as reported be approved. The motion was seconded by Commissioner Chessman and 
carried by the unanimous vote of the Commission. 


The Commission discussed a letter from contractor C. J. Eldon 
pointing out the difficulties he is encountering in securing materials needed 
for constructicn of the Coffey Creek Bridge on the Tiller-Trail Secondary 
Highway, Douglas County, State Highway Contract No. 2788. Mr. Eldon suggests 
that, in view of the uncertainty of obtaining the required materials, the 
contract be canceled without prejudice rather than carried over until such 
time as materials become available. The Commission disapproved the suggestion 
and instructed the Secretary to inform Mr. Eldon that the Commission expects 
him to proceed with the contract as rapidly as possible under existing circun- 
stances, 


The Engineer requested authority to construct two cabins at Seneca 
for use by maintenance forces who are unable to rent accommodations at this 
place because of the housing shortage. He estimated the cost involved at 
$1,500 each, - The Commission approved the request by unanimous vote on the 
basis of using local materials insofar as is possible. 


The Commission discussed briefly and ordered filed a letter from 
County Judge T. A, Power, Jefferson County, and a petition from taxpayers of 
the Ashwood District, Jefferson County, urging retention of the present plan 
for improvement as a Federal Aid Secondary project of the Trout Creek Road 
between Ashwood and Willowdale, notwithstanding the protest to the contrary 
filed previously. In this regard the Commission reaffirmed its decision to 
make no change in the program without first discussing the matter with the 


Jefferson County Court. 
’ TIS Aé 
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In order to effect wider competition by separating the types 

of work and enabling a single season operation on Project 25-A7, and to 
finance the increased cost as determined by recent analyses of costs on 
the two latter projects, it is recommended to eliminate from Project 
25-A7, the four bridges, approximately .33 mile of grading and the place- 
ment of surfacing and bituminous surfacing on the ,33 mile, and to trans- 
fer the $100,000 resulting from eliminations on Project 25-A7, together 
—— $6,000 from the State Contingent to Projects 3-Bl and 27-Al as 
ollows: 


Previous Recommended Re- Revised 
Project Authorization duction or Incr. Authorization 


3-Bl, Oregon Coast Hwy, $115,000 # $6,000 $151,000 
Gr.,Surf, & Bit. Surf. , 
2 miles 


25-A7, Mt. Hood Hwy. 195,000 
Gr.,Surf, & Bit. Surf, 
2.27 miles 


27-Al, Ochoco Hwy, # 70,000 370,000 
Grading & Bridges 
6 miles 


Totals 710,000 # 6,000 716,000 


There are sufficient funds in the State Contingent to finance 
the additional $6,000. 


Oregon Coast Highway Project 3-Bl, as proposed, does not permit 
of shortening or elimination of any portion and recent analysis of con- 
struction trends indicates the probable cost as more tham 25% above the 
programmed amount. It is imperative that Oregon Project 3-B2, Schooner 
Creek Bridge, to which project 3-Bl is directly connected, be constructed 
at the earliest possible date because of the unsafe condition of the 
existing bridge. Construction of Project 3-Bl is necessary to make the 
new bridge usable, The additional cost will be financed by transfer of 
funds from Project 25-A7. 


On thé Mt. Hood Highway, Project 25-A7, construction, in con- 
nection with the major grading and surfacing, of the four bridges and 
the grading, surfacing and bituminous surfacing of approxiuately one- 
third of a mile at the easterly end of the project will not materially 
advance the ultimate usage of the highway and the elimination, at this 
time, of the above items of construction will provide a single season 
project and more advantageously separate the types of work, thereby 
making possible a wider competition. Release of funds effected by the 
elimination will permit the refinancing of other projects as above 
outlined, 


tracts, and said jobs are hereby accepted and final payment in con- 
nection with each is hereby authorized. 


Mr. W. H. Lynch, Division Engineer, and Mr, Tom M, Davis, District 
Engineer, Public Roads Administration, were present and asked the Commission's 
approval of a change in the Forest Highway Program by reducing the amount 
budgeted for the proposed improvement of the Mt. Hood Highway from $295,000 
to $195,000, because a recent analysis of costs on other projects indicates 
that the amounts budgeted for such projects will be insufficient to carry on 
the work, They referred particularly to the Schooner Creek Bridge project on 
the Oregon Coast Highway and to the Ochoco Forest Highway Project, where the 
shortages of funds are $30,000 and $70,000, respectively. They suggested 
that elimination of four bridges and approximately 0,33 mile of grading and 
surfacing on the Mt. Hood Highway project would provide the $100,000 neces- 
sary to finance the other two projects and recommended such revision, The 
State Highway Engineer concurred in the recommendation which was approved by 
the Commission by unanimous vote. (The following letter directed to the 
Chief, Forest Service, and the Commissioner of Public Roads, Washington, D. C., 
providing for such revision was signed on the following day: 


Division 8 


486 Oregon General May 16, 1946 


Chief, Forest Service, 
Commissioner of Public Roads, 
Washington, D, C. 


Dear Sirs: 
Under Oregon Forest Highway Program Letter covering fiscal 
year 1942-43 funds and approved March 28, 1945 by the Secretary, there 


were approved for construction the following projects and amounts: 


Project 3-Bl Oregon Coast Highway, Grad,, Surf, & Bit. Surf. $115,000 
2 miles 


Project 25-A7 Mt, Hood Highway, Grading, Bridges, Surfacing 295,000 
& Bit. Surf. 2.6 miles 


Project 27-Al Ochoco Highway, Grading & Bridges, 6 miles 300, 000 


Total funds approved $720,000 
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The contract for surfacing the Eddyville-Blodgett Section of the 
Eddyville-Blodgett Secondary Highway was awarded to J. li. & M. U. Conley, 
Portland, the low bidder, Contract for construction of a concrete pile 
trestle bridge on the Pacific Highway at Junction City was awarded to the 
low bidder, Archie R. Averill, Portland. The Commission awarded to E. C. 
Hall Co., the low bidder, the contract for grading and oil mat surfacing on 
the South Unit, Enterprise-Forest Boundary Section of the Enterprise-Lewiston 
Highway, in Wallowa County. 


The Commission referred to the County Court of Deuglas County for 
handling the bid received for the redecking of the South Umpqua iver Bridge 
on Cak Street in Roseburg, this being a county project advertised in behalf 
of the County Court. 


The Commission rejected all bids received for the remaining projects, 
In this connection the Commission decided, in view of the material situation 
and the fact that there was a dearth of bids received for the projects offered 
at this letting,. not to readvertise these projects until the situation im- 
proves. 


At 3:00 p.m, Chairman Banfield publicly announced the awards of 
contracts, as follows: 


"Surfacing the Eddyville-Blodgett Section of the Eddyville-Blodgett 
Secondary Highway, in Benton and Lincoln Counties: The low bid received 
for this project was that submitted by J. N. & M, J, Conley, Portland 
at $156,825. The next low bid was submitted by E, C. Hall €o., Portland, 
at $163,500, There was one higher bidder, The Commission has awarded 
this contract to the low bidder, J. N, & iM. J. Conley, at the bid price 
of $156,825. 


"Reconstruction of a timber deck on a county bridge over the South 
Umpqua River on Oak Street in Roseburg. The Commission received one bid 
for this project, being that of Kern & Kibbe, Portland, at $60,033.62. 
The Commission has referred this bid to the County Court of Douglas 
County for its @e@ision inasmuch as this is a county project which was 
advertised by the Commission simply as a courtesy to the County Court. 


"Construction of a concrete bridge over Little Butte Creek between 
Third and Hamilton Streets in the Town of Eagle Point, Jackson County, 
This is a county project advertised in behalf of the County Court of 
Jackson County, No bids were received for this project. 


"Widen existing bridges over Reese Creek, little Butte Creek, and 
Antelope Creek on the Crater Lake Highway, in Jackson County. The 
Commission received only one bid for this project, which has been re- 
jected. 


"Dairy Rock Production Project on the Klamath Falls-Lakeview and 
Dairy-Bonanza Highways, inKliamethCounty. The Commission received one 
bid for this project, being that of Warren Northwest, Inc., Portland, 
at $39,960. The bid has been rejected. mv55 1946 
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Recent analysis of the Ochoco Highway, Project 27-Al, indicates 
that an additional $70,000, over and above the originally approved $300,000, 
will be required to complete the project as designed. It is desired, in 
order to effect a proper scheduling of the reconstruction of approximately 
18 miles, that the project not be shortened. The increased cost will be 
financed by the transfer of funds from Project 25-A7 and from the State 
Contingent. 


Very truly yours, 
(SGD.) W, H. LYNCH 


OREGON STATE HIGHWAY COMMISSION W. H. LYNCH 
Division Engineer 


By__(SGD.)_ T. H, BANFIELD 


Chairman U. S, FOREST SERVICE 


By. GD A. W. SCHAUPP By__(SGD.) JAMES FRANKLAND 
Commissioner Acting Regional Forester 


SGD. M, R, CHESSMAN 
Commissioner 


O.K 


(SGD.) R. H. BALDOCK 


Mr. Lynch inquired as to the status of the acquisition of right of 
way needed for the Ochoco Highway project, The Engineer was instructed to 
check into the matter and advise Mr, Lynch later, 


Mr. Lynch also brought up for discussion an agreement with the U, S. 
War Department concerning the construction of the North Santiam Highway around 
the proposed dam at Niagara, He suggested that, if there are no objections, 
the Commission sign the agreement at this meeting. The Commission's Chief 
Counsel advised that the agreement is satisfactory from the legal standpoint 
except, that under a strict interpretation of the statutes, it should have been 
made out in the name of the State of Oregon rather than the State Highway Com 
mission, This feature, he said, is not vital and can be clarified by letter. 
(The agreement was signed by the Commission later in the session) 


The Commission discussed with the Engineer the bids received at the 
morning session for highway contract work and took action thereon, as follows, 
by unanimous vote: 
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Be It Resolved by the State Highway Commission of 
the State of Oregon, that J. ii. Devers the Chief Counsel of 
the State Highway Commission, be and he is hereby delegated 
and appointed to sign and execute for and on behalf of said 
Commission all marine and custom house documents necessary 
and proper to properly document the ferry boats known as 
"North-Beach", "Tourist No, 2" and "Tourist No. 3", 


3. Establishment of toll schedule: This matter was discussed 
at some length, following which motion was made by Commissioner 
Chessman that the Commission adopt the toll schedule now in effect 
with the understanding that the rates will be reduced if it is found, 
after trial, that the charge is too high. The motion was seconded 
by Commissioner Schaupp and was declared by Chairman Banfield to have 
carried by the unanimous vote of the Commission. In this connection 
the Engineer pointed out that the present schedule does not provide a 
charge for passenger busses. He suggested a charge of $2 per bus and 
25 cents for each of the passengers therein. The Commission approved 
the recommendation unanimously and authorized the inclusion of such 
rate in the adopted schedule. 


4 Plan for the payment of tolls by Navy personnel: The Engi- 
neer reported receipt of a letter from the U. S. Naval Supply Depot, 
Seattle, requesting quotations for the fares of Naval officers, en- 
listed men, and civilian personnel as may be required during the period 
July 1, 1946, to June 30, 1947. He suggested a charge of $1 for an 
automobile and driver (either passenger car or pick-up truck) and a 
charge of 25 cents for each passenger for each crossing, which is the 
standard rate as adopted by the Commission. The Commission approved 
the recommendation, 


5. Purchase of insurance coverage: The Engineer advised that he 
is not ready to make a recommendation with respect to this matter, but 
a conference has been arranged with representatives of several insurance 
companies for this evening, and he anticipates that he will be able to 
make a definite recommendation before adjourning on the following day. 
Action on this matter was thereupon deferred. 


The Commission discussed a resolution from the County Court of 
Wasco County designating as a county market road that certain county road 
which extends from the Bmerson-Roberts Market Road No. 5 in the NWz NWi, 
Sec. 34, Te 1 Ney R. 15 Ey We. M., northwesterly to Fifteen ifile Creek, 
thence along said Creek to a connection with the Fifteen Mile Creek (Fair- 
banks) Market Road No, 18, a distance of 5.36 miles. The Engineer advised 
that approval of this designation by the Commi'ssion is a perfunctory matter 
required by law. He recommended approval of the same. The Commission 
approved the recommendation unanimously. 
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"Bly-East Forest Boundary Rock Production Project on the Klamath 
Falls-Lakeview Highway, in Klamath and Lake Counties, The Commission 
has rejected the bid of M, C, Llininger & Sons, Medford, at $38,680, 
this bid being the only one received for this job. 


"Construction of-a concrete pile trestle bridge on the Pacific 
Highway at Junction City, Lane County. ‘The Commission received two bids 
for this project, the low one being that of Archie R, Averill, Portland, 
at $33,308. The other was submitted by Lockyear & White, Seattle, 
Washington, at $49,052.50, The Commission has awarded the contract to 
the low bidder, Archie R. Averill, at his bid price of $33,308. 


"Grading and paving the Front Avenue Section (Sheridan Street- 
Bancroft Street) of the Pacific Highway West in Portland, Multnomah 
County. The Commission received no bids for this project, 


"Widen west end of Ross Island Bridge on the Front Avenue Project, 
Portland, Multnomah County, Only one bid was received by the Commission 
for this job, being that of Birkemeier & Saremal, Portland, at $54,170. 
The Commission has rejected the bid. 


"Grading and oil mat surfacing the South Unit of the Enterprise- 
Forest Boundary Section of the Enterprise-lewiston Highway, in Wallowa 
County. E. C. Hall Co,, Portland, submitted the low bid for this work 
at 9198,601, The second lew bid was submitted by Newport, Kern & Kibbe, 
Portland, at $204,093.60, There was one higher bidder, The Commission 
has awarded the contract to the low bidder, E, C. Hall Co., at its bid 
price of $198,601." 


By way of explanation Chairman Banfield pointed out that on a number 
of the projects only one or two bids were received by the Commission and these 
the Commission considered excessively high, which is the reason why they have 
been rejected, 


The Commission discussed matters pertaining to the proposed state 
ferry operation across the Columbia River between Astoria, Oregon, and Megler, 
Washington, as follows: 


1, The Commission approved and signed a voucher in the amount of 
$167,008.78 in favor of the Astoria-North Beach Ferry Co, and the Columbia 
Transportatien Co, covering the purchase of the ferry facilities, 


2. Appointment of someone to sign, in behalf of the Commissiog, 
certain Marine and Customhouse Documents that are necessary to document 
ferry boats: The Engineer suggested that the Commission's Chief Counsel 
be authorized to sign such papers. The Commission approved the recommenda- 
tion and thereupon, by unanimous vote, adopted the following resolution 
with regard thereto upon motion of Commissioner Schaupp, which was duly 
seconded by Commissioner Chessman; 


THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. That the resolution adopted on the 17th day of November, 
1941, by which the Commission fixed a speed limit of 35 miles per hour 
applicable to the section of the Sunset Highway (formerly Wolf Creek 
Highway) between Mile Post 46.63 and Mile Post 47.29, be and said 
resolution hereby is rescinded and the speed limit fixed therein shall 
no longer be in effect. 


2. That this resolution be entered in the minutes and records 
of the Commission as of the 15th day of May, 1946, and a duly certified 
copy thereof mailed to the Superintendent of State Police. 


A letter was presented from the City of Springfield requesting the 
installation of a traffic signal at the intersection of the sicKenzie Highway 
and Fifth Street in this towm.. The Engineer advised that the matter has 
been investigated by the Traffic Sngineer, who recommends approval of the 
request. He declared his concurrence in the recommendation, subject to the 
condition that the city will pay 50 per cent of the cost of the installation 
and will furnish electric energy to operate the signal at no cost to the 
state. The Commission approved the recommendation. 


A petition was presented from residents of the City of Portland 
requesting the installation of an automatic traffic control device at the 
intersection of Barbur Boulevard (U.S. Highway No. 99W) and S, W. 19th 
Avenue. The Engineer advised that a study of traffic conditions on this 
highway is now being made jointly with the Traffic Engineering Department of 
the City of Portland, and, whereas the solution of the problem probably lies 
in the installation of a progressive system of traffic control signals and 
other safety facilities, it cannot be solved by a study of only one inter- 
section, He recommended that action on the petition be deferred until the 
study is completed. The Commission approved the recommendation and instructed 
the Engineer to so inform the petitiorers,. 


A letter was presented from Mr. G. E, ucDonald, Managing Director 
of the Northwest Parade of Progress Exposition, which is to be held in 
Seattle during the period June 8 to 16, 1946. The State of Oregon is invited 
to participate in the event by purchasing space for advertising the State of 
Oregon. It is estimated that such representation would cost the state be- 
tween $5,000 and $6,000. The Engineer advised that he took up the matter 
with Mr, John A, Laing, Chairman of the Advisory Committee on travel and 
informational matters, who gave as his feeling that this expense is not 
justified on the basis of promotion of travel on Oregon highways and that, 
in his estimation, the Highway Commission's interest in promoting travel on 
Oregon highways can be accomplished to better advantage with the expenditure 
of the same amount of money in other channels. In view of tnig information 
the Commission voted unanimously not to participate in this event. 
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A letter was presented from the Clatsop County Chapter, American 
Red Cross, Astoria, requesting the use of state highway equipment for rescue 
or evacuation as necessity demands during times of disaster. The Engineer 
advised that past practice has been to allow the use of highway equipment at 
such times. He recommended continuance of this policy and approval of the 
request of the Red Cross in this instance, The Commission approved the recom- 
mendation. 


The Commission discussed a letter from the Henley Memorial Committee, 
Klamath Falls, requesting state aid in the construction of a double tennis 
court on the public school grounds of Henley as a living memorial to the war 
dead, The Committee asked the Highway Department to pave the tennis court 
and agreed to reimburse the state for the expense thereof. The Engineer 
advised that.the schedule of the paving crews will not permit performance of 
special work of this nature; moreover, there is 4 shortage of materials. He 
suggested that it would be possible for the Committee to have the work done 
by the state's contractor on the South Sixth Street Project in-Klamath Falls, 
who is well-equipped to do it and who could.probably do it cheaper than the 
state. The Commission approved the suggestion and instructed the Secretary 
to so inform the Committee. 


The Engineer brought up for discussion the rescinding of a reso- 
lution adopted May 19, 1942, establishing a 35 miles per hour speed limit on 
the Pacific Highway East just north of Aurora, He advised that there was 
justification for the reduced limit when the order was made, but the Pudding 
River Bridge located on that section is now being reconstructed, and signs 
warning traffic of danger at this point are being maintained. These signs, 
he said, are of more value than the reduced speed limit sign, for which reason 
he suggested the rescinding of the Commission's previoug order, particularly 
in view of the fact that a reduced gpeed will not be necessary when the bridge 
is reconstructed. The Commission's Chief Counsel recommended against the 
rescinding of the order. The Commission decided unanimously to defer the 
matter until the bridge work is completed. 


The Engineer reported that there no longer is need for a 35 miles 
per hour reduced speed limit on the Sunset Highway in the vicinity of the old 
WPA camp near Buxton because this camp has been discontinued, He suggested 
the adoption of an order rescinding the order adopted in 1941 establishing 
this 35 miles per hour speed zone. The Commission approved the recommendation 
by unanimous vote and adopted the following resolution with regard thereto: 


WHEREAS, this Commission on the 17th day of November, 1941, 
duly and regularly adopted a resolution by which the Commission fixed a 
speed of 35 miles per hour as the. lawful speed to govern the operation 
of motor vehicles on the Sunset Highway (formerly Wolf Creek Highway) 
between Mile Post 46,63 and Mile Post 47.29; and 


WHEREAS, present conditions are such as to make unnecessary 
a reduced speed on said highway between said points; 
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the property line. He recommended the granting of a revocable permit for 
this installation, subject to approval by the city authorities, He pointed 
out that the city has an ordinance authorizing such encroachments provided 
the sign is at least 15 feet above the level of the sidewalk. The Commis- 
sion's Chief Counsel advised that if the city has such an ordinance, then it 
would not be necessary for the Commission to approve the installation so 
would not assume any responsibility in the event of an accident occurring. 
In view of this information the Commission decided not to take any action in 
the matter but to leave it to the city to grant any permit that may be re- 
quired. 


The Commission considered briefly unfinished business, as follows: 


1. Report of the Engineer and the Chief Counsel on proposed 
Willamette River Bridge at Independence: The report on this matter 
was not ready. The Engineer advised that he expects to present it 
within the next three months, 


2. Request of the Woodburn City Counci] for improvement of the 
Hillsboro-Silverton Secondary Highway between its junction with the 
Pacific Highway East and the Woodburn Civic Center: The Engineer 
advised that this project has been approved by the Commission for the 
state fund program, an amount of $30,000 having been budgeted therefor. 


3. Request of Coos County Court for improvement of the Enegren 
Ferry Road across lands of Mr, Charles Enegren: The Engineer advised 
that this project is included in the list of state fund projects which 
will be considered by the Commission at its next meeting. 


4 Request for the reconstruction of a short section of the 
Pendleton-John Day Highway just south of Pendleton to eliminate hazards 
to log haulers: The Engineer advised that this project also is included 
in the list of state fund projects for consideration by the Commission 
at its next meeting. 


5. Right of way negotiations along the waterfront in the City of 
Coos Bay: The Chief Counsel advised that he is not yet ready to report 
on this subject. 


6. Proposed increase in 1946 Budget to finance private road 
approaches to state highways: The Engineer advised that his report 
on this subject is not ready for presentation. 


The Chief Counsel brought up for discussion the acquisition of 
right of way needed for the proposed improvement of the Oregon Coast Highway 
through the Town of Gold Beach, He advised that for the most part satis- 
factory options have been secured; however, the question has arisen whether 
or not the Commission in its order intended to include the taking of options 
for the approaches to the city as well as that required for the city project. 
He was authorized to extend the negotiations to include the approaches. 


1946 
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The Engineer requested authority for the Commission's Chief Counsel, 
the Bridge Engineer, and himself to attend, at state expense, a meeting of the 
Western Association of State Highway Officials which is to be held in Salt 
Lake City, Utah, June 10, 11, and 12, 1946. He estimated that the expense 
would total about $300. The Commission approved the request by unanimous 
vote upon motion of Comnissioner Chessman, which was seconded by Commissioner 
Schaupp, subject to the condition that the out-of-state travel is authorized 
by Governor Snell. 


The Engineer also requested authority for the Personnel Director to 
attend, at state expense, a meeting of the Western Regional Conference of the 
Civil Service Assembly which is to be held in Sacramento, California, during 
May 20, 21, and 22, 1946. He estimated the cost involved at $65. The Commis- 
sion approved the request unanimously upon motion of Commissioner Chessman, 
which was seconded by Commissioner Schaupp, 


The Engineer also requested authority for Mr, J. A. Head, Assistant 
Traffic Engineer, to go to Seattle at state expense on May 27, 28 and 29 to 
study the methods used by the State of Washington in conducting the origin 
and destination survey that is now being carried on in that city, such in- 
formation being of value in connection with a similar survey that the Commis- 
sion has authorized for the City of Portland. He estimated the expense in- 
volved at approximately $30, The Commission approved the request by unanimous 
vote. 


The Commission approved and signed an agreement with the City of Coos 
Bay covering a proposed traffic signal installation on the Oregon Coast H,ghway 
at three city street intersections. 


The Commission discussed a date for its next regular meeting and de- 
cided to hold such meeting in Portland on Wednesday and Thursday, June 26 and 
27, with an afternoon meeting on Tuesday, June 25, to discuss matters concern- 
ing the construction program, The Secretary was instructed to make the usual 
arrangements to hold the regular meeting in the Auditorium of the Public Service 
Building and to hold the special meeting in a private room in the Imperial 
Hotel. 


In this connection the Commission discussed a time for its annual 
inspection trip of state highways and decided tentatively to make two trips, 
one throughout Eastern Oregon, and the other throughout Western Oregon, some 
time during the month of August. The Engineer was instructed to prepare an 
itinerary for each trip. 


The Engineer reported a request from Hubach and Parkinson Motor 
Company, Oregon City, for permission to maintain an electric neon sign on the 
front of its garage building, which is located on the southerly side of the 
Pacific Highway East, in Oregon City. He advised that the building is con- 
structed up to the right of way line, so the sign would extend over the right 
of way a distance of about nine feet; however, it will not extend over the 
traveled portion of the roadway nor over the sidewalk, inasmuch as the side- 
walk, when constructed, will be placed next to the curb, which is 20 feet from 
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Agreement with the City of Portland concerning the parking of 
automobiles on the parking strip between S. W, Front Avenue and S. Wi. 
Harbor Drive from S, W, Alder Street to S, W. Pine Street. 


Petition directed to the Secretary of Interior requesting 
withdrawal from public entry of recreational property abutting Loon 
Lake, Douglas County, 


Petition to vacate subdivision known as Dabney Park adjacent 
to the Upper Columbia River Highway and Sandy River near Troutdale, 
Multnomah County. 


Easement agreement with R, E. Hadley, et ux, providing for 
the use of a detour road across the Hadley property in connection with 
the construction of a bridge over the Trask River, Tillamook County. 


Bargain and sale deed conveying unto Weyerhaeuser Timber 
Company title to the old highway maintenance site in North Bend, 


Bargain and sale deed conveying unto L, A, idcClintock property 
referred to as the "Duck Pond" property adjacent to the Boardman- 
Stanfield Highway, in Umatilla County. 


Quitclaim deed conveying unto Mr. Northern Harris fragment .of 
old right of way of the Oregon-Washington Highway at the east entrance 
to Pendleton. 


Agreement with the U, S. War Department, Public Roads 
Administration, and Department of Agriculture covering the relocation 
of the North Santiam Highway between Niagara and Detroit, Marion County. 


Agreement with the Columbia Transportation Company providing 
for the lease of landing facilities at Astoria in connection with the 
operation of state-owned ferry service across the Columbia River at this 
point. 


The meeting adjourned at 5:15 p.m. to reconvene the following 
morning in the same room. 


Portland, Oregon 
May 16, 1946 


The State Highway Commission reconvened in regular session at 
9:00 a.m, in the Auditorium of the Public Service Building. Present were: 


Banfield, Chairman 

Schaupp, Commissioner 
Chessman, Commissioner 

Baldock, State Highway Engineer 
Devers, Chief Counsel 

Glaisyer, Secretary 


A letter was presented from the Lake County Chamber of Commerce re- 
questing the designation and construction of a "cut-off" highway through the 
Fremont National Forest westerly from the Town of Silver Lake on the Fremont 
Highway to a connection with The Dalles-California H;ghway at a place known 
as Beaver Marsh, or at some point near Chemult. The Engineer advised that 
there is not sufficient traffic to justify the expense of such a "cut-off" 
highway; moreover, there are other projects of more importance where available 
monies could be expended to better advantage. He recommended that the request 
be denied, The Commission approved the recommendation unanimously. 


A letter was presented from the Loveness Logging Company, Canby, 
California, requesting permission to truck-haul logs directly across the 
Klamath Lake Secondary Highway in the vicinity of Rocky Point using four units 
of equipment consisting of heavy duty three axle truck tractors and heavy duty 
two axle trailers with a gross carrying capacity of 60,000 pounds and 64,000 
pounds, respectively. The Company advises that, other than the crossing of 
the highway at two points, one of which will be with loaded trucks and the 
other with empty trucks, the operation will be entirely on private roads, 

The Engineer recommended approval of this request, subject to the usual 
standard requirements. The Commission approved the recommendation by unani- 
mous vote, 


The Engineer reported on the oiling of driveways and sidewalks at 
H. M. Mallory's property located at the junction of the Klamath Falls-Lakeview 
and the Klamath Falls-Merrill Highway about five miles east of Klamath Falls. 
He estimated the cost at $1000 and recommended approval of the work as a minor 
betterment project. The Commission approved the recommendation. 


The Commission approved and signed agreements, etc., as follows: 


Agreement and stipulation in connection with the case of 
Roscoe Hopper, et ux, plaintiffs, vs. City of Prineville, et al. 


Agreement with the City of Prineville covering construction 
of the Madras-Prineville Secondary Highway over the city's railroad 
tracks near Prineville, 


Agreement with the U.S. Dept. of Interior covering removal of 
road-building materials from tribal lands in Warm Springs Indian Reserva- 
tion. 


Agreement with Deschutes County re cooperative construction of 
Federal Aid Secondary Highway No. 398. 


Agreement with Southern Pacific Co, covering slope easement at 
Oswego. 


Agreement with the City of Coos Bay covering installation and 
maintenance of traffic signals on the Oregon Coast Highway at three city 
street intersections. 
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WARM SPRINGS HIGHWAY IN WASCO COUNTY 
CONSTRUCT 300 FT. STEEL ARCH SPAN BRIDGE WITH 
120 FT, STEEL VIADUCT APPROACH AT EACH END OVER MILL CREEK 


Kern & Kibbe, Portland $ 274,767.00 


Chairman Banfield presented a telegram from the Highway Committee 
of the Eugene Chamber of Commerce advising that the Eugene Planning Commis- 
sion, on February 5, authorized a spot zoning change on Franklin Boulevard 
(U.S. 99) at the point where southbound highway traffic enters the rock 
cut at Judkins Point, to accommodate an all-dey-and-night drive-in eating 
place, and urging the Commission to protest such change in order to avoid 
a potential traffic hazard. The Commission approved the request and in- 
structed the Engineer to direct a strong letter to the City Council giving 
reasons why the Commission is opposed to such spot zone changes. 


The Commission discussed the advisability of revising the Postwar 
Program by advancing construction of some of the projects scheduled for the 
second and third postwar years ir view of the few bids received et this let- 
ting. Chairman Banfield pointed out thet under the present setup the Engi- 
neer is authorized to make minor adjustments in the program, but the euthori- 
ty does not extend to major adjustments, which appear to be necessery. The 
Engineer advised that nearly <ll of the work scheduled for construction in 
the first postwer year has been contracted. He suggested advancement of pro- 
jects in the second and third postwar years with deferment of some of those 
schedulea for earlier unaertaking. He pointed out that any adjustment that 
is mede would have to be approved by the Public Roads Administration before 
it could be put into effect. Mr. Wi. H. Lynch, Division Engineer, Public 
Roads Administration, who was present, stated that such an adjustment appear- 
ed to him’to be satisfactory. In view of existing conditions, the Commis- 
sion, by unanimous vote, instructed the Engineer to prepare arevised program 
in accordance with his suggestion and submit the same for its approval. 


A delegation from Roseburg, consisting of Mr. Percy Croft, Presi- 
dent of the City Council, and Mr. George Frew, Street Superintendent, wes 
present regarding the city's request for state aid in maintenance of certain 
city streets that are being used by log haulers. Mr. Croft advised that 
the city has been informed it does not qualify for state aid under the Com- 
mission's special program because the present-day population of Roseburg is 
more than 5,000. He asked the Commission to reconsider the matter because 
the city is without funds to properly maintain these streets, which are 
being severely damaged by the log-hauling treffic. He particularly mentioned 
Winchester Avenue, repairs to which are estimated to cost about $7,000. 
Chairman Banfield explained the Commission's policy, advising that the Com- 
mission budgeted a certsin amount of money to help the small cities and 
towns wrhuse streets were being damaged by log hauling and that it was not 
intended to extend such aid to cities heving a population in excess of 5,000, 
so Roseburg is entirely out of the picture. The Engineer suggested the 
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Bids, as follows for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman Ban- 
field armmounced that the awards of contracts would be made at 2:30 p.m. in 
the same room: 


BAKER-UNITY HIGHWAY IN BAKER COUNTY 
MILL GULCH-SALISBURY SECTION 


J. C, Papin, Sandy $ 138,255.00 
Leonard & Slate, Portland 171,525.00 
&. C, Hall Co., Portland 247,312.50 
Colonial Construction Co., Spokane, Wn. 260,961,50 
Natt McDougal Co., Portland 298,145.00 


PACIFIC HIGHWAY IN JACKSON COUNTY 
ASHLAND-STATE LINE ROCK PRODUCTION PROJECT 


i. C. Llininger & Sons, #edford % 24,610.00 


ROGUE RIVER LOOP AND REDWOOD HIGHWAYS IN JOSEPHINE COUNTY 
ROBERTSON BRIDGE-HAYES HILL-SHATTUCK CORNER OILING 
AND ROCK PRODUCTION PROJECT 


No bids received ; 
THE DALLES-CALIFORNIA HIGHWAY NEAR CHILOQUIN IN KLAMATH COUNTY 
CONSTRUCT TWO CONCRETE BRIDGES 


Angelo A. Doveri, Klamath Falls $ 49,960.50 
Lockyear & White, Seattle, Wn. 59,151.00 
Re A. Heintz Construction Co., Portland 65,540.00 


PACIFIC HIGHWAY IN LANE COUNTY 
JUDKINS POINT-SPRINGFIELD JUNCTION SECTION 


Porter W. Yett, Portland $ 117,930.00 
Warren Northwest, Inc., Portland 119, 488.00 
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COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
ONEONTA BORROW PIT EXCAVATING AND SHAPING PROJECT 


Bverrnte mai 


White Bros. Co., Walla Walla $ 93,600.00 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
CONSTRUCT CONCRETE BRIDGE OVER 0,W.R.R. 
& N.CO,TRACKS AT BRIDAL VEIL 


No bids received 
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Dalles. County Judge J. B. Kirk headed the group, which also included 
County Commissioners J, 0, Swartz and 0. R, Fleming; County Engineer Chris 
Fauerso; Hon, George P, Stadleman, Mayor of The Dalles; and Ray F, Kelley, 
President of the Port Commission. Mr, C. T. Smith, ower of the present 
ferry, and his son Esson Smith were also present and entered into the dis- 
cussion. Judge Kirk asked the Commission to make investigations as may be 
necessary with the view in mind of establishing a state-owned ferry at this 
place. He advised that the present ferry service is inadequate to take care 
of the volume of traffic that crosses the river at this point, and he ex- 
hibited pictures and gave statistics in support of his contentions. He 
particularly mentioned the approach to the ferry on the Oregon side of the 
river, which, he said, is conducive to accidents and should be remedied. 

He assured the Commission that the objections to the ferry service now 
rendered are in no way a personal matter with the members of the delegation, 
and they do not wish to say anything derogatory against the present owners, 
but traffic conditions are such that an improvement in the service is im- 
perative and justified, Mr. Kelley endorsed the remarks of Judge Kirk and 
added that the ultimate solution, of course, is the construction of the 
bridge. He mentioned the long waits the traffic is required to make under 
present operating conditions, and particularly that the condition will be 
greatly aggravated as the traffic increases, as indications are that it will. 


Chairman Banfield advised that the Highway Commission favors the 
construction of a bridge at some location above The Dalles rather than the 
ferry operation at The Dalles. He explained briefly the basis of the state's 
taking over the ferry at Astoria, pointing out that the State of Washington 
is unwilling to assume an obligation with respect to such an operation, and 
the reason the State of Oregon was able to assume it was because of the 
cooperation offered by Pacific County, Washington, which provided the land- 
ing facilities on the Washington side of the river; moreover, the Commission 
was able to purchase the ferry company's facilities at a reasonable price. 
The situation at The Dalles, he said, is somewhat different in that the ower 
of the ferry facilities at this place does not care to sell and the Highway 
Commission does not wish to be placed in the position of forcing him to do so 
and of putting him out of business. He gave as his understanding that the 
present operator is now operating under a franchise, and suggested, in view 
thereof, that Dalles City now has the authority and the power to remedy 
conditions if they are not satisfactory. Commissioner Chessman gave further 
information concerning the ferry operation at Astoria, The Commission's 
Chief Counsel cited the law which authorizes the state, the county, or the 
city to operate ferry services, either alone or in cooperation with each 
other, Following further discussion, Commissioner Chessman moved that the 
matter be referred to the Engineer and the Chief Counsel for investigation 
and report back to the Commission what can be done about it. The motion was 
seconded by Commissioner Schaupp and carried by the unanimous vote of the 
Commission. 


Mr. C, T. Smith, owner of the present ferry at The Dalles, appeared 
at this juncture and entered into the discussion. He refuted the arguments 
presented by the other speakers that the present ferry service is inadequate. 
He alleged that The Dalles ferry is the best one on the Columbia River and 
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possibility of securing aid under the Federal Secondary Highway Program, par- 
ticularly monies that are to be spent within cities having a population less 
than 5,000, He was instructed by the Commission to look into the matter and 
to ascertain what, if anything, could be done for the city in that respect and 
report back to the Commission. 


The Commission discussed the untimely death of iir, C. 3B, McCullough, 
Assistant State Highway Engineer. Commissioner Chessman suggested that it 
would be fitting for the Commission to send to irs. McCullough and to her son, 
an expression of sympathy. Upon motion of Commissioner Chessman the following 
resolution noting his death was adopted by the Commission by unanimous vote: 


WHEREAS, years of association, comradeship and cooperation in 
public work with C. B, wcCullough, as a member of the Oregon S,yate High- 
way Department, brought experiences, cemented friendships and developed 
memories which have become a part of all who were privileged to share 
his genial presence and companionship; and 


WHEREAS, ifr. licCullough, Mac to all of us, invested in the road- 
building program of the State and the Nation a brilliance of intellect, 
a wealth of information, and a genius of design and accomplishment, the 
fruits of which will be the heritage of the State and the Nation long 
after we, who think these thoughts, have left the field; and 


WHEREAS, his death is a loss to the entire Department, to the 
State, and to the Nation, and is a keen sorrow and bereavement to all who 
knew and served with hin; 


THEREFORE, BE IT RESOLVED BY THIS COmMISSION, that we recognize 
and commend the very outstanding professional ability, work and accomplish- 
ments of C. B, McCullough as an engineer and builder; that we, in this 
simple but sincere way, express the gratitude of the citizenry of the State 
of Oregon for the generous and priceless contribution made by him to the 
development of the State as a whole and to the purposes and plans of 
the Highway Department in particular, and that we pledge earnest purpose 
and effort toward the preservation and perpetuation of his professional 
and personal investment in the State's development; and that we express 
to iirs. McCullough, his wife, and to John, his son, in their loss, a 
sympathy that is real. 


That this resolution be fittingly embossed, signed by the Con- 
mission, and presented to Mrs. icCullough and John, 


Tne Secretary was instructed to deliver an embossed copy of the 
resolution to Mrs. McCullough and her son, 


A delegation from The Dalles representing Dalles City, The Dalles 
Port Commission, and Wasco County, came before the Commission regarding the 
establishment of state-owned ferry service across the Columbia River at The 
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of insurance men was held on the previous evening, the Commission's Chief 
Counsel, the Assistant Maintenance Engineer, lr. ¥. W. Stiffler, and himself 
representing the Commission. The ferry contractor was also represented. The 
Chief Counsel explained the results of the conference, stating that two plans 
were considered with respect to placing the insurance, one of which provides 
that each party shall arrange for and carry separate policies, and the other 
provides for a joint policy, or policies, by wnich each party would share in 
the protection and the costs and each also would participate in the savings 
which will accrue if joint, rather than separate, policies are taken, The 
Engineer stated that under the joint-policy arrangement a saving of $780 in 
premiums can be realized, of which amount $550 would be credited to the state 
and $230 to the contractor. He recommended adoption of the joint-policy plan. 
The Chief Counsel concurred therein, The Commission, after due consideration, 
approved the recommendation by unanimous vote. 


Another item of insurance considered by the Commission was coverage 
which the company, pursuant to its eontract with the state, is required to 
carry. The Chief Counsel explained that under such insurance full coverage 
is required; however, it was represented for the company that a saving in 
premiums could be made if the policy contains a $50-deductable clause. The 
company agrees, he said, to protect the state against any loss and to rein- 
burse the state for each $50 expenditure if permitted to take advantage of 
the deductable-clause policy, He -recommended approval of the policy with the 
deductable clause under such condition, The Commission approved the recom- 
mendation unanimously, 


In the further discussion of this matter Chairman Banfield pointed 
out that it is the desire of the Commission to obtain full insurance coverage 
for everything or anything that could possibly happen with respect to the 
ferry facilities and operation, and, if the insurance plan as outlined, 
provides for such full coverage, it is acceptable; on the other hand, if 
full coverage is not provided in the plan as outlined, then the additional 
insurance shall be purchased, the premium for the same to be paid by the 
state if it is not an obligation of the ferry contractor. Commissioners 
Schaupp and Chessman concurred, and it was so ordered. 


Mr, T, G. Montgomery, Baker, was present and asked the Commission 
to construct a cattle pass under the Baker-Homestead Highway about 17 miles 
east of Baker for use by himself and his neighbor, a sir, Ritter. He advised 
that the improvement of the highway at this point is now under contract, and, 
according to his understanding, the right of way is to be fenced so stock 
cannot be driven across the roadway; moreover, stock should not be allowed to 
cross the highway because of tne hazard they create for highway traffic, He 
said that it is essential in this instance that cattle cross the highway in 
some manner for watering purposes. The Engineer suggested that 4 well could 
be driven to provide water for the cattle. He estimated that such a well 
would cost approximately $600 compared with $3,000, the estimated cost of the 
cattle pass. He recalled that at no time in the past has any Highway Commis- 
sion authorized expenditure of state funds for private cattle passes except 
as a right of way consideration or to eliminate greater expense. Mr, Mont- 
gomery agreed that a well probably would serve the purpose. Following dis- 
cussion of the matter the Commission decided unanimously not to construct 
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that he has on hand at all times an extra ferry boat which is available for 
use whenever traffic conditions require it. He was informed by Chairman 
Banfield that the Commission has asked the Engineer and the Chief Counsel 
to investigate and report the conditions, P 


The Recreational Resources Committee of the Portland Chamber of 
Commerce headed by Mr. Arthur Kirkham, Chairman, and including Alfred Loeb, 
Marshall Dana, and David Charlton, came before the Commission regarding the 
beautification of highway roadsides. Mr. Kirkham read aloud and presented a 
letter from the Western Forestry and Conservation Association concerning 
this subject and advised that the suggestions and recommendations contained 
therein coincide exactly with the policy of their Committee. He stressed 
the recommendation of the Association with respect to the preservation of 
timbered roadsides, which involves the securing of cooperation from the 
owners of standing timber through which highways are routed, and urged the 
Commission to take action accordingly. Following discussion, the Commis-— 
sion referred the matter to the Engineer with instructions to direct a letter 
to all companies that own timber standing adjacent to state highways request= 
ing their cooperation in the preservation of timber strips consistent with 
the economics of better forest management, 


Messrs, Ralph Cake, Ross B, Hammond, Bill Hammond, and Harry Freeman, 
all of Portland, constituted a delegation representing Commonwealth Inc., of 
Portland, which came before the Commission regarding the construction of a 
traffic interchange structure on the Sunset Highway at its intersection with 
Barnes Road, a short distance west of Portland, The Engineer exhibited a 
map showing the location of the proposed structure and explained details 
thereof. He advised that Commonwealth Inc. is developing a large residential 
district, including the construction of medium-priced homes, paved streets, 
water, light, and sewer systems on both sides of the Sunset Highway, at this 
place and that it plans to centralize stores and other business institutions 
in a small area near the above-mentioned intersection. In order to avoid 
numerous crossings of the highway, he said, the company plans to provide this 
one crossing only and has asked the state to join with the company in the cost 
of the improvement. He pointed out that the project involves the acquisition 
of additional right of way, which will be furnished by the company without 
cost to the state, insofar as the company owns the land, He estimated the 
extra cost to the state to provide this facility at $114,000. He suggested 
approval of the project and that the contract for the same be let some time 
this fall so that it can be tuilt in 1947. The matter was discussed at some 
length, but action thereon was deferred until a later meeting, Chairman 
Hanfield explaining that this is an entirely new matter to the Commission 
which must have time to study it before making its decision. 


The Commission recessed for luncheon at 11:45 a.m, and reconvened 
at 2:00 p.m. in the same room with the same persons present and participating. 


The matter of insurance coverage on the Astoria ferry properties and 
ferry operations was again considered by the Commission on the report of the 
Engineer and the Chief Counsel, to whom the matter had previously been refer- 
red by the Commission. The Engineer advised that a conference with a number 
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bid for this work at $138,255. Leonard & Slate, Portland, submitted 
the next low bid at $171,525. ‘There were three higher bids. The 
Commission has awarded the contract to the low bidder, J. C. Papin, 
at his bid price. 


"Ashland-State Line Rock Production Project on the Pacific Highway, 
Jackson County. M. C. Lininger & Sons, Medford, submitted the only 
bid for this project in the amount of $24,610. ‘The Commission has 
accepted the bid and has awarded the contract on that basis. 


"Robertson Bridge-Hayes Hill-Shattuck Corner Oiling and Rock Pro- 
* duction Project on the Rogue River Loop and Redwood Highways, Josephine 
County. The Commission received no bids for this work. 


"Construction of two concrete bridges on The Dalles-California 
Highway near Chiloquin, Klamath County. Angelo A, Doveri, Klamath 
Falls, submitted the low bid for this work at $49,960.50. Lockyear 
& White, Seattle, submitted the next low bid at $59,151. There was 
one higher bidder. ‘The Commission has referred the bids to the 
Engineer with authority to award the contract to the low bidder, 
Angelo A, Doveri, at his bid price, when certain conditions have been 
satisfied. 


"Grading and paving Judkins Point-Springfield Junction Section 
of the Pacific Highway, Lane County. The Commission received two 
bids for this work, the low one being that of Porter W. Yett, Portland, 
at $117,930. ‘The other bid was submitted by Warren Northwest, Ine. 
Portland, at $119,488. The Commission has awarded the contract to 
the low bidder, Porter W. Yett, at his bid price. 


"Qneonta Borrow Pit excavating and shaping project <n the Columbia 
River Highway, Multnomah County. White Bros. Company, Walla Walla, 
Washington, submitted the only bid for this job in the amount of 93,600. 
The Commission has accepted the offer and has awarded the contract to 
this Company at its bid price. 


"Construction of a concrete bridge over the 0.W.R.R. & N.Co, 
tracks at Bridal Veil on the Columbia River Highway, Multnomah County. 
The Commission received no bids for this project. 


"Construct a steel arch span bridge over ilill Creek on the Warm 
Springs Highway, in Wasco County. The Commission received one bid for 
this project, being that of Kern & Kibbe, Portland, at $274,767. The 
bid has been referred to the Engineer with authority to award the con- 
tract to Kern & Kibbe at their bid price when certain conditions have 
been satisfied," 


The Chief Counsel reported difficulties in acquiring six acres of 
land required for park site purposes adjacent to the Columbia River Highway 
near Cascade Locks, Multnomah County. He advised that the tract contains 
a fine stand of timber which is about to be cut and recommended that the 
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the cattle pass; however, Mr. siontgomery was informed that a permit would be 
granted him to construct his own cattle pass should he so desire and will 
provide a structure that meets with the approval of the State Highway Engi- 
neer, Mr, Montgomery requested the Commission's answer in writing. The 
Secretary was instructed to send Mr, idontgomery a letter advising him of the 
action taken, 


The Commission reconsidered a request from the Tillamook Chamber 
of Commerce for construction of a cattle pass across the Oregon Coast Highway 
near Pleasant Valley. For reasons similar to those given to wr, Montgomery, 
the Commission denied the request and instructed the Secretary to so inform 
the Chamber of Commerce, giving reasons for the action. 


The Cemmission discussed with the Engineer the bids received at 
the morning session for highway, construction work and by unanimous vote took 
the following action thereon: 


The Commission awarded the following contracts to the low bidder in 
each instance: 


Grade widening on the Mill Gulch-Salisbury Section of 
the Baker-Unity Highway, Baker County. 


Ashland-State Line Rock Production Project on the 
Pacific Highway, Jackson County. 


Grading and paving the Judkins Point-Springfield 
Junction Section of the Pacific Highway, in Lane 
County. 


Oneonta Berrow Pit excavating and shaping project 
on the Columbia River Highway, Multnomah County. 


The bids received for the following projects were referred to the 
Engineer with authority to award the contracts to the low bidder in each 
instance when certain conditions have been satisfied: 


Construction of two concrete bridges on The Dalles- 
California Highway near Chiloquin, Mlamath County. 


Construction of a steel arch span bridge over Mill 
Creek on the Warm Springs Highway, in Wasco County. 


No bids were received by the Commission for the remaining projects 
advertised. 


At 2:30 p.m. Chairman Banfield publicly announced the contract awards 
as follows: 


"Grade widening on the idill Gulch-Salisbury Section of the Baker- 
Unity Highway, Baker County. J. C, Papin, Sandy, submitted the low 
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All of the northeast quarter (NE%) of the southwest quarter 
(SW) of Section 3, Township 1 North, Range 6 East, W. M., lying 
south of the Columbia River Highway in Multnomah County, Oregon, 
containing 6 acres, more or less. 


4. That the survey of said area heretofore made by the State 
Highway Engineer and the description prepared hereby are approved by 
the Commission and the Commission does hereby order and direct that 
said description be used and employed in the preparation of necessary 
deeds of conveyance or in necessary court proceedings. 


5. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners, 
or persons in possession if there be any, with respect to the compensa- 
tion to be paid for the acquisition of said property and damage to the 
remaining property, if there be any remaining property, and in the 
event that the title to said property cannot be acquired by agreement 
then it is hereby ordered that J, M. Devers, Assistant Attorney General 
and Chief Counsel for the State Highway Commission, be and he hereby is 
requested to commence and prosecute to a final determination such suit 
or action, or suits or actions, as may be necessary and appropriate to 
acquire title to the said premises and all rights therein for the pur- 
poses herein stated. ; 


6, That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real property, or any interest therein, the said 
J. M, Devers, as Chief Counsel for the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, 
or admission in connection with any trial or court procedure connected 
with or prosecuted for the acquisition of said property or interest 
therein as in his judgment may be for the best interests of the State, 
the State Highway Commission, and/or the defendant property owner. 


7, That this resolution be entered in the minutes and records 
of this Commission as of May 16, 1946, 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 3:00 pel, 
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property be acquired through condemnation proceedings. He also recommended 

an offer of $1,550 in connection therewith. The Commission approved the recon 
mendations and thereupon, by unanimous vote, adopted the following resolution 
with regard thereto: 


WHEREAS, under and by virtue of the provisions of subsections 
6 and 7 of Section 100-115, 0, C, L. A., the Highway Commission is au- 
thorized to acquire by agreement, donation, or the exercise of the pover 
of eminent domain real property, or any right or interest therein, neces- 
sary or deemed necessary for the preservation of scenic places and other 
objects of attraction or scenic value adjacent to or along or in close 
proximity to state highways or which may be conveniently reached from or 
by a public highway, and the Commission is also authorized to acquire 
land and ground necessary for the development and maintenance of parks, 
parking places, auto camps, camp sites, roadside development, recrea- 
tional grounds, or other places of attraction and scenic value which 
in the judgment of the Commission are necessary for the convenience of 
the public and which will contribute to the general welfare and pleasure 
of the motoring public or road user; and 


WHEREAS, in the opinion of the Highway Commission the real 
property hereinafter described is scenic in character, adjoins other 
real property owned by the State, and possesses possibilities of develop- 
ment as a scenic and recreational area and likewise affords opportunity 
for roadside development; and 


WHEREAS, it is the judgment and opinion of this Commission that 
the acquisition of said real property and the development of the same 
will contribute to the convenience, the general welfare, and the enjoy- 
ment and pleasure of the motoring public or road user; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Hyghway Commission as follows: 


1. That the Highway Commission does hereby find and declare 
that the real property hereinafter described is scenic in character and 
is suitable for development as a scenic area or viewpoint and for road- 
side development and recreation. 


2. That this Commission does hereby find and declare that the 
acquisition of the fee title to said real property, free and clear of 
_all.interests of every kind and chagacter, is necessary in order to make 
possible’ the preservation and development of the same for the conven- 
ience of the public and so that said area may be developed and maintained 
for its scenic value or public view qualities as welb-as Wor roadside, 
park and recreational development, all of which the Commission does find 
and declare to be for the general welfare and pleasure of the motoring 
public and road user, 


3. That the real property the acquisition, preservation, and 
development of which the Commission now finds necessary for the purposes 
heretofore stated is described as follows, to wit: 
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Portland, Oregon 
June 25, 1946 


The State Highway Commission met in regular session at 2:00 p.m. in 
Room 715 (Imperial Room) of the Imperial Hotel for discussion of a construction 
program to be financed with state funds, Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
H. G. Smith, Construction Engineer 
H. B. Glaisyer, Secretary 


{| The Engineer presented three exhibits for the Commission*g considera~ 
tion, as follows: 


EXHIBIT 1 


AS N_P. 


Showing Comparison Between Original Allocations and 
Pro Ratas According To Formula 
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Pro Rata Share Original 
Division Per Cent Amount Program Difference 
| 1 25.33 $ 8,514,679.50 $ 9,834,000.00 +1,319,320.50 
i 2 18.56 6,238 ,944.00 4,883,000.00 -1,355,944.00 
i 3 22.21 7, 405,891.50 6,484,000.00 - 981,891.50 
i 4 16.09 5,408;653.50- 6,086,000.00 + 677,346.50 
5 17.81 5,986,831.50 6,328,000.00 + 341,168.50 


Totals 100.00 $33,615,000.00  $33,615,000.00 -= 


ee 


JOHN DAY HIGHWAY IN BAKER AND MALHSUR COUNTIES 
UNITY JUNCTION-IRONSIDE SECTIO? 


Rogers Constr. Co., Portland $ 309,605.00 
Curtis Gravel Co. & J. C. Compton, McMinnville 

and Spokane 330,747.50 
J. A. Terteling & Son, Boise, Idaho * 346,037.50 
Newport, Kern & Kibbe, Portland 357,041.50 
Clifton & Applegate, Spokane, Wn, *  . 366 , 762.50 
McNutt Bros.,* Eugene * 416,552.50 


* Bidder will not accept this project alone. 


MADRAS-PRINEVILLE HIGHWAY IN CROOK COUNTY 
PRINEVILLE RAILWAY UNDERCROSSING SECTION 


John A. Logan, Portland $ 32,611.50 
Halverson Constr. Co. & H. Halverson, Salem 48,439.00 
Natt McDougal Co., Portland 50,775.25 


ROGUE RIVER LOOP AND REDWOOD HIGHWAYS IN JOSEPHINE COUNTY 
ROBERTSON BRIDGE-HAYES HILL-~SHATTUCK CORNER 
OILING AND ROCK- PRODUCTION PROJECT 
J. S. Risley, Milwaukie $ 46,969.00 
A. H. Saxton & Son, Corvallis 51,310.00 
Oscar E. Joelson, Eugene 53,490.00 
McNutt Bros., Eugene 62,567.00 


WOODBURN SECTION OF THE PACIFIC HIGHWAY EAST AND 
HILLSBORO-WOODBURN HIGHWAYS IN MARION COUNTY 


Warren Northwest, Inc., Portland $ 139,892.50 
Porter W. Yett, Portland 145,963.00 
J. C. Compton, McMinnville 146,403.00 


PACIFIC HIGHWAY WEST IN MULTNOMAH COUNTY 
FRONT AVENUE (ALDER STREET-SHERIDAN STREET) SECTION 


Edlefson Weygandt Co., Portland $ 16,840.00 
John A. Logan, Portland 19,060.00 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-WAHKEENA CREEK SECTION 


Schedule "A" Schedule "B" 


General Constr. Co., Portland $ 1,057,370.00 $ 1,057,370.00 
Franks Dredging Co., San Francisco 
California = 1,091,735.00 
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EXHIBIT IIT 


PROPOSED STATE CONSTRUCTION PROGRAM 


For Performance Du 1947 and 1' 
Including State Rural Projects and State Minicipal Projects 


The Engineer explained the exhibits, (see letter directed to the Com- 
mission, dated June 18, 1946, ingeneral files, for details) following which the 
Commission, after careful consideration, tentatively selected a number of pro- 
jects for the program under discussion, it being understood that final action 
with respect thereto would be taken on Thursday afternoon, June 27. 


The meeting adjourned at 5:00 p.m. to reconvene on the following 
morning in the Auditorium of the Public Service Building. 


Portland, Oregon 
June 26, 1946 


The State Highway Commission reconvened in regular session at 9:00 
asm. in the Auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway construction were opened and read in 
conformity with previously-published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m. in the same 
room. 


BAKER-UNITY HIGHWAY IN BAKER COUNTY 
UNITY JUNCTION-MILL GULCH SECTION 


Rogers Constr. Co., Portland ** $ 266,465.00 
Newport, Kern & Kibbe, Portland #+ 307 , 233.00 
J. A. Terteling & Son, Boise, Idaho *+* 307 , 503.00 
Clifton & Applegate, Spokane ** 317,288.50 
McNutt Bros., Eugene ** 363,112.00 


# Bidder will make lump sum reduction of $20,000 if also awarded Unity-Iron- 
side Project. 
*#Bidder will not accept this project alone. 
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_advised that the property lies between Ainsworth Park and the highway 
and contains a fine stand of timber which was about to be cut, but ar- 
rangements have now been made to defer the cutting for the time being. 

He pointed out that because of the urgency of the matter the Commission 
at the previous meeting authorized Condemnation of the property and an 
offer of $1,550 in connection with the proceedings. It now appears 
that the land and the timber must be acquired separately. In order to 
determine the: price of the timber, he said, arrangements have been made 
for a joint cruise, the results of which will be reported to the Commis- 
sion when completed. The Commission approved the action taken to date 
but ordered that hereafter matters of this kind be presented to the Com- 
mission at the same time the Commission considers acquisition of adjacent 
right of way or park areas, as the case may be, in order to avoid placing 
the Commission in a position of having to rush into action, which might 
prove costly and embarrassing. The Chief Counsel was instructed to con- 
tinue negotiations for the purchase of the property under discussion and 
to report back to the Commission. 


5. Scheduled meeting of the National Conference of State Parks: The 
Parks Superintendent advised that the National Conerence of State Parks 
this year is to be held on the west coast and includes an inspection of 
state parks, According to the itinerary, he said, the parks of the State 
of California will be inspected first, and the group will then move on 
into the State of Oregon, spending three days here--September 29 and 30 
and October 1, 1946--with a final meeting to be held in Seaside on Octo- 
ber 1. The Commission took no action in the matter. 


6. Cherge for use of bath-house facilities at oneyman State Park: 
The Parks Superintendent advised that prior to the war a charge of five 
cents for children and ten cents for adults was made for the use of these 
facilities, which partially paid for the employment of a lifeguard and 
two attendants for three months during the summer season. He suggested 
that, under the present conditions, the charge should be raised to ten 
cents and twenty cents, respectively. The Commission approved the sug- 
gestion by unanimous vote and so ordered. 


The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for various highway iuprovements throughout 
the state. He presented a list of the properties, together with the offers 
that he recommended in connection with each parcei. After careful considera- 
tion, the Commission approved the request and the offers and thereupon adopted 
the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other mater- 
ial sites, or sites for the storage of materials, as hereinafter more 
definitely set forth, and 
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COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
SANDY BOULEVARD (12th AVE.-44th AVE.) SECTION 


Porter W. Yett, Portland $ 35,735.00 
Parker-Schram Co., Portland 36,875.00 


fhe State Parks Superintendent reported on the following matters: 


1. Acquisition of 0. and C. lands in Douglas County comprising Camas 
Mountain and ElkCrec&kTunnel State Parks: The Parks Superintendent advised 
that Douglas County is now in position to complete the transfer of title 
to these properties in accordance with the arrangement approved by the 
Commission on October 12, 1943, which involves payment to the County by 
the state of the sum of $5,485. He recommended payment of such sum to 
Douglas County in order to close the files on the subject. The Commission 
approved the recommendation unanimously. 


2. Request of David H. Parmeter, Depoe Bay, to maintain six teles- 
copes along the parapet wall et Depoe Bay: The Parks Superintendent re- 
commended denial of this request because of the traffic congestion that 
would result. The Engineer concurred in the recommendation. The Com- 
mission approved the recommendation unanimously. 


In this connection the Engineer advised that another problem at this 
place is the parking of automobiles on the Depoe Bay Bridge. He requested 
authority to post "no parking" signs on this bridge. The Commission ap- 
proved the request unanimously. 


The Engineer also reported a request from a firm knowm as "Trade- 
winds Trollers", Depoe Bay, to operate a small-boat ticket booth on the 
right of way of the Oregon Coast Highway at the northeast corner of this 
bridge involving removal of a section of the handrail and the construction 
of a platform on which to place the booth. He recommended denial of this 
request, The Commission approved the recommendation. 


3. Proposal of the citizens of Waldport for the establishment of 
a state park adjacent to the Oregon Coast Highway about two miles north 
of Waldport: The Parks Superintendent advised that the proposal is that 
the state purchase this property, which contains 33 acres of land and is 
estimated to cost $15,000. He recommended against the purchase of this 
property because the cost is exorbitant. The Commission approved the re- 
commendation. 


4. Acquisition of a six-acre tract fronting on the Columbia River 
Highway and Ainsworth Park, Multnomah County: The Chief Counsel reported 
on this matter at the request of the State Parks Superintendent. He 


DRY CREEK.DETROIT SECTION 


, NORTH SANTIAM HIGHWAY (Con't) 


12550- Westerberg, F. E. and G. F. Westerberg $ 
(Con't) 
7.13 acres at $20.00 142.60 Ber sor. 
Waiver of Access 57.40 


12551- Dickie, Hilma E. 
Right of Way 
Option expires 
November 20, 1946 
0.74 -acre at $10.00 


12556- Myers, Etoyle 
Right of Way 
Option expires 
November 20, 1946 
1.21 acres at $20.00 
Waiver of Access 


Haseman, R. C. and Lavelle Haseman 
Right of Way 
Option expires 
November 26, 1946 
1.23 acres at $25.00 


12549- Hoover, Theron C. 
Right of Way 
Option expires 
December 20, 1946 
0.97 acre at $25.00 


WILL GULCH-SALISBURY SECTION, BAKER-UNITY HIGHWAY 


12727- Wallowa Timber Company $ 
Right of Way 
Option expires is 

22.01 acres 575.00 575.00  Cozad 

Previously 

Approved for condemnation: 

22.01 acres at $5.00 $110.00 plus timber 


UNITY DAM-MILL GULCH SECTION, BAKER UNITY HIGHWAY 
12721- Koontz, R. L., and James A. Anderson $ 
Stock pile site 
November 6, 1946 
0.96 acre at $50.00 
per acre 48.00 Cozad 


(Con't) 
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WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


DETROIT-NIAGARA SECTION, NORTH SANTL4M HIGHWAY 


12558- Mason, C. E. 


Right of Way 
Option expires $ $ 
November 19, 1946 
1.43 acres 5.00 5.00 Benson 


12554- Myers, J. M. and Edna Myers 


Right of Way 
Option expires 
December 10, 1946 


5.40 acres at $25.00 135.00 
Waiver of access 65.00 200.00 " 


12840- Davis, Byron F. 


Right of Way 
Option expires 
December 11, 1946 
0.11 acre at $50.00 5.50 5.50 ® 


12.41- Blazek, Frank J. 


Right of Way 
Option expires 
December 11, 1946 
0.15 acre at $50.00 7.50 7.50 se 


DRY CREEK-DETROIT SECTION, NORTH SANTIAM HIGHWAY 


eee a eee 


12550- Westerberg, F. E. and G. F. Westerberg 


' 26 


Right of way 

Option expires $ $ 
, Howember 30, 1946 
a P (Cont'd) 


ee ra a a lat arene Ea ee ee a 


MARKS CREEK-SUMMIT SECTION, OCHOCO HIGHWAY (Con't) 


11883- Ochoco Lumber Co. (Con't) $ 

41.50 acres at $20.00 $30.00 

Allowance for 5.60 miles 

fencing at $400.00 mile, 

if and when built 2,240.00 3,070.00 Witt 
Previously 
Recommended for condemnation: 

41.5 acres at $10.00 

per acre 


11881- Ray, J. L. and Carol B. Ray 
Right of Way 
Option expires 
November 20, 1946 
11.17 acres at $20.00 
28.28 acres at $30.00 
4.80 miles fencing at 
$400.00 mile 
Allowance for 2 miles 
fencing to be paid if 
and when fenced 
6 plus rods fencing at 
$1.25 rod 
Previously 
Recommended for condemnation: 


28.28 acres at $25.00 697.50 
11.17 acres at $3.00 33.48 
1,727 rods fence barbed 
wire at $1.25 rod 2,158.75 
2,889.73 2,889.73 


TROUTDALE-CORBETT SECTION, COLUMBIA RIVER HIGHWAY 


1821-A Griffith, Caroline D. $ 
Right of Way 
Option expires 
November 20. 1946 
12.00 acres Approx., 
per tax rolls 200.00 Parker 


11923- Flood, Ewell J. 

Right of Way 

Option expires 

November 28, 1946 
7.793 acres at $1,000 
10-year modern house 
Chicken house, cow shed, 
garage and kennel 
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UNITY DAM-MILL GULCH SECTION, BAKER UNITY HIGHWAY (Con't) 


12719- Ware, Fred 
Querry and stock pile site 
Option expires 
November 6, 1946 
2.07 acres at $50.00 
per acre 


12720— Higgins, Thomas J 
Gravel Pit 
5 year lease 
4.5 acres - 5 year lease 


$ 


103.50 


at $50.00 per acre per year 


- plus stock guard - 


12722- Sullivan, Edward D. 
Gravel and quarry 
Option expires 
November 10. 1946 
23.45 acres at $1.50 
per acre 


12723- Sullivan, Edward D. 
Quarry and stock pile 
Option expires 
November 10, 1946 
46.67 acres at $1.50 
per acre 


225.00 


35.18 


70.00 


DAD'S CREEK—DIXIE SUMMIT SECTION, JOHN DAY HIGHWAY 


11063- Meador, George and Son 
Gravel Pit 
Option expires 


25 year lease on: 


5.0 acres at $200.00 
-76 acre at $100.00 


41 acre hauling road 
Plus stock guard 


MARKS CREEK-SUMMIT SECTION, OCHOCO HIGHWAY 


11883- Ochoco Lumber Company 
Right of Way 
Option expires 
November 21, 1946 


-26 1946 (Con't) 


$ 


1,000.00 


76.00 


103.50 Cozad 

225.00 * 
35.18 . 
70.00 ° 


1,076.00 Cozad 
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JUNIPER BUTTE-CROOKED RIVER SECTION, THE DALLES-CALIFORNIA HIGHWAY (Con't) 
10442- Butler, Claude and Gladys Butler FS $ 
Right of Way 
Option expires 
November 7, 1946 
0.85 acre at $25.00 21.25 
115 rods fence at $1.50 172.50 193.75 McChesney 


School District #24 

Right of Way 

Option expires 

December 17, 1946 
0.32 acre at $25.00 8.00 
32 rods fence at $2.50 80.00 
Wood shed, shed, and 2 
out-door toilets to remove 
from right of way 145.00 233.00 


Pressler, J. V. and Belle Pressler 
Right of Way 
Option expires 
December 4, 1946 
0.38 acre at $25.00 


McCulloch, John G. and Genettie E. 
McCulloch 
Right of Way 
Option expires 
December 10, 1946 
0.67 acre at $25.00 16.75 16.75 ad 


JEFFERSON COUNTY LINE-LYTLE CREEK SECTION, MADRAS-PRINEVILLE SECONDARY HIGHWAY 
12753- Williams Claude F. and Myrtle Williams$ $ 
Gravel Pit 
Option expires 
December 5, 1946 
1.684 acres at $150.00 252.60 252.60 McChesney 


LAMONTA-CROOK COUNTY LINE SECTION, MADRAS-PRINEVILLE HIGHWAY 


12755- McCabe, Mike $ $ 
Stock pile and haul road 
Option expires 
December 5, 1946 
4.85 acres at $20.00 121.25 McChesney 
Hauling road 
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MULTNOMAH FALLS-DODSON SECTION, COLUMBIA RIVER HIGHWAY 


4869-A Bucher, Joseph A. $ ca 
Richt of Way and borrow pit 
Option expires 
September 6, 1946 
2.21 acres at $500.00 1,105.00 


5.38 acres at $50.00 269.00 

3.29 acres at $100.00- 

to be leased- 329.00 

80 rods fence to move 

at $1.25 rod 100.00 1,803.00 Parker 
JOHN DAY RIVER-QUINTON SECTION, COLUMBIA RIVER HIGHWAY 
106280- Zimmerles, Dennis L. ec. $ 


Right of Way 
Option expires 
December = 1946 


(CORRECTION 
0.83 acre at $100.00 83.00 
3.00 acres at $50.00 15v.00 
Service station- 1,167.00 1,400.00 Cozad 


Previous report: 

Devlin, Estate Mark 

Right of Way 
3.83 acres at $10.00 38.30 
Service station - 1 pump, 
1 tank, concrete basement, 
rear station used as living 
quartets ,-marquee 750.00 788.30 Ms 


JUNIPER BUTTE-CROOKED RIVER SECTION, THE DALLES-CALIFORNIA HIGHWAY 
10440- Henderson, Johnnie and 
Irma i}. Henderson $ $ 
Right of Way 
Option expires 
November 6, 1946 
17.11 acres at $25.00 plus 431.50 
640 rods fence at $1.50 __ 960.00 1,391.50 McChesney 
Grantor gets crop 


10441- Butler, Claude and Gladys Butler 
Right of Way 
Option expires 
November 7, 1946 


8.87 acres at $25.00 221.75 
205 rods fence at $1.50 307.50 529.25 * 
(Con't) 


aoererdinee ase corecetetr er an gr a ect aneip we a eat mr aat a7 
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FATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY (Con't) 


11873- Rainville, Joe and Eula Rainville $ 
(Con' t) 
0.07 acre at $25.00 
45 rods fence at $1.00 
Allowance for damages- 
to close house 250.00 Parker 


Former Report 
0.14 acre at $25.00 3.50 
45 rods fence at $1.00 45.00 


SISKIYOU-STATE LINE SECTION, PACIFIC HIGHWAY 


12790- Costerison, R. R. and 
Rosa C. Costerison 
Right of Way 
Option expires 
December 6, 1946 
10.0 acres at $20.00 200.00 McCallister 


SMITHFIELD-ELMIRA SECTION, TERRITORIAL HIGHWAY 


12754- McBee, Clyde and Grace McBee $ 
Stock Pile Site 
Option expires 
November 3, 1946 
1.0 acre at $150.00 150.00 150.00 McChesney 


CEDAR CREEK-SILET4 SECTION, SILETZ SECONDARY HIGHWAY 


12455-A Bensell, Stelia a. $ 
Drainage Ditch Easement 
Option expires 
December 2, 1946 
7,340 sq.ft. 50.00 50.00 Witt 
Drainage ditch across owner's property 


WOAHINK SECTION, ORSGON COAST HIGHWAY 


12689- Hill, Earl H. and Ula M. Hill 
Right of way 
1.49 acres 00.00 Collins 


DEER ISLAND SECTION, COLUMBIA RIVER HIGHWAY 
10009- Whitsitt, Eldridge A. 
Right of Way 
Option expires 
September 1, 1946 
1 lot(5,000 sq.ft. at 
4é sq.ft.) 200.00 McChesney 
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WESTON MOUNTAIN-McDOUGAL SECTION, WESTON-ELGIN HIGHWAY 


12747- Keen, Charles W. $ 
Stockpile site 
Option expires 
December 13, 1946 
1.88 acres at $75.00 
less per acre 140.00 


WOODBURN SECTION, HILLSBORO-WOODBURN SECONDARY HIGHWAY 


12862- Livesay, James H. and 
Cc. Laura Livesay $ 
Slope easement 
2,820 sq. ft. at lf sq.ft. 
slope easement 28.20 


12847- Guth, B. R. and Mary Guth 
Slope easement 
2,500 sq.ft. at 1f sq.ft. 
slope easement 25.00 


12864- Zulsdorf, Charles P. and 
Emily Zulsdorf 
Slope easement 
4,070 sq.ft. 25.00 


WRIGHT RANCH-MILO SECTION, TILLER-TRAIL HIGHWAY 


9909- Pool, Julius L. $ 
Right of Wa 
( CORRECTION 
0.078 acre at $200.00 plus 22.00 
24 rods fence at $2.00 48.00 


Condemnation recommended 12/18/41 


0.078 acre at $125.00 9.75 
24 rods fence at $1.25 30.00 
39.75 


FATE GRADE-TILLER SECTION, TILLER-TRAIL HIGHWAY 


11873- Rainville, Joe and Eula Rainville $ 
Right of way 
Option expires 
December 11, 1946 
(CORRECTIONS 


(Con' t) 


140.00 Cozad 


28.20 Benson 


25.00 " 
25.00 ® 
70.00 Devers 
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Monmouth Section of the Bridgeport-Monmouth Secondary Highway, Polk County. 
He advised that Mr. Dickson originally agreed to sell the property for $83 
but that he now refuses to sign a deed conveying the property to the state 
because he alleges that his property was damaged by operations of the con- 
tractor; moreover, he is demanding construction of a driveway and compensa- 
tion for a number of other small items. Mr. Dickson, he said, has stated a 
willingness to sign the deed and to waive all claims if he is paid the sum 
of $200. The Commission authorized the payment of such sum as settlement 
in full for the land and all claims. 


_ The Assistant Counsel also requested instructions relative to pay- 
ment of damages to Mr. D. E. Turnidge, contract purchaser from Mr. Dale 
Eisesem, for the loss of crop on property that was leased from him as right 
of way for a hauling road in connection with the construction of the Pacific 
Highway East on the revised alignment between the Santiam River and Albany. 
He explained that an option was secured from Mr. Turnidge for $50 to use his 
property for this purpose, but later it was found that the property was not 
needed so the hauling road was not used. In the meantime Mr. Turnidge lost 
the use of the property for crop purposes and feels that he has been damaged 
to the extent of $25. The Assistant Counsel recommended settlement with Mr. 
Turnidge on sucl, basis. The Commission approved the recommendation unanimously. 


The Assistant Counsel reported a request from County Judge Louis D. 
Felsheim, Coos County, that a small portion of a state-owned quarry situate 
in the SWy of Sec. 25, T. 28S, R. 15 W, W.M., near Bandon, be deeded to a 
Mr. O. H. Haga, Myrtle Point, in order to clear up a property discrepancy. 
It appears that through an error 4 home which Judge Felsheim has purchased is 
partly on state land and also partly on land belonging to Mr. Haga and in or- 
der to straighten out the ownerships it will be necessary for Mr. Haga to se- 
cure title to a small portion of the state's property, consisting of 0.127 
acre. The Assistant Counsel advised that the property is no longer of value 
for state purposes because the supply of materials has been exhausted; also, 
that Mr. Haga is willing to pay $200 for the small parcel that he needs, 
which is at the rate the state paid for it. He recommended acceptance of this 
offer. The Engineer concurred therein. The Commission approved the recommen-— 
dation by unanimous vote. 


The Chief Counsel brought up for discussion the proposed settlement 
of the case of the State Highway Commission vs. Jordan Valley Irrigation Dis- 
trict Malheur County, involving acquisition of rignt of way for the I.0.N. 
Highway. He advised that this matter is of long standing and has not been 
settled heretofere because a bond foreclosure was involved and it was not known 
to whom the money should be paid. The rightful owmers, he said, have now been 
ascertained and he recommended that the amount of the claim, $2,650.50, be 
paid into court for distribution. The Commission approved the recommendation 
unanimously. 


The Chief Counsel requested instructions relative to continuing the 
private insurance coverage on the state park buildings located in Cape Arago 
State Park. He advised that the buildings previously have been insured for 
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PORT ORFORD SECTION, OREGON COAST HIGHWAY 


7956- Lindberg, Syneva $ $ 
Maintenance headquarters site 
4,500 sq. ft. at 10¢ sq.ft. 450.00 
Building 2,050.00 2,500.00 DeSouza 


This property has been under lease, and as it is available 
for purchase, and will serve needs for years. 


The Assistant Counsel brought up for discussion the settlement with 
Mr. R. B. Hadley, a house-moving contractor, concerning the moving of a build- 
ing on property acquired from Mr. Stephen Sabo in connection with right of way 
acquisition at Klamath Falls. It appears that Mr. Hadley's offer for the mov- 
ing did not include certain concrete work which is now required and which is 
estimated to cost $400; also, that Mr. Hadley is willing to assume payment of 
half of this expense and is asking the state to contribute the sum of $200 as 
its share. The Assistant Counsel recommended approval of such expenditure. 
The Commission approved the recommendation unanimously. 


The Assistant Counsel reported an error in the evaluation of land 
that is needed as right of way for the Marks Creek-Summit Section of the Ocho- 
co Highway across property owmed by Raymond Calavan and E. H. Kelly. He ad- 
vised that, because a satisfactory settlement could not be reached by nego- 
tiation for the acquisition of this property, the Commission previously 
authorized condemnation and an offer of $2,500 in connection therewith. Since 
then, he said, he personally has inspected the property and finds that a mis- 
take was made, and, in his estimation, the property is worth considerably more 
than was first reported, the present appraised value being $4,537.30. He re- 
commended that the offer prevjously used in the condemnatj . proceedings be 
increased to $4,500. Following discussion and careful cor ideration of the 
premises, the Commission approved the recommendation by un: aimous vote. 


In this connection the Engineer brought up the matter of acquiring 
rights of access in connection with right-of-way acquisitions. He recalled 
that the Commission, some time ago, authorized the purchase of rights of 
access along certain highways. It was his thought that the same procedure 
should be followed in connection with additional highways, and he so recom- 
mended. He was instructed by the Commission to report on this matter at the 
next meeting with full information, which is to include a map showing the 
highways where rights of access should be acquired and a copy of the previous 
resolution. 


Chairman Banfield brought up the question of right of way widths. 
The Engineer was instructed to give this matter careful consideration hereafter 
in the preparation of plans for projects so there will be no need to negotiate 
additional right of way when right of way for a project has been acquired. 


The Assistant Counsel requested instructions regarding settlement 
with a Mr. E. S. Dickson for right of way needed for the Little Luckiamte- 


to the permitter. In view thereof, the Commission decided to permit the 

use of the area for off-street parking of automobiles on the same bases that 
it consented to similar use of other city- state-owned property nearby, and 
for the same period of time. The following resolution with regard thereto 
was adopted by the Commission by unanimous vote: 


WHEREAS, the City of Portland, with the approval of the Com- 
mission, heretofore made available to the United States Navy for off- 
street parking purposes a certain area bounded by S. W. Front Avenue, 
S. W. Harbor Drive, S. W. Salmon Street and S. W. Main Street; and 


WHEREAS, it appears that Captain L. D. Whitgrove, repre- 
senting the United States Navy, has represented to the City Council 
of the City of Portland that said area is no longer needed by the 
United States Navy for parking purposes; and 


WHEREAS, by resolution No. 22869, adopted by the City 
Council of the City of Portland on June 6, 1946, it is declared that 
public welfare will be best served by continuing for the time being 
said area for off-street parking purposes, and for such purpose the 
city has adopted said resolution; and 


WHEREAS, it is the purpose and plan of the Highway Commis- 
sion to cooperate with the City of Portland in so far as consistent 
the Commission's duties and responsibilities; 


NOW, THEREFORE, BE IT RESOLVED BY THE COMMISSION, All mem- 
bers being present and affirmatively voting: 


1. That this Commission approves the action of the City 
Council of the City of Portland in its purpose to continue for off- 
street parking the area described above for the period ending January 
1, 1948, or until the Front Avenue project is fully completec, except 
for landscaping such area, whichever period is longer. 


2. That no access be permitted to Harbor Drive, and that 
access to Front Avenue be limited to the present entrance on the 
Salmon Street extension. 


3. That a certified copy of this resolution be delivered by 
mail to Mr. Will E. Gibson, Auditor of the City of Portland. 


The Commission thereupon signed a "Special Release" acknowledging 
satisfactory return of the premises described in the foregoing resolution and 
discharging the Navy from its obligation under the lease agreement. 


The Engineer reported the results of the taking of bids in Salem on 
June 24, 1946, as follows, for the sale of a church building adjacent to the 
Sunset Highway at Cedar Mill, Washington County; and for the sale of a resi- 
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$25,000 which is considerably under their replacement value; also, that in the 
event of destriction by fire recovery could not be obtained under the provi- 
sions of the State Restoration Fund Act unless the buildings were rebuilt, 

and it is doubtful that the Commission would approve the expenditure of the 
money that would be required in such case. He recommended a three-year exten- 
sion of the present insurance, the premium for wiich would amount to $325. 
The Commission agreed with the viewpoint of the Chief Counsel in this matter 
and thereupon, by unanimous vote, authorized purchase of such insurance upon 
motion of Commissioner Schaupp, which was seconded by Commissioner Chessman. 


The Engineer brought up for discussion the matter of completing the 
taking of options for acquiring standard-width right of way for the Oregon 
Coast Highway between Nelscott and Taft. He advised that there remains only 
a short section where 80 foot right of way has not been acquired, and in his 
estimation it would be advisable to complete the purchase now before the pro- 
perty is developed and prices rise. He recommended that the Right of Way 
Department be authorized to negotiate options. The Commission approved the 
recommendation unanimously. ; 


The Commission discussed a request from Rev. DeLoss Crook, Pastor of 
the Church of the Open Bible, Roseburg, for permission to maintain a temporary 
building on state-owned property adjacent to the Highway Department Division 
Headquarters in Roseburg. It appears that the Church is building a permanent 
structure in another location and desires permission to maintain the temporary 
structure on the state's property for the period of six months pending comple- 
tion of the permanent building. The Commission approved the request by unan- 
imous vote and ordered that the matter be covered by appropriate agreement. 


The Commission discussed the matter of consenting to the vacation of 
certain streets in Fahrenback's Addition to the City of Baker. The Chief 
Counsel explained that a Mr. Ben R. Pacatte owns all of the property in 
Fahrenback's Addition with the exception of that portion which is occupied by 
the right of way of the Old Oregon Trail; further that the streets in this 
subdivision have never been opened up, and Mr. Pacatte wishes them vacated so 
that he may continue his farniing operations on the tract. The Engineer ad- 
vised that there are no objections from the highway standpoint to the vaca- 
tion of the streets provided the reversionary interest of the state in the 
streets to be vacated is not affected. Following discussion, the Commission, 
by unanimous vote, approved, and later signed, a "Consent to Vacation" of 
said streets subject to the condition that the State will not relinquish any 
of its reversionary interests. Mr. Pacatte's request for a quitclaim deed 
conveying to him the state's interest in the vacated streets was denied. 


The Commission discussed a resolution from the City of Portland re- 
questing the Commission's concurrence in the off-street parking of automobiles 
in the area bounded by S. W. Front Avenue, S. W. Harbor Drive, S. W. Salmon 
Street, and S. W. Main Street, Portland, upon relinquishment by the Navy of 
its lease of the premises. The Chief Counsel advised that the City of Port- 
land has received a communication from the Navy to the effect that it no 
longer requires use of the premises’ and has surrendered possession thereof 


3. That.the request of the petitioners for removal of 
the site to another location be denied. 


The Commission approved the recommendations unanimously upon motion 
of Commigsioner Chessman, which was seconded by Commissioner Schaupp. 


The Engineer also reported on the condition of the Mt. Hood Highway 
wit’ reference to log hauling and in this connection read aloud a letter from 
the maintenance Engineer, Mr. E. A. Collier, who recommended that log hauling 
on this highway from Wapinitia Junction, M. P. 57.5, to Mt. Hood Lodge, M. P. 
81.7, be prohibited as a safety measure and to preserve the road surface for 
general public use. The Engineer advised that this highway was constructed 
many years ago as a recreational road and was not intended to carry heavy 
traffic, such as logging trucks, and unless and until it is considerably rein- 
forced it very likely will go to pieces under the strain of such traffic. He 
also pointed out that the alignment is very crooked, in some places the sight 
distance being only 100 feet, and that the paved surface is narrow, varying in 
width from 14 feet to 17 feet. He presented a letter from the Neal Creek Lun- 
ber Company, Hood River, requesting permission to resume log hauling operations 
on this road which were discontinued last fall on order of the Highway Commis- 
sion, in which it appears that the Company has a contract with the U. S. For- 
est Service to market the timber growing along portions of this highway but 
is unable to complete the contract, unless it is allowed to transport logs 
over the Mt. Hood Highway. The Engineer suggested that the U. S. Forest Ser- 
vice should be informed of the condition of the highway and that it should be 
requested not to sell any more timber adjacent thereto until the highway has 
been reconstructed. Commissioner Chessman gave as his thought that the state 
should not be required to assume the full expense of such reconstruction work 
and that the Forest Service should be willing to contribute toward such ex- 
pense, particularly in view of the fact that the Forest Service gets the ben- 
efit of revenue derived from sale of the timber. Commissioner Schaupp ex- 
pressed himself similarly. The Chief Counsel advised the Commission that, 
inasmuch as the Commission knows the facts in the case, it would not be good 
discretion on the part of the Commission to issue permits authorizing the 
truck hauling of logs over this highway. There followed further discussion, 
and as a result thereof, the Commission voted unanimously, on the basis of the 
Engineer's report, to prohibit all log hauling on this highway until suca time 
as the highway has been improved to the extent that such operations can be 
carried on without creating a hazard to the traveling public and damaging the 
road surface. 


The Commission discussed a letter from Porter and Company, Baker, 
Oregon, and a petition signed by numerous residents of Granite, Oregon, re- 
questing an extension of the Sumpter Secondary Highway from its present termi- 
nus at the Town of Sumpter, Baker County, to the Town of Granite, in Grant 
County; also, requesting the improvement and maintenance of this road in a con- 
dition satisfactory for year-round travel. The Engineer advised that to re- 
mild the road to proper standards would cost approximately $500,000 and that 
it would cost an additional $10,000 annually to maintain it, exclusive of snow 
removal operations, which are estimated to cost an additional $10,000 annually. 
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dence tuilding and service station building adjacent to the Pacific High- 
way East a short distance north of Harrisburg, Linn County: 


PURCHASES OF BUILDINGS NORTH OF HARRISBURG 


9-Room Frame Building and Wood Shed 


Sam Morford, Lebanon © $ 100.00 
*Henry B. Crowell, Halsey 100.00 


* Bid of Henry B. Crowell of $100.00 is for both the 9-room 
building and the service station. 


Frame Service Station Building, Gasoline Pump and tanks 


Wilber Morford, Lebanon $ 30.00 
Stephen C. Morford, Lebanon 25.00 
tHenry B. Crowell, Halsey 9400000 etre 


* Bid of Henry B. Crowell of $100.00 is for both the 9-room 
building and the service station. 


PURCHASE OF CHURCH BUILDING NEAR CEDAR MILL 


German Congregational Church of Cedar Mill $ 150.00 
W. A. Thompson, Portland 126.00 


- 


He recommended acceptance of the high offer in each instance. The 
Chief Counsel concurred in the recommendation. The Commission approved the 
recommendation by unanimous vote. 


The Commission discussed briefly the recommendation submitted by the 
Memorials Committee of the Oregon Historical Society relative to the naming of 
the southern pioneer route to Oregon but deferred a decision thereon until the 
following day when Mr. A. L. Greenwalt and Mr. Walter Meacham, President and 
Secretary, respectively, of the Old Oregon Trail Association are to appear be- 
fore the Commission for discussion of the matter. 


The Engineer reported on a petition from residents of Benton County 
for the abandonment of a stockpile site adjacent to the Corvallis-Newport High- 
way between Corvallis and Philomath. (For details of report see letter dated 
June 1, 1946, directed to the Oregon State Highway Commission in general files). 
The Engineer made the following recommendations with regard thereto: 


1. That the Commission retain the stockpile site for the 
use for which it was purchased. 


2. That a laurel hedge be planted around the site as 4 screen. 
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State Tax Street Funds received by them in 1945 from 1944 State Highway rev- 
enues and that the plans for the improvements contemplated for such funds have 
been examined and found satisfactory. He recommended, in view of the circum- 
stances, approval of such plans by the Highway Commission. The Commission 
approved the recommendation and thereupon, by unanimous vote, adopted the fol- 
lowing resolution with regard thereto upon motion of Commissioner Schaupp, 
which was duly seconded by Commissioner Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission ap- 
portioned to the cities and/or towns hereinafter named for disburse- 
ment during the calendar year 1945 for street purposes as provided in 
said law the several sums or amounts set opposite the names of the 
respective cities or towns: 


Gold Hill naaesche eOweeews @ = =,2£2 = @= $749 - 19 
OPES ee ee ee ee 345.24 
Sutherlin - - = - = ==<<=-+----+---- 733.82 


AND, WHEREAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the State Highway Commission, 
conformed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve 
for construction, improvement, or maintenance with the funds above 
specified the following streets in the following named cities: 


Gold Hill - 5th Avenue North, lst Street West, 4th Avenue 
North, 7th Street West, 6th Avenue North 


Nehalem - Tohls Avenue, "I" Street, 9th Street 


Sutherlin - Fifth Avenue, Sixth Avenue, Ash Street, 
Pine Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall 
be and is deemed an appropriate and proper conformance with the require- 
ments of said law by said cities and tows individually so as to qua- 
lify each to receive and use the funds to them apportioned. 


pa ON CEE NS RNC ELS ALD Pav a ke 


143107 


He pointed out that the existing road is not on proper alignment and recommen- 
ded that the request be denied because there does not appear to be justifica- 
tion for the expense. The Commission approved the recommendation by unanimous 
vote upon motion of Commissioner Schaupp, which was seconded by Commissioner 
Chessman. 


The Commission discussed and approved, by unanimous vote, the minutes 
of the Highway Commission meetings held on April 4 and 5 and on May 15 and 16, 
1946, with two corrections. 


The Commission recessed for luncheon at 12:00 noon and reconvened 
at 2:00 p.m. in the same room with the same persons present and participating. 


The Engineer presented a request from Mrs. D. J. McNeal, Dalles, Ore- 
gon, for construction of a cattle pass under the Dolph Corner-Salt Creek Section 
of the Dallas-Coast Secondary Highway, which is now under construction. The 
Engineer explained that the plans for this project provide for a concrete box 
for drainage purposes at this location and that the contractor has already or- 
dered materials for this structure; moreover, settlement for the right of way 
has been made without any reference whatsoever to a cattle pass, and in addi- 
tion thereto, it would be impossible to install a cattle pass at this point 
that could be drained; in fact, it would be about half filled with water most 
of the year unless the water were pumped out during the time that Mrs. McNeal 
would want to use it. He recommended in view of the circumstances and as a 
matter of policy, that Mrs. McNeal's request be denied. The Commission ap- 
proved the recommendation unanimously. 


The Commission considered a request from the Cannon Beach Commercial 
Club for sidewalk construction along the present route of the Oregon Coast 
Highway in Cannon Beach, The Engineer advised that a similar request was pre- 
sented to the Commission at its meeting on June 13, 1944, and was denied by 
the Commission as a matter of policy. He explained, however, that investiga- 
tion reveals that it would cost about $23,000 to do the work, which consists 
of about two miles of oil mat sidewalk four feet wide. He recommended that the 
request be denied because conditions have not changed since the Commission first 
acted on the matter. The Commission approved the recommendation unanimously 
on motion of Commissioner Schaupp, which was seconded by Commissioner Chessman. 


The Engineer requested authority to make a survey of the Empire-Coos 
Bay Secondary Highway (Central Avenue, Coos Bay) with a view to widening this 
street ac an accident prevention measure, He explained that this street car- 
ries considerable volume of traffic and at its intersection with 10th Street 
numerous accidents have occurred, which prompted the City Council to erect 
signs requiring traffic to come to a stop before entering this intersection 
from each direction; however, the signs were declared illegal and have been re- 
moved. It was his thought that the widening of Central Avenue would solve the 
problem, and he requested authority to make a survey to determine the cost of 
such an improvement. He estimated that the survey would cost about $1,000. 
The Commission authorized a reconnaissance survey costing about $200. The 
city is to be informed that the Commission looks with’ favor on the project if 
it does not prove too costly. 


The Engineer reported that the cities of Gold Hill, Nehalem, and 
"7 eee have fulfilled the requirements with respect to the expenditure of 
a 1 = 


(Con't) 


Stanfield 
Sublimity ° 
Willamina 1,130.78 


AND, WHERZAS, each of said cities and towns has, by appropri- 
ate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the State Highway Commission, 
conformed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve 
for construction, improvement, or maintenance with the funds above speci- 
fied the following streets in the following named cities: 


Bay City - Salmon Avenue, Spruce Avenue, McCoy Avenue, Til- 
lamook Avenue, Union Avenue, Seattle Avenue, Portland 
Avenue, "D" Avenue, “A" Avenue, Trade Avenue, Main Av- 
enue, Pacific Avenue, Ocean Avenue, 15th Street, Warren 
Street, Hare Street, 9th Street 6th Street, 4th Street 
2nd Street 


Butte Falls - Laurel Street, Oak Street, Fir Street, Cedar 
Street, Fee Street, Pine Street; and four alley cross- 
ings between Fee and Broad Streets on Cedar Avenue, 

Fir Avenue, Oak Avenue; and between Fee and Buff Streets 
on Fir Avenue 


Corvallis - 15th Street (Bridge over Marys River) 


Gold Hill - lst Street West, 5th Avenue North, 6th Avenue 
North, 4th Avenue North, 7th Street West 


Harrisburg - 4th Street, Territorial Street, Extension of 
5th Street, also building new street 


John Day - Grace Street, Canyon Street, 2nd Street, old John 
Day Highway, Maple Street, Hillcrest Avenue, North Can- 
yon Street, also maintenance of present oiled streets 


Merrill - Third Street, Clay Street 


Monroe - Railroad Street, Main Street, Howard Street, Com- 
mercial Street 


(Con't) 
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4. That Resolution Form 3 adopted by the City of Gold Hill 
and approved by the State Highway Commission on August 31, 1945, shall 
be canceled, in accordance with the request of the City of Gold Hill 
on file in the records of the Oregon State Highway Department, and 
Resolution Forms 1 and 2? hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and re- 
cords of the Commission the Secretary shall thereafter mail to the pro- 
per officer in each of said cities and toms a duly certified copy of 
the resolution or resolutions adopted by the city together with a copy 
of the resolution approving the plan submitted by the city. 


6. This resolution shall be entered in the minutes and re- 
cords of the Oregon State Highway Commission as of the 26th day of 
June, 1946. 


The Engineer also reported that the following cities and towns have 


met the requirements with respect to the expenditure of State Tax Street Funds 


that 


they received in 1946 from 1945 State Highway Revenues: 

Bay City Harrisburg Nehalem Scio 
Butte Falls John Day North Powder Stanfield 
Corvallis Merrill Philomath Sublimity 
Gold Hill Monroe Sandy Willamina 


He advised that the plans submitted by the several cities and towns 


covering the work contemplated under their programs for the funds available 


have 
same 


upon, 


upon 


been examined and found satisfactory. He recommended approval of the 

by the Commission. The Commission approved the recommendation and there- 
by unanimous vote, adopted the following resolution with regard thereto 
motion of Commissioner Schaupp, which was duly seconded by Commissioner 


Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission ap- 
portioned to the cities and/or towns hereinafter named for disburse- 
ment during the calendar year 1946 for street purposes as provided in 
said law the several sums or amounts set opposite the names of the 
respective cities or towns: 


er OU a ew oe ee we $ 569.26 
Butte Falls - ---------------- 509.18 
Corvallis ------ a2----------- 12,604.87 
Gold Hill ------------------ 805.08 
Harrisburg - - - --------------- 934.25 
John Day - - - ---------------- 1,063.42 
Merrill - ------------------ 973.30 
Monroe - - ---------------7-->- 467.12 
(Con't) 
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A letter was presented from White Bros. Company, to whom the Commis- 
sion, on May 16, 1946, awarded the contract for the Oneonta Borrow Pit Exca- 
vating and Shaping Project on the Columbia River Highway, Multnomah County, 
expressing their refusal to accept the award of the contract and requesting 
the return of their proposal bond. The Engineer advised that the contract as 
prepared called for the furnishing of a certain amount of insurance as protec- 
tion to the railroad, but subsequent thereto, the railroad company demanded 
an additional $50,000 insurance, which would cost the sum of $2,300. The 
railroad company later withdrew its request for the extra insurance, he said, 
put in the meantime the contractor reinspected the project in company with 
an agent of his bonding company and, as a result thereof, decided that he did 
not wish to perform the work. The Engineer also pointed out that, as a re- 
sult of the contractor's letter, the project was readvertised for bids to be 
received at this meeting. He recommended that the Commission refuse to re- 
lease the contractor from his obligation and that the Chief Counsel be author- 
ized to proceed under the law to collect on the contractor's bid bond, it be- 
ing his thought that such procedure is fully justified in view of the fact 
that the contractor was advised fully of the requirements before he entered 
his bid. The Chief Counsel concurred in the recommendation. Following dis- 
cussion, the Commission approved the recommendation unanimously and instructed 
the Chief Counsel to collect the amount of the bid bond. He was also in- 
structed to demand the return of the contract forms previously sent to the 
contractor for execution. 


A letter was presented from contractor C. J. Eldon requesting can- 
cellation of his contract for construction of the McKay Creek Bridge on the 
Sunset Highway, in Washington County, Contract No. 2773, because of his ina- 
bility to secure necessary naterials. The Engineer advised that he has ren- 
dered Mr. Eldon considerable help in securing materials; in fact, provision 
has been made for all materials except nails, which he has reason to believe 
will be provided shortly. It was his thought that Mr. Eldon's request should 
be denied and that he should be required to complete the work in conformity 
with the contract provisions. Commissioner Schaupp moved adoption of the En- 
gineer's recommendation. The motion was seconded by Commissioner Chessman and 
carried by the unanimous vote of the Commission. 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he awarded to Angelo Doveri, Klamath Falls, on 
May 31, 1945, the contract for the construction of two concrete bridges on 
The Dalles-California Highway near Chiloquin, Klamath County, bids for which 
were received by the Commission on May 16, the conditions of the award having 
been satisfied. The Commission approved the award of this contract as re- 
ported, upon motion of Commissioner Schaupp, which was seconded by Commis- 
sioner Chessman. 


A request was presented from the City of Milwaukie for state aid 
in the maintenance of city streets that are being damaged by log hauling op- 
erations. The Chief Counsel read aloud a letter from the Milwaukie City 
Manager on this subject in which he states that the present-day population of 
this city is 5,146; also, in which he advised that the city intended to adopt 
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Nehalem - Tohls Avenue, 9th Street, "I" Street 
North Powder - "G" Street 


Philom: th - "F" Street, "G" Street, "H" Street, "I" Street, 
College Street, also any other street for which funds 
are available 


Sandy - Hood Avenue, Pleasant Avenue, Strauss Street, Cherry 
Street 


Scio - Main Street, North Street, West Street, Smith Street, 
Wheeler Street, Mill Street 


Stanfield - Barbara Street, Taft Avenue, Page Avenue 


Sublimity - Broadway Street beginning at Main Street and ex- 
tending to city limits 


Willamina - Laurel Street, Cherry Avenue, James Street, Bran- 
son Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall 
be and is deemed an appropriate and proper conformance with the re- 
quirements of said law by said cities and towns individually so as to 
qualify each to receive and use the funds tc them apportioned. 


4. That Resolution Form 3 adopted by the City of Scio and 
approved by the State Highway Commission on May 15, 1946, shell be 
canceled, in accordance with the request of the City of Scio on file 
in the records of the Oregon State Highway Department, and Resolution 
Form 3 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and toms a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plans submitted by the city. 


6. This resolution shall be entered in the minutes and 
records of the Oregon State Highway Commission as of the 26th day of 
June, 1946. 
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He said all the work, with the exception of painting the handrail, was 
completed within the extended time limit, tut there has been considerable 
delay in securing paint for the painting work. He recommended, in view 
of the circumstances, that an additional extension of time to June 15, 
1946, be granted the contractor without penalty. A letter was presented 
from the Public Roads Administration concurring therein. The Commission 
approved the recommendation unanimously. 


within which to complete this job. He gave the following reasons for 
failure to complete the project within the specified time limit: Exces- 
sive and continuous rainfall during the past winter retarded clearing 
operations and prevented the burning of debris; a sudden change in the 
weather to hot and dry necessitated the Governor proclaiming an emergency 
fire season, during which time all burning was suspended and since then 
the burning has been permitted only in a limited and’restricted manner, 
with the result that this part of the work proceeded much more slowly 
than was planned. The Engineer advised that the clearing operations are 
along a section of entirely new highway so the state has not been incon- 
venienced by the contractor's delay in completing the project. He re- 
commended that the extension of time requested be granted without pen- 
alty. A letter was presented from the Public Roads Administration con- 
curring therein. The Commission approved the recommendation unanimously. 


The Engineer reported that Contracts Nos. 2707, 2753, 2754, 2764, 
2733, and 2736 for the construction of state highway projects have been com- 
pleted according to the requirements of the contracts or modifications there- 
of and that said jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote of 
the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state high- 
way projects have been completec according to the terms and provisions 
of the contracts, and that said jobs are now ready for acceptance: 


Contract No. 2707, with T. F. Skelton and H. H. Wiecks, 
for furnishing crushed rock in stockpiles on the Elsie- 
Sunset Camp-Vernonia Section of various state highways in 
Clatsop, Columbia, Tillamook and Washington Counties; com- 
pleted April 30, 1946. 


Contract No. 2753, with Del R. Beebe, for furnishing 
crushed material in stockpiles on the Greenleaf Creek-Long 
Tom River Section of the Siuslaw Highway in Lane County; 
completed April 22, 1946. 


(Con't) 
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an ordinance closing certain city streets to log hauling traffic but was pre- 
cluded from doing so by reason of a court decision covering a similar matter 
in the City of Hillsboro. The Engineer advised that it would not be possible 
to do the work requested without handicapping other state work because of a 
lack of time, materials, and equipment. It was the thought of Chairman Ban- 
field that the Highway Commission should do everything possible to help the 
cities protect the money that they receive from the state; moreover, such in- 
formation should be conveyed to the cities. The Commission took no definite 
action in this matter except to authorize the Engineer to make an investiga- 
tion in the City of Milwaukie to see what might be done to help the city in 
this matter. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway contracts: 


Skelton and Wiecks, Contract No. 2707, for rock production on the 
Elsie-Sunset Camp-Vernonia Section of four state highways, in Clatsop, 
Tillamook, Columbia, and Washington Counties, requested an additional ex- 
tension of time of 20 days, from April 10 to April 30, 1946, within which 
to complete this job. They attributed their failure to complete the pro- 
ject within the previously-extended time limit to labor difficulties. The 
Engineer pointed out that this contract was originally awarded to F. H. 
McEwen and Jed Wilson but was later assigned to Skelton and Wiecks, who 
have carried the work to completion. He advised that the reason given by 
the contractor for overrunning the time limit is correct; moreover, the 
state has incurred no extra expense for engineering supervision because 
of the extra time taken to complete the job. He recommended, in view there- 
of, that the extension of time requested be granted without penalty. The 
Commission approved the recommendation unanimously. 


Rogers Construction Co., Contract No. 2721, for rock production on 
the Chemult and Beaver Marsh Sections of The Dalles-California and East 
Diamond Lake Highways, requested an additional extension of time of 90 
days, from April 15 to July 15, 1946 within which to complete this job. 
They attributed their failure to complete the project within the previ- 
ously-extended time limit to adverse weather conditions, during which 
period it was impossible to operate their plant. The Engineer advised 
that the reason given by the contractor for failure to complete the pro- 
ject within the specified time limit is correct, and he recommended, in 
view of the circumstances, that the extension of time requested be granted 
without penalty. The Commission approved the recommendation unanimously. 


Lindstrom Bros., Contract No. 2736, for construction of the Jeffer- 
son Junction Overcrossing on the Pacific Highway East, in Linn County, 
requested an additional extension of time of 45 days within which to com- 
plete this job. They attributed their failure to complete the project 
within the previously extended time limit to inability to purchase meter- 
ials for painting the handreils. The fngineer advised that the contract 
provided that the job should be completed by March 31, 1946; however, 
additional time was needed and the Commission extended it to May 15, 1946. 
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caught at the guards and an accident occurred, the responsibility would rest 
upon the state, it being the general ruling that where the Highway Commission 
undertakes to maintain a facility, then the Commission must assume the re- 
sponsibility for the same and the liability in case of accidents. He also 
said that the Commission is not legally obligated to approve the construction 
of the guards. Commissioner Schaupp expressed a desire to help out a si*ua- 
tion of this kind, if possible, without causing a hazard to the traveling 
public, the Commission's first concern being for the traveling public; but, 
he added, he would not be in favor of denying such things arbitrarily. He 
moved denial of the request in this particular instance. The motion was 
seconded by Commissioner Chessman and carried by the unsnimous vote of the 
Commission; however, the Engineer was instructed to study the matter and to 
ascertain whether or not there is some way to work out solutions for problems 
of this kind. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway construction and took the following action thereon 
by unanimous vote: 


Contract for the Unity Junction-Mill Gulch Section of the Baker- 
Unity Highway, in Baker County, was awarded to Rogers Construction Co., Port- 
land, the low bidder, at $266,465. The Contract for the Unity Junction-Iron- 
side Section of the Jonn Day Highway, in Baker and Malheur Counties, was 
awarded to Rogers Construction Co., Portland, the low bidder, at $309,605. 


The Commission referred to the Engineer the bids received for the 
construction of the Prineville Railway Undercrossing Section of the Madras- 
Prineville Highway, in Crook County, with authority to award the contract to 
the low bidder, John A. Logan, when certain conditions have been satisfied. 


Contract for the Robertson Bridge-Hayes Hill-Shattuck Corner Oiling 
and Rock Production Project on the Rogue River Loop and Redwood Highways, in 
Josephine County, was awarded to the low bidder, J. S. Risley, Milwaukie, at 
$46,969. The Commission referred to the Engineer the bids received for con- 
struction of the Woodburn Section of the Pacific Highway East and Hillsboro- 
Woodburn Highways, in Marion County, with authority to award the contract to 
the low bidder, Warren Northwest, Inc., Portland, when certain conditions have 
been satisfied. 


The Commission rejected all bids received for the following projects: 
Front Avenue (Alder Street-Sheridan Street) Section of the Pacific Highway 
West, in Multnomah County, furnishing and placing topsoil cover material; con- 
struction of a hydraulic-placed roadbed embankment on the Troutdale-Wahkeena 
Creek Section of the Columbia River Highway, in Multnomah County; and pave- 
ment resurfacing on the Sandy Boulevard (12th Avenue-44th Avenue) Section of 
the Columbia River Highway, Portland, Multnomah County. 


In connection with the pavement resurfacing project on the Sandy 


Boulevard Section of the Columbia River Highway, the Engineer requested 
authority to consult with the City of Portland to ascertain whether or not it 
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Contract No. 2754, with Leonard & Slate Oreg. Ltd., 
for grading on the Troutdale-Wahkeena Creek Section of the 
Columbia River ‘lighway in Multnomah County; completed 
May 15, 1946. 


Contract No. 2764, with R. A. Heintsg«Construction, for 
grading and topping on the Jefferson County Line-Lytle Creek 
Section of the Madras-Prineville Secondary Highway in Crook 
County; completed June 14, 1946. 


Contract No. 2733, with Watson and Morris, contractors, 
for painting of the Yaquina Bay Bridge on the Oregon Coast 
Highway in Lincoln County; completed May 22, 1946. 


Contract No. 2736, with Lindstrom Brothers, contractors, 
for work on the Jefferson Junction Overcrossing on the Pac- 
ific Highway East in Linn County; completed June 15, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized. 


The Engineer requested instructions relative to renewing the State 

Highway Department's subscription to the Highway Research Correlation Service 
for the fiscal year ending June 30, 1947, amounting to $1,275, sixty per cent 
of which, he advised, is reimbursable with Federal funds. He recommended con- 
tinuation of the project in view of its value to the State Highway Department 
and to the State of Oregon. The Commission approved the recommendation by un- 
animous vote on motion of Commissioner Schaupp, which was seconded by Commis- 
sioner Chessman. 


A letter was presented from Mr. Claud Huston requesting permission 
to construct cattle guards at three different locations on the Heppner-Spray 
Secondary Highway, wiz: M. P. 11.8, M. P. 12.6, and M. P. 14.1, so as to 
prevent stock from entering his land from adjacent open and private ranges and 
also to prevent his stock from drifting onto the renge belonging to nis neigh- 
bor, e Mr. W. W. Bechdolt. The Engineer advised that the highway is rock- 
surfaced along the section where Mr. Huston desires to install the cattle 
guards, so it would be necessary that they be constructed of timber, which 
would be difficult to maintain and might be the cause of accidents occurring 
if stock were trapped. Painted guards, he said, have worke¢ satisfactorily 
in other locations but could not be used at the points under discussion be- 
cause the road surface is not oiled. He recommended against the installation, 
notwithstanding that Mr. Huston has agreed to pay for the guards at his om 
expense. The Chief Counsel advised that, if it so happened that stock were 
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Portland, at $145,963. There was one higher bidder. The Commission has 

referred the bids to the Engineer with authority to award the contract to 
the low bidder, Warren Northwest, Inc., when certain conditions have been 
satisfied. 


"Front Avenue (Alder Street-Sheridan Street) Section of the Pacific 
Highway West, Pcrtland, in Multnomah County. Two bids were received for 
this project, the low one being that of Edlefson Weygandt Co., Portland, 
in the amount of $16,840, the second low being that of John A. Logan, 
Portland, in the amount of $19,060. The Commission has rejected these 
bids. 


"Troutdale-Wahkeena Creek Section of the Columbia River Highway, in 
Multnomah County. General Construction Co., Portland submitted the low 
bid for this project in the amount of $1,057,370 for Schedule "A" and 
the same amount for Schedule "B". The only other bidder was Franks 
Dredging Co., San Francisco, with a bid for Schedule "B", only, of 
$1,091,735. The Commission has rejected both of these bids. 


"Sandy Boulevard (12th Avenue-4Ath Avenue) Section of the Columbia 
River Highway, Portland, in lultnomgh County. Two bids were received 
for this job. The low bid was submitted by Porter W. Yett, Portland, in 
the amount of $35,735. The second low bid was submitted by Parker-Schram 
Co., Portland, in the amount of $36,375. The Commission rejected both 
bids." 


In the discussion of the Troutdale-Wahkeena Creek Hydraulic-placed 
Roadbed Embankment Project, in Multnomah County, Chairman Banfield suggested 
that, in view of the high prices received, this project should be postponed 
until conditions are more stable and that the funds allocated therefore should 
be transferred to other projects with the understanding that the dredging pro- 
ject will be undertaken later when prices are right and conditions are favor- 
able. Commissioners Schaupp and Chessman approved the suggestion, and it was 
so ordered. : 


The Commission had under consideration a request from the Chetco Rod 
and Gun Club, Brookings, Oregon, that the fishing public, et al. be allowed 
the use of the State Highway Department's hauling road, plant site, and gravel 
bar on the Chetco River for the parking of their automobiles and the launching 
of their boats in Chetco River. The Engineer advised that investigation has 
been made of this matter and it has been ascertained that such use of the 
state's property will not interfere with use of the gravel bar. He recom- 
mended that the request be approved subject to the condition that overnight 
camping on the area shall not be permitted. The Commission approved the re- 
commendation unanimously. The matter is to be covered by an appropriate re- 
vokable permit. 


A letter was presented from The Oregon Trail Lumber Company, Union, 
Oregon, requesting permission to transport loads of short logs with an overall 
height of 12% feet over the Medical Springs Secondary Highway from Catherine 
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would be possible to secure material from the city to do this job with state 
forces and to ascertain the cost thereof. He anticipated that the work could 
be done cheaper in this manner than by contract, although it would be neces- 


sary 


to rent a spreader in connection therewith. He was authorized by the 


Commission to investigate the matter and report back to the Commission. In 
the event the arrangement is approved, the matter is to be covered by written 
agreement. 


At 3:00 p.m. Chairman Banfield publicly announced the awards as follows: 


"Unity Junction-Mill Gulch Section ef the Baker-Unity Highway, Baker 
County. The low bidder for this project was Rogers Construction Co., Port- 
land, at $266,465. The next low bidder was Newport, Kern & Kibbe, Port- 
land, at $307,233. There were three higher bidders. Both low bidders 
stated that they would not accept the award of this contract unless ale 
so awarded the contract for the surfacing and oiling of the Unity Junc- 
tion-Ironside Section of the John Day Highway, in Baker and Malheur 
Counties. Rogers Construction Co., Portland, also submitted a satisfac- 
tory low bid for this latter-mentioned project, in view of which the Com- 
mission has awarded to this Company the contract for the improvement of 
the Unity Junction-Mill Gulch Section. 


"Unity Junction-Ironside Section of the John Day Highway, in Baker 
and Malheur Counties. Rogers Construction Co., Portland, submitted the 
low bid for this job in the amount of $309,605. Curtis Gravel Co. and 
J. ©. Compton, Spokane and McMinnville, submitted the next low bid in 
the amount of $330,747.50. There were four higher bidders. The Commis- 
sion has awarded this contract to the low bidder, Rogers Construction 
Co., at its bid price of $309,605. 


"Prineville Railway Undercrossing Section of the Madras-Prineville 
Highway, in Crook County. John A. Logan, Portland, submitted the low bid 
for this project in the amount of $32,611.50. Halverson Construction Co. 
and H. Halverson, Salem, submitted the next low bid at $48,439, There 
was one higher bidder. The Commission has referred the bids to the En- 
gineer with authority to award the contract to the low bidder when certain 
conditions have been satisfied. , 


"Robertson Bridge-Hayes Hill-Shattuck Corner Oiling and Rock Pro- 
duction Project on the Rogue River Loop and Redwood Highways, in Jose- 
phine County. The low bid was submitted by J. S. Risley, Milwaukie, at 
$46,969. A. H. Saxton & Son, Gorvallis, submitted the next low bid in 
the amount of $51,310. There were two higher bidders. The Commission 
has awarded the contract to the low bidder, J. S. Risley, at his bid 
price of $46,969. 


"Pavement widening on the Woodburn Section of the Pacific Highway 
East and Hillsbore-Silverton Secondary Highway, in Merion County. Warren 
Northwest, Inc., Portland, submitted the low bid for this job in the 
amount of $139,892.50. The next low bid was submitted by Porter W. Yett, 
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The Commission also discussed a date for its proposed trips to in- 
spect state highways throughout the state and tentatively approved one trip 
starting on Monday, August 19, and another trip starting on Monday, September 
9, 1946. The Engineer was instructed to prepare itineraries for both trips. 
The Commission decided not to hear delegations on such trips except the few 
people that might happen to be present during short stops for luncheon or 
dinner. 


The Chief Counsel brought up for discussion : settlement o- right 
way reuired for the Pacific Highway between Judkins Point and Goshen, Lane 
County. He advised that Mr. W. H. Gonyea recently purchased considerable 
acreage at this place with the intention of developing it for commercial pur- 
poses, including an airplane landing field. The highway, he saic extends 
through this man's property for a distance of about 2,000 feet, anc Mr. Gonyea 
is asking for access to the highway from his home on oné side of the highway 
and at two points on the opposite side. He has stated that he will not con- 
sider any other basis of settlement and will take the matter to court if nec- 
essery. The matter was discussed at considerable length, during which the En- 
gineer gave as his thought that it might be all right to grant this request if 
the noints of access are located at the extreme ends of Mr. Gonyea's property, 
but he could not state definitely until he has investigated the matter. The 
Commission referred the matter to the Engineer for such investigation and 
authorized the Chief Counsel to negotiate an option with Mr. Gonyea when the 
investization is completed. 


The Chief Counsel also brought up for discussion the matter of con- 
trolling pole lines along state highways. He referred to an instance along 
the Pacific Highway East south of the Towm of Halsey where two farmers' tele- 
pone lines have been constructed, one of which occupies the location on the 
state highway right of way and the other being located on private property a 
short distance from the right of way line. It appears that the two companies 
were unable to reach an agreement for joint pole line construction so one of 
them built its line on the highway right of way, using split poles which are 
unsightly, and the other arranged for the use of private property for its 
facilities, making two pole lines on the same cide of the highwey, which de- 
tracts from the appearance of the roadside. It also appears that there is no 
legislation for the control of such situations. The Chief Counsel suggested 
that the law covering such matters should be modernized to meet present-day 
conditions and suggested the preparation of a bill to that end for presenta- 
tion at the next Legislative Assembly. The Commission approved the suggestion 
by unanimous vote and instructed the Chief Counsel to prepare such a bill. 


In this connection Chairman Banfield reported an inquiry from Mr. Ed 
Barry, of the Oregon Motor Transport Association, as to the attitude of the 
Highway Commission with respect to legislation continuing, after July 1, 1947, 
the law which authorizes the Commission to issue permits for movements over 
state highways of loads which are in excess of the legal iimits as to weight 
and length. The Motor Transport Association, he said, has in mind to present 
to the 1947 Legislature a bill that will continue this authority, and Mr. 
Barry wants to know the attitude of the Commission with regard thereto. 


26 


Creek to the Company's mill at Union, a distance of about nine miles. The En- 
gineer recommended denial of the request because the logs ere of small diameter, 
and when loaded to a height of 124 feet they are not stable and will present 

a hazard to the traveling public. The Commission approved the recommendation 
unanimously and instructed the Secretary to inform the Company why the Commis- 
sion cannot permit the transportation over state highways of loads of logs of 
that height. 


Mr. Louis Birkenfield, Hood River, Oregon, came before the Commission 
at this time in regard to the truck hauling of logs over the Mt. Hood Highway. 
He advised that he has a contract with the U. S. Forest Service for timber in 
this locality, one million board feet of which already has been cut, but he 
is precluded from completing the contract because of an order from the Highway 
Commission closing the highway to log hauling traffic. He urged the Commis- 
sion to allow him to continue his hauling operations, which, he said, would 
take about six weéks' time to finish. He was informed by Chairman Banfield 
that the Commission previously had discussed this matter at this meeting, at 
which time the Engineer reported that the road is narrow, that the sight dis- 
tance at many points is very short, and that the road surface is weak, having 
been constructed by the Federal Government in the first instance as a recrea- 
tional road of a light type not capable of withstanding heavy truck traffic. 

He advised that the Commission feels that, inasmuch as the road was constructed 
by the Federal Government, the state should not assume full responsibility for 
maintaining it, in view of which the Commission instructed the Engineer to dis- 
cuss the matter with the Forest Service officials. He asserted that the Com- 
mission does not want to create a hardship on Mr. Birkenfield, but its first 
duty is to the general traveling public and to see that the highway is not 
subjected to traffic that would seriously damage the road or endanger the pub- 
lic. Mr. Birkenfield stated that he is hauling his logs to Hood River and 
would use only about three miles of the highway at that end, but, if the Com- 
mission will not permit the use of that three-mile section, he would be satis- 
fied if allowed the use of a two-mile section at the other end of the highway. 
In reply thereto, Chairman Banfield stated that the Commission has referred 
this matter to the Engineer ta discuss it with the Forest Service officials 

as a general proposition; with respect to the Mt. Hood Highway the Commission 
must make its decision for the entire road rather than for piecemeal sections. 
Pending the results of the Engineer's consultation with the Forest Service 
people, he said, the Commission cannot allow any hauling over this highway be- 
cause it is of the firm belief that much damage to the road and danger to the 
public might result. He assured Mr. Birkenfield that the Commission would do 
everything possible to help him. The Engineer was thereupon instructed to con- 
sult with the Forest Service officials at the earliest oppertunity to ascertain 
whether or not they will join with the state in repairing the highway now or 
later in the event log hauling is permitted. The Secretary was instructed to 
advise Mr. Birkenfield as soon as a decision has been reached. 


The Commission had under consideration the setting of a date for 
its next regular meeting and decided to hold such meeting in Portland on Tues- 
day and Wednesday, August 6 and 7, 1946. The Secretary was instructed to make 
the U-ual arrangements for the use of the Auditorium in the Public Service 
Building for this purpose. 
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5. Suggestion of the State Sanitary Authority for joint action in 
connection with complaints on water pollution: The Secretary advised that, 
as instructed by the Commission, he directed a letter to the State Sanitary 
Authority inquiring what was meant by "joint action" and to what extent the 
Authority would expect the State Highway Commission to cooperate, but that he 
has not received a reply. The Commission approved the report. 


6. The question of the action to be taken to evict tenants of a 
privately-owned building situate in Casey State Park: The Commission de- 
cided to view the premises when it makes its inspection trip through 
Southern Oregon. 


7. Report of the Chief Counsel on right-of-way negotiations along the 
water front in the City of Coos Bay: The Chief Counsel advised that he has 
nothing to report at this time. 


8. Proposed increase in the 1946 Minor Betterment Budget to finance 
construction of road approaches to state highways: The Engineer advised that 
his report on this subject is not ready for presentation. He was instructed 
to submit the revort in writing. 


The Engineer reported that the Keep Oregon Green Association con- 
templates the dedication of the first "welcome" sign, heretofore authorized 
by the State Highway Commission, in the near future at the Oregon end of the 
Longview Bridge over the Columbia River and that the Association desires that 
members of the Commission and he be present at the ceremonies. It was de- 
cided that Commissioner Chessman and the Engineer should represent the 
Commission on this occasion. 


The meeting adjourned at 5:00 p.m. to reconvene on the following 
morning in the same room. 


Portland, Oregon 
June 27, 1946 


The State Highway Commission reconvened at 9:00 a.m. in the Audi- 
torium of the Public Service Building with all Commissioners, the State Highway 
Engineer, the Chief Counsel, and the Secretary present. 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m. in 
the seme room: 
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Chairman Benfield stetea that he informea Mr. Barry that the Commission is 
sympethetic but would teke no part, inesmuch as the Commission feels that this 
is a matter that is entirely up to the Legislature. The Engineer advised thet 
movements under the present lew have proven satisfactory. Commissioner Chess- 
man gave &s his thought that the Commission shoula limit its interests to 
engineering facts and that it should not concern itselt with legislation or 
with legislative policy. Following further aiscussion the Vommission aecidea 
unanimously not to become involved in legislation policy and ordered that 

Mr. Barry be so informed. 


The Commission discussed the following matters of unfinished business: 


1. Proposed construction of « bridge over the hillamette hiver et Inde- 
pendence: The Engineer and the Chief Counsel advised that their report on this 
matter was not ready for presentation. 


2. Request of the City of The Dalles for establishment of « stete-owneca 
ferry service across the Columbia River et The Lelles: The Engineer and the 
Chief Counsel edvised thet they have nothing new to report on this subject. 
The Commission discussed the matter, and, as & result thereof, went on record 
as definitely opposed to the esteblishment of such a state-owned terry opera- 
tion at this place. The Chief Counsel was instructea to so inform the City 
Council. He was also instructed to point out to the City Council the legal re- 
quirements for the establishment of & public-ownea ferry operation anc to out- 
line a procedure to be followed by the city ana the county, either jointly or 
separately, should they decide, in view of the Highwey Commission's decision, 
to conduct such an operation as a local project. 


3. Request of the City of Roseburg for state sid in the maintenance of 
certain city streets that are used by log haulers: The Engineer advisea that 
the only wey, other than by the use of strictly state funds, in «which the city 
could be helpea is to include the work in the Federal Aida Secondary Highway 
improvement thet is proposed for the North Umpqua County Roed connection with 
the Pecific Highway along Secona Street; however, he geve as his thought that 
this woula not entirely satisfy the city because considerable log hauling is 
cerried on over kinchester Street, the route of the old Pacific Highwey. He 
estimated the cost of improving Winchester Street et approximately $7,000. 
Following consiaerable discussion the Commission approvea the improvement of 
the Second Street connection as a part oi the proposed Feaceral Secondary High- 
wey improvement of the North Umpque Roea if that can be arranged, however, 
aefinitely refused to contribute toward the cost of improving Winchester Street 
because it is not in the category of projects where such funds can be applied, 
and it being contrary to the Commission's policy to finance such improvements 
with state money in cities of this size. ‘ 


4. Request of the City of Seaside for the rerouting of the Oregon Coast 
Highwey along Roosevelt Drive: The Engineer reviewed the history of this 
project briefly and aavised that, pursuent to the Commission's instructions, 
inguiry has been mace of the railroad company regerding its right of way and 
it appeers that the railroéd company has tee title only to the depot grounds 
and that the railroad right of wey is under lease, so when the railrosa is 
abandoned the property will revert to the abutting property owners. Complete 
report on this project, he saia, is not resay, but he will render it as soon 
es information has been assembled and he has hea an opportunity to aiscuss it 
thoroughly with the Commission's Chief Counsel. 
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The Engineer reported information to the effect that Mr. Clarence 
Ringer, log hauler, Hood River, is truck hauling logs over the Mt. Hood 
Highway without a permit, notwithstanding that this highway has been closed 

to such type of traffic. He further stated that the information received 
indicates that Mr. Ringer was warmed to discontinue his operations but was 
told by someone representing the U.S. Forest Service to continue and that the 
Forest Service would protect him. The Engineer requested authority, in view 
of the action previously taken by the Commission at this meeting regarding the 
truck hauling of logs over this highway, to call the matter to the attention 
of the State Police with a request that any action which may be necessary be 
taken to force Mr. Ringer to stop his operations. The Chief Counsel advised 
that the Commission has legal authority to control the situation. The 
Commission thereupon approved the Engineer's request. 


The Engineer reported that the 35-miles-per-hour speed limit that 
the Commission adopted for the Oregon Coast Highway between M.P. 24, at 
Cannon Beach Junction with the Sunset Highway, and M.P. 36, near the Clatsop- 
Tillamook County line south of Arch Cape Tunnel, no longer is required in 
view of the fact that the war emergency no longer exists. He recommended, 
in view thereof, that the orders made by the Highway Commission on November 
17, 1941, and November 5, 1942, be amended to restore the varying speed 
limits that were in force before those orders were made, such speed limits 
verying from 15 miles per hour, between M.P. 27 and M.P. 28, to 45 miles per 
hour, between M.P. 32.5 and M.P. 36. Following discussion, the Commission 
approved the recommendation and thereupon, by unanimous vote, adopted the 
following resolution with regard thereto upon motion of Commissioner Chessman, 
which was seconded by Commissioner Schaupp: 


WHEKXEAS, the State Highway Commission, pursuant to the pro- 
visions of Section 115-320, 0.C.L.A., as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
herinafter; and 


WHEREAS, the data, facts and information obtained in 
connection with said investigation are all on file in the office of 
the State Highway Commission at Salem, Oregon; and 


WiEREAS, based upon said engineering and traffic investiga- 
tion the Commission has determined that the fixed and designated speeds 
prescribed by the provisions of subsection (b) of said Section 115-320, 
0.C.L.A., as amended, are in certain specified instances greater than 
jg reasonable and safe and in other specified instances are less than 
is reasonable under the conditions found to exist upon or with respect 
to the state highways or sections of state highways hereinafter set 
forth and more particularly described and defined hereinafter, and the 
State Highway Commission has therefore determined to designate a differ- 
ent speed thereupon than the speed fixed in said statute, which said 
different speed or speeds shall be as specifically set forth hereinafter. 
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CENTRAL ORSGON AND LAKEVIEW-BURNS HIGHWAYS 
DESCHUTES, LAKE, AND HARNEY COUNTIES 
HaMPTON-SUNTEX-JUNIP&R RIDGE REOILING PROJECT 


Del R. Beebe, Eugene $ 67,884.00 
Babler Bros., Portland 74,790.00 
J. C. Compton Co., McMinnville 78,290.00 
Harr & Horton, Portland 84, 350.00 


KLAMATH FALLS-LAKEVIEW aND DAIRY-BONANZA HIGHWAYS IN 
KLAMATH COUNTY 
DAIRY ROCK PRODUCTION PROJECT 


A. H. Saxton & Son, Corvallis $ 35,532.00 
Oscar E. Joelson, Eugene 36,540.00 


KLaMATH FALLS-LAKEVIEW HIGHWAY IN 
KLAMATH AND LAKE COUNTIES 
BLY-cAST FOREST BOUNDARY ROCK PRODUCTION PROJECT 


A. H. Saxton & Son, Corvallis $ 40,670.00 


CONSTRUCT 120-ft. HOWE TRUSS BRIDGE OVER 
CRABTREE CREEK ON RICHARDSON GAP ROAD 
NeaAR BOHEMIAN HALL IN LINN COUNTY 


Schedule"™A" Schedule "B" 

(Concrete Piers) (Pile Piers) 
Lindstrom Bros., Portland $ 39,708.00 $ 36,618.00 
Sleeper & Keyes, Portland 43,016.00 38,310.00 


COLUMBIA RIVER HIGHWAY IN 
MULTNOMAH COUNTY 
ONEONTA BORROW PIT EXCABATING AND SHAPING PROJECT 


No bids received. 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-WAHKEENA CREEK SECTION 


Project withdrawn 


SUNSET (WOL CREEK)HIGHWAY IN 
WASHINGTON COUNTY 
GARDNER RANCH-BERGER RANCH SECTION 


Parker-Schram Co., Portland $ 173,640.50 
R. A. Heintz - Construction, Portland 220,482.50 
Sound Constr. & Engr. Co., Seattle, Wn. 239,067.50 
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of the operators have been asked to discontinue this practice and to use the 
route which leads past the State Highway Department's scales and directly 
into the City, and all have complied except the three mentioned above, who 
have stated their refusal to do'so. The Engineer recommended cancellation 
of the overlength permits issued to these haulers in view of their refusal 
to comply with the regulations. The Commission approved the recommendation 
unanimously. 


The Engineer rendered a status report covering cities and towns 
that have requested assistance from the state in the maintenance of city 
streets that are being damaged by log haulers. The report revealed that 
agreements have been completed with nine cities, that agreements with 
two cities are under consideration, and that ten requests for assistunce have 
been denied although these latter tows may qualify for state aid at some 
future time. The Commission approved the report and ordered it filed. (See 
letter from Mr. E.A. Collier, Maintenance Engineer, to R.H. Baldock, State 
Highway Engineer, dated June 22, 1946, in general files for details.) 


The Engineer reported a request from the City of Sheridan for state 
assistance in the inmaintenance of two streets—-Bridge Street, from Main Street 
to Harrison Street, and Mill Street, from Bridge Street to Second Street-- 
which are being damaged by the truck hauling of logs. He estimated the cost 
of repairs at $2,500, of which the city's share would be $600, based on nor- 
mal maintenance cost. He recommended approval of the work in view of the 
fact’ that the population of the City of Sheridan is less than 5,000, hence 
the City is eligible for state assistance under the Commission's established 
policy. The Commission approved the recommendation unanimously. 


The Engineer also reported a request from the City of Tillamook for 
state aid in the maintenance of several city streets that are being used by 
log hauling traffic. He presented e map showing the streets that are used by 
log haulers to a considerable extent, there being from 50 to 100 truck loads 
a day entering Tillamook from each direction. He estimated that it would cost 
about $6,000 to do the necessary repair and maintenance work and suggested 
that, if the Commission approves the work, the City should contribute the sum 
of $1,000 toward this expense. The population of the City of Tillamook in 
1940, he said, was 2,751, which is considerably under the present-day popula- 
tion which might exceed the 5,000 limit set by the Commission for state coopera- 
tion. Chairman Banfield gave as his thought that approval of this project 
would be a devistion from the Commission's established policy with respect to 
aiding small cities and towns in the maintenance of city streets that are being 
used by log haulers, inasmuch as it was the Commission's intention, as he 
understood it, to limit such aid to the cities and towns that received only 
a small amount from the state under the provisions of the State Tax Street 
Fund Law and who could not possibly maintain those streets with the funds 
available to them. Were the state to contrilute to cities and tows such as 
Tillamook where such hauling is over a considerable number of streets, it 
might involve expenditure of as much as $25,000, but the Commission certainly 
did not have it in mind to spend any such sum in any one community, and while 
the Commission has not set a limit, there is a principle involved. He suggested 
that it might ‘e a@visable to set a limit to the amount that the Commission 
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NOW, THEREFORE, based upon said engineering and traffic investi- 
gation and upon the finding and determination made by the Commission with 
respect thereto, the Commission does hereby determine and doa hereby order 
that within the meaning and purpose of said Section 115-320, 0.C.L.A., 
as amended, the speed at which a vehicle may be driven upon said state 
highway and/or upon said sections of said state highway shall not exceed 
the rate of speed set forth immediately following. 


Name of highway: Qregon Coast Highway 
Highvay number: 9 Route number: ___US]0]) 


Location of Termini Established Speed 
MP. 24 to M.P. 25 40 miles per hour 
M.P. 25 to M.P. 26.5 30 miles per hour 
M.P. 26.5 to M.P. 27 20 miles per hour 
M.P. 27 to M.P. 28 15 miles per hour 
M.P. 28 to M.P. 29 25 miles per hour 
M.P. 2 to M.P. 32.5 35 miles per hour 
M.P. 32.5 to M.P. 36 _ 45 miles per hour 


ae 


BE IT FURTHER ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particular appli- 
cable speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds. applicable to any of 
the highways or sections of highways specified herein which is in conflict 
‘ith the provisions of this order hereby is vacated and annulled. 


Note: This resolution supersedes and rescinds resolutions adopted 
November a: 1942, and November 17, 1941. 


The Engineer requested instructions regarding the log-hauling opera- 
tions of Alvie Forbis, John Forbis, and Earl Oglesby over the Wilson River 
Highway into the City of Tillamook. He advised that overlength permits have 
been granted to these operators and a number of other operators authorizing 
them to transport logs over this highway to the junction with the Trask River 
County Road, M.P. 2.56, from which point they are hauled over a county road 
to a connection with the Oregon Coast Highway about two miles south of Tilla- 
mook, thence to the Coats log dump in the Tillamook River. The operators 
have been teking advantage of this routing, he said, in the transportation of 
logs into Tillamook to deliver either to rail reloading stations or to th: 
mills in the city so as to by-pass the Highway Department's scales that are 
located west of the Trask River County Road juncti n, notwithstanding that the 
route is about two miles longer than the route that leads directly into the 
City of Tillamook over the Wilson River Highwey. He further stated that all 
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Commissioners Schaupp and Chessman indicated their approval of 
Chairman Banfield's statements. 


Mr. Henry McKinney, Mayor of the City of Baker, and Mr. A. S. 
Grant, City Attorney, came before the Commission regarding construction of 
the Dewey Avenue Undercrossing of the Union Pacific Railroad on the Baker- 
Unity Highway in the City of Baker. Mr. McKinney repeated arguments pre- 
sented to the Commission at former meetings in behalf of this proposed 
construction and urged approval of the project at the earliest possible time 
as an accident-prevention measure and in order to make it possible for the 
City to properly protect numerous industries that have developed on the 
opposite side of the railroad from the city proper. The Engineer advised 
that, according to present-day estimates, this undercrossing structure would 
cost ap roximately $250,000. He pointed out the possibilities of securing 
finsncial assistance from the railroad company and advised that to that end 
a hearing has been requested before the Public Utilities Commissioner for the 
purpose of presenting deta and information for the use of the Commissioner 
in making his order on the subject. The Engineer also pointed out the 
possibilities of rerouting the Sumpter Valiey Railroad for a short distance 
over the tracks of the Union Pacific Railroad, thus avoiding the separation 
of grade of the highway and the Sumpter Valley Railroad. He said that he 
anticipates that the hearing before the Public Utilities Commissioner will be 
held in the not distant future on such railroad matters. 


Chairman Banfield advised that the Commission is now considering 
the matter of proceeding with this project, and it may be that the Commission 
will decide to go ahead with construction regardless of whether or now rail- 
road cooperation is received. It was his thought that a decision by the 
Commission would be reached before the meeting adjourned. Mayor McKinney 
advised that the City omms a small triangular area adjacent to its fire 
station near the pro osed underpass, and suggested that the city would deed 
this to the state without cost in the event it is needed in connection with 
the underpass project. (Messrs. McKinney and Grant reappeared Before the 
Commission during the afternoon session at which time they were informed by 
Cheirman Banfield that the Commission had just adopted a resolution approving 
the Dewey Avenue Underpass Project and others and had authorized the Engineer 
and the Chief Counsel to proceed with construction and right of way acquisi- 
tion). 


Messrs. A. L. Greenwalt and Walter Meacham, President and Secretary, 
respectively, of the Old Oregon Trail Association, were present in regard to 
he naming of the southern pioneer trail to Oregon. At the request of the 
Commission the Secretary read aloud the recommendation of the Memorials 
Committee of the Oregon Historical Society concerning the naming of this 
trail, the last paragraph of which reads as follows: 


"The recommendation of this Committee is that the name Southern 
Route be used and that there be not over three or four markers in all 
in the stretch between Ashlard and Malin. These can be sufficiently 
large so as to contain an abbreviated sketch of the Road's History. 
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would spend in any tom. Commissioners Schaupp and Chessman approved the 
suggestion, whereupon it was decided to set a limit of $2,500 in any one place. 
The Commission approved an expenditure of such limit for the maintenance of 
streets in the City of Tillamook on the condition that the City will contri- 
bute a like amount. 


A delegation from Ontario, consisting of H. A. Logue, Secretary of 
the Chamber of Commerce; Dyer Bennett, City Councilman; and F. P. Ryan, City 
Recorder, was present. Mr. Logue headed the group. They asked the Commission 
to designate and construct as a farm-to-market road an alternate route for 
truck traffic leading to the indust®ial area in the southeastern part of 
Ontario. This route extends easterly from a junction with the Old Oregon 
Trail at the north end of Oregon Street, near the north city limits, to an ex- 
tension of Second Street, thence southerly along Second Street to the indus- 
trail district. They pointed out that a short section of entirely new highway 
would have to be built, including an underpass structure where the road would 
pass under the tracks of the Oregon Short Line Railroad. 


The delegation also asked for the widening of the Ontario Spur Sec- 
tion of the Old Oregon Trail leading easterly from Ontario to the Snake River 
Bridge for four lanes of traffic as a measure to prevent traffic accidents. The 
improvement of the farm-to-market road which extends south and west from the 
intersection of S.W. 4th Street with the 01d Oregon Trail to a connection with 
the state highway leading to Nyssa near Cairo Junction was also requested in 
behalf of livestock interests south of Ontario. They presented a map showing 
the location of the projects requested and a prepared statement of statistical 
information concerning the industries in their city and the productivity of 
the district. The Engineer advised that the Highway Commission contemplates 
an expenditure of some $80,000 in the Tow of Ontario for the widening of 
Oregon Street; also, that future plans for the improvement of the Old Oregon 
frail as an interstate highway contemplate further improvements to this high- 
way that will not fit in with the city's plan. He pointed out that the bridge 
over the Snake River at Ontario is a two-lane structure so that the widening 
of the highway approach to this bridge for four lanes of traffic would not 
solve the accident problem because it would simply shift the bottleneck to the 
bridge. 


Chairman Banfield advised that the city has asked for more improve- 
ments then the Highway Commission can approve. The proposed truck route, he 
said, is purely a local responsibility because its benefits would accrue primarily 
to the city interests. The Highway Commission, he added, could not assume the 
responsibility because it would establish a very undesirable precedent that 
could not be avoided in the consideration of similar projects in the future. 
Mr. Ryan stated that they appreciated the fact that considerable expense was 
involved, but, he said, the City has a program that requires an expense of 
$200,000, whereas the City has only $25,000 available to do the work and is 
not in position to raice additional funds. He urged construction of the under- 
pass in the northern part of the city and colistruction of the connecting road 
between North Second Street and the highway if the Commission cannot see its 
way clear to approve all of the projects. The right of way for this improve- 
ment, he said, would be donated. Chairman Banfield concluded the discussion 
by stating that the Commission cannot give any encouragement to the projects 
but will refer the matter to the Engineer for study. 
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Mr. Meacham then asked assistance from the Commission im the erec- 
tion of a monument at Yoncalla, Douglas.Co;, honoring Jesse Applegate, who 
was the leader of the expedition that conducted the search for a new route 
into Oregon. He advised that the Old Oregon Trail Association will provide a 
boulder and a bronze plaque for this purpose and would like to have the High- 
way Commission provide a base for the monument and a turn-out and parking 
place for the cars of people who desite to view the marker. He was asked to 
present his request in writing. (Mr. Meacham presented such a letter at the 
afternoon session. See ahead for the Commissinn's approval). 


Mr. Meacham also requested erection of a large marker on the Barlow 
Trail overlooking Yocum Falls, and about 20 smaller markers bearing the word- 
ing "Barlow Trail". The mgineer advised that the site proposed by Mr. 
Meacham for the large marker is now being investigated. 


A delegation from Newberg, consisting of Mr. Frank C. Colcord, 
Mayor, and Mr. Herbert Swift, City Attorney, came before the Commigsion 
relative to the rerouting of the Hillsboro~Silverton Secondary Highway in 
this town. My. Swift was principal spokesman. He advised that this highway 
is now routed over River Street for a distance of three blocks south of its 
intersection with U.S. 99W at the end of the bridge in the eastern part of the 
City, then turns easterly along Fourth Street to Wynoskie Street, thence to 
the Willamette River Bridge. He pointed out that logging trucks that enter 
this highway from the west are required to make a sharp right-angle turn at 
the end of the bridge and frequently lose their loads, creating e traffic 
hazard at this point; moreover, the route on River Street passes in front 
of the City's swimming tank where many children congregate during the summer 
season. He suggested rerouting the highway along College Street for a dis- 
tance of three blocks, to Fourth Street, thence east four blocks along Fourth 
Street to a connection with the present highway on River Street. He pointed 
out that such rerouting would eliminate the bad turn at the bridge and would 
avoid the City swimming pool and would do away with two right-angle turns in 
the present routing of this highway for logging trucks which enter the city 
from the north over the Hillsboro-Silverton Secondary Highway. He stated 
that the city would contribute the sum of $2,500 toward the cost of improving 
such new route and, in addition thereto, would build curbs and sidewalks as 
may be required. The Engineer stated that such routing is desirable from the 
traffic safety standpoint. He was instrueted to check into the costs involved 
and into other details and report back to the Commission at the next meeting. 


| 
| 
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A delegation from Eugene, consisting of Earl L. McNutt, Mayor; 
J. E. Turnbull, Chairman, Highway Committee, Chamber of Commerce; Clinton 
Hurd, County Judge, Lane County; P. M. Morse, County Engineer; V. Ed 
Johnson, City Councilman; William Tugman, Eugene Register-Guard; Fred Brenne, 
Manager, Chamber of Commerce; and Dean R, W. Leighton, University of Oregon, 
appeared in behalf of a three-way project involving the state, Lane County, 
and the City of Eugene, which provides for the rerouting of the Pacifie High- 
vay for a short distance along the present location of the Mill Race, one 
‘Lock east of High Street, and extends northerly to a connection with the 
county road which crosses the Willamette River and extends northerly along 
the east side thereof through Coburg to a connection with Pacific Highway East 
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There will also be avoided the use of the word Trail which is rather out 
of place in describing Modern Roads or Routes. 


Approved Disapproved 


Phil hietschan 
Isaac Burpee 

H. G. Smith 
Philip H. Parrish 


Mr. Meacham stated that the Old Oregon Trail Association is not satis- 
fied with this rzcomend:tionfor the reason that the Association was not granted 
a hearing on the subject by the Committee. He alleged that 99 per cent of all 
the people residing along the route want it named "Applegate Trail" and in 
support of this contention he mentioned certain newspaper items and Mr. Parrish's 
booklet "Wagons West" all ef which, he said, recognize and approve the name 
"Applegate Trail" as suggested by the Association. He gave as his opinion that 
the matter should never have been referred to the Memorials Committee of the 
Oregon Historical Society. Mr. Greenwalt concurred in the remarks of Mr. 
Meacham and expressed regrets that the Memorials Committee did not see fit to 
rive the Association a hearing in the matter. 


Chairman Banfield stated that the Commission referred this matter 
to the Memorials Committee of the Historical Society in conformity with 
established policy. He pointed out that the Commission has erected a number 
of historic markers throughout the state for the benefit of tourists and 
others interested, and in this case followed the usual procedure in 
securing its recommendation from the Memorials Committee because it wanted to 
be certain that it was right before taking definite action. The Memorials 
Committee, he explained, was appointed by the Oregon Historical Society several 
years ago at the Commission's request in order that the Commission might have 
the benefit of information from people who are well-versed in the history of 
the state. H. G. Smith, Construction Engineer for the State 4ighway Depart- 
ment and member of the Memorials Committee of the Oregon Historical Society, 
was present and advised that the Committee studied this matter thoroughly 
before taking action and decided that it would not be proper to apply the 
name "Applegate Trail" to the section between Rickreall, in Polk County, and 
Ashland, in Jackson County, because that section of the trail previously had 
been used for a long time ana was known as the "California Trail"; moreover, 
the Applegate group followed oth<r trails in its search for a southern route 
between Winnemucca, Nevada, and Fort Hall. Mr. Meacham disagreed with the 
Committee's findings in the matter of the use of the name "Route". It was his 
thought thet the name "Trail" has more public appeal than the word "Route" 
and should be approved from the publicity standpoint as well as to commemorate 
the trnils used by the convoys of wagon trains. Chairman Banfield suggested 
that, in order to avoid involving the Commission in a controversy of this kind, 
perhaps the Commission should erect its own signs and markers and word them 
in its own way. The Commission has not acted on the matter, he said, but it 
will probably do so before adjournment. 
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The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 1:30 p.m. in the same room with all Commissioners, the State 
Highway Engineer, the Chief Counsel, and the Secretary present. 


The Engineer requested instructions relative to the repair of the 
ferry boat "North Beach" recently purchased from the Columbia Transportation 
Company to augment ferry service across the Columbia River between Astoria, 
Oregon, and Megler, Washington. He advised that a large amount of repair 
work is required before this boat can be placed in service, a preliminary 
investigation revealing that such reconditioning work will cost between 
$35,000 and $40,000, although this may be increased or decreased according to 
the findings of a competent inspector who is now making a detailed survey to 
determine the extent of needed repairs. He requested authority to advertise 
for bids for the repair work on a cost-plus-fixed-fee basis, which, he de- 
clared, has advantages over the lump-sum basis. Regarding the Commission's 
choice in the matter of selecting someone to make the repairs, the Commis- 
sion's Chief Counsel advised that it is simply a matter of business judgment, 
that the Commission has legal authority to select any method it chooses 
and that judgment applies as it would in private business. He also advised 
that the Commission need not advertise for bids for the repair work because 
it is hiring service. Following further discussion of this matter the 
Commission decided to have the work done on the basis of the Engineer's sug- 
gestion--cost plus a fixed fee. The Engineer and the Chief Counsel were 
thereupon authorized to negotiate with several repair concerns which they 
consider are capable and reliable and report back to the Commission their 
findings and their recommendation as to their first, second, and third choice. 


The Commission discussed a proposed agreement with the City of 
Port Orford concerning the construction of streets, curbs, and sidewalks in 
that town. The Engineer read aloud the provisions of the agreement, which, 
among other things, provides for the prohibition of access to the highway from 
certain city streets. The Chief Counsel advised that he could not recommend 
the accéptance of the agreement as prepared because it involves the "dead 
énding" of a number of streets, which places the matter in the same category 
as the case in Cottage Grove, which was settled adversely to the state's 
interests. He suggested that the property owners affected be contacted re- 
lative to the waiver of their rights of access to the highway and thet it be 
ascertained how much they want for such waiver. In view of the advice of 
the Chief Counsel, the Commission decided not to execute the agreement until 
advised by him that it is satisfactory to do so. The matter was referred to 
the Chief Counsel for further handling. 


The Engineer advised that the State Land Board has under considere- 
tion a plan whereby the state would take over from the Federal Government 
906,000 acres of unappropriated and unreserved Federal Land and that the Board 
has made inquiry whether or not the State Highway Commission would have any 
objections to the taking over of such lands because of the effect the resul- 
tant reductions in acreage of Federal Lands might have on the funds that the 
state receives as Federal aid for highway construction. He advised that such 
reduction in Federal Land acreage would affect Federal aid in two ways; first, 
it would reduce future allotments of Public Lands Highway Funds approximately 


near Harrisburg, being the project discussed with the Highway Commission some 
months previous. Mr. Turnbull headed the group. He advised that Lane County 
has made provision for county funds in the amount of $475,000 to build a new 
bridge over the Willamette River on this route and that the City of Eugene has 
voted a bond issue of $500,000 to pay its share of the cost of the proposed 
improvement. The purpose of the meeting today, he said, is to bring the 

facts to the attention of the Commission with the hope that the Commission will 
see its way clear to approve an expenditure of state highway funds in the 
amount of $135,000 to pay for that portion cf the improvement which lies along 
the state highway section. 


The Engineer exhibited a map showing the proposed layout and ex- 
plained the details thereof. He estimated the cost to provide connections 
between the new route and Sixth Street and Seventh Street, which are one-way 
state highway streets, at about $65,000 and the cost of the state's share of 
the necessary right of way at approximately $70,000. Mr. Turnbull suggested 
that the state should do its portion of the work now and that the construc- 
tion of the bridge and the balance of the improvement should be deferred 
until conditions are right and materials can be obtained. - Chairman Banfield 
advised that this is a new matter to the Commission and that the Commission 
desires to give it careful study before taking any action. Commissioner 
Schaupp stated a desire to inspect the premises before acting. Commissioner 
Chessman expressed himself similarly. Chairman Banfield concluded the con- 
ference by stating that the Commission would give the matter careful consi- 
deration upon receipt of additional information from the Engineer. In any 
event, he said, it would be necessary to have the matter covered by a joint 
agreement in writing before anything at all can be done. 


Mr. Larry E. Bufton, of Silica Products, Oreg. Ltd., Portland, came 
before the Commission regarding the improvement of an old county road which 
parallels the Bugene-Veneta Highway (Route F) about three miles west of Bugene, 
being an extension of West llth Street. Mr. Bufton advised that his company 
owns about one-half mile frontage on this old road and that they propose to 
subdivide the property into lots, one tier of which will front on this old 
road, and, in order that access to the highway may be had at only two points, 
they have it in mind to use the old county road as a service road if the 
Highway Commission offers no objections thereto and will maintain the road. 
He explained that when the state obtained the right of way for straightening 
the highway at this point title was secured by the state to the south half of 
the old road, tut the northern half of this road belongs to the Silica Products 
company. He offered to deed to the state the company's interests in such 
portion of the old road on the condition that the state will accept the com- 
pany's proposal. He pointed out that the two points proposed for access to 
the highway would be at the extreme ends of the company's property. He also 
offered to deliver such pit-run gravel as may be required to improve the old 
road at the rate of 75 cents per cubic yard. The Engineer exhibited a map 
showing the proposed subdivision and the location of the old county road and 
the new highway. He advised that the state omms the southern half of the old 
road and has a provisional easement for use of the northern half. He read 
aloud a letter from Mr. Bufton presenting the company's offer in writing. 
Following discussion of this matter the Commission referred it to the fngi- 
neer and the Chief Counsel for investigation and report. 
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this place as prevention of floods which occur each year during periods of 
high water. It was his thought that the Highway Commission would be interested 
because the highway is inundated during such periods. He declared that he is 
personally interested in the matter because he owns a mill at this place, 

but he also is speaking in behalf of the people of the town. He said they are 
attempting to obtain Federal funds with which to help finance the project. 

The Engineer advised that the highway at Sutherlin will have to be realigned 
because of numerous mills that have been constructed and that a study of the 
situation will have to be made. He asked Mr. Hubbard to present his request 
in writing, following which he will investigate the matter and report his 
findings to the Commission. 


Mr. Otto J. Kraemer, Attorney, Portland, was present regarding a 
subdivision of his property located at Cannon Beach, known as the First Addi- 
tion to Elk Lake Park. He advised thet he is having difficulty in closing 
several sales of lots abutting on the east side of the highway because it 
appears that the people are not going to be allowed access to the highway 
from certain streets. Mr. Kraemer further stated that the property is level 
but at one point the highway passes through a cut from eight to twelve feet 
in depth, and rumor is to the effect that because of this cut the Highway 
Commission will not permit access to the highway. The Chief Counsel advised 
that the Highway Commission has not acquired right of access to the highway 
so cannot deprive anyone of such right without a waiver. He further stated 
that the Highway Commission will not disturb Mr. Kraemer's right of access to 
the highway nor his acquired rights without consulting him first. Mr. Kraemer 
urged a definite decision by the Commission in this matter at the earliest 
possible time because his purchasers are disturbed and his surveys are being 
held up. The Commission referred the matter to the Engineer and the Chief 
Counsel to discuss details with Mr. Kraemer and to report back to the Commis- 


sion. 


The following members of the Recreational Resources Committee of 
the Portland Chamber of Commerce came before the Commission regarding preser- 
vation of timber strips along the Oregon Coast Highway through the holdings 
of the Sparrow Interests near Elbow Lake, in Dougles County: Mr. Alfred A. 
Loeb, Mr. Marshall Dana, and Mr. Thornton T. Munger. They presented a 
letter from Mr. Eugene R. Walsh, Forest Engineer, in which he advises that 
the Sparrow Interests have sold the timber on their property to the Coos Bay 
Pulp Corporation and Crown-Zellerbach Corporation who are logging it but are 
leaving a strip along the highway and are willing to let it stand permanently 
if assured that it will not be sold or logged at some future date by the 
Sparrow Interests. Mr. Walsh points out that the Sparrow Interests still 
ovm the land on which the timber is standing and gave as his thought, as 
engineer for these Interests, that the state could acquire it along with the 
timber if it wanted to preserve a timber corridor along this section. He 
suggested, however, that.the Commission should take the initiative in the 
matter. The members of the Committee asked the Commission to give the matter 
favorable consideration. Chairman Banfield stated that he has no objection 
to the procedure. Commissioners Schaupp and Chessman expressed themselves 
similarly. The matter was thereupon referred to the Chief Counsel and the 
Perks Superintendent to handle, it being understood that the negotiations 
should include the acquisition of both the land and the timber standing thereon. : 


six per cent, which, roughly, would be about $10,000 annually; and second, it 
would increase the state's matching ratio on Federal Aid Primary, Secondary, 
and Urban Projects from 37.96 per cent to 38.87 per cent, which, this year, 
would have required the state to advance approximately $184,000 additional 
state funds. The value of the land that the state would acquire under the 
proposal that the State Land Board is now considering, he said, is about 
$2,000,000. The total loss in highway funds, he said, would amount to a con- 
siderable sum of money over a period of years. (See letter dated May 4, 1946, 
directed to the Oregon State Highway Commission, and letter dated May 10, 
1946, directed to Forrest £. Cooper, Lakeview, Counsel for the Public Lands 
Committee of the Association of Oregon Counties, in general files for addi- 
tional details). The Enginger requested instructions what to reply to the 
State Land Board. It was the thought of the Commission that the State Land 
Board should be fully advised as to how the acquisition of such lands would 
affect the state's Federal Aid allotment for highway purposes. The Engi- 
neer was instructed to direct a letter to the Land Board giving full informa- 
tion. . 


lar. Russell Hubbard, Reedsport, was present and renewed his request 
to acquire certain state-owmed property adjacent to the Umpqua Highway at 
Reedsport, particularly some fractional lots that the state acquired in 
connection with negotiations for right of way for the revised location of 
this highway, and some lowland near the east city limits of Reedsport which 
lies between the new highvay location and the Umpqua River. He asked the 
Commission te sell this property to him at an agreed price without going 
through the formality of taking bids, particularly the fractional city lots, 
which, he said, the Highway Commission at one time offered to sell to him at 
the rate of three cents per square foot. He was informed by Chairman Banfield 
that the Commission does not want to dispose of the low marsh land, and so 
far as disposing of the other property is concerned, it is his feeling that 
the sale should be based on competitive bidding, and the Commission will 
authorize advertising the property for sale if Mr. Hubbard desires that done. 
Mr. Hubbard advised that he owns the booming rights in the Umpqua River along 
the marsh land under discussion and needs the state's property in connection 
with his activities. He advised that he will not erect any building or struc- 
ture on the property that would interfere with the scenic view of the River 
from the highway. He further stated that he owns considerable property up- 
stream from this location, and he offered to let the state "spill" dirt mater- 
ial any“here along this property that might be necessary in connection with 
construction of the new highway. The Engineer advised that both he and the 
Parks Superintendent recommene retention of the marsh land by the state in 
order to protect the River scenery at this point. He also said that the area 
may be needed for highway purposes. Mr. Hubbard again asked the Commission 
to consider private sale of the fractional lots. The Commission agreed to 
give the request consideration. (Following Mr. Hubbard's departure the 
Commission reconsidered the matter and decided, upon the recommendation of 
the Engineer and the Chief Counsel, to advertise the fracticnal lots for 
sale.) 


Mr. Hubbard then asked the Highway Department to help the City of 
Sutherlin to clean the channel of Sutherlin Creek and another small creek at 
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of Linn County for handling, inasmuch as this is a county project which the 
Commission advertised in behalf of the County Court as a matter of courtesy. 


No bids were received by the Commission for the Oneonta Borrow Pit 
Excavating and Shaping Project on the Columbia River Highway, Multnomah 
County, and bids received by the Commission for roadbed topping, construc- 
tion of a rock toe, slope protection, topsoiling, and grass seeding on the 
Troutdale-Wahkeena Creek Section of the Colwnbia River Highway, in Multnomah 
County, were ordered returned to the respective bidders, inasmuch as this 
project previously had been withdrawn from the letting. 


The Engineer reported on the cost to obtain right of way for a 
proposed revision of the Pacific Highway West in North Corvallis to provide 
approaches to Third Street and Fourth Street. He advised that an appruisal 
had been made by the Right of Way Department, which estimates roughly that 
such right of way will cost about $50,000. He requested authority for the 
Chief Counsel to negotiate options as may be required for such improvement. 
The Commission approved the request by unanimous vote, it being strictly 
understood that no commitment whatsoever is being made as to the construction 
of this project. 


At 3:00 p.m. Chairman Banfield publicly announced the awards of 
contracts as follows: . 


"Hampton-Suntex—Juniper Ridge Reoiling Project on the Central 
Oregon and Lakeview-Burns Highways, in Deschutes, Lake, and Harney 
Counties. The low bid for this project was submitted by Del K. Beebe, 
Eugene, at $67,384. Babler Bros., Portland, submitted the next low bid 
at $74,790. There were two higher bidders. The Commission has 
awarded the contract to the low bidder, Del R. Beebe, at his bid price. 


"Dairy Rock Production Project on the Klamath Falls-Lekeview and 
Dairy-Bonanza Highways, in Klam th County. The Commission received 
two bids for this project, being those of 4. H. Saxton & Son, Corvallis, 
at $35,532, and Oscar E. Joelson, Eugene, at $36,540. The Commission 
has awarded the contract to the low bidder, A.H. Saxton & Son, Corvallis, 
at their bid price. 


"Bly-East Forest Boundary Rock Production Project on the Klamath 
Falls-Lakeview Highway, in Klamath and Lake Counties. The Commission 
received only one bid for this project, being that of A.H. Saxton & 
Son, Corvallis, at $40,670. This bid has been rejected. 


"Construction of 120-foot Howe truss bridge with five 19-foot pile 
trestle approach spans over Crabtree Creek near Bohemian Hali on the 
Richardson Gap Road, in Linn County. The Commission received two bids 
for this project, being those of Lindstrom Bros., Portland, at $39,708 
using concrete piers and $36,618 using pile piers, and Sleeper & Keyes, 
Portland, at $43,016 using concrete piers and $38,310 using pile piers. 
The Commission has referred the bids to the County Court of Linn County 
inasmuch as this is a county project which was advertised by the 
Commission in behalf of the County as a matter of courtesy. 
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Mr. Loeb inquired whether or not the State Highway Commission has 
given further consideration to the establishment of small "lunch spots" along 
state highways as previously suggested by the Recreational Resources Committee. 
He was informed by Chairman Banfield that the Commission hes not taken further 
action and there is no possibility of action being taken in the near future. 


Mr. H. W. Fowler, owner of the Lake Tahkenitch Resort on the Oregon 
Coast Highway, Lane County, was present and urged the Commission to help him 
clean up weed growth and cull logs in Lake TPahkenitch which, he said, are 
becoming very serious and within two years will close the Lake entirely for 
pleasure seekers unless something is done to improve conditions. He exhibited 
samples of weed growth and seeds and advised that the seed was planted some 
yeers ago in another part of the Lake by the U.S. Biological Survey, but the 
growth has spread rapidly and unless something is done to correct the situa- 
tion the Lake will soon become valueless for recreational purposes. It was 
his thought that the State Highway Commission should be interested because 
of the publicity that the Commission is giving the lakes in this district 
through its national advertising to attract tourists. The Commission's Chief 
Counsel advisea that the property around the Lake is not State Highway pro- 
perty but is owned by the State Land Board. He suggested that Mr. Fowler 
present his problem to such Board. Chairman Banfield advised, the Chief 
Counsel concurring, that the Highway Commission has no authority over this 
Lake or any other lake, but nevertheless, the Commission will order investi- 
gations from the advertising standpoint, mt it cannot do what Mr. Fowler 
requests. 


Mr. Fowler then requested the use of State Highway equipment to oil 
a driveway and parking area at his resort. He was informed by the Engineer 
that his request would be given consideration if presented in writing. 


The Commission discussed the bids received at the morning session 
for highway construction work and took action thereon, as follows, by 
unanimous vote: 


The Commission awarded the following contracts: The contract for 
the Hampton-Suntex-Juniper Ridge Reoiling Project on the Central Oregon and 
Lakeview-Burns Highways, in Deschutes, Lake, and Harney Counties, was awarded 
to Del R. Beebe, Eugene, the low bidder; the contract for the Dairy Rock 
Production Project on the Klamath Falls-Lakeview and Dairy-Bonanza Highways, 
in Klamath County, was awarded to A.H. Saxton & Son, Corvallis, the low 
bidder; the contract for grading the Gardner Ranch-Berger Ranch Section of 
the Sunset Highway, in Washington County, was awarded to Parker-Schram Com- 
pany, Portland, the low bidder. 


The Commission rejected the bids received for the Bly-East Forest 
Boundary Kock Production Project on the Klamath Falls-Lakeview Highway, in 
Klamath and Lake Counties. 


Ali bids received for the construction of a120-foot Howe truss 
bridge with trestle approaches over Crabtree Creek on the Richardson Gap 
County Road, Linn County, were referred by the Commission to the County Court 


4 = 
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In this connection the Commission resumed discussion of the contro- 
versial Applegate Trail matter. Commissioner Chessman stated his disapproval 
of mumerous "finger board" signs bearing the wording "Applegate Trail". He 
suggested that perhaps a few signs bearing the wording "Applegate Trail-South- 
ern Route into Oregon" might be satisfactory. The Engineer recommended appro- 
val of the recommendation of the Memorials Committee of the Oregon Historical 
Society. Following further discussion, the Commission decided to take no ac- 
tion in the matter other than to ascertain whether or not a meeting of minds 
cannot be reached among the opposing groups. The matter was referred to the 
Construction Engineer, H. G. Smith, to ascertain what can be done in that 
respect. 


Chairman Banfield brought up for discussion the question of right 
of way width for the Sunset Highway west of Portland. He inquired why it 
is now necessary for the Highway Commission to acquire right of way 200 feet 
wide. The Engineer explained that when construction on this section was first 
started prior to the war it was as a W.P.A. project, and the right of way 
width was limited to 80 feet, for a two-lane highway; however, later on it 
was decided to make this a four-lane thoroughfare, so the balance of the 
right of way westerly from this section was acquired on that basis, but the 
negotiations did not include a widening of the 80-foot right of way on the 
first two-mile section. Chairman Banfield inquired as to the cost of the 
right of way now to be purchased. The Assistant Counsel estimated such cost 
at $120,000 between Canyon Road and Barnes Road. The Engineer estimated 
the cost of right of way and construction of the grade separation project 
requested by Commonwealth, Inc. at $100,000 making a total cost of $226,000 
to complete the right of way acquisition to the Barnes Road junction and to 
build the traffic separation structure. 


The question of constructing the service road paralleling .S. 99E 
through the Milwaukie Housing Project was introduced into the discussion. 
The Engineer explained that the right of way in connection with this project 
will be furnished without cost to the state and that the estimated cost to 
the state for the whole improvement would be about $65,000. The Commission 
desired additional information of a definite character with respect to the 
project before making a final decision and thereupon referred the matter to 
the Chief Counsel to discuss with the Milwaukie Planning Commission in order 
that a definite agreement may be reached among all parties concerned. 


The Chief Counsel was also instructed to consult with Commonwealth, 
Inc. regarding the right of way for the Sunset Highway through its holdings 
and to report his findings to the Commission for its information. 


The Commission next had under discussion projects proposed for con- 
struction during the next three years with state funds, being a resumption of 
the discussion held in the Imperial Hotel on the afternoon of June 25, refer- 
ence being made to the list of Rural and’ Minicipal Projects presented by ih‘ 
Engineer at that time. After careful consideration of each individual project 
the Commission approved certain projects for immediate undertaking without 

eservation, and others conditionally, totaling an expenditure of approxi- 
ely $5,766,500 of state money. The following resolution with regard thereto 
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"Oneonta Borrow Pit Excavating and Shaping Project on the Columbia 
River Highvay, in Multnomah County. The Commission received no bids for 
this job. 


"Roadbed topping, construction of rock toe, slope protection, top- 
soiling, and grass seeding on the Troutdale-Wahkeena Creek Section of the 
Columbia River Highway, Multnomah County. The Commission withdrew this 
project from the letting prior to the opening of bids and ordered bids 
received returned to the bidders unopened. 


“Grading the Gardner Ranch-Berger Ranch Section of the Sunset Highway, 
Washington County. The Commission received three bids for this project, 
the low one being submitted by Parker-Schram Co., Portland, at $173,640.50. 
The next low bid was that of R.A. Heintz - Construction, Portland, at 
$220,482.50. The Commission has awarded the contract to the low bidder, 
Parker-Schram Co., at its bid price." 


Mr. Elmer Sankus, Brookings, Oregon, came before the Commission re- 
garding ean exchange of timber land adjacent to the Oregon Coast Highway north 
of the Town of Brookings. He advised that the company he represents desires 
to liquidate numerous small tracts of timber in this vicinity and to thut end 
a small lumber mill is now operating in the vicinity. Some of the heaviest 
and sturdiest timber, he said, is immediately adjacent to the permanent high- 
way location in Sec. 36, T. 39 S, R. 14 W, W.M., and it was his thought that 
the Highway Commission would like to preserve this, and if so, would be will- 
ing to acquire it by exchange of other state land of comparable value. He 
advised that he has several offers for the timber in question and suggested 
an early investigation by the Commission so as to enable him to close a deal 
with one of the prospective purchasers of the property if the state is not 
interested. He was informed by Chairman Banfield thet the Highway Commission 
would be pleased to investigate an exchange and he asked Mr. Bankus to pre- 
sent his proposition in writing. The Engineer advised tht he would make the 
investigation and report his findings to the Commission at its meeting on 
August 6, 1946. He was authorized by the Commission to inform Mr. Bankus, in 
advance, what he intends to recommend to the Commission at such meeting. 


The Secretary presented a letter from Mr. Walter Meacham, Secre- 
tary of the Old Oregon Trail Association, requesting the Highway Commission's 
cooperation in providing a turn-out and monument base for a marker which the 
Association plans to erect at the old Jesse Applegate homestead in Yoncalla 
honoring this pioneer. Mr. Meacham advises that the Association will furnish 
the boulder and a bronze plaque containing a brief outline of the early history 
of Mr. Applegate, whose name, he said, was a household word in Oregon for more 
than 40 years. The Engineer recommended approval of the request. Construction 
Engineer H. G. Smith, who is a member of the Memorials Committee of the Oregon 
Historical Society, gave as his opinion that the monument is very appropriate. 
The Commission referred the matter to the Engineer and the Chief Counsel to 
check into the feasibility of it with authority to provide such turn-out and 
monument, base if the peoject is found feasible. 
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3. That upon approval and adopticn by the Commission of any 
one or more of said surveys said Engineer shall then prepare correct 
descriptions of all real properties needed for rights of way or other 
uses or purposes in connection with the accomplishment of said pro- 
jects or any one of the same and deliver such descriptions to the 
Chief Counsel, and thereafter said Counsel shall take the necessary 
steps to acquire options on all real properties needed in connection with 
said projects or any of the same and report said options to the Com- 
mission for approval. 


4. That upon approval of the survey and location of any 
one or more of said projects and the acquisition of the necessary 
rights of wey therefor and the approval by the Commission of options 
covering such rights of way, then the Engineer shall prepare or cause 
to be prepared and published the call or calls for competitive bids 
as required by law. 


5. That if any of said projects are projects promoted 
under a cooperative arrangement between the State and a county or the 
State and a city or the State and a county and a city, then before 
the call for bids is issued an appropriate agre2ment or greements 
shall be prepared by the Chief Counsel, submitted to the Commission 
for approval and thereafter executed by the county or the city, or the 
county and the city, as the case may be, and presented for execution 
by the Commission. 


6. With reference to projects set forth in said Exhibit 
A designated or identified by the letter D it hereby is provided and 
ordered that until such projects and each thereof have been further 
considered and cleared for construction no surveys with respect there- 
to shall be made or other action taken, provided, however, that the 
sums or amounts of money allocated to such identified projects shall 
be held subject to the further order of this Commission. 


7. That this resolution be entered in the minutes and 
records of the Commission as of the twenty-seventh day of June, 1946, 
and copies thereof delivered by the Secretary to the Public Roads 
Administration. 


The exhibit referred to in the foregoing resolution follows: 
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WHEREAS, heretofore, to wit: on the twenty-ninth day of May, 
1945, the Commission adopted a three-year program of postwar highway 
construction, which action of the Commission is evidenced by a resolu- 
tion duly adopted and entered in the minutes and records of the Commis- 
sion; and 


WHEREAS, said postwar program, while it includes Federal Aid 
and Forest Highway construction of general character and classification, 
is nevertheless not adequate to meet the needs of the general public; and 


WHEXEAS, many of the highways and in particular sections of 
some highways in the State are in need of repair, reconditioning and 
reconstruction because of the fact that during the war emergency ordinary 
highway maintenance was neglected; and 


WHEREAS, the State now has or will have availabie during the 
next three-year period upproximately six million dollars of state high- 
way funds which are not needed to meet the requirements of ordinary high- 
way maintenance, debt service, operating expense or the matching of 
Federal Aid and therefore said funds may be employed on a state highway 
construction program; and 


WHEREAS, the Commission, after due consideration of all matters 
and of all factors involved in and essential to an adequate highray 
system, is of the opinion that public welfare will be served by the pro- 
motion and accomplishment of the program of highway construction here- 
inafter set forth; and 


WHEXEAS, the program of projects now proposed for adoption is 
integrated with and bears a progressive relationship to the major pro- 
gram heretofore approved and adopted by the Commission; 


NOW, THEREFORE, BE IT aND IT HEREBY IS RESOLVED by the Commis- 
sion, all members being present and voting affirmatively, as follows: 


1. That the proposed state highway construction program set 
forth in detail in the attached exhibit, consisting of five sheets, 
marked Exhibit A, and otherwise identified as bearing the signatures 
of R. H. Baldock, State Highway Engineer, and H. B. Glaisyer, Secretary 
to the Commission, and the date of June twenty-seventh, 1946, and by this 
reference made an essential part hereof, hereby is approved and the 
several highway projects listed and enumerated therein hereby are each 
and all adopted and approved as highway projects for construction dur- 
ing the yeers1946, 1947 end 1948, except as hereinafter provided with 
respect to projects identified by the letter D. 


2. That the State Highway Engineer be and he hereby is authorized 
and instructed to make all necessary surveys and thereafter, as such 
surveys are completed, report the same to the Commission for approval. 
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Lake 
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Coos Bay- 
Roseburg 
Coos River 


Pacific 


Umpqua 
Umpqua 


Elkton- 
Sutherlin 

Tiller-Trail 

Pacific 

Sams Valley 

Rogue River 


Loop 
Pacific 
Richardson- 


Eugene 
Territorial 


Cent. Oregon 
McKenzie 


Co. Road 
Mt. Hood 
Loop 
K. Falls- 


Section and Description 


Division No. 3 


S. of Myrtle Point, Line 
Chge., Gr., Surf. & Oil 

Enegren Ferry Section, 
Grad. and Surf. 

Tolo R.R. Overcrossing, 
Structure Widening 

Elkton Tunnel, Lighting 

Reedsport Sec., Grad., Surf. 
& Ldsep. 

Tyee Road-Sutherlin, 
Surfacing 

Coffey Creek Bridge 16,600 

Siskiyou Slide Correction 50 ,000 

E. Unit of Hwy., Gr. & Surf. 100,000 

Robertson Br.-Redwood Hw., 28, 
9.44 mi. Oiling 

Junction City Bridge %,900 

Noti-Richardson, Resurf. 100 ,000 


% 15,000 
30 ,000 


43,000 


21,000 
10,000 


100 ,000 


Gillespie Corner-Co. Line 
Resurfacing 


100 ,000 


Total - Division No. 3 $ 651,300 


Division No. 4 


Brothers-Hampton, Resurf. $ 165,000 

Overpass near Sisters 7,500 
(State Share) 

Alfalfa Co. Road., Oiling 35,000 

Bennett Pass-Cooper Spur, 130,000 
Grad., Surf. &« Oiling 

lst Ave.-Esplanade (K. Falls)330,000 
Grad. & B. Mac. Surf. 

Sprague River Rd., Br. & Gr. 150 ,000 

Hny. Jet.-Muddy Cr., Grad., 110,000 
Surf. & Oiling 

Hogg Pass, Grade Widening 75,000 

Sherars Grade Section, 75,000 
Grad., Surf. & Oiling 

Deschutes River Section, 30 ,000 
Grad., Surf. & Oiling 


Total - Division No. 4 $1,107,500 


Construction R/W 
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PROPOSED STATE CONSTRUCTION PROGRAM 
For Performance During 1946, 1947 and 1948 
June 27, 1946 : 
PART I - STATE RURAL PROJECTS 


Exnibit "A" 


County Highway Section and Description Construction R/W Total 


a 
Division No. } 


Gleckemas Pacific E, Multnomah Co. Line-Milwau- $ 65,000 $ -- $ 65,0008 
kie, Channelization and 
Service Road 

Clackamas Pacific E, Oregon City-Canby, Pav't. 400,000 13,000 413,000 A 
Resurf. & Widen. 


Multnomah Pacific Interstate Bridge, Elec- 8,400 -- 8,400 ¢ 
trical Work 

Multnomah Pacific Jantzen Beach Section 100,000 10,000 110,000 B 
.Traffic Interchange 

Washington Wilson River Wilson River Highway, 200 , 000 -- 200,000 A 


12.0 mi. Resurfacing 


Total - Division No. 1 $ 773,400 $23,000 $ 796,400 
Division No. 2 


Benton Fadyville- § Eddyville-Blodgett, 18.9 $ 172,500 $ -- $ 172,500¢ 
Blodgett mi. Resurfacing 
Clatsop Ore. Coast Arch Cape Tunnel, Lighting 21,000 -- 21,000 A 
Linn Santiam W. Unit, Lebanon-Sweet Home, 91,900 -- 91,900 ¢ 
8.0 mi. Pav't, Resurf, 
Marion& Co. Road Independence Bridge (State 300,000 ile 300,000 B 
Polk Share) 
Polk Salmon R. Ft. Hill Bridge & Apprs. 85,000 10,000 95,000 A 


Tillamook Netarts Stillwell Bridge & Appr. 70,000 1,000 72,090 A 
Total - Division No. 2 $ 740,400 $11,000 $ 751,400 


A = Approved by Highway Commission 

B = Approved subject to an agreement to be drawn with second party, such as a city or 

@ county, which agreement is to be submitted to the Commission for Yinsl ection 

C = Contracted 

D = Project not approved but money to be held in program for further stady and final 
action by Commission. : 


County 


Highway 


PART II - STATE MUNICIPAL PROJECTS 


Section and Description 


Construction 


R/W 


ns 


Multnomah 
Multnomah 


Washington 


Yemhill 
Yamhill 


Benton 
Lincoln 
Lincoln 


Linn 
Linn 


Marion 
Marion 


Yamhill 
Yamhill 


Curry 
Douglas 
Josephine 


Lane 


Col. River 
Mt. Hood 


Tualatin 
Valley 
Pacific W. 


Tualatin 
Valley 


Pacific W. 
Ore. Coast 
Ore. Coast 


Pacific E. 
Santian 


Pacific E. 
Hillsboro- 
Silverton 


Pacific W. 
Salmon R. 


Ore. Coast 
Ore. Coast 
Pacific 


McKenzie 


Division No. 1 


Parkrose Sec., Pav't Wid. ¢ 

Gresham Sec., Sewer and 
Pav't Widening 

Forest Grove Sec., Pav'’t 
Widening 

Newberg Sec., Pav't Widen. 

Yamhill Sec., Pav’t Widen. 


20,000 
52,000 


15,000 


50.000 
5.020 


Total - Division No. 1 $ 142,000 
Division No. 2 


Corvallis (Harrison St.) $ 
Pav't Wid. (State Share) 

Oceanlake Sec., Grad., 
Surf. & Bit. ilac. 

Waldport Sec., Curbs & 
Pav't Widening 

Albeny Sexvice Rd., G-S-0 

Lebanon Sec., Paving and 
Pav't Widening 

Woodburn Sec., Curbs and 
Pav't Widening 

Woodburn Sec., Curbs and 
Pav't Widening 

Amity Sec., Gr., Surf. & Oil. 20,000 

Sheridan Sec., G-S-B. Mac. 20,000 


15,000 
146.100 
22.000 


60,000 
86,000 


82.490 
46,300 


Total - Division No. 2 $ 497,800 
Division No- 34 


Port Orford Sec., Curbs by 
and Oil Mat Widening 
Gardiner Sec., Curbs and 
Pav't Widening 
Grants Pass Sec., Curbs 
and Pav’t Widening 
Springfield Sec., Curbs 
and Pav't Widening 


35,000 
85,000 
10,000 


110,000 


Totel - Division No. 3 $ 240,000 


44,000 


20.000 
25,00) 


$89, 000 


$ 5,000 


20,000 & 
52,000 E 


& 400 


46, 300 


20,009 At 


20,(60 D 


¢ 586,800 


$ 40,000 


85,000 


10,000 


110,000 F 


$ 245,000 
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County 


Highway 


Section and Description 


Construction 


R/W 


Total 


SSS aS EE 


Baker-Unity 


Wasco- 
Heppner 

Kimberly- 
Monument 

Canyon City- 


Arena Val. 
Heppner- 
Spray 
Col. River 
Pendleton- 
John Day 
Weston-Elgin 


Starkey 
Joseph- 
Wall. L. 


Division No. § 


Mill Gulch-Salisbury, Gr, $ 152,100 $ 
Widening 

Hay Creek Sec., Grad., 150,000 
Surf. & Olling 

Kimberly-Dry Creek, Oiling 70,000 

Trout Creek, 5 mi. Resur- 50,000 
facing 

Happy Valley-Diamond, Grad. 30,000 
and Surfacing 

Adrian-State Line, 4.4 mi. 35,000 
Grad., Surf. & Oil. 

Adrian-State Line, 3.2 mi. 35,000 
Grad., Surf. & Oil. 

Rhea Creek-Hardman Hill, 60,000 
Grad., Surf. & Oil. 

Umatilla River Bridge 32,000 

Tutuilla Creek Sec., Grad., 50,000 
Surf. & Oiling 

McDougall Camp-Pioneer Spur, 230,000 
Grad., Surf. & Oiling 

Hilgard-Starkey, Resurf. 30,000 

N. Unit, Joseph-Wallowa 30,000 


Lake, Gr., Surf. & Oil. 


Total - Division No. 5 $ 954,100 $ 3,000 


$ 152,100 ¢ 
150,000 A 
70,000 A 
50,000 D 
30,C00 A 
35,000 A 
35,000 A 
60,000 A 


32,000 A 
53,000 A 


230,000 D 


30.000 A 
30,000 A 


$ 957,100 
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Mayor Henry McKinney and City Attorney A, S. Grant, of the City of 
Baker, reappeared before the Commission at this time regarding their request 
for construction of the Dewey Avenue Undercrossing Project. They were in- 
formed by Chairman Banfield that the Commission had just passed a resolution 
approving cons*sruction of this project along with others and that the Engi- 
neer and the Chief Counsel have been authorized to proceed with the details. 


The Engineer presented a request from the U.S. War Department thet 
the State Highway Department conduct surveys as may be necessary in connection 
with the highway and county road relocation necessary around the Meridian 
Damsite, Lane County, which survey is to include all engineering necessury 
for final preparation of contract plans and specifications, but does ne*, in- 
clude engineering during actual construction operations. He estimated the 
cost involved at $76,500, which amount, he said, would be assumed by the 
War Department, which would reimburse the state in full. 4e recommended 
approval of the request. Tne Chief Counsel concurred. The Commission 
approved the recommendation by unanimous vote and thereupon signed an agree- 
ment with the U.S. War Department covering the matter. 


The Chief Counsel brought up for discussion a proposed agreement 
with the U.S. Navy concerning the purchase of tickets for the transportation 
of Navy vehicles and passengers across the Columbia River at Astoria by state- 
owned ferries. He edvised that the Navy is willing to pay 25 cents for each 
passenger and $1 for each car, but the proposed agreement is indefinite as 
to the number of each. The Navy wants to base it on its estimate of 400 
passengers and 300 vehicles and reserves the right to optain additional 
passages if ordered by the ordering officer. He gave as his thought that 
such a reservation is undesirable because there are possibilities that the 
privilege would be abused and suggested that the contract be revised by 
deleting the reservation. Following discussion the Commission referred the 
matter back to the Chief Counsel with instructions to negotiate such change. 


The Engineer brought up for @iscussion a tentative plan for channel- 
izing traffic along McLaughlin Boulevard (U.S. 992) between Ross Island Bridge 
and the Milwaukie Avenue Viaduct, Portland, whieh necessitates widening the 
right of way 16 feet along the westerly side of this thoroughfare. He ad- 
vised that the matter is mentioned at this time because a service station is 
being erected on a small triangular-shaped tract at the intersection of 
McLeughlin Boulevard and S.W. Sth Street, and if the Commission ayproves the 
channelization project, it would be necessary to acquire 16 feet along the 
frontage of this tract, which could be purchased much cheaper now than later 
on after the service station is completed and is in operation. The ower of 
the service station, he said, has agreed to deed 2 16-foot strip to the state 
provided the state will acquire and deed to him abutting property owned by 
the Southern Pacific Company which will serve his purposes. This tract, he 
said, can be urchased from the railroad company for $1,000. He recuested 
instructions. In the discussion that followed it was brought out that the 
Southern Pacific Company's tract is located in a residential zone and that 
one of the conditions of the exchange of properties is that the state assume 
the responsibility of securing 2 ebange in the Zone classification so that the 
area could be used for commercial purposes. The Commission refused to assume 
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County Highway 


Central 
Oregon 

Dalles- 
Calif. 

Dalles- 
Calif. 

K - Fall 8- 
Lakeview 

K. Falls- 
Malin 


Baker- 
Unity 

Old Oregon 
Trail 

Old Oregon 
Trail 


Division No. 
Division No. 
Division No. 
Division No. 
Division No. 


State Total 


H. B. Glaisyer, evs 


Section and Description 


Division No. 4 
Bend (Greenwood) Underpass, $ 20,000 3 - - 
Regrading 
Madras Section, Sewer and 55,000 -- 
Pav't. Widening a 
Klamath Falls, l-wey Sts., 26,000 24,000 
Grading and Paving 
Bly Section, Drainage and 15,000 2,000 
Widening 
Malin Section, Traf. Inter- 15,000 -- 
change & B. Mac. Widen. 
Total - Division No. 4 $131,000 $26,000 
| Division No. 5 
Baker (Dewey Ave.) Under- $ 165,000 $10,000 
pass & Appr. (State Share) 
Ontario Section, Pav’t. 70,000 -- 
Widening 
Pendleton Section, l-way Sts, 75,000 25,000 
Grading & Paving 
Total - Division No. 5 $ 310,000 $35,000 
SUMMARY 
Rural Municipal 
Projects Projects. Total 
1 $ 796,400 $ 142,000 ¢ 936,400 
2 51,400 =f6 B00 1,338, 200 
3 74, 245,000 268" ooo 
4 1,111,500 157,000 1,268, 500 
5 1,302,100 
$4,290,700 $1,475,800 $5,766,500 


Construction R/W 
Fn med 


Total 


$ 157,000 


175,000 B 
70,000 B 


100,000 A 


$ 345,000 
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WHEREAS, it is the judgment of the Commission, after thorough 
study and investigati n and after consultation with the Budget Director, 
that circumstances and conditions warrant some increase in compensation 
to certain highway employes if the interests of the State are to be pro- 
moted and the highway construction program maintained without serious 
impairment. — 


NOW, THEREFORE, BE IT RESOLVED BY THE HIGHWAY COMMISSION, all 
members being present and voting affirmatively, as follows: 


1. That the Commission does herely recommend and approve, to 


be effective as of June 1, 1946, the following salary and wage schedules: 


Position Adopted Present Approved rate 
Scale Scale effective 
June 1, 1946 
State Highway Engineer $600 
Asst. State Highway Engineer $4,50-600 500 
Construction Engineer ; 400-500 450 $475 
Maintenance Engineer 400-500 450 475 
Bridge Engineer 400-500 4,50 475 
Office Engineer 400-500 450 475 
Secretary 400-450 400 425 
Division Engineers 375-450 400 425 
Asst. Div. Engr., Dept. Hds., Etc. 350-425 $360-400 Present Pay + $20 
Asst. Dept. Heads, Etc. 325-400 320-350 , 7 S 
Resident Engineers 310-360 290-310 " es 
Asst. Res. fngrs., Designers, Etc. 285-350 250-280 " 88 
Transitmen and Draftsmen 225-275 210-240 ” na 
Jr. Draftsmen, Computers, Etc. 200-250 180-200 " " « 8 
Chainmeyn, Rodmen, Etc. 100-200 145-170 " ye ae 
L j Departments 
Position Present Salary Approved rate 
effective 
June 1, 1946 
Chief Counsel $500 
Assistant Counsel 385 $ 405 
Assistant Attorney 310 330 
Real Property Supervisor 385 405 
Real Property Manager 335 355 
Right of Way Agent (Grade 3) 335 355 
Right of Way Agent (Grade 2) 310 330 
Real Property Office Men (Grade 3) 235 255, 1946 
1 34 
— . . = pases eee ® 
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such responsibility because it would be a deviation from its established 
policy with respect to such matters and accordingly disapproved the project. 


The Commission had under discussion the matter of raising salaries 
and wages of Highway Departhent employees in view of the increasing cost of 
living. Chairman Banfield asked the Chief Counsel whether or not, in his 
opinion, the new Civil Service Law supersedes the Chief Counsel's previous 
opinion that the State Highway Commission has the authority to fix the wages 


and salaries to be paid its employees. The Chief Counsel requested time to 
study the matter before replying. A general discussion of the matter followed, 


during which the Engineer presented and recommended for approval salary in- 
creases of $20 and $25 per month for employees in engineering classifications 
and an increas= of $10 per month for all other employees in the Engineering 
Department. He also recommended an increase of six cents per hour for all 
employees who are paid on the hourly basis. The Chief Counsel presented and 
recommended a $20 per month increase for "key" employees in his Department and 
2 $10 per month increase for remaining employees of thet Department. After 
careful consideration the Commission approved the recommendations of the 
Engineer and the Chief Counsel and ordered that the increases be made effective 
as of June 1, 1946. The following resolution with regard thereto was adopted 
by the Commission by unanimous vote upon motion of Commissioner Schaupp, which 
was seconded by Commissioner Chessman: 


WHEREAS, by law the Highway Commission is charged with and there 
is imposed on the members therzof the duty to lay out, establish, con- 
struct, reconstruct and maintain a system of state highways and there is 
imposed a similar duty with respect to the acquisition, development and 
maintenance of state parks and recreational places; and 


WHEREAS, by the same law there is imposed on the Commission a 
duty to cooperate with the Federal Government in all matters pertaining 
to the use and employment of funds made available to the State of Oregon 
by the Federal Government, which said cooperation often calls for and 
requires participation in the construction of highways which are parts 
of the federal highway system as well as of the state highway system; and 


WHZREAS, in order to accomplish the functions of the Commission 
and discharge the trust imposed by legislative act, it is of vital im- 
portance that there be employed at all times a sufficient number of trained 
personnel; and 


WHeREAS, for several years the salaries paid to all classes of 
highway employes, comprising not only professional service but unskilled 
labor, by private industry, federal agencies and the adjoining states of 
Washington and California are far in excess of the amounts or salaries 
paid by the State of Oregon for similar and like services; and 


WHEREAS, the difference or differences in the rates of pay pre- 
vailing with the above named employing agencies as against similar rates 
of pay in the State of Oregon have become so marked as to invite and 
entice employes who have been in the service of the State of Oregon for 
many years; and 
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"Special Release" releasing the U.S. Navy of further obli- 
gation in connection with its use of state-city-owned property bounded 
by S. W. Salmon Street, S. W. Harbor Drive, S.W. Main Street, and 
S. W. Front Avenue, Portland. 


"Relinquishment of Easement" peaeeling the rights acquired 
by the state of an easement of right of way 30 feet wide for a hauling 
road across lands platted as Marion Acres, in Douglas County. 


Lease granting to the Department of Commerce permission to 
maintain an airways beacon on Sand Island in the Columbia River, which 
island the state is now acquiring from P. J. McGowan and, Sons. 


Permit from the U.S. Indian Service allowing the taking of 
gravel from Indian Lands in SEZ SEq, Sec. 19, T. 8 S, R. 11 E, W.M., 
Wasco County, allotted to Senetee. 


Permit from the U.S. Indian Service permitting the taking 
of sand and gravel from Indian Lands in the SWq SWz, Sec. 20, T.8 S, 
R. 11 E, W.M., Wasco County, allotted te ElsieSimtusus Holliquilla 
_ Jacobs. 


"Consent to Vacate" certain streets in Fahrenback's Addition 
to the City of Baker. 


Bargain and sale deed conveying unto Dorothy ©. Hafner the 
south half of Lot 10 and the north half of Lot 11 in Block 17, Seal Rock 
Beech Addition to Cennon Beach. 


Bargain and sale deed convey:ng unto John T. Conchuratt Lots 
14 and 16 of Block 17, Seal Rock Beach Addition to Cannon Beach. 


There being no further business to come before the Commission at 


this time the meeting sdjourned at 5:00 p.m. 
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2. All other monthly employes not included in the foregoing 
classifications shall receive a pay increase of $10.00 per month, and all 
hourly employes shall receive a pay increase of six cents per hour. 


3. That this resolution be entered in the minutes and records 
of the Commission as of June 27, 1946, and shall be, until revised or 
otherwise modified by the Commission, the applicable wage and salary 
schedules for the classes of employment enumerated herein. 


4. That this resolution be submitted to the Budget Director 
for final approval. 


The Commission also discussed the advisability of raising the minimg 
salariss to be paid by contractors in connection with state highway contract 
work. The Engineer advised that the present minimum rate of pay is 85 cents 
per hour for unskilled labor, $1 and $1.15 per hour for intermediate labor, 
and $1.25 per hour for skilled labor. He recommended a 15-cent-per-hour- 
increase in each classification, which would provide a minimum wage of $1 per 
hour for unskilled labor, $1.15 and $1.30 per hour for intermediate labor, and 
$1.40 per hour for skilled labor. The Commission approved the recommendation 
by unanimous vote, and so ordered. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with Clatsop County covering abandonment of a portion 
of the old right of way of the Astoria Naval Base Section of the Nehalem 
Secondary Highway. 


Agreement with U.S. War Department covering themaking of sur- 
veys for the relocation of highways and roads around the Meridian Damsite. 


Agreement with the U.S. Forest Service covering construction of 
a bridge across Salt Creek opposite M.P. 49.16 on the Willamette Highway, 
Lane County, one end of which encroaches on the highway right of way. 


Agreement with the City of Hillsboro providing for installa- 
tion of traffic signals at several street intersections with the Tualatin 
Valley Highway. - 


Agreement with Oregon Electric Railway Company covering the 
Sunset Highway undercrossing of the Oregon Electric Reilwuy Company 
neer Merle, Washington County. ‘ay . 


Permit granting to the Bonneville Power Administration authority, 
revokabdle at will, to maintain a roadway across a state-owmed stockpile 
site in the NW NZ, Sec. 15, T. 11S, R. 8 W, Ws M., Lincoln County. 


basement egreement with Alireu Mer.cut end wife proviuing for use oi 
& temporary roaaway on property ownea by the Marolis tor aetour purposes aur- 
ing construction of the Stillwell Briuge over the Trask River, Tillemoox County 


y, 


NORTH UMPQUA COUNTY ROAD IN DOUGLAS COUNTY 
DIXONVILLE-MARKS RANCH SECTION 


J. C. Compton Co., McMinnville $ 243,791.00 
Werren Northwest, Inc., Portland 276,422.50 


PACIFIC HIGHWAY IN DOUGLAS COUNTY 
JOHNS-GLENDALE JUNCTION SECTION 


R. A. Heintz Constr., Portland $ 299,478.50 
McNutt Bros., Eugene 310,292.50 
Guy F. Atkinson Co., Portland * 352,234.00 
Leonard & Slate, Portland 389,175.00 


* Bidder will not accept this project alone. 


PACIFIC HIGHWAY IN DOUGLAS AND JOSEPHINE COUNTIES 
GLENDALE JUNCTION-WOLF CREEK SECTION 


McNutt Bros., Eugene $ 877,031.00 
Guy F. Atkinson Co., Portland * 884,962.00 
White Bros. Co., Walla Walla, Wn. 986,875.00 
Leonard & Slate, Portland 1,169,279.00 


* Bidder will not accept this project alone. 


PACIFIC HIGHWAY WEST IN MULTNOMAH COUNTY 
FRONT AVENUE (ALDER STREET-SHERIDAN STREET) SECTION 


No bids received 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
SANDY BOULEVARD (12th AVE.-44th AVE.) SECTION 


Porter W. Yett, Portland $ 34,735.00 
Parker-Schram Co., Portland 35,925.00 


MT. HOOD HIGHWAY IN MULTNOMAH COUNTY 
WEST GRESHAM SECTION 


Porter W. Yett, Portland 
Parker-Schram Co., Portland 


SUNSET HIGHWAY IN WASHINGTON COUNTY 


MERLE RAILROAD GRADE SEPARATION AT MERLE 
GARDNER RANCH-BERGER RANCH SECTION 


No bids received 
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Portland, Oregon 
August 6, 1946 


The State Highway Commission met in regular session at 9:00 a.m. in 
the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman Ban- 
field announced that the awards of contracts would be made at 3:00 p.m. in the 
same room. 


THREE STATE HIGHWAYS IN BENTON AND LINCOLN COUNTIES 
WREN ROCK PRODUCTION PROJECT 


E. C. Swaggart, Eugene . $ 30,562.50 
J.N. &M. J. Conley, Portland 32,107.50 


CLINE FALLS SECONDARY HIGHWAY IN DESCHUTES COUNTY 
CLINE FALLS-TUMALO SECTION 


T. W. Thomas, Portland $ 123,321.50 
Halvorson Constr. Co. & H. Halvorson, Salem 136,821.50 
Leonard & Slate, Portland * 143,292.00 
Babler Bros., Portland 147,847.00 
Vernie Jarl, Gresham 158,922.00 


* Bidder will not accept this project alone. 


TUMALO-DESCHUTES SECONDARY HIGHWAY IN DESCHUTES COUNTY 
TUMALO-—DESCHUTES SECTION 


T. W. Thomas, Portland ++ $ 64,217.50 
Del. R. Beebe Constr. Co., Eugene 69,522.00 
Leonard & Slate, Portland 70,250.00 
Babler Bros., Portland 71,600.00 
J. N. & M. J. Conley, Portland 77,242.50 
Halvorson Constr. Co. & H. Halvorson, Salem * 77,318.75 
Vernie Jarl, Gresham 86,567.50 


* Lump sum reduction if also awarded Cline Falls-Tumalo Project. 
#* Bidder will not accept this project alone. 


so as to permit scenic views of the Columbia River from the highway. 
The Commission approved the report. 


7. Proposed state park acquisition at Wallowa Lake: The Com- 
mission's Chief Counsel reported on this matter on behalf of the Parks 
Superintendent. He advised that one of the tracts being considered is 
under condemnation and that satisfactory options have been received 
from the ommers of the three remaining tracts. These owners, he said, 
are anxious to know whether or not the State Highway Commission intends 
to acquire their properties regardless of the outcome of the condemna- 
tion suit. The Parks Superintendent recommended purchase of these 
three tracts as a start in the acquisition of this park area, not- 
withstanding the final decision that may be reached with regard to the 
Williamson tract, which is under condemnation. Following considerable 
discussion of this matter the Commission decided to defer final action 
pending the results of the condemnation suit. 


8. Agreement with U.S. of America, Department of Agriculture, 
relative to the use of certain Federal lands within the Central Oregon 
Grazing Project: There was submitted to the Commission an amend- 
ment to the original agreement executed by the Commission on December 
20, 1939. The amendment has to do with the annual income and revenue 
derived from the property. The matter was referred to the Chief Counsel 
for recommendation. (The Commission approved and signed the agreement 
on the following day upon the recommendation of the Ciief Counsel). 


The Assistant Counsel requested instructions relative to the dis- 
position of two buildings on state highway right of way at Eugene. He ad- 
vised that the buildings were badly damaged by fire a few days ago, and, 
according to reports, the expense to repair them is not justified, par- 
ticularly because the right of way will be needed in the not distant 
future in connection with construction of the highway. He pointed out 
that no private insurance is carried on the buildings and that it would not 
be possible to secure any benefits from the State Restoration Fund unless 
the buildings were restored to their original condition. The Commission 
decided unanimously not to repair the buildings. The Chief Counsel was in- 
structed to ascertain whether or not it would be possible to secure a special 
concession from the State Board of Control which would allow the State High- 
way Department payment for losses of this nature notwithstanding that the 
property destroyed is not restored. 


The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for the various highway improvements through- 
out the state. He submitted a list of such properties together with the 
offer that he recommended in connection with each parcel. After careful 
consideration of each item the Commission approved the request and thereupon, 
by unanimous vote, adopted the following resolution with regard thereto: 


SUNSET HIGHWAY IN WASHINGTON COUNTY 
COUNTY ROAD GRADE SEPARATION AT MERLE 
GARDNER RANCH-BERGER RANCH SECTION 


Lockyear & Lockyear, Seattle, Wn. $ 53,728.50 


—— ee 


The Commission by unanimous vote approved the minutes of the meet- 


ing held on June 25, 26, and 27, 1946. 


The State Parks Superintendent was present and reported on the 


following matters: 


1. Agreement with A. J. Sweet regarding the preservation of myrtle 
wayside strips. along the Oregon Coast Highway between Coquille and Bandon: 
The Commission deferred its approval of this agreement. pending inspection 
of the premises. Such inspection is to be made during the progress of 
the Commission's trip through Southern Oregon starting August 19, if 
time will permit. 


2. Future use of residence building in Cape Arago State Park: The 
Commission deferred a decision in this matter pending inspection of the 
property, which inspection is to be made, if possible, during the progress 
of its Southern Oregon trip starting August 19. 


3. Public attendance in-state parks: The Parks Superintendent 
presented a brief oral report on this matter. The Commission took no 
action thereon, however, ordered that such report be made in writing. 


4. Offer of Union County Court to present to the state as a gift 
tract of land know as "Collins Park" situate on the Union-Medical 
Springs Secondary Highway. The Secretary read aloud the County Court's 
offer. The Engineer advised that the park is a very beautiful place, 
having been developed for a long time. He suggested that perhaps the 
Commission would prefer to view the park before taking action. The 
Commission approved the suggestion and decided to inspect the park 
during the progress of its trip through Eastern Oregon in September. 


5. Exchange of properties in Recreational Development Project 
area: The Parks Superintendent advised that President Truman vetoed 
a bill passed by Congress providing for an exchange of properties 
within the boundaries of the Silver Creek Falls R. D. P. He ad- 
vised that he is not particularly concerned in this matter but consider- 
ed it best to bring it to the attention of the Commission because of the 
press releases concerning it. The Commission took no action. 


6, "Daylighting" Upper Columbia River Highway: The Parks Superin- 
tendent rendered a status report as to what is being accomplished by a 
crew in his employ in the "daylighting" of the Upper Columbia River 
Highway between Crown Point and the slide area east of Multnomah Falls 
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HOP CH S. Y (Con't) 


12786- Faw, John E. $ 

Right of way 

Option expires 

January 17, 1946 
0.205 acre at $100.00 20.50 
0.615 acre at $20.00 12.30 
Allowance~ trees, shrubbery, 

fencing 186.00 218.80 Cozad 

(66 rods at $1.00 rod) 


Froerer, Owen J. 
Right of way 
Option expires 
January 21, 1947 
0.65 acre at $60.00 
Allowance- 80 rods fence 
at $1.00 rod 


Swift, Charles W. 
Right of Way 
Option expires 
January 21, 1947 
0.45 acre at $100.00 
12 rods fence at $1.00 
rod 


Graham, R. D. 
Right of Way 
Option expires 
January 18, 1947 
0.14 acre at $100.00 
0.42 acre at $20.00 
39 rods fence at $1.00 rod 


Long, Jesse C. 

Right of Way 

Option expires 

January 18, 1947 
0.30 acre at $100.00 
0.30 acre at $20.00 
Allowance - 160 rods fence 

at $1 rod 


Smith, Eugene D. 
Right of Way 
Option expires 
January 18, 1947 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to ac- 
quire property for right of way, quarry sites, gravel or other materi- 
al sites, or sites for the storage of materials, as hereinafter wore 
definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said reports 
be declared acceptable to the State Highway Commission as bases of 
settlement for the properties involved, and that the acquisition of 
the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement hereinafter enumerated be, and the same hereby 
are approved and accepted, and that the Attorney for the State High- 
way Commission be, and he hereby is instructed to complete the acqui- 
sition of the said properties and to take title thereto in the name 
of the State of Oregon. The said properties hereby ordered and 
authorized to be acquired are as follows: 


HOPE—DERRY RANCH SECTION, VALE-WEST HIGHWAY 
12769- Sonner, Isaac Floyd $ $ 
Right of way 
Cption expires 
January 22, 1947 
1.09 acres at $100.00 109.00 
15 shade trees at $10.00 
each 150.00 
Allowance-240 rods fence 
at $1.00 rod 240 .00 499.00 Cozad 


12767- Nitta, Yoshi 
Right of way and 
gravel pit 
Option expires 
January 22, 1947 


1.66 acres at $20.00 33.20 
0.30 acre at $100.00 30.00 
Allowance - removing and re- 
building 190 rods ferice at 
$1.00 rod 190.00 
7.75 acres at $20.00 155.00 408.20 " 


(Con't) 


0 ION, VALE-WEST HIGHWAY (Con't) 


12763- Russell, Estate Bernice M. $ 
Right of Way 
Option expires 
January 25, 1947 
1.05 acres at $20.00 


Derry, Henry Warden 

Right of Way 

Option expires 

January 29, 1947 
0.30 acre at $150.00 45.00 
50 shade trees at $10.00 


each 500.00 


If and when necessary the State 
will move fence back; later, if 
necessary will also move the 
house back 


12783- Goslin, H. H. 
Right of Way 
Option expires 
Jamary 29, 1947 
0.25 acre at $100.00 
0.30 acre at $20.00 
$0 rods fencing at $1.00 
rod 


12781- Goodwin, Leonard L. 
Right of Way 
Option expires 
January 29, 1947 
0.53 acre at $100.00 53.00 
80 rods fence at. $1.00 
rod 80.00 
17 shade trees, at “10.00 170.00 
Allowance - rebuilding 1100 ft. 
private ditch, including 2 
fills, ditch to be set back 
of fence on right of way _100.00 


Smith, Howard B. 

Right of Way 

Option expires 

January 30, 1947 
0.03 acre 
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HOPE-DERRY RANCH SECTION, VALE-WEST HIGHMAY (Con't) 


12788- Smith, Eugene D. (Con't) $ $ 
0.30 acre at $100.00 30.00 
80 rods fencing at $1.00 
rod 80.00 110.00 Cozad 


12789- Smith, Eugene D. 
Right of Way 
Option expires 
January 18, 1947 


0.30 acre at $100.00 30.00 
80 rods fence at $1.00 
rod 80.00 110.0Q # 
12775- U. S. Bureau of Reclamation 
Right of Way — 
0.31 acre 00.00 00.00 ° 


12799- Zinie, George Z. 
Right of Way 
Option expires 
January 24, 1947 


0.20 acre at $20.00 4.00 
1.0 acre at $100.00 100.00 
Trees 220.00 
160 rods fence at $1.00 
rod _160.00 484.00 " 


12777- Roy, Walter C. 
Right of Way 
Option expires 
Januery 23, 1947 
0.60 acre at $20.00 12.00 12.00 " 


12778- Cameron, H. A. 
Right of Way 
Option expires 
January 23, 1947 


0.30 acre at $20.00 6.00 
36 rods fence at $1.00 rod 36.00 42:00. .* 


12774- Price, Irving 
Right of Way 
Option expires 
Jamuary 30, 1947 


0.38 acre at $100.00 38.00 
80 rods fence at $1.00 rod 80.00 118.00 " 


ne eA a aoe 


HOPE—DERRY RANCH SECTION, VALE-WEST HIGHWAY (Con't) 


12764- Brown, John (Con't) $ 
0.86 acre at $20.00 17.20 17.20 Cozad 


12765- Miller, Jimmie H. 
Right of Way 
Option expires 
January 31, 1947 
0.52 acre at $20.00 10.40 
30 rods fence at $1.00 


rod 30.00 


Johnson, Virgil 
Right of Way 
Option expires 
February 3, 1947 
1.37 acres at $100.00 


Knudson, George 5. 
Right of Way 
Option expires 
January 31, 1947 : 
0.11 acre at $10.00 11.00 
25 rods fencing at $1.00 
rod 25.00 
12 shade trees at $10.00 
each 120.00 


Gould, Ruby and Judson Gould 
Right of Way 
Option expires 
January 31, 1947 
0.74 acre at $100.00 74.00 
0.74 acre at $20.00 14.80 
310 rods fence at $1.00 
rod 310.00 
41 shade trees at $10.00 
each 410.00 


COVE-UNION SECTION, COVE SECONDARY HIGHWAY 


12707-— French, Robert S. 
Right of Way 
Option expires 
November 29, 1946 
0.08 acre at $150.00 12.00 
10 rods fence at $1.00 to 
remove and rebuild 10.00 22.00 Cogad 
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HOPE-DERRY RANCH SECTION, VALE-WEST HIGHWAY (Con't) 
12770- Likes, James $ $ 
Right of Way 


Option expires 
January 30, 1947 
0.30 acre at $100.00 30.00 30.00 Cozad 


12771— Lang, George H. 
Right of Way 
Option expires 
January 30, 1947 


0.30 acre at $300.00 30.00 
20 large trees at $10.00 ; 
each 200.00 


Allowance for shrubbery, 
and for removing and re- 
building 80 rods fence at 
$1.00 rod 95.00 325.00 " 


12776- Dewey, Frank K. 
Right of Way 
Option expires 
January 29, 1947 


0.45 acre at $100.00 45.00 
0.15 acre at $20.00 3.00 
160 rods fence at $1.00 
rod 160.00 208.00 " 


12773- Brown, Daniel K. 
Right of Way 
Option expires 
January 31, 1947 


0.31 acre at $100.00 31.00 
80 rods fence at $1.00 
rod 80.00 111.00 Lg 


12766- Brown, May Patterson 
Right of Way and 
gravel pit 
Option expires 
January 31, 1947 
2.06 acres at $20.00 41.20 


57 rods fence at $1.00 
rod 57.00 98.20 " 
12764- Brom, John 
Right of Way 
Option expires 
January 31, 1947 


(Con't) 
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C NDARY HIGHWAY (Con't) 


12708- Hill, J. 0. 


$ 


Right of Way 
Option expires 
December 11, 1946 


Hill, J. 0. 


0.46 acre at $150.00 69.00 
Rebuilding 114 rods fence at 

$1.25 per rod 142.50 
Removing and building 

stockguard, rebuilcing nice 

yard fence, trees, trans- 

planting shrubbery 314.10 


Right of Way 
Option expires 
December 14, 1946 


0.37 acre at $150.00 55.50 
100 rods fence at $1.00 

rod . 100.00 
Trees and berry bushes 285.00 


Robinson, Lester 

Right of Way and Quarry 
Option expires 

December 11, 1946 


3.60 acres at $125.00 450.00 
7.13 acres at $10.00 71.30 
338 rods fence at $1.25 

rod 422.50 
20 rods fence at $1.00 rod 20.00 
Move and install water system 

and trough 100.00 
Allowance - liew moving house, 

buildings 1,000.00 
Allowance- lieu stock under- 

pass 500.00 


Lewis, Stella 
Right of Way 
Option expires 


January 10, 


1947 
4.95 acres at $125.00 618.75 
Allowance- 320 rods fence 

at $1.00 rod 320.00 
Allowance- 182 rods fencing 

at $1.25 rod 227.50 
Plus installation concrete pipe 
Plus road approaches 


525.60 Cozad 


2,563.80 


co ION, COVE DARY H (Con' t) 
12710- Garris, John H. $ $ 
Right of Way 


Option expires 
December 2, 1946 
0.62 acres at $150.0 93.00 
Allowance- removing and 
rebuilding 160 rods fence 
at $1.00 rod 160.00 253.00 Cozad 


12712- Golay, G. L. and Edith Golay 
Right of Way 
Option expires 
lovember 29, 1946 
0.30 acre at $200.00 60.00 
Remove and rebuild 80 rods 
fence at $1.00 rod 80.00 
Remove and transplant shrub- 
bery in front of house 10.00 150.00 ° 


12714- Courtright, Gilbert 
Right of Way 
Option expires 
December 3, 1946 


1.65 acres at $100.00 165.00 
Allowance- 195 rods fence 
at $1.00 rod 195.00 360.00 " 


12715- Elmer Brothers 
Right of Way 
Option expires 
December 3, 1946 
0.95 acre at $100.00 95.00 
Allowance- removing and re- 
building 160 rods fence at 
$1.00 rod 160.00 255.00 ° 


12716- Withycombe, Mabel E£. 
Right of Way 
Option expires 
December 13, 1946 
1.85 acres at $125.00 231.25 
Removing and rebuilding 
489 rods fence at $1.00 
rod 489.00 
15 Trees at $10.00 each 
(willow) 150.00 870.25 " 


ZINTSR RANCH SECTION, WASCO-HEPPNER HIGHWAY (Con't) 


12687- Young, Estate Jacob S. (Con't) $ 
0.45 acre at $40.00 18.00 
80 rods fence at $1.00 
rod 80.00 


0.45 acre at $40.00 
40 rods fence at $1.00 
rod 40.00 


SULLIVANS GULCH SECTION, COLUMBIA RIVER HIGHWAY 


12991- State of Oregon $ 
Right of Way 
0.35 acre (tax lot 23, 
Section 35, Tp. 1 N. 
R. 1E, Multnomeh County 2,500.00 


WOQDWORTH ACRES-PARKDALE SECTION, HOOD RIVER HIGHWAY 


9861~A Farrell, Estate Evelyn $ 
Right of Way 
0.49 acre 100.00 


BERG! CH SECTION, SUNSET HIGHWAY 


5203—- Guerber, Adele E£. $ 
Right of Way 
Option expires 
(Correction) 
1.00 acre at $500.00 500.00 
Loss all fruit and shade 
trees, large shrubs, grape 
vines, etc. 1,500.00 
General damages due to cut- 
ting dow acreage, leaving 
balance in odd shape, little 
room for tuildings 1,500.00 
Allowance- inconvenience while 
moving buildings, shrubs, 
flowers, etc. 500.00 
Cost new well and pump 900.00 
Cost moving buildings and 
shrubs, etc. 7,200.00 


(Con't) 


100.00 McChesney 


12,100.00 Collins 
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COVE-UNION SECTION, COVE HIGHWAY (Con't) 


12709- Lewis, Z. R. $ $ 
Right of Way 
Option expires 
January 10, 1947 
0.61 acre at $125.00 76.25 
Allowance for 160 rods 
fence at $1.00 rod 160.00 
Plus road approach 
Plus cattle guard 236.25 Cozad 
UNITY JUNCTION-IRONSIDE SECTION, JOHN DAY HIGHWAY 
11270- Kesle, B. J. $ $ 


Stock Pile site 
Option expires ~ 
December 31, 1946 


0.58 acre at $10.00 5.80 5.80 Cozad 
WESTON-ELGIN SECTION, WESTON-ELGIN HIGHWAY 
12880- Beathe, C. C. $ $ 
Stock Pile 
Option expires 
December 26, 1946 ’ 
0.94 acre 50.00 50.00 Gardiner 


MILL GULCH-SALISBURY SECTION, BAKER-UNITY HIGHWAY 


12726— Spencer, Warren $ & 
Right of Way 
Option expires 
January 24, 1947 
1.27 acres at $20.00 25.40 25.40 Cozad 


12883- Yeakly, Ralph P. 
Right of Way 
Option expires 
January 15, 1947 
1.57 acres at $20.00 31.40 31.40 " 
Plus fencing if disturbed 


ZINTER RANCH SECTION, WASCO-HEPPNER HIGHWAY 


12687- Young, Estate Jacob S. $ $ 
Right of Way 
Option expires 
October 22, 1946 
CORRECTION 


At (Con't) 


ereneeceewne ee oo 
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12528- Gates, Delmer B. 
Right of Way 
Option expires 
January 24, 1947 
0.452 acre at $75.00 
40 rods fence at $1.00 rod 
Plus road approach 


12529- Kosbab, Leonard 
Right of Way 
Option expires 
January 24, 1947 
2.16 acres at $50,00 
93 rods fence at $1.00 
rod 
Plus road approach 


12530- Galer, Theodore A. and Herbert M. Liles 
Right of Way 
Option expires 
January 23, 1947 
0.060 acre at $100.00 


DRY CREEK-DETROIT SECTION, NORTH SANTIAM HIGHWAY 


12553- Morris, G. W, and R. CD. Morris $ 
Right of Way 
Option expires 
December 24, 1946 
5.05 acre at $25.00 
Waiver of access 


Oskie, R. E. and Dorothy Oskie 
Right of Way 
Option expires 
December 26, 1946 
0.32 acre at $50.00 


Harlan, C. Max and Lucille A. Harlan 
Right of Way 
Option expires 
December 24, 1946 
0.29 acre at $100.00 


Giebeler, James P. and Pearl M. Giebeler 
Right of Way 

Qption expires 

December 24, 1946 


(Con' t) 
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BERGER RANCH-BARNES ROAD SECTION, SUNSET HIGHWAY (Con't) 


5203- Guerber, Adele E. (Con't) 


Previous report: 


1.0 acre at $500.00 
Loss fruit and shade trees, 
large shrubs, grape vines, 


etc. 


General damages- cutting 
down acreage, little room 
for buildings, odd shaped 


land, etc. 


Allowance- inconvenience 
while moving buildings, 
shrubs, flowers, etc. 

Estimated cost, new well, 


pump 
Estimated cost moving build- 
ings, shrubs, etc. 


YOUNG STREZT-WOODBURN SECTION, WOODBURN-HILLSBORO HIGHWAY 


12863- Lavigeur, Heirs Adeline 
Slope Easement 


2,910 sq. ft. for ease- 


ment only 


7,600.00 Collins 


15.00 Benson 


EDDYVILLE-BENTON COUNTY LINE SECTION, NEWPORT-CORVALLIS HIGHWAY 


11555- Hunt, Bertha W. and Elmo A. Wehnert $ 


Quarry site 


15.17 acres- permit of entry, to 
prospect for suitable road’ build- 
ing matérials - found not suitable 


WALTON-VENETA SECTION, EUGENE-FLORENCE, ROUTE "F" HIGHWAY 


* 12984- Hale, Farmer and Loris Hale 


Quarry and haul road 
Option expires 
January 20, 1947 


50.00 McChesney 


Quarry - 5.23 acres - three year lease - royalty basis, 
3é cubic yard - 0.96 acre for hauling read 


purposes, included in easement 


Landon 


WILLE-OAK C HIGHWAY (Con't) 


12854- Ingram, Bessie, Dale Hatfield $ ¢ 
and Norma Hatfield (Con't) 
0.05 acre - (Lump Sum) 
Plus moving approx. 24 
rods fence 5.00 5.00 Benson 


12857- Dixon, William I. 
Right of Way 
Option expires 
January 2, 1947 
0.43 acre at $70.00 30.00 30.00 
Plus moving approx. 57 
rods fence Benson 


12856- Springer, George E. 
Right of Way 
Option expires 
January 2, 1947 
0.05 acre (Lump sum) 5.00 5.00 
Plus moving fence 


12858-Newport, A. V. 
Right of Way 
Option expires 
January 11, 1947 

0.84 acre at $70.00 58.80 

140 rods fence at $1.50 210.00 

Anchor posts 275.00 - 


12859- Agee, Clifton C. 
Right of Way 
Option expires 
January 2, 1947 


+ 0.09 acre (Lump sum) 5.00 
24 rods fence at $1.25 
rod 30.00 


4 anchor posts 


OCEAN LAKE-DELAKE SECTION, OREGON COAST HIGHWAY 


11635- Schlichenmayer, Henry $ $ 
Right of Way 
Option expires 
January 21, 1947 
1,084 sq. ft. 00.00 
Moving and cutting back 
buildings to new right 


of way line 4,000.00 4,000.00 Witt 
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12843- Giebeler, James P. and Pearl M. $ $ 
Giebeler (Con't) 
0.43 acre at $100.00 43.00 43.00 Benson 


12555- Hammond Lumber Co., 
Right of Way 

Option expires 
January 18, 1947 


7.68 acres at $100.00 768.00 
15.74 acres at $3.00 47.22 
Waiver of access 815.22 ¥ 
LITTLE RIVER-ROCK CREEK SECTION, NO A COUN IGHWAY 
12745- Brown, Mack and Vinnie Brown $ $ 
Right of Way 


Option expires 

November 16, 1946 
6.46 acres at $200.00 1,292.00 
442 rods at $2.00 per rod 884.00 
Severance damages-10%- fields 


cut up 700.00 
Severance damage to Lots 
ii, 12 274.00 3,150.00 McCallister 
ROSEBURG—DIXONVILLE SECTION, NORTH UMPQUA COUNTY ROAD 
12885- Sanders, Virgil L. and Ara E. Sanders $ $ 


Right of Way 
Option expires 
December 17, 1946 
1, 128 sq. ft. at 20¢ 
sq. ft. 225.60 
Allowence-cost price re- 
inforced concrete 
foundation store build- 


ing 650.00 
Allowance cost excavation 
in rock for cesspool 40.00 
3 fruit trees at 25.00 
Allowance-wrecking existing 
foundation wall __ 35.00 975.60 McCallister 
DIXONVI CREEK SECTION, NORTH H 
12854- Ingram, Bessie, Dale Hatfield $ $ 
and Norma Hatfield 


Right of Way 
Option expires 
; Jenuery 2, 1947 
“¢ (Cunt) 
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TUMALO-CLINE FALLS SECTION, CLINE FALLS HIGHWAY (Con't) 


12232- Deschutes County g 
Gravel pit 
10.0 acres 
Fencing — 80 rods at 
$2.00 rod 


sr — HIGHW. 


12936- Deschutes County Municipal Im- 
provement Company — 
Gravel Pit 
Option expires 
January 19, 1947 
14.1 acres 1.00 


TU —DESCH HIGHWAY 


12212- Chamberlain, James A. 
Right of Way 
Option expires 
January 18, 1947 . 
5.38 acres at $5.00 
Fencing - 144 rogs at 
$1.50 rod 


12213- Elder, James A. 
Right of Way 
Option expires 
January 19, 1947 
0.09 acre at $100.00 9.00 
13 rods fence at $1.50- 
(moving) 18.50 


MADRAS—PRINEVILLE SECTION, THE DALLES-CALIFORNIA HIGHWAY 


12756- U. S. Government $ $ 
Gravel pit and haul road 
(Have deed) 
55.42 acres 
Plus fencing and cattie 
guard McChesney 


12756+ U. S. Government 
Gravel pit and haul road 
(Have deed) 
31.61 acres 
Plus fencing - 80 rods 
2 cattle guards 


ES caiteiiaenetiionn eens SOE rrr eae =e 


TUMALO-CLINE FALLS SECTION, CLINE FALLS HIGHWAY 


12233- Wonser, Dean $ $ 
Right of way and Gravel pit 
Option expires 
January 19, 1947 
0.40 acre 10.00 10.00 Parker 


12231- Central Oregon Irrigation District 
Right of Way 
Option expires 
January 19, 1947 
0.20 acre 1.00 1.00 ” 


12234-A Deschutes County Municipal 
Improvement Company 
Right of Way 
Option expires 
January 19, 1947 
0.146 acre 1.00 1.00 « 


12235- McGuire Bros., (C.and L.) 
Right of Way 
Option expires 
January 18, 1947 
0.98 acre 10.00 10.00 * 


12234- Deschutes County Municipal 
Improvement Company 
Right of Way 
Option expires 
January 19, 1947 
3.68 acres 1.00 1.00 ° 


12236— Chamberlain, James and Evelyn Chamberlain 
Right of Way 
Option expires 
January 18, 1947 
0.52 acre 10.00 10.00 " 


12235-A McGuire Bros. 
Right of Way 
Option expires 
January 18, 1947 


2.814 acres at $5.00 14.07 
72 rods fence to move,- 
$1.50 rod _108.00_ 122.07 Parker 


=v SECTION FALLS-LAKEVIEW HIGHWAY 
(80. 6TH ST.) (Con't) 


9741- Motschenbacher, Phil B. (Con't) $ 
Allowance-filling in front 
building 
Allowance- $825.00 for 
moving buildings done by 
grantor 1,213.00 


PELICAN C IN HIGHWAY 


11386- White, Lillian E. 3 
Right of Way 
Option expires 
January 6, 1947 


Parcels 1 and 2, as show in option, for right of way 
only, containing 3.196 acres, at $800.00 per acre 
less 
2,500.00 2,500.00 


T D. SECTION UMB HIGHWAY 


11953- Bissinger and Company 
Right of Way 
(Have deed) 
0.07 acre 


GRESHAM SECTION, MT. HOOD HIGHWAY 


12865- Kehrli, Margarete 
Easement 
Storm sewer easement 
over 0.13 acre 


12866- School District #4 of Multnomah County 
Easement 
Storm sewer easement 
over 0.13 acre 


12865- Kehrli, Andrew and Marie Kehrli 
Easement 
Storm sewer easement 
over 0.13 acre 


10443- Oregon Trunk Railway $ $ 
Right of Way 
Option expires 
December 24, 1946 


5.63 acres at $10.00 56.80 56.80 McChesney 
E DA S REEK F SscT. M 
12241- Miller, Carl R. $ $ 
Right of Way 


Option expires 
August 27, 1946 


(CORRECTION ) 

C.10 acre at $250.00 25.00 
2 cherry trees at $15.00 

each 30.00 
2 filbert trees at $5.00 

each 10.00 
Concrete steps to be built 

by ower 75.00 
Plus road approach 140.00 Witt 

Previous report: 

0.10 acre at $250.00 25. 


00 
2 cherry trees at $15.00 each 30.00 
2 filbert trees at $5.00 each 10.00 
State to rebuild concrete 

steps and road approach 65.00 " 


WARM SPRINGS INDIAN RESERVATION SECTION, W SPRINGS HIGHWAY 


12388- Warm Springs Indian Reservation $ $ 
Lease 


10 year lease on 15.69 acres 
at $20.00 per acre 313.80 313.80 McChesney 


9741- Motschenbacher, Phil B. $ $ 
Right of Way 
Option expires 


204 sq. ft. at 50¢ sq. 


ft. 102.00 
Allowance- for additional 
concrete foundation 275.00 


(Con't) 


43174 


Recommended 
VALE-MALHEUR RIVER SECTION OF VALE-WEST SECONDARY HIGHWAY (Con't) Offer 


12758--Stanley Augustyn 
(Right of Way) 


Land, 1.96 acres, at $60.00 $ 117.60 
Allowance for moving and retmilding 
80 rcds barbed wire fence at $1.00 per rod 80.00 


If warehouse, which sets on concrete founda- 
tion, is to be moved, estimated cost would be 875.00 


$ 1,072.60 $ 1,100.00 


12761~-Virgil Johnson 
(Right of Way) 


Land, 1.37 acres, at $100.00 per acre 


DRY CREEK-DETROIT SECTION OF NORTH SANTIAM HIGHWAY 


12548--Theron C. Hoover and Velma H. Hoover, 
Gates Cochran, & R. N. Hoover 
(Right of Way) 


2.73 acres at $50.00 $ 136.50 


DIXONVILLE-OAK CREEK SECTION OF NORTH UMPQUA HIGHWAY 


2855--Louis Hillman Bell 
(Right of Way) 


0.41 acre at $70.00 $ 28.70 
72 rods fence at $1.50 108 .00 
Total $ 136,70 


BenGoR GaNeua SeuTION Of Tilo SUNSET HIGHWAY 


6507--John C. Bechen 
(Drainage) 


4.14 acres 


After careful consideration of each item the Commission approved 
the request and the recommended offvisand by uncnimous vote adopted the 
Sollowing vesolutions with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necessary for rights of way, either for original 
location ‘or for widening, straightening, or otherwise changing already 
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Foot Note: 


* Item No. 12984, acquisition of a quarry and hauling road from Farmer 
and Loris Hale in connection with the improvement of the Walton-Veneta 
Section of the Route "F" Highway, Lane County: The Assistant Counsel 
gave as his thought that this property could be purchased outright from the 
owners for the sum of $3,500. It was the considered thought of the Commission 
that the property should be owned by the state rather than leased, whereupon 
the Commission, by unanimous vote, approved purchase of the property for 
the sum mentioned by the Assistant Counsel with the understanding that if it 
cannot be purchased, then the property is to be leased on the royalty basis 
mentioned in the resolution. 


The Assistant Counsel also requested authority to institute condem- 
nation proceedings to acquire additional properties that are needed for 
various highway improvements, concerning which he has been unable to reach 
satisfactory settlements by negotiation. He submitted a list of such prop- 
erties together with offers that he recommended for condemnation as follows: 


COVE—UNION SECTION OF THE COVE: SECONDARY HIGHWAY Recommended 
Offer 

12708-A-—— 

(Right of Way) 

2.43 acres at $125.00 $ 303.75 

1.97 acres at $150.00 295.50 

0.69 acre at $10.00 6.90 

606.15 
5 apple trees at $10.00 50.00 
700 rods, moving fence, at $1.00 700.00 


150.00 
1,356.15 1,400.00 


12717--Wm. Curteman 
(Gravel pit) 


4.99 acres at $300.00 1,497.00 1,560.00 
State to fence tract, 60 rods 


VALE-MALHEUR RIVER SECTION OF VALE-WEST SECONDARY HIGHWAY 


12759--Anna H. Swanson 
(Right of Way) 


Land, 0.55 acre, at $60.00 per acre $ 33.00 $ 40.00 


(Con't) 


Real property owned by Stanley Augustyn, which property 
is located in the southwest quarter (SW{) of Section 5, Towm- 
ship 19 South, Range 44 East, W. M., Malheur County, Oregon, 
and is more particularly described on the attached sheets 
and designated as Parcel No. 3, and is further identified in 
the records of the Highway Commission as file R 12758, which 
property is being acquired for right of way purposes in con- 
nection with the Vale-Slest Secondary Highway; (*) 


Real property owned by Theron C. Hoover, et al., which 
property is located in the northwest quarter (NWZ) of the 
northwest quarter (NW) of Section 17 and the northeast 
quarter (NEq) of the northeast quarter (NEz) of Section 18, 
Township 10 South, Range 6 East, W. M., Marion County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 4, and is further identified in the 
records of the Highway Commission as file R 12548, which prop- 
erty is being acquired for right of way purposes in connection 
with the North Santiam Highway; (+) 


Real property owned by Louis Hillman Bell, which proper- 
ty is located in the northeast quarter (Nig) of Section 23 
and the northwest quarter (NWq) of Section 24, Tomship 27 
South, Range 5 West, W. M., Douglas County, Oregon, and is 
more particularly described on the attached sheets and desig- 
nated as Parcel No. 5, and is further identified in the records 
of the Highway Commission as file R 12855, which property is 
being acquired for right of way purposes in connection with the 
North Umpqua Highway. (*) 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific 
purposes hereinabove set forth, and the said properties are being 
acquired for the express and specific purposes in this resolution 
set forth. 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisition 
of said real properties, and said Inmgineer is further instructed to 
prepare and submit to the Legal Department necessary and adequate des- 
criptions of the said real properties, which said descriptions shall 
be available for the preparation of any deed or deeds or other instru- 
ment or instruments necessary to complete the acquisition of said proper- 
ty or properties, whether said: properties be acquired by purchase, dona- 
tion, agreement, or by the exercise of the power of eminent domain. 


established highways, whether within or without the corporate limits 

of cities and towns, together with rights of access from atutting 
property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway 
so as to provide for the safety of the traveling public, and/or for the 
culture of trees and the preservation of scenic places and other objects 
of attraction or scenic value adjacent to, along or in close proximity 
to state highways or which may be conveniently reached from or by a 
public highway, and/or for the development and maintenance of parks, 
parking places, auto camps, camp sites, roadside development, recrea- 
tional grounds or resorts, forest or timbered areas, or other places of 
attraction and scenic value, and/or for any other use or purpose neces- 
sary or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airfields, access roads, public 
highways, or for any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for 
the accomplishment of the purposes hereinafter expressly and specific- 
ally set forth, which said real properties and the specific purposes 
for which the same are being acquired are described as follows, to wit: 


Real property owned by Theodore Dichter, et ux., which proper- 
ty is located in the south half (S$) of Section 19 and the north 
half (NS) of Section 30, Township 3 South, Range 40 East, W. NM., 
Union County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 1, and is further 
identified in the records of the Highway Commission as file R 12708A, 
which property is being acquired for right of way purposes in con- 
nection with the Cove Secondary Highway; (*) 


Real property owed by Wm. Curteman, which property is located 
in the east half (£4) of the southeast quarter (SE) of the north- 
east quarter (NE) of Section 7, Township 4 South, Range 40 East, 

W. M., Union County, Oregon, and is more particularly described 

on the attached sheets and designated as Parcel No. 2, and is further 
identified in the records of the Highway Commission as file R 12717, 
which property is being acquired for the purpose of securing road- 
building materials therefrom in connection with the Cove Secondary 
Highway; (*) 


124 
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WHEREAS, the Commission does now find and declare that the 
real property hereinafter described is required and is necessary for 
use in connectim with the permanent construction, improvement, and 
maintenance of said highway, and particularly for drainage purposes; 


Now, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. The Commission does hereby find and declare that the 
parcel of real property hereinafter described is necessary and is needed 
for and in connection with the construction of the Sunset Highway, said 
real property being described as follows, to wit: 


A parcel of land lying in the John S. White D. L. C. No. 
51 in Section 23, Township 1 North, Range 2 West, W. M., Washing- 
ton County, Oregon; said parcel being described as follows: 


Beginning at the intersection of the east line of the 
Oregon Electric Railroad right of way and the south line of 
the John S. White D. L. C., said point being 1621.9 feet South 
79° 36' Bast of the southwest corner of said D. L. C.; thence 
North 1° 14' East along said east right of way line a distance 
of 353.93 feet to a line which is 170 feet southerly from and 
parallel to the center line of the Sunset Highway (formerly 
Wolf Creek Highway); thence South 61° 47' East parallel to said 
center line a distance of 1141.97 feet to the south line of 
said D. L. C.3; thence North 79° 36' West along said south line 
1030.82 feet to the point of beginning; containing 4.14 acres. 


2. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owner or owners 
or with the tenants or persons in possession, if there be any, of said 
parcel of land with respect to the compensation to be paid for the tak- 
ing of the same and the damage, if there be any, and, in the event 
that no satisfactory agreement or agreements can be reached, then it 
is hereby further ordered that the said J. M. Devers, as Chief Counsel 
for the State Highway Commission, be and he hereby is requested and 
authorized to commence and prosecute to a final determination such suit 
or action as may be necessary and appropriate to acquire title to the 
said parcel of real property. 


3. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said 
described real property, or any interest therein, the said J. M. Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby au- 
thorized and empowered to make such stipulation, agreement, or admission 
in connection with any trial or court procedure connected with or pro- 
secuted for the acquisition of said property or interest therein as in 
his judgment may be for the best interests of the State, the State High- 
way Commission, and/or the defendant property owners. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or omers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, {f there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of real proper- 


ty. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein, the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorizec and empowered to make such 
stipulation, agreement, or admission in connection with any trial or court 
procedtire connected with or prosecuted for the acquisition of said prop- 
erties or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defendant property 
owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission. 


Foot Note: (+) 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
ere attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 66, under the head- 
ing "Real Property Condemnation Resolutions" and said descriptions by 
this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 


WHEREAS, the Highway Commission on the 14th day of May, 1945, 
adopted a resolution authorizing the acquisition for right of way pur- 
poses of certain real property owned by and in the possession of the 
John C. Bechen Estate, which real property was described in said resolu- 
tion; and 


WHEREAS, since said action it has been found necessary that 
there be acquired from said omer additional land to be used for drainage 
purposes in connection with the construction and maintenance of the Sunset 
Highway; and 


1941, cyvering the right to construct and maintain a spur railroad track over 
certain state-owned property in Cottage Grove. The Chief Counsel advised 

that the former Highway Commission entered into an easement agreement with 

Mr. J. H. Chambers on the above-mentioned date. It appears now, he said, that 
Mr. Victor Chambers, who is the only heir to the J. H. Chambers Estate, has 
sold his interests to Mr. Daugherty, so it would be quite in order for the 
Highway Commission to consent to the transfer of interests if it so desires. 
He so recommended. The Commission approved the recommendation. (The "Consent’ 
to the assignment was signed by the Commission the following day.) 


The Commission discussed a request from a Garden Club of Aloha for 
permission to landscape a small triangular-shaped tract of state-owned land 
situate between the Tualatin Valley Highway and the Southern Pacific Railroad 
in the town of Aloha, as a memorial to boys of this town who lost their lives 
during World War II. The Chief Counsel, who brought the matter up, recom- 
mended approval of the request. The Engineer suggested that the matter first 
be passed on by the State Parks Superintendent, who is in charge of roadside 
development. The Commission indicated its approval but deferred definite 
action pending inspection and recommendation by the Parks Superintendent. 


The Commission recessed for luncheon at 12 o'clock noon and re- 
convened at 2:00 p.m. in the same room with the same persons present and 
participating. 


The Chief Counsel brought up for discussion the state's claim 
against Sills Truck Service and Consolidated Freightways for damage to a rock 
wall guard rail on the Columbia River Highway at M. P. 27.50. He explained 
that the guard rail was damaged as a result of a collision between trucks 
owmed by these two companies and that repairs cost the sum of $376.71, 
which the owners of the vehicles involved have not paid. He requested author- 
ity to institute suit to collect on the claim in the event it is not paid in 
the near future. The Commission approved the request unanimously. 


The Chief Counsel also brought up for discussion the state's claim 
against DeWalt Houk and The Coastal Lumber Co. for damages to Ft. Hill Bridge 
on the Salmon River Highway near Valley Junction. He advised that the origi- 
nal claim was in the amount of $2,100, but the amount is disputed by the 
company which carried the insurance on the truck that did the damage; however, 
indications are that the company will pay $1,800 as settlement in full. 
Following discussion motion was made by Commissioner Schaupp that settlement 
in the amount of $1,800 be accepted. The motion was seconded by Commissioner 
Chessman and carried by the unanimous vote of the Commission. (The Chief 
Counsel reported on the following day receipt of information from the insur- 
ance company to the effect that it would pay $1,800 as settlement in full for 
this claim.) 


The Chief Counsel reported the status of the proposed contract with 
Mr. Walter S. Taylor covering concession privileges at Silver Creek Falls 
State Park. He advised that, because of complications, difficulties in secur- 
ing equipment, etc., Mr. Taylor has been unable to meet the Commission's re- 
quirements. He suggested, in view thereof, that the contract be cencelled 


and that Mr. Taylor be relieved of his obligation with regard thereto; als y. A 


. 
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4. This resolution shall be entered in full in the minutes 
an” records of this Commission. 


The Chief Counsel requested instructions regarding the payment of a 
drainage district assessment on right of way which is being purchased for the 
Upper Columbia River Highway at Troutdale. He advised that the property owners 
cannot escape payment of the assessment and recommended payment of the same with 
the understanding that an endeavor will be made later to seek relief from the 
payment of future assessments. The Commission approved the recommendation un- 
animously. 


The Assistant Counsel presented an offer from the Bunting Tractor 
Company, La Grande, to purchase for the sum of $200 state-owned property situ- 
ate in Block 25, Williamson's Addition to La Grande, for use in connection with 
construction of a modern plant for the sale and service of heavy construction 
equipment. The £ngineer advised that the property is of no value for state 
highway purposes and recommended approval of the sale at the price quoted on 
the condition the the Company will provide off-street parking for vehicles ad- 
jacent to its buildings. The Commission approved the recommendation by unani- 
mous vote. (A deed of conveyance was signed by the Commission on the follow- 
ing day.) 


The Assistant Counsel reauested instructions regarding payment of the 
claim of A. H. Thompson for damages resulting from construction of the Steiwer 
Hill-Santiam River Section of the Pacific Highway East, Marion County. He ad- 
vised that the option secured from Mr. Thompson provided for payment for loss 
of crop; also, that Mr. Thompson planted the area taken by the state, but con- 
struction of the highway was begun before his crop was harvested, and as a 
result he suffered damages in the amount of $492.50, of which amount the sum 
of $240 previously was paid, leaving a balance now due of $252.50. The Chief 
Counsel advised the Commission that it is obligated to pay this sum. The Com- 
mission approved payment of the claim unanimously. 


The Assistant Counsel requested instructions regarding the purchase 
of private insurance covering an old hotel tmuilding acquired jointly by the state 
and the City of Portland from James Faturos in connection with .a right of way 
settlement on the Front Avenue Project, in Portland. He advised that the 
building presently is covered by two insurance policies with a co-insurance 
clause, one of which has expired. It was his thought that the building should 
be insured under one policy in the amount of $10,000, and he recommended cancel- 
lation of existing policies and purchase of a single one in such amount. The 
Chief Counsel concurred in the recommendation. The Commission approved the 
recommendation unanimously. 


Consideration was given by the Commission to a proposed assignment 
by Victor Chambers, Cottage Grove, only heir of J. H. Chambers, Deceased, to 
W. H. Daugherty, Cottage Grove, of his interests in a certain easement agree- 
ment executed by the State Highway Commission and Mr. J. H. Chambers on May 23, 
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The Commission discussed the matter of acquiring rights of access 
to state highways in connection with right of way negotiations, as suggested 
by the Chief Counsel in his letter to the Commission dated July 29, 1946. 
Chairman Banfield gave as his thought that the Commission previously had 
adopted e general policy with regard to such matter and suggested that such 
policy be continued in future right of way negotiations, including the pro- 
vision that no access for commercial purposes be allowed except as may be 
agreed upon between the Highway Commission and the property owmmers. The Chief 
Counsel read aloud the Commission's resolution of October 30, 1945, covering 
this feature with respect to certain state highways, following which Chair- 
man Banfield declared that it is the desire of the Commission to secure 
"freeways" wherever possible regardless of the limitations set forth in the 
resolution; however, common sense should be used in negotiating for them. 
Commissioners Schaupp and Chessman concurred. 


In this connection the Engineer suggested the adoption of a "system 
of limited access highways" and presented a map showing a recommended system 
for the Commission's consideration. Action on this matter was deferred by 
the Commission for further study. 


The Commission ordered that hereafter, in submitting requests for 
authority to conduct surveys, there shall be incorporated therein information 
concerning the "freeway" feature, if that has not previously been decided by 
action of the Commission. The Secretary was instructed hereafter to check 
such requests and other material, including construction data, maps, etc., 
against’.the original records of the Commission and to ascertain if they vary 
therefrom in any respect--in the event changes or alterations in the Commis- 
sion's original authorization are contemplated, then the Secretary shall 
bring such changes to the attention of the members of the Commission by letter 
and shall present them to the Commission for discussion at its next regular 
meeting. If the Commission approves the changes, such approval shall be by 
appropriate resolution, using the same procedure and formality that was used 
in the adoption of the original authorization. 


The Chief Counsel requested instructions relative to the Commis- 
sion's claim against W. M. Shiffer, Hood River, for removal of a quantity of 
crushed rock maintenance material from a stockpile at M. P. 5.71 on the Hood 
River Secondary Highway. He advised that, according to reports, Mr. Shiffer 
took approximately 12 yards of material for use in constructing a driveway 
to his residence nearby, whereas Mr. Shiffer, upon being contacted, admitted 
removal of only two yards of material. This material, he stated, is valued 
at $2.09 a cubic yard, making a total amount of approximately $25.03 due 
from Mr. Shiffer. The Commission, following discussion, considered it ad- 
visable to prosecute this man and instructed the Chief Counsel accordingly. 


The Chief Counsel also requested instructions relative to the Com- 
mission's claim against Mr. Dave Levander, Joseph, Oregon, for the theft of 
some snow fence materials which he appropriated for his ow private use. He 
advised that, according to a report from George M. Rogers, State Police 
Sergeant, Mr. Levander admitted taking the fence material but stated that he 
intended to return it this fall. The question arises now, he said, whether 
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that the deposit that he made with his bid for the purchase of the cencession 

be returned to him without deduction. The Commission approved the suggestion 

and thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, the Commission heretofore, in an effort to find a 
competent party or parties to take over and operate the concession at 
Silver Creek Falls, issued a cali for competitive bids; and 


WHEREAS, among other bids submitted was the bid of Walter 
S. Taylor, whose bid was deemed by the Commission the best and most 
satisfactory bid, and said bid was therefore accepted; and 


WHEREAS, subsequent to the said call for and receipt of bids, 
facts have been disclosed and conditions have developed which indicate 
that neither the State nor the said Walter S. Taylor can procure the 
equipment necessary for the operation and furnishing of the service 
needed at said place; and : 


WHEREAS, because of the conditions over which neither the bid- 
der nor the State has control, it is deemed best that the transaction 
be abandoned and the bidder released from his obligation, his bid bond 
returned, and that the bidder release the State from any obligation and 
liability of any kind or character; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis-~ 
sion as follows: 


1. That the Commission's Counsel be and he hereby is 
instructed to prepare an appropriate instrument by which the State 
shall release Walter S. Taylor of any obligation with respect to his 
said bid and that his bid bond be returned. 


2. That Walter S. Taylor release the State from any and all 
claims of every kind and character growing out of or resulting because 
of his bid submitted and its acceptance by the State. 


3. That this resolution be entered in the minutes and records 
of the Commission. 


The Chief Counsel reported on an accident involving State Highway 
equipment which occurred on one of the streets in Astoria resulted in 
damage to the state's car necessitating repairs costing $102.12. He advised 
that the state's car collided with one privately-owned and that the accident 
occurred, according to reports, because of icy pavement. The company that 
carried the insurance on the other party's car denies liability and refuses 
to pay the claim. He gave as his opinion, tinder the circumstances, that the 
state could not recover were it to resort to litigation, and he recommended 
that the claim be dropped unless the other party presses 4 claim against the 
state. The Commission approved the recommendation. 
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begin so that pictorial evidence will be available in the event that damage 
occurs and difficulties are encountered in securing reimbursement for repair 
expense. He quoted the Commission's Chief Counsel to the effect that, in his 
estimation, the control of the logging operations is more of a matter for the 
State Fish Commission to decide than for the State Highway Commission. The 
Commission concurred in the viewpoint of the Engineer and thereupon referred 
the matter to the Chief Counsel to handle legally and to protect the Highway 
Commission's rights and authority with respect to the highway. The Chief 
Counsel was authorized to appear before the Fish Commission, if necessary, to 
accomplish such objective. 


The Engineer reported an agreement reached with log haulers and 
others interested in the truck hauling of logs over the Mt. Hood Highway from 
Barlow Pass to the City of Hood River, which agreement provides for the 
transportation of logs over this highway under certain conditions during 
certain heurs of the day and free use of the highway by the general public 
during other periods. (See report in general files for details) The Commis- 
sion approved the report, thus confirming the telephonic authority heretofore 
given the Engineer by the Commission to approve such solution to the probl2n. 


In this connection the Engineer also reported that some of the log 
haulers are making a sincere effort to comply with the rules and regulations, 
but it appears that one hauler, by the name of Louis Zeman, is not paying 
much regard to or respect for the rules and has been observed on a number of 
occasions transporting logs over this highway in direct violation of the pre- 
scribed rules. The Commission ordered that this hauler be given a warning 
that if he does not comply with the rules his permit will be cancelled and he 
will not be permitted the use of the highway thereafter. 


The question arose as to the duties of the deputy sheriffs who, 
according to the agreement, have been assigned to protect travel on the high- 
way during the time logging operations are under way. The Commission ordered 
that the agreement with the log haulers be modified to provide that the duties 
of the deputy sheriffs shall be to protect the entire traveling public rather 
than log haulers only. The Engineer was instructed to see to it that the 
deputy sheriffs receive instructions to that effect. 


The Engineer brought to the Commission's attention a number of log- 
hauling violations committed by operators in the employ of Ernest Organ, 
logging contractor, John Day, Oregon, the particular violation being the 
transportation of loads of greater width and height than is permitted by law. 
He advised that Mr. Organ has been warned several times to keep loads within 
the legal limits, but the warnings appear to be of. no avail, as the violations 
continue, the principal offender being an operator named Eugene Arthur Negus. 
In this connection a letter was presented from Mr. Organ admitting neglect in 
loading his equipment and stating that hereafter more care will be taken so 
that the loads will comply with the requirements. Following discussion, the 
Secretary was instructed to again warn Mr. Organ that any further violations 
will result in the cancellation of his P.U.C. permit. 
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or not the man should be prosecuted for a criminal offense. The Commission 
decided the man should be prosecuted and so ordered. 


The Commission by unanimous vote adopted the following resolution 
relative to the appointment of Mr. G. W. Neuner to serve as the Commission's 
Assistant Coynsel: 


WHEREAS, the Commission's Oounsel has recommended the employ- 
ment of G. W. Neuner to serve as an Assistant Counsel and that the 
compensation be $385.00 a month, plus the increase of $20.00 a month 
recently approved by the Commission; 


NOW, THEREFORE, the Commission's Counsel is authorized to 
employ G. W. Neuner to serve as Assistant Counsel to the Commission 
and that his compensation, until otherwise changed by order of the 
Commission, shall be the sum of $405.00 per month. 


The Engineer reported results of investigations for an historical 
marker designating the Old Barlow Road on Mt. Hood as requested by the Old 
Oregon Trail Association. He advised that the location suggested by the 
Association on the Mt. Hood Highway at Laurel Hill overlooking Yocum Falls is 
entirely satisfactory and recommended approval of the same by the Commission 
and that he be authorized to erect a suitable marker, which he estimated 
would cost about $250, installed. The Commission approved the report and 
authorized the erection of the marker as recommended. 


| 
| 


A letter was presented from Northwest Fabricators, Inc., Albany, 
Oregon, requesting the privilege of taking water from Waverly Lake, Albany, to 
fill its sawmill pond nearby and to maintain a constant water level in the 
pond. ‘The Engineer advised that careful examination of the situation reveals 
that there is not enough water flowing through the lake to handle evaporation 
and to furnish the Nebergall Meat Company one second foot of water for which 
it has a prior right. He real aloud a letter from the Northwest Fabricators, 
Inc. and his reply thereto and recommended denial of the request. Following 
discussion, during which the Commission expressed its desire to preserve 
Waverly Lake, the Commission denied the request. The matter was referred by 
the Commission to the Chief Counse) for further handling. : 


The Sngineer reported an inquiry from the Coos Bay Lumber Company 
whether or not the State Highway Commission would have objections to the 
company dumping logs into the Middle Fork of the Coquille River near the 
town of Remote and floating them down the river to Coquille by means of flash 
dams. He pointed out that a similar procedure was followed some 15 years ago 
which resulted in damage’ to the highway and gave as his thought that the 
company should not be permitted to move its logs in such manner if it can be 
prevented. On the other hand, if the company proceeds with its plan, then 
every precaution should be taken by the State Highway Department to protect 
the highway, including the taking of pictures before and after operations 
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At. 3:00 p.m. Chairman Banfield publicly announced the awards as 
follows: 


"Wren Rock Production Project on three state highways in Benton 
and Lincoln Counties. The Commission received two bids’for this project, 
the low one being that of E. C. Swaggart, Eugene, at $30,562.50. The other 
bid was submitted by J. N. & M. J. Conley, Portland, at $32,107.50. The 
contract has been awarded to the low bidder, E. C. Swaggart. 


"Regrading, surfacing, and oiling the Cline Falls-Tumalo Section 
of the Cline Falls Secondary Highway, Deschutes County. T. W. Thomas, 
Portland, submitted the low bid for this work at $123,321.50. Halvorson 
Construction Co. and H. Halvorson, Salem, submitted the next low bid at 
$136,821.50. There were three higher bidders. The Commission has referred 
the bids to the Engineer with authority to award the contract to the low 
bidder, T. W. Thomas, when certain conditions have been satisfied. 


"Regrading, surfacing, and oiling the Tumalo-Deschutes Section of 
the Tumalo-Deschutes Secondary Highway, Deschutes County. The low bidder 
for this work was T. W. Thomas, Portland at $64,217.50. The next low bidder 
was Del R. Beebe Construction Co., Eugene, at $69,522. There were five 
higher bidders. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder, T. W. Thomas, when certain 
conditions have been satisfied. 


"Highway widening and paving on the Dixonville-Marks Ranch Section 
of the North Umpqua County Road, Douglas County. J. C. Compton Co., McMinn- 
ville, submitted the low bid for this work at $243,791. The only other bid 
was submitted by Warren Northwest, Inc., Portland, at $276,422.50. The Com- 
mission has awarded the contract to the low bidder, J. C. Compton Co., at 
its bid price. 


"Grading and topping on the Johns-Glendale Junction Section of the 
Pacific Highway, Douglas County. The low bid for this work was submitted by 
R. A. Heintz Construction at $299,478.50. McNutt Bros., Eugene, submitted 
the next low bid at $310,292.50. There were two higher bids. The Commission 
has deferred the award of this contract pending further study but will an- 
nounce its decision within the next 30 days. 


"Grading and bridge construction on the Glendale Junction-Wolf 
Creek Section of the Pacific Highway, Douglas and Josephine Counties. McNutt 
Bros., Eugene, submitted the low bid for this work in the amount of $877,031. 
Guy F. Atkinson Co., Portland, submitted the next low bid at $884,962. There 
were two higher bidders. The award of this contract has been deferred by the 
Commission pending further study; however, the disposition of the bids will 
be announced within the next 30 days. 


"Furnishing and placing topsoil covering material on the Front 
Avenue (Alder Street-Sheridan Street, Portlend) Section of the Pacific Highway 
West, Multnomah County. The Commission received no bids for this work. 


The Commission had under discussion a written offer from the City of 
Gresham regarding the proposed widening and pavement resurfacing project on 
the West Gresham Section of the Mt. Hood Highway, bids for which were received 
at thts meeting, wherein the city agrees to cooperate with the Commission by 
doing certain things and contributing certain funds toward the cost of the 
work. (See "Option for Cooperative Construction Project" filed in Contract 
No. 2826) The Commission's Chief Counsel advised that he has examined this 
offer and is of the opinion that it meets the understanding previously had 
with the city on this subject. The Commission thereupon accepted the offer 
by unanimous vote. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway construction work and took the following action 
thereon by unanimous vote: 


Contracts for the following projects were awarded to the low bidder 
in each instance: Wren Rock Production Project on three state highways, in 
Benton and Lincoln Counties, E. C. Swaggart, Eugene, low bidder; widening and 
paving the Dixonville-Marks Ranch Section of the North Umpqua County Road, in 
Douglas County, J. C. Compton Co., McMinnville, low bidder; pavement resurfac- 
ing on the Sandy Boulevard (12th Ave. - 44th Ave.) Section of the Columbia 
River Highway, in Portland, Porter W. Yett, Portland, low bidder; widening 
and paving the West Gresham Section of the Mt. Hood Highway, in Multnomah 
County, Porter W. Yett, Portland, low bidder. 


Bids received for the following projects were referred by the Com-— 
mission to the Engineer with authority to award the contract to the low bid- 
der in each instance when certain conditions have been satisfied: Regrading, 
surfacing and oiling Cline Falls-Tumalo Section of the Cline Falls Secondary 
Highway, Deschutes County, T. W. Thomas, low bidder; regrading, surfacing, 
and oiling Tumalo-Deschutes Section of the Tumalo-Desclmtes Secondary Highway, 
Deschutes County, T. W. Thomas, low bidder. 


The Commission decided to hold for further study all bids received 
for the grading and topping of the Johns-Glendale Junction Section of the 
Pacific Highway, in Douglas County, and for grading and construction of bridges 
on the Glendale Junction-Wolf Creek Section of the Pacific Highway, in Douglas 
and Josephine Counties. Announcement of the disposition of bids is to be made 
within 30 days. 


The Commission rejected the one bid received for the County Road 
Grade Seperation Project at Merle on the Gardner Ranch-Berger Ranch Section 
of the Sunset Highway, in Washington County. 


No bids were received by the Commission for the Merle Railroad Grade 
Separation Project on the Gardner Ranch-Berger Ranch Section of the Sunset 
Highway, in Washington County, or for the furnishing and placing of topsoil 
cover material on the Front Avenue (Alder Street-Sheridan Street) Section of 
the Pacific Highway West, in Multnomah County. 


SALE OF LAND IN REEDSPORT (Con't) 


Item No. 5, Fractional Lot 4, Block 5 


Russel J. Hubbard, Reedsport 
Roy G. Cairns, Reedsport 


SALE OF DOWN TIMBER ON 
SALMON RIVER HIGHWAY IN TILLAMOOK COUNTY 


No bids received 


The Engineer recommended rejection of all bids received. The Chief 
Counsel concurred in the recommendation, however, added that the City of Reeds- 
port is desirous of having some control over the property so as to prevent 
"spot" zoning. Commissioner Schaupp suggested that it would be proper to co- 
operate with the city in this matter, whereupon the Commission, by unanimous 
vote, rejected the bids and referred the matter to the Chief Counsel to dis- 
cuss with the city officials. He is to report back to the Commission the 
results of the conference. 


The Engineer reported on a request from the Seaside City Council 
for the installation of a traffic signal at the junction of the Oregon Coast 
Highway and Roosevelt Drive near the north city limits. He advised that the 
matter has been very carefully studied by the Acting Traffic Engineer who 
recommends against the installation of the signal, but who also recommends, 
as an alternate plan of treatment, the channelization of traffic at this point 
which would cost approximately $400. The Engineer advised that he concurs 
in this recommendation. Following discussion the Commission approved the rec- 
ommendation by unanimous vote as a trial proposition. 


The Engineer reported on a plan of traffic control for the pre- 
vention of accidents on the Astor St, - Taylor Ave. Section of the Oregon Coast 
Highway, Astoria, which plan provides for the installation of a median strip 
with handrail fence to prevent cross travel. The Astoria City Council, he 
said, at one time tentatively approved the project, and it was his intention 
to include the work in a contract for which bids are to be received in Sep- 
tember, but objections to such type of construction have been filed with the 
City Council by the West End Development League of Astoria, in view of which 
the city has gone on record against this feature of the improvement pending 
further study. He inquired as to the wishes of the Highway Commission in the 
matter and asked for instructions whether or not to proceed with the advertis-— 
ing of the work in conjunction with the other project. Commissioner Chessman 
advised that the City of Astoria for several years has been trying to get 
something done to prevent accidents along this thoroughfare. He suggested, in 
view of the circumstances, that the responsibility for safeguarding the public 
should be placed directly with the City Council. The Chief Counsel gave as 
his opinion that the Commission should not proceed with the traffic control 
work unless the city adopts an ordinance approving the plan for the same. 


~ 


"Pavement resurfacing on Sandy Boulevard (12th Ave. - 44th Ave., 
Portland) Section of the Columbia River Highway, Multnomah County. The Com- 
mission received two bids for this work, the low one being submitted by Porter 
W. Yett, Portland, at $34,735. The other bid was submitted by Parker-Schram 
Co., Portland, in the ‘amount of $35,925. The contract has been awarded to the 
low bidder, Porter W. Yett, at his bid price. 


"Highway widening and paving on the West Gresham Section of the Mt. 
Hood Highway, in Multnomah County. Porter W. Yett, Portland, submitted the 
low bid for this work in the amount of $78,977.50. The only other bid was 
submitted by Parker-Schram Co., Portland, at $79,977.50. The contract has 
been awarded to the low bidder, Porter W. Yett, at his bid price. 


"Construction of the Merle Grade Separation Project at Merle on the 
Gardner Ranch-Berger Ranch Section of the Sunset Highway in Washington County. 
The Commission received no bids for this work. 


"Construction of a County Road Grade Separation Project at Merle on 
the Gardner Ranch-Berger Ranch Section of the Sunset Highway, in Washington 
County. The Commission received one bid for this work being that of Lockyear 
& Lockyear, Seattle, Washington, in the amount of $53,728.50. The bid has been 
rejected." 


The Engineer reported the results of the taking of bids in Salem on 
July 29, 1946, for the sale of state-owned property in the town of Reedsport 
and for the sale of "down" timber in Van Duzer Corridor along the Salmon River 
Highway in Tillamook County, as follows: 


SALE OF LAND IN REEDSPORT 


Item Nos 1, Fractional Lot 16, Block 80 


Roy G. Cairns, Reedsport $ 110.00 
James W. Ford Jr., Gardiner 55.00 
Russel J. Hubbard, Reedsport 30.00 
Item No. 2, Fractional Lots ] to 6, Block 1 

Russel J. Hubbard, Reedsport $ 821.00 
Roy G. Cairns, Reedsport 130.00 
Jaues W. Ford Jr., Gardiner 105.00 


Iten No. 3, Fractional Lots 1, 2 & 3, Block 2 


Russel J. Hubbard, Reedsport $ 80.00 
Roy G. Cairns, Reedsport 50.00 
Item No. 4, Fractional Lots 4, 5 & 6, Block 2 

Russel J. Hubbard, Reedsport $ 230.00. 
Roy G. Cairns, Reedsport 25.00 


(Gon't) 
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district. The Engineer exhibited 2 map showing the -proposed highway alignment 
and its proximity to the large subdivisions that are being developed west of 
Portland. He recalled that the Commission some time ago had this matter under 
discussion tut turned it dow, but he considered it advisable to bring it to 
the Commission's attention again because of Mr. Howser's letter and because, 
in his estimation, the idea is a good one. He suggested, if the Commission 
approves the project, that a survey be authorized to determine a definite 
location for the road. Chairman Banfield gave as his opinion that, if any- 
thing is done at all the highway should skirt the Commonwealth and Kaiser 
developments in order to avoid future conflicts. Commissioner Schaupp de- 
clared that he is not in favor of the road. Commissioner Chessman gave as 

his thought that the road will have to be built some time. The Engineer es- 
timated the cost of a reconnaissance survey to determine the approximate 
location at about $1,000. The Assistant Counsel estimated that it would cost 
about $200 to appraise the right of way. Chairman Banfield expressed himself 
in favor of the expenditure of $1,200 to secure arough estimate of what is 
needed without any obligation whatsoever to do more. Commissioners Schaupp 
and Chessman also approved such expenditure and it was so ordered. 


Consideration was given by the Commission to a request from the 
Aurore School Board and the Aurora Lutheran Brotherhood for sidewalk con- 
struction along the Beaverton-Aurora Secondary Highway from the town of 
Aurora to the Aurora Public School,. a distance of about 0.4 mile, for the 
benefit and safety of school children. The Engineer suggested, in view of 
the many requests for projects of this kind, that the Commission might wish 
to budget a certain sum annually for such purpose and construct each year 
those projects which have the highest merit rating. He suggested a budget of 
$50,000. The Commission deferred action on the entire matter pending the 
establishment of a policy with respect thereto. 


The Engineer reported on a request from the City of Willamina for 
the paving of the shoulders adjacent to the Salmon River Highway along Main 
Street through this town. He estimated the cost of the improvement, includ- 
ing storm drain, curbs, and pavement, at $36,300. The Commission denied the 
request. 


A petition was presented from residents of Glendale and vicinity 
urging reconstruction of the Pacific Highway along the present location through 
the agricultural area between Stage Road Pass and Canyon Creek Pass, Douglas 
County, rather than on the proposed new alignment. The Commission deferred 
action on this matter for the time being. The location is to be inspected 
during the Commission's inspection trip through southern Oregon later in the 
month. 


The Engineer reported that the Willamette National Lumber Company 
is erecting a large mill adjacent to the Santiam Highway east of the town of 
Foster and in connection therewith is constructing a railroad spur track 
which crosses the highway. This matter, he said, has been before the Public 
Utilities Commissioner, who has made an order which provides that the state 
highway shall be depressed under the railroad at this point to avoid a grade 
crossing, and also provides that the State Highway Department shall surface 
and oil the reconstructed highway, which is estimated to cost about $7,000. 


y he 
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The matter was discussed at considerable length, and as a result thereof, the 
Commission authorized the advertising of the traffic control project along 
with the adjacent Federal Aid widening project, alternate bids to be received 
both with and without the traffic control section. If the City of Astoria, 

in the meantime, approves the traffic control project, then the Commission 
will consider the award of the contract on the basis of the alternate bid that 
includes such project. 


The Engineer reported the results of investigations relative to 
the proposed bridge across the Willamette River at Independence. He exhibited 
a map showing the alternate routes investigated and explained the details of 
each. He suggested adoption of a site a short distance upstream from the 
present ferry crossing where it is feasible to construct a new road approach 
from the Marion County side where it would be least affected by flood waters. 
He advised that the people of Independence do not object to such location, 
but the county courts have not expressed themselves relative thereto. He 
estimated the cost of the structure, based on present-day conditions, at 
$640,000, which is some $40,000 in excess of his previous estimate, and ad- 
vised that, according to a previous understanding, this expense would be 
paid 50 percent by the state and 50 percent by both counties, each county to 
pay one half of such share. Marion County, he said, will pay its share of 
the cost in one lump sum; however, Polk County wants to stretch its payment 
out over a period of 12 years by assigning a portion of the monies that it 
receives annually from state highway revenues. He suggested that the counties 
should pass resolutions adopting the recommended location, following which the 
definite location survey should be authorized, then a three-party agreement 
should be prepared covering the matter cf payment of costs. Chairman Banfield 
gave as his thought that a survey should not be undertaken unless and until 
there is a meeting of minds with respect to the location and the total expense 
involved. Following further discussion the Commission ordered preparation of 
an agreement covering the entire matter, it being understood that when this 
is executed by all parties the Commission will authorize the making of neces- 
sary surveys. The Chief Counsel and the Ingineer were instructed to proceed 
on such basis and report back to the Commission. 


The Engineer reported on a request from the City of Sandy for the 
oiling of First Street from Main Street to Proctor Street which is being 
damaged by log-hauling traffic. The Engineer advised that this particular 
block will be the new route of the Woodburn-Sandy Secondary Highway when this 
highway is improved which improvement is scheduled for the second postwar 
year's undertaking. In view of this report, the Commission instructed the 
Secretary to inform the city that the state cannot immediately do what it 
asks but will give consideration to the project in the construction program 
for the second postwar year. 


A letter was presented from Theron R. Howser, Secretary of the Port- 
land City Planning Commission regarding a proposed highway that will by-pass 
the City of Portland and extend northerly from a connection with the Pacific 
Highway West at some point near Tigard to a connection with the Sunset High- 
way near the Commonwealth Inc. subdivision, and ultimately will connect with 
the Lower Columbia River Highway through Cornelius Pass. Mr. Howser desires 
information concerning such highway for use in connection with the Planning 
Commission's studies for the control of subdivisions in this 


i 
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The Chief Counsel brought up for discussion the action taken by the 
Commission at the previous meeting declaring White Bros. Co. in default in 
connection with the contract awarded to them by the Commission on May 16, 1946, 
for the excavation of materials on the Oneonta Section of the Columbia River 
Highway, in Multnomah County, and ordering recovery on the proposal bond 
furnished by the company. He advised that it would be of advantage to him, 
if the case goes to court, if the Commission would confirm its action by 
formal resolution, and he recommended that that be done. The Commission ap- 
proved the recommendation and thereupon, by unanimous vote, adopted the 
following resolution with regard thereto upon motion of Commissioner Schaupp, 
which was duly seconded by Commissioner Chessman: 


WHEREAS, the Commission on the twenty-ninth day of April, 
1946, called for bids and on the sixteenth day of May, 1946, received 
a bid by White Bros. Company, a limited partnership doing business at 
Third and Sumach, Walla Walla, Washington, for certain excavation of 
materials on the Oneonta Section of the Columbia River Highway in 
Multnomah County; and 


WHEREAS, the bid of said White Bros. Company in the sum of 
$93,600 was deemed by the Commission a satisfactory bid and was there- 
fore accepted and the contract awarded to said bidder; and 


WHEREAS, in connection with said bid the bidder filed with 
the Commission a bidder's bond in the sum of $4,680, with the Maryland 
Casualty Company as surety, to insure the execution of the contract and 
the performance bond, the amount of which bond was computed on five per 
cent of the amount of the bid; and 


WHEREAS, said contract form and bond form were prepared and 
delivered to the said White Bros. Company, but said White Bros. Company 
refused to execute said contract and refused to furnish and provide 
the performance bond required, but instead returned the said contract 
and the said bond unexecuted and refused to execute the contract or 
bond; 


NOW, THEREFORE, BE IT RESOLVED by the Commission, all members 
being present and affirmatively voting, as follows: 


1. That the said White Bros. Company hereby is declared to 
be in default with respect to the execution of said contract and bond. 


2. The Commission does hereby find and determine, based 
upon the conduct and acts of the said company, that the bidder has 
abandoned the contract and under the provisions of his bid and bidder's 
bond has forfeited the amount of the security fixed in said bidder's 
bond. 


3. That the Commission's Chief Counsel is hereby authorized 
to collect and recover from the bidder and the bidder's bondsman or 
surety the said sum of $4,680. 
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He further stated that in order to provide a proper improvement and to safe- 
guard traffic additional work, consisting of widening for four lanes of traffic, 
should be done. He estimated the cost of such additional work at $16,000, 
making a total estimated cost of $23,000 for the entire improvement. He re- 
quested authority to include this project in the construction program for state 
funds which the Commission adopted at the previous meeting. The question arose 
whether or not the improvement meets with the approval of the lumber company. 
The Engineer was instructed to ascertain such information and report full facts 
concerning the project to the Commission at its next meeting. 


A petition was presented from residents of Summit, Oregon, complain- 
ing about the condition of the Eddyville-Blodgett Secondary Highway through 
this towm and urging the construction of an oiled surface thereon in order to 
alleviate the dust nuisance. The Engineer advised that this highway is now 
under contract for surfacing, but it will not be possible to do the oiling 
work until next year. He recommended, in the meantime, that the road be 
sprinkled with water until the oiling work can be done. Motion was made by 
Commissioner Schaupp that the road be sprinkled as long as necessary this fall 
and that no action be taken with regard to oiling it. The motion was seconded 
by Commissioner Chessman and carried by the unanimous vote of the Commission. 
The Engineer was instructed to keep a record of the sprinkling expense for 
future information. 


A letter was presented from Mary Louise Steere, Kernville, complain- 
ing that the Siletz Secondary Highway beyond the end of the paved section is 
in an "intolerable" condition and urging immediate improvement. The Engineer 
advised that there are 18 miles of unoiled macadam road between Kernville and 
the town of Siletz, also, that no provision has been made in the maintenance 
budget for the oiling of this section nor are there any plans for grading and 
oiling it in the construction program. Moreover, the project is too big to 
consider at this time. The Secretary was instructed to inform Miss Steere 
that there are no funds available to immediately finance the improvement that 
she has recuested but that the Commission will analyze the project later on. 


The Engineer brought up for discussion a proposed compromise settle- 
ment of the claim of Morrison-Knudsen Company, Inc. arising out of this com- 
pany's contract with the state for surfacing, oiling, and production of mainte- 
nance materials on the Malloy Ranch-Hooker Creek Section of the I.0.N. Highway, 
in Malheur County, State Highway Contract No. 2649. The Engineer explained 
that the contractor lost $250,000 on this job but submitted a claim for only 
$14,964.67, which represents expenses incurred in connection with the opening 
up of a quarry that did not prove satisfactory. Careful consideration of the 
items making up the claim, he said, reveal justification for payment of $10,076.50, 
which sum the contractor has agreed to accept as payment in full for its claim. 
He recommended settlement with the contractor on such basis. Following dis- 
cussion, motion was made by Commissioner Chessman that settlement of this claim 
for $10,076.50 be authorized. The motion was seconded by Commissioner Schaupp 
and carried by the unanimous vote of the Commission. (The agreement with 
Morrison-Knudsen Company, Inc. covering the matter was signed by the Commis- 
sion on the following day). 


POWELL BUTTE SECONDARY HIGHWAY AND 
ALFALFA COUNTY ROAD IN DESCHUTES COUNTY 
ALFALFA MARKET ROAD SECTION 


Babler Bros., Portland 
Del R. Beebe Constr. Co., Eugene 
Harr & Horton, Portland 


KLAMATH FALLS-LAKEVIEW HIGHWAY IN KLAMATH AND LAKE COUNTIES 
BLY-EAST FOREST BOUNDARY ROCK PRODUCTION PROJECT 


Oscar E. Joelson, Eugene 
A. H. Saxton & Sons, Corvallis 
M. C. Lininger & Sons, Medford 


TERRITORIAL SECONDARY HIGHWAY IN LANE COUNTY 
SMITHFIELD-ELMIRA SECTION 
Using Asphalt 
Del R. Beebe Constr. Ce., Bugene * $ 98,204.00 
J. Ne & M. J. Conley, Portland 112,440.00 
Q. C. Yocom Co., McMinnville ++ 112,657.50 
A. H. Saxton & Sons, Corvallis 118,063.50 


* Bidder will not accept this project alone. 
** Reduction of $3,000.00 if also awarded Veneta-—Crow Project. 


TERRITORIAL SECONDARY HIGHWAY IN LANE COUNTY 
VENETA-CROW SECTION 


Using Asphalt Using Tar 
Del R. Beebe Constr. Co., Eugene * $ 94,935.00 $--- 
A. H. Saxton & Sons, Corvallis 99, 500.50 
0. C. Yocom, McMinnville 104, 233.00 


* Bidder will not accept this project alone. 


SANTIAM HIGHWAY IN LINN COUNTY 
HOGG ROCK SECTION 


_ 


Lloyd Calkins, Ocean Lake 

Del R. Beebe Constr. Co., Eugene 
Sleeper & Keyes, Bend 

F. L. Somers, Klamath Falls 
White Bros. Co., Walla Walla, Wn. 
R. A. Heintz Constr., Portland 
J. Ne. & M. J. Conley, Portland 
Natt McDougal Co., Portland 

John A. Logan, Portland 


- 
*. 


SRARRASOBE 
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4. That if Counsel is unable to recover or collect said sum 
without litigation, then Counsel hereby is instructed to institute and 
prosecute such suit or action as may be necessary to accomplish the re- 


covery and collection of said sum of $4,680. 


In this connection the Engineer advised that this project has been 
advertised for bids on two different occasions, the first time resulting in 

the award of the contract to White Bros. Co., who now have defaulted, and the 
second time resulting in no bids whatsoever. 


He suggested that the work be 


done on a force account basis and recommended such a contract with Berke 


Bros., contractors, Portland, who are interested and who have stated a will- 
ingness to enter into such a contract if the state will pay them actual cost 


of doing the work plus a 15-percent premium for labor and a five-percent 
premium for materials used, and in addition thereto they will expect the 
state to pay the insurance and bond premiums, which are estimated to cost 


about $6,500 on the basis of furnishing $50,000/$100,000 public liability and 


property damage insurance. He explained that this contractor wants the state 


to relieve him from liability in case of an accident resulting in damages 


‘ greater than the amount of the bond. 


pating: 


room: 


The matter was discussed at some length, 
but because of the lateness of the hour, a decision relative thereto was de- 


ferred until the following day. (See ahead for final decision) 


The meeting adjourned at 5:00 p.m. to reconvene the following 
morning at 9:00 a.m. in the same room. 


The State Highway Commission reconvened at 9:00 a.m. in the auditorium 
of the Public Service Building with the following persons present and partici- 


T. 
A. 
M. 
R. 
J. 
H. 


Bids for construction work, 2s follows, were opened and read in con- 
formity with previously-published notice, following which Chairman Banfield 
announced that the awards of contract would be made at 3:00 p.m. in the same 


Portland, Oregon 


August 7, 1946 


H. Banfield, Chairman 

W. Schaupp, Commissioner 

R. Chessman, Commissioner 

H. Baldock, State Highway Engineer 
M. Devers, Chief Counsel 

B. Glaisyer, Secretary 
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to that effect was offered by Commissioner Chessman, seconded by Commis- 
sioner Schaupp, and carried by the unanimous vote of the Commission. The 
matter was thereupon referred to the Engineer and the Chief Counsel for 
further handling. 


The Engineer advised that the City of Lexington has fulfilled the 
requirements with respect to the expenditure of State Tax Street Funds that 
the city received in 1944 from 1943 highway revenues and that the plans of 
the city for expenditure of the money have been examined and found satis- 
factory. He recommended, in view thereof, approval of the plans by the Com- 
mission in order to meet the legal requirements. The Commission approved the 
recommendation and by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there has been by the Oregon State Highway Commission ap- 
portioned to the city hereinafter named for disbursement during the 
calendar year 1944 for street purposes as provided in said law the sum 
or amount set opposite the name of said city: 


AND, WHEREAS, said city has, by appropriate action evidenced 
by resolution or other official instrument, certified copies of which 
have been filed with the Commission, conformed to and complied with the 
requirements of said law so as to qualify said city for the benefits 
thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above speci- 
fied the following street in the following named city: 


Lexington - "B" Street (bridge repair) 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named city hereby are approved. 


3. That the action taken by said city as evidenced by appropri- 
ate resolutions adopted and thereafter filed with the State Highway Com- 
mission, shall be and is deemed an appropriate and proper conformance 
with the requirements of said law by said city so as to qualify said 
city to receive and use the funds apportioned to said city. 


4. That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail 
to the proper officer in said city a duly certified copy of the reso- 
lutions adopted by the city together with a copy of the resolution 
approving the plans submitted by the city. 


ig ae eae Y= 
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VALE-WEST SECONDARY HIGHWAY IN MALHEUR COUNTY 
HOPE-—DERRY RANCH SECTION 

K. F. Jacobsen & Co. Inc., Portland $ 122,796.50 

Leonard & Slate, Portland 122,965.00 

J. C. Compton Co. & Duffey E. Reed, McMinnville 126,939.50 
DALLAS-COAST SECONDARY HIGHWAY N@AR BUELL IN POLK COUNTY 

RECONSTRUCT EXISTING BRIDGE OVER MILL CREEK 

Philpott & Buckingham, Portland $ 38,960.00 

Archie R. Averill, Portland 39,895.00 

C. W. Manning, Oakland 43,770.00 
WILSON RIVER HIGHWAY IN TILLAMOOK AND WASHINGTON COUNTIES 

McNAMAR'S CAMP-WASHBURN SECTION 

Warren Northwest, Inc., Portland $ 224,540.00 

Parker-Schram Co., Portland 226, 260.00 

J. C. Compton Co., McMinnville 234,465.00 

Sound Constr. & Engr. Co., Seattle, Wn. 272,867.50 

COVE SECONDARY HIGHWAY IN UNION COUNTY 
COVE-UNION SECTION 

Morrison—Knudsen Co., Inc., Boise, Idaho $ 209,422.00 

E. C. Hall Co., Portland 212,500.50 

Leonard & Slate, Portland 237, 390.00 

SUNSET HIGHWAY IN WASHINGTON COUNTY 

BRIDGE OVER ROCK CREEK ON GARDNER RANCH-BERGER RANCH SECTION 

Lockyear & Lockyear, Seattle, Wn. $ 24,855.00 


WILSON RIVER AND NEHALEM SECONDARY HIGHWAYS IN WASHINGTON COUNTY 
FOREST GROVE (MAIN STREET AND COLLEGE WAY) SECTION 


No bids received 


The Commission resumed discussion of the proposed force account con- 
tract with Berke Bros. for the removal of slide materials on the Oneonta 
Section of the Columbia River Highway, Multnomah County. The Engineer recom- 
mended, if the Commission decides to enter into such a contract, that the 
amount of the insurance be increased to $75,000/$250,000 so as to avoid the 
state's being obligated to pay any damages whatsoever should an accident 
occur. Chairman Banfield suggested that such contract be awarded to Berke 
Bros. on the basis outlined by the Engineer, subject to the condition that 
adequate insurance shall be purchased to properly protect the state. Motion 
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4. That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail 
to the proper officer in each of said cities and towns a duly certified 
copy of the resolution or resolutions adopted by the city together with 
a copy of the resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and 
records of the State Highway Commission as of the 7th day of August, 
1946. 


A similar report was rendered by the Engineer with respect to the 
expenditure by the following cities and toms of State Tax Street Funds re- 
ceived by them in 1946 from 1945 revenues: 


Creswell Joseph Lexington Mosier 
Halfway Lakeview Lostine Paisley 


The plans of the respective cities for the expenditure of the 
funds, he said, have been examined and found satisfactory. He recommended 
approval of the same by the Commission. The Commission approved the recom- 
mendation and thereupon, by unanimous vote, adopted the following resolution 
with regard thereto: , 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission ap- 
portioned to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1946 for street purposes as provided in said 
law the several sums or amounts set opposite the names of the respective 
cities or towns: 


$ 746.50 
624.84 
890.69 

3,703.96 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE 2% AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve 
for construction, improvement, or maintenance with the funds above speci- 
fied the following streets in the following named cities: 
246 


oO 


4. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 7th day of August, 1946. 


The Engineer also reported that the cities of Lexington and Oakland 
have met the legal requirements with respect to the expenditure of State Tax 
Street Funds that they received in 1945 from 1944 revenues and that the plans 
of these cities for the expenditure of such funds have been examined and found 

satisfactory. He recommended approval of the plans in order to meet the legal 
requirements. The Commission approved the recommendation and thereupon, by 
unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon : 
Laws 1943, there have been by the Oregon State Highway Commission appor- . 
tioned to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1945 for street purposes as provided in said 
law the several sums or amounts set opposite the names of the respective : 
cities or tows: 


Lexington - - -------------- $311.70 
Oakland - - ----------+----- 512.97 


action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify : 
each for the benefits thereof: : 


: 
’ 
. 
AND, WHEREAS, each of said cities and towns has, by appropriate 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified ' 
the following streets in the following named cities: : 


Lexington - "B" Street (bridge repair) 
Oakland - Maple Street from 3rd Avenue to intersection at | 
Locust Street, Oak Street from lst to 5th Streets : 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall 
be and is deemed an appropriate and proper conformance with the require- 
ments of said law by said cities and toms individually so as to qualify 
each to receive and use the funds to them apportioned. 


: 
’ 
; 
: 
: 
4 
: 
: 
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Prineville Railway Undercrossing Section of the Madras- 
‘ Prineville Secondary Highway, Crook County; contract 
awarded July 2, 1946, to John A. Logan, low bidder. 


Construction of the Woodburn Section of the Pacific 
Highway East and the Hillsboro-Silverton Secondary 
Highway, Marion County; contract awarded on July 24, 
1946, to Warren Northwest, Inc., low bidder. 


The Commission by unanimous vote confirmed the awards as reported. 


A letter was presented from Mrs. Mabel F. Campbell, Waldport, Oregon, 
requesting permission to construct an additional driveway entrance to her 
property on the west side of the Oregon Coast Highway just south of Waldport. 
The Engineer advised that Mrs. Campbell now has an approach to her property 
on a graded and surfaced street leading west from the highway and that to 
authorize another approach at the location she wants would necessitate an 
excavation through a cut bank between eight feet and ten feet high, which 
would create a very undesirable condition from a traffic standpoint unless the 
whole cut were removed. He recommended that the request be denied. The Chief 
Counsel concurred in the recommendation. The Commission approved the recom- 
mendation by unanimous vote. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway construction contracts: 


Oscar E. Joelson, Contract No. 2729, for furnishing crushed materi- 
als in stockpiles for the Hoffman Bridge Rock Production Project on the 
Coos Bay-Roseburg and Powers Highways, in Coos County, requested an 
additional extension of time, from December 31, 1945, to July 3, 1946, 
within which to complete this job. He attributed his failure to com- 
plete the project within the previously—extended time limit to exceed- 
ingly heavy rains which flooded the gravel bar from which he was secur- 
ing his materials, and to the impossibility of retaining a crew on the 
job because of the unsteadiness af the work. The Engineer advised that 
the contractor had exceedingly bad luck with both high water and engine 
trouble. It was his thought, in view thereof, that the extension of time 
requested should be granted without penalty, and he so recommended, not- 
withstanding that the state has incurred some extra expense for engineer- 
ing superwision. The Commission approved the recommendation by unanimous 
vote upon motion of Commissioner Schaupp, which was seconded by Commis- 
sioner Chessman. 


Archie R. Averill, Contract No. 2755, for construction of bridges 
on the Troutdale-Wahkeena Creek Section of the Columbia River Highway, 
Multnomah County, requested an extension d time of 45 days, from July 
31, 1946, to September 14, 1946, within which to complete this job. He 
attributed his failure to complete the project within the specified time 
limit to scarcity of materials. The Engineer advised that the reason 
given by the contractor for overrunning the time limit is correct. and 
he recommended, in view of the circumstances, that the extension of time 


1946 


Creswell - lst Street, 2nd Street, "C" Street, "D" Street, 
5th Street, Oregon Street 


Halfway - Bell Street, Dawson Street, Church Street, Center 
Street : 


Joseph - Mill Street, River Street, also newly opened road 
from Alder Street across 0.W.R. & N. Co. right of way 
to the northern edge thereof 


Lakeview - "B" Street South, South Street, Third Street South, 
Fourth Street South, "H" Street, First Street North, 
Second Street North 


Lexington - "B" Street (bridge repair) 


Lostine - Elizabeth Street, College Street, Cole Street, 
Roswell Street, Wallowa Street, Resort Street 


Mosier - Washington Street, Third Avenue 


Paisley - Mill Street, John Street, Chewaucan Street, Green 
Street, Willow Street, Main Street, West Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and toms individually so as to qualify each to receive 
and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail 
to the proper officer in each of said cities and toms a duly certified 
copy of the resolution or resolutions adopted by the city together with 
a copy of the resolution approving the plens submitted by the city. 


5. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 7th day of August, 1946. 


The Engineer reported that in conformity with authority previously 


given him by the Commission he has awarded the following contracts, bids for 
which were received by the Commission at its meeting on June 26, 1946, the 


conditions of the awards being satisfied: 


3 
a ‘“ 
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Contract No. 2765, with Vernie Jarl, for furnishing 
crushed rock in stockpiles on the Mitchell—John Day River 
Section of the Ochoco Highway in Grant and Wheeler Counties; 
completed on May 31, 1946. 


Contract No. 2763, with E. C. Hall Co., for grading, 
surfacing, oiling and rock production on the Ruckles Creek- 
Middle Bridge Section of the Baker-Homestead Highway in 
Baker County; completed on June 27, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway 
projects be declared completed according to the terms of the respective 
contracts, and said jobs are hereby accepted and final payment in con- 
nection with each is hereby authorized. 


A letter was presented from the Amity City Council requesting in- 
stallation of flashing beacons over the Pacific Highway West at its inter- 
sections with Church Street and Fifth Street in Amity; also, requesting the 
erection of signs at highway entrances into the city, school caution signs, 
and the painting of parking strips. . The Engineer advised that this matter 
has been carefully investigated by the Acting Traffic Engineer, who recommends 
against the installation of the flashing beacons but who suggests, in lieu 
thereof, that the matter be taken care of by appropriate signs and the paint- 
ing of crosswalks on the highway pavement. He declared his concurrence in 
the recommendation. The Commission approved the recommendation by unanimous 
vote upon motion of Commissioner Chessman, which was seconded by Commissioner 
Schaupp. 


The Engineer reported that there no longer is need for the reduced 
load limit ordered by the Commission on April 4, 1946, for the Eddyville- 
Blodgett Secondary State Highway between M. P. 7.6, near the old “Edwards' 
place", and M. P. 11.7 at Nashville, Lincoln County. He recommended the lift- 
ing of such reduced load limit. The Commission approved the recommendation 
and thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, on the 4th day of April, 1946, at a meeting of the 
Oregon State Highway Commission, all members being present and partici- 
pating, the Commission passed and adopted a resolution reducing the maxi- 
mum load limit on the 


EDDYVILLE-BLODGETT SECONDARY STATE HIGHWAY NO. 180 from 
M. P. 07.6, near the "old Edwards' place", to M. P. 11.7, 
at Nashville, in Lincoln County; 

and 


~ 
> 
Cc 
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requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation by unanimous vote. 


Philpott & Buckhingham, Contract No. 2781 for placing new timbers 
on the Vine Maple Bridge over the Nehalem River on the Fishhawk Falls 
Secondary Highway, Clatsop County, requested an extension of time 
of 30 days, from July 31, 1946, to August 31, 1946, within which to 
complete this job. They attributed their failure to complete the pro- 
ject within the specified time limit to adverse weather and slow delivery 
of materials. The Engineer advised that the reason given by the con- 
tractor for overrunning the specified time limit is correct. He recom- 
mended, in view of the circumstances, that the extension of time re- 
quested be granted without penalty. The Commission approved the rec- 
ommendation by unanimous vote. 


The Engineer reported that Contracts Nos. 2721, 2729, 2751, 2759, 
2765, and 2763 for the construction of state highway projects have been 
completed according to the requirements of the contracts or modifications 
thereof and that said jobs are now ready for acceptance. The following 
resolution accepting the above projects was offered and adopted by the un- 
animous vote of the Commission: 


WHEREAS, the Engineer has reported that the following 
State Highway Commission contracts for the construction of state 
highway projects have been completed according to the terms and 
provisions of the contracts, and that said jobs are now ready 
for acceptance: 


Contract No. 2721, with Rogers Construction Co., for 
furnishing crushed rock in stockpiles on the Chemult-Beaver . 
Marsh Section of The Dalles-California Highway and fast 
Diamond Lake Secondary Highway in Klamath County; completed 
on June 15, 1946. 


Contract No. 2729, with Oscar E. Joelson, for furnish- 
ing crushed material in stockpiles on the Hoffman Bridge 
Section of the Coos Bay-Roseburg Highway and Powers Second- 
ary Highway in Coos County; completed on July 3, 1946. 


Contract No. 2751, with J. N. and M. J. Conley, for 
bituminous macadam surfacing work on the Madras—Juniper 
Butte Section of The Dalles-California Highway in Jefferson 
County; completed on June 26, 1946. 


Contract No. 2759, with Newport, Kern & Kibbe, for fur- 
nishing crushed material in stockpiles on the Vale Section 
of the Central Oregon and John Day Highways in Malheur County; 
completed on July 5, 1946. 
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NOW, THEREFORE, BE IT RESOLVED that the action of the State 
Highway Commission, reducing the maximum permissible load limit on the 


* L.0.N. SECONDARY STATE HIGHWAY NO. 456 from the Idaho state 
line near Malloy Ranch, Oregon, to the Nevada state line 
near McDermit, Newada, in Malheur County, and on the 


JORDAN VALLEY SECONDARY STATE HIGHWAY NO. 458 from its 
junction with the 1.0.N. Secondary State Highway north of 
Jordan Valley to its junction with the 1.0.N. Secondary 
State Highway west of Jordan Valley, in Malheur County, 


be and the same hereby is rescinded and cancelled as of this date, and 
the maximum load limit permissible on the said sections of said highways 
hereafter shall be the maximum load limit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolution 
be furnished the county clerk of Malheur County, in which county said 
sections of said highways are located, and the Superintendent of the 
Department of State Police for his information. 


Dated this 7th day of August, 1946. 


The Engineer brought to the attention of the Commission the need 
for designation of speed-limit zones for log haulers on the Elkton-Sutherlin 
Secondary Highway. He advised that permits now being issued to operators on 
this highway contain provisions for reduced speed limits, but State Police 
will not enforce this provision unless the Highway Commission formally orders 
reduced speeds and posts the highway accordingly. He recommended adoption 
of a 25-miles-per-hour speed limit between M. P. 13.44 and M. P. 18.01 and 
between M. P. 22.84 and the junction with the Pacific Highway in Sutherlin. 
He also recommended a speed limit of 15 miles per hour between M. P. 18.01 
odM. P. 22.84. The Chief Counsel gave as his opinion that the Commission 
is without authority to designate reduced speeds for one class of traffic 
to the exclusion of others, in view of which, the Commission deferred action 
on this recommendation. The matter was referred by the Commission to the 
Chief Counsel to work out a solution for the problem, if it is possible. 


The Commission discussed the adoption of a resolution designating 
as a state secondary highway the old route of U.S. 97:(The Dalles-California 
Highway) from a point near the town of Chemult to its junction with the 
Crater Lake Highway because of the rerouting of this highway on the east side 
of Sun Mountain. The Engineer advised that the new highway has not been 
completed, although it is under contract. In view thereof, the Commission 
decided to defer action on the designation until the new road is completed 
and open to public use. 


A letter was presented from Mr. L. M. Christensen, Yachats, Oregon, 
requesting permission to remove sand from the ocean beach at Yachats, Lincoln 
, 1 . A % 


WHEREAS, subsequest to the passage of said resolution, condi- 
tions have changed so that it is no longer necessary or desirable, and 
the Commission hereby finds that it is no longer necessary or desirable 
to maintain the reduced load limit set out in said resolution on the 
said above-named highway; 


NOW, THEREFORE, BE If RESOLVED that the action of the State 
Highway Commission, reducing the maximum permissible load limit on the 


EDDYVILLE-BLODGETT SECONDARY STATE HIGHWAY NO. 180 from 
M. P. 07.6, near the "old Edwards' place", to M. P. 11.7, 
at Nashville, in Lincoln County, 


be and the same hereby is rescinded and cancelled as of this date, and 
the maximum load limit permissible on the said section of said highway 
hereafter shall be the maximum load limit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolution 
be furnished the county clerk of Lincoln County, in which county said 
section of said highway is located, and the Superintendent of the Depart- 
ment of State Police for his information. 


Dated this 7th day of August, 1946. 


The Engineer also recommended the lifting of the reduced load limit 
which was adopted by the Commission on February 16, 1944, for the I.0.N. Sec- 
ondary State Highway No. 456 and the Jordan Valley Secondary State Highway 
No. 458, in Malheur County. He advised that this is a perfunctory matter 
simply to clarify the records. The Commission approved the recommendation 
and by unanimous vote adopted the following resolution with regard thereto 
upon motion of Commissioner Schaupp, which was seconded by Commissioner Chess- 
man: 


WHEREAS, on the 16th day of February, 1944, at a meeting of the 
Oregon State Highway Commission, all members being present and parti- 
cipating, the Commission passed and adopted a resolution reducing the 
maximum load limit on the 


1.0.N. SECONDARY STATE HIGHWAY NO. 456, and the 
J@RDAN VALLEY SECONDARY STATE HIGHWAY NO. 458 


and 


WHEREAS, subsequent to the passage of said resolution, condi- 
tions have changed so that it is no longer necessary or desirable, and 
the Commission hereby finds that it is no longer necessary or desirable 
to maintain the reduced load limit set out in said resolution on the 
said above-named highways; 
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forest highway funds and was informed by Chairman Banfield that there are 
possibilities later on but nothing definite with regard thereto can be said 
at this time because it needs the action of the three agencies-—-the state, 
the Public Roads Administration, and the Forest Service. 


Judge Higgs then asked for a survey of a stub county road extending 
from the Central Oregon Highway at Drewsy to a place called Griffin Creek. 
He gave as his understanding that this road is on the Federal Aid Secondary 
Highway System and advised that the county has in mind to spend some county 
money to repair it but first wants to be sure that the road is in the proper 
location. The Engineer advised that the road is included in the tentative 
Federal Aid Highway System but is not scheduled for improvement in the post- 
war program. He estimated that it would cost about $1,500 to make the survey. 
The Commission authorized the Engineer to make the survey as soon &5 he can 
spare a survey crew. 


A delegation from Depoe Bay representing the Depoe Bay Soosters Club 
and consisting of Ernest Smith, Lincoln Beach; Hollis Smith, Mayor of Dallas; 
C. Le Marsters, City Attorney and President of the Dallas Chamber of Commerce; 
J. C. Pepper, Manager of the Columbia River Packers Association, Depoe Bay; 
and Buell Grady, realtor, Portland, was present and asked the Commission to 
construct a new highway from Salem to the coast in the vicinity of Depoe Bay, 
which, they thopght, would greatly shorten the distance between these points. 
Mr. Ernest Smith was spokesman for the group. He outlined briefly what the 
delegation had in mind. Chairman Banfield advised that a rough preliminary 
engineering investigation of the proposed road reveals that there would be 
practically no saving whatsoever in mileage between these common points and 
that it would cost about $2,500,000 to build the road. All that would be 
accomplished, he said, would be to open up a new road with no saving in 
distance. The Commission, he added, could not give any encouragement to the 
project because it is a big undertaking and there is no money available to 
finance it. Mr. Smith stated that the thing of most importance to them is to 
secure a shortcut to the valley from Depoe Bay through the town of Siletz, 
the present route being long and circuitous. Inquiry was made if the Commis- 
sion has considered recently a proposed road from Siletz to Salem via Valsetz. 
Chairman Banfield advised that this road has not been considered in the past 
three years, but the Commission will ask the Sngineer for a report on it, 
although that cannot be given in a short time. Mr. Pepper asked for a survey 
of this road within the next three or four years and was informed that the 
Commission could not authorize such survey until it has more detailed inform- 
ation of a preliminary nature, which the Commission will ask the Engineer to 
furnish. This concluded the conference. 


Following departure of the group, the Commission instructed the 
Engineer to make a written report to the Commission on the subject. 


Messrs. A. L. Greenwalt, President, and Walter Meacham, Secretary 
of the Old Oregon Trail Association, came before the Commission with further 
reference to the naming of the southern pioneer route into Oregon. Mr. 
Greenwalt stated that, as a result of contacting people throughout the state 
concerning this matter, he is convinced that 95 percent of the people of the 


County, for use in connection with the construction of homes and buildings at 
this place. Mr. Christensen asked for this privilege for a five-year period 
and agreed not to take any sands during the months of June and July of any year. 
He declared that there is no other sand supply available nearer than Foley 
Creek st Newport, which sand cannot be delivered to Yachats from that place 

at reasonable cost. The Chief Counsel read aloud Mr. Christensen's letter. 

He advised that there is a question as to the Commission's authority to control 
the beach area, inasmuch as the shore of the ocean was designated a public road 
before the Legislature created the State Highway Department; nevertheless, he 
gave as his thought that the Commission should assume some authority in the 
matter and recommended the granting of Mr. Christensen's request on the condi- 
tion that he will not remove the sands from this beach during the spawning 
period of smelt, which, according to information received from the State Master 
Fish Warden, is during the months of June and July and early August. The 
Secretary presented a letter from Mr. Arnie J. Suomela, Master Fish Warden, 

in which Mr. Suomela suggests that "in order that ample protection be given 
these food fish it is desired that no sand be removed from the beach during 

the period May 15 - August 31. By not removing sand during the period referred 
to above will protect the early spawners and also give ample protection for the 
eggs to hatch, and at the same time give the young fish an opportunity to leave 
the area". Following discussion, motion was made by Commissioner Chessman that 
Mr. Christensen be allowed to remove the sand from this beach area subject to 
the restrictions mentioned by the Master Fish Warden. The motion was seconded 
by Commissioner Schaupp and carried by the unanimous vote of the Commission. 
The Chief Counsel was instructed to prepare an appropriate agreement with Mr. 
Christensen covering the matter. 


County Judge Nelson B. Higgs, of Harney County, and Mr. A. A. Bardwell, 
of the Burns Chamber of Commerce, were present in the interests of the John Day- 
Burns Highway (U.S. 395), particularly, the section which extends southerly 
from the Grant-Harney County line to the national forest boundary. Judge Higgs 
mentioned that the Commission has budgeted the sum of $195,000 for improvements 
on this section, however, gave as his understanding that the proposed project 
does not include the worst section of the highway at the south end where the 
road is badly cut up and is in a muddy condition. He urged the Commission to 
extend the project to include this section, which he estimated would cost about 
$50,000. The Engineer advised that the muddy section to which Judge Higgs refers 
is mainly in the forest area, and it is planned to improve this section as a 
forest highway project, but the program for the funds has not been prepared. 

He mentioned that the $50,000 requested by Judge Higgs would not finance 
the entire section. Chairman Banfield advised that the Commission is not in 
position to increase the allotment at this time. He pointed out that there 
are numerous jobs of a similar nature throughout the state which the Commis- 
sion camot undertake because of lack of funds. It was his thought that the 
Burns area has been pretty well taken care of. Commissioners Schaupp and 
Chessman concurred. Judge Higgs then asked the Commission to revive the con- 
tract for the improvement of this highway between Sylvies and Seneca, Grant 
County, which contract was awarded before the war but was canceled because of 
wartime restrictions. He was informed by Chairman Banfield that the Commission 
is now doing all that it can in this district and cannot lend much encourage- 
ment at this time. Mr. Bardwell inquired as to the possibilities of securing 


informed that he would be given an answer as soon as possible. 


é The Commission resumed discussion of the matter following departure gg 
of Mr. Patterson, at which time the Chief Counsel advised that when the option 
was secured from the Zurchers evidentally no thought was given by them as to 
the value of the property for commercial purposes; however, ctinditions have 
changed and now they are able to sell their property for commercial purposes ‘ 
at a price considerably higher than they realized at the time of signing the b, 
option, provided the Highway Commission would allow right of access at ad- * 
ditional points. He pointed out that the option agreement provided for payment * 
of $6,000 to the Zurchers as severance damages because of the bisecting of 

their property. The Engineer recommended that the Zurchers be allowed right 
of access at two points in lieu of the farm crossing on the condition that . 
the access roadways will not be used for commercial purposes, and provided } 
further that the Zurchers will agree to a reduction in the amount allowed 


them for severance damages. The Commission took no definite action on the 3) 
matter but referred it to the Chief Counsel to discuss with the Zurchers and q 
their attorney to ascertain what can be done in that respect. Rs 


Mr. C. Meachem, Warm Springs, Oregon, and his attorney, Mr. John F. 
Steelhammer, Salem, came before the Commission regarding the truck hauling 
of logs over the Warm Springs Highway. Mr. Steelhammer advised that Mr. 
Meachem and his brothers have purchased some Army equipment for the purpose 
of engaging in log hauling and have committed themselves to make certain pay- 
ments, but it appears that they cannot meet their obligation unless they are 
allowed to transport loads weighing 66,000 pounds gross. They are asking the 
a Commission to grant them this privilege as they eannot operate without it. 
oa He pointed out that for the most part the operation is over roads in the Warm 
Springs Indian Reservation, but they travel over about five miles of state 
highway, only one and one-half miles of which has an oiled surface, which 
they have been given to understand is sufficiently strong to hold up under 
traffic of this kind without damage. Chairman Banfield advised that, accord- 
| ing to the Engineer's report, this road is not strong enough to stand up under 
the excess weight; moreover, he said, the Highway Commission does not have 


authority to increase the weight limits that have been set by the Legislature 
and, even if it did have the authority, it would work to the state's dis- 
advantage because if the privilege were granted in this instance it would have 
to be extended to cover the entire state. He further stated that the Commis- 
sion would take the matter under advisement, but it is not likely that the 
Commission will change its attitude with respect thereto. 


Mr. Elmer Bankus, Brookings, came before the Commission with regard 
to his offer to exchange timber lands along the Oregon Coast Highway near 
Brookings. He exhibited a map showing the location of the privately-owmmed 
tracts, one of which is located in Sec. 36, T. 39 S., R. 14 W., and contains about 
70 acres of land, and the other containing about 60 acres of land being 
located in Sec. 23, T. 39 S., R. 14 W. He advised that the 70-acre tract 
contains one of the best stands of timber in this district, and he offered to 
exchange both tracts for 230 acres of state-owned land which the state doesn't 
# need. The Engineer read aloud a report from the Parks Department on the pro- 

5 posed exchange (see report in the general office files for details) and recom- 
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state Cesire that this route be namec the "Applegate Trail" and that Mr. Jesse 
Applegate, who headed the group that found the route, should be honored in 
this manner. He also declared that the name "Applegate Trail" has been ac- 
cepted nationally. Mr. Greenwalt gave as his understanding that when the 
matter of naming this trail was referred by the Commission to the Oregon His- 
torical Society it was with the intention that such Society would invite the 
Old Oregon Trail Association to be present at a meeting to discuss their dif- 
ferences; however, such invitation was not extended and, naturally, they feel 
rather upset about it. 


Mr. Meacham referred to a letter written by Jesse Applegate at Ft. 
Hall, a letter from the Portland Chamber of Commerce, and numerous newspaper 
items, all of which, he said, favor the use of the name “Applegate Trail" for 
this route. He also said that the Old Oregon Trail Association would be satis- 
fied if the ilighway Commission will approve the name "Applegate Trail--Southern 
Route to Oregon". Chairman Banfield advised that the Commission cares not to 
be placed in an "in-between" position in this matter because of its controver- 
sial nature or to take sides; moreover, the Commission is not obligated to take 
a middle stand or to even mark the trails but is willing to erect the markers 
when the differences between the two factions have been ironed out to the Con- 
mission's satisfaction. Commissioner Chessman stated that he could see no ob- 
jection to asking the Oregon Historical Society to meet with the committee of 
the Old Oregon Trail Association to iron out this matter and moved that such 
a letter be directed to Mr. Phil Metschan, Chairman of the Memorials Committee, 
representing the Oregon Historical Society, asking him to arrange for a meet- 
ing soon. The motion was seconded by Commissioner Schaupp and carried by the 
unanimous vote of the Commission. 


Mr. Meacham then brought up for discussion the erection of a marker 
on the Old Barlow Trail in the Mt. Hood area. He mentioned a suitable site 
on Laurel Hill overlooking Yocum Falls. He was informed that the Commission 
discussed this matter previously at this meeting and approved the erection of 
such a marker and the location of the same and that the marker would be erected 
as soon as that could be done conveniently. 


Mr. Paul L. Patterson, Attorney, Hillsboro, came before the Commission 
in behalf of Fred C. and Ernest Zurcher, from whom the Commission is acquir- 
ing right of way for the Sunset Highway, in Washington County. It appears that 
an option to purchase this right of way has been obtained from the Zurchers, 
which option provides that they shall have two farm crossings and access to 
the highway at one point because the highway bisects their farm, which has a 
frontage on the highway one mile long. It further appears that payment of the 
purchase price has not been effected and that the Zurchers are desirous of 
having the option agreement modified because of changed conditions. Mr. 
Patterson urged such a modification of the agreement by eliminating one of the 
farm crossings and substituting therefor a single access road on the south 
side of the highway at one point and a double entrance, allowing access on 
both north and south sides of the highway, at another point. He explained in 
detail the reasons for this request. The matter was discussed at some length, 
but a decision thereon was deferred by the Commission pending further study 
and consultation with the Engineer and the Chief Counsel. Mr. Patterson wes 
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Road improvement, which would necessarily reduce the amount of work that could 
be done on the Pacific Highway. "If you approve such transfer," he said, "det 
the Highway Commission know and the matter will be discussed." Judge Pope 
indicated that the County Yourt would not approve reducing the allocation for 
the Oregon City-Canby project. The conference was concluded by a warning from 
Judge Pope that if the State Highway Commission and the U. S. Forest Service 
doesn't do something to remedy the situation the County Court will stop all 
log hauling over this road. 


The Commission discussed a letter from the Columbia River Fisher- 
men's Protective Union and the Columbia River Salmon and Tuna Packers Associa- 
tion requesting revision of the schedule of the state-owned ferry that oper- 
ates between Astoria, Oregon, and Megler, Washington, for the benefit of gill- 
net fishermen who operate floater type gillnets in the river at the point 
where the ferry crosses. They alleged that the area where the ferries navigate 
when crossing the. river is the most popular and concentrated fishing area in 
the Columbia River during the month of August and until the summer season 
closes on August 26, and also for about a week from September 10 to 17. They 
also stated that unless the ferry schedule is changed to eliminate evening 
trips after the fishermen have set their nets, serious damage will result to 
the fishing equipment, costing many thousands of dollars. The Commission was 
requested to immediately revise the schedule so that the last ferry would 
leave Megler not later than 7:45 p.m. on all nights except Saturday from 
August 1 to August 26, and not later than 7:45 p.m. from September 10 to 
September 17. This matter had been given considerable thought by the members 
of the Commission prior to this meeting, and certain revisions in the schedule 
were mutually agreed upon. The Commission, by unanimous vote, confirmed such 
revisions, which provide that during the period beginning August 4 and ending 
August 26 the ferry schedule is to be changed so that the last boat will leave 
Astoria at 7:45 p.m. and will leave Megler at 8:30 p.m., except on Saturdays. 
It also provides an extra morning service which will leave Astoria at 63:15 a.m., 
or at such other time as in the opinion of the Commission may seem best; how- 
ever, no change is to be made in the present schedule during the period Sep- 
tember 10 to September 17, 1946, unless authorized later. The Commission 
thereupon signed a letter directed to the Columbia River Fishermen's Protective 
Union dated August 7, 1946, explaining the matter in detail and ordered that 
copies of this letter be sent to the Columbia River Salmon and Tuna Packers 
Association and others interested. (See letter in general files for further 
details) 


The Commission discussed with the Engineer the bids received at the 
morning session for construction work and took the following action thereon: 


The Commission by unanimous vote awarded the following contracts: 

Oiling Alfalfa Market Road Section of the Powell Butte Secondary Highway and 
the Alfalfa County Road, Deschutes County, awarded to Babler Bros., Portland, 
the low bidder; slide correction on the Hogg Rock Section of the Santiam High- 
way, in Linn County, awarded to Loyd Calkins, Oceanlake, low bidder; pavement 
resurfacing on the McNamar's Camp-Washburn Section of the Wilson River Highway, 
in Tillamook and Washington Counties, awarde@ to Warren Northwest, Inc., Port- 
land, low bidder. 
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mended favorable consideration of the exchange, in principle, with deferment 
of a final decision until an appraisal of the timber values has been made. 
Mr. Bankus urged that the investigations be expedited because he has e defi- 
nite commitment to sell the timber in the 90-acre tract if the state doesn't 
want it. The Commission thereupon ordered the inspection made at once and 
the report rendered to the Commission on August 19, 1946. 


The Commission recessed for luncheon at 12 o'clock noon and recon- 
vened at 2:00 p.m. in the same room with the same persons present and partici- 
pating. 


The Clackamas County Court, represented by County Judge E. L. Pope 
and County Commissioner George Randall, was present and urged the Commission 
to take over and maintain as a state secondary highway the county road which 
extends from Eagle Creek to Milwaukie via Barton. Others present in re- 
gard to this matter were Mr. Charles Covey, Logging Superintendent, Vancouver 
Plywood Co; Mr. A. J. Dwyer, Vice President, Southeast Portland Lumber Co.; 
QO. F. Ericson, Assistant Regional Forester, U. S. Forest Service; and V. Vv. 
Church, Logging Engineer, U. S. Forest Service. Judge Pope was principal 
spokesman. He advised that there are approximately 48 billion feet of 
timber to be taken out of the Clackamas River district as a continuing propo- 
sition and that presently from 80 to 100 truck loads of logs are hauled over 
this road daily. The road is going to pieces, he said, and the county is 
absolutely unable financially to bear the burden of Maintenance. He further 
stated that if the state or some other organization will not assume this 
maintenance responsibility then the county will have to order a reduced load 
limit of such an extent that it will force all log hauling to stop. Chair- 
man Banfield pointed out that this is a county road and that the state has 
no special obligation to keep it in repair for private interests; also, that 
if the Commission would assume the obligation then it would be necessary to 
take over many other roads throughout the state where similar conditions 
obtain, which the Highway Commission cannot do because it does not have 
sufficient funds at its disposal to assume such added responsibilities. Com- 
missioners Schaupp and Chessman concurred in the remarks of the Chairman. 
There followed a general discussion of the matter in which Messrs. Dwyer, 
Covey, and Ericson expressed themselves in favor of the project. Mr. Dwyer 
stated that if the state cannot help out the situation it would be their 
sentiment to go to the Legislature and secure for the counties a larger per- 
centage of state highway revenues than they now receive. Mr. Covey said 
that the Vancouver Plywood Company will have to close down its plant if it 
cannot get the timber from this district. Mr, Ericson stated that the Forest 
Service has funds to build access roads within the forest area but that would 
not help unless suitable road facilities are provided outside of the district 
over which to transport the logs. He estimated that ultimately 125 million 
feet of timber will be marketed from this district annually. Chairman Ban- 
field pointed out that the Highway Commission has just recently authorized an 
allotment of state funds to finance the improvement of the Pacific Highway 
East between Oregon City and Canby. He inquired whether or not the County 
Court would prefer that a portion of this money be spent for the Eagle Creek 
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"Regrading, surfacing and oiling the Veneta-Crow Section of the 
Territorial Secondary Highway, in Lane County. Del R. Beebe Construction 
Co., Eugene, submitted the low bid for this work in the amount of $94,935 
based on the use of asphalt. The contractor qualified his bid by stat- 
ing that he would not accept the award of this contract unless also 
awarded the contract for the Smithfield-Elmira Project. A. H. Saxton 
& Sons, Corvallis, submitted the next low bid in the amount of $99,500. 50 
based on the use of asphalt. There was one higher bidder. The Commis 
sion has referred the bids to the Engineer with authority to award the 
contract to the low bidder, Del R. Beebe Construction Co., when certain 
conditions have been satisfied, this contractor being the low bidder on 
the Smithfield-Elmira Project. 


"Slide correction on the Hogg Rock Section of the Santiam Highway, 
Linn County. Loyd Calkins, Oceanlake,submitted the low bid for this 
work in the amount of $48,295. Del R. Beebe Construction Co., Sugene, 
submitted the next low bid in the amount of $58,500. “here were seven 
higher bidders. The Commission has awarded the contract to the low 
bidder, Loyd Calkins, at his bid price. 


"Regrading, surfacing, and oiling the Hope-Derry Ranch Section of 
the Vale-West Secondary Highway, Malheur County. K. F. Jacobsen & Co., 
Inc., Portland, submitted the low bid for this work in the amount of 
$122,976.50. Leonard & Slate, Portland, submitted the next low bid in 
the amount of $112,965. There was one higher bidder. The Commission 
has referred the bids to the Engineer with authority to award the con- 
tract to the low bidder when certain conditions have been satisfied. 


“Reconstruction of an existing bridge over Mill Creek on the Dallas- 
Coast Secondary Highway near Buell, Polk County. The Commission received 
three bids for this project, the low one being that of Philpott & Buck- 
ingham, Portland, at $38,960. The next low bid was that of Archie R. 
Averill, Portland, at $39,895. The bids have been referred by the Com- 
mission to the Engineer with authority to award the contract to the low 
bidder when certain conditions have been satisfied. 


"Pavement resurfacing on the McNamar's Camp-Washburn Section of the 
Wilson River Highway, in Tillamook and Washington Counties. Warren North- 
west, Incs, Portland, submitted the low bid for this work at $224,540. 
The next low bid was submitted by Parker-Schram Co., Portland, at 
$226,260. There were two higher bidders. The contract has been awarded 
to the low bidder, Warren Northwest, Inc., at its bid price. 


"Regrading, surfacing, and oiling the Cove-Union Section of the Cove 
Secondary Highway, Union County. Morrison-Knudsen Co., Inc., Boise, 
Idaho, submitted the low bid for this work in the amount of $209,422. 

The next low bid was submitted by E. ©. Hall Co., Portland, at $212,500. 50. 
There was one higher bidder. The Commission has rejected all bids re- 
ceived for this project. 


The Commission referred bids received for the following projects 
to the Engineer with authority to award the contracts to the low bidder in 
each instance when certain conditions have been satisfied: Surfacing and oil- 
ing Smithfield-Elmira Section of the Territorial Secondary Highway, Lane County, E 
low bidder, Del R. Beebe Constr. Co., Eugene; regrading, surfacing, and oiling ; 
on the Veneta-Crow Section of the Territorial Secondary Highway, in Lane County, D 
low bidder, Del R. Beebe Constr. Co., Bugene; regrading, surfacing, and oiling 
the Hope-Derry Ranch Section of the Vale-West Secondary Highway, Malheur County, 
K. F. Jacobsen Co., Inc., Portland, low bidder; reconstruct existing bridge 
over Hill Creek on the Dallas-Coast Secondary Highway near buell, Polk County, : 
low bidder, Philpott & Buckingham, Portland. 


The Commission rejected all bids received for the following pro- 
jects: Bly-Bast Forest Boundary Rock Production Project on the Klamath Falls- 
Lakeview Highway, in Klamath and Lake Counties; regrading, surfacing, and oil- 
ing the Cove-Union Sertion of the Cove Secondary Highway, Union County; con- 
struction of a bridge over Rock Creek on the Gardner Ranch-Berger Ranch Section 
of the Sunset Highway, Washington County. 


At 3:00 p.m. Chairman Banfield publicly announced the awards of con- 
tracts, as follows: 


"Qiling Alfalfa Market Road Section of the Powell Butte Secondary 
Highway and Alfalfa County Road, Deschutes County. The Commission re- 
ceived three bids for this project, the low one being that submitted 
by Babler Bros., Portland, at $23,885. Del R. Beebe Construction Company, 
Bugene, submitted the next low bid in the amount of $26,865. The Commis- 
sion has awarded the contract to the low bidder, Babler Bros., at their 
bid price. 


"Bly-East Forest Boundary Rock Production Project on the Klamath 
Falls-Lakeview Highway, in Klamath and Lake Counties. Oscar E. Joelson, 
fugene, submitted the low bid for this work at $39,816. The next low 
bid was that submitted by A. H. Saxton & Sons, Corvallis, at $40,670. 
There was one higher bidder. The Commission has rejected all bids re- 
ceived for this job. 


"Surfacing and oiling the Smithfield-Elmira Section of the Ter- 
ritorial Highway, Lane County. Del R. Beebe Construction Co., Bugene, 
subnitted the low bid for this work in the amount of $98,204 based on 
the use of asphalt. The contractor qualified his bid by stating that 
ne would not accept the award of this contract unless also awarded the 
contract for construction of the Veneta~Crow Section of this highway. 
The next low bid was received from J. N. & M. J. Conley, Portland, at 
$112,440 based on the use of asphalt. There were two higher bidders. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder, Del R. Beebe Construction Co., 
at its bid price when certain conditions have been satisfied, this con- 
tractor also being the low bidder for the other project. 
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requirements but no reply has been received from them relative thereto. de 
was instructed by the Commission to discuss the matter with the Regional i f 
Forester, Mr. H. G. Andrews. 7 
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A letter was presented from Charles D. Simpson, Forest Supervisor 
of the Whitman National Forest, advising that the U. S. Forest Service con- 
templates the sale of national forest timber which will necessitate the truck 
hauling of logs over the 01d Oregon Trail from North Powder to Union, over the 
Sumpter Valley Secondary Highway and the Baker Unity Highway from’ McEwen to 
Baker, and over the John Day Highway from East Camp Creek to Unity. The Engi- 
neer recommended approval of these operations insofar as they pertain to the 
Old Oregon Trail and the John Day Highway without any special restrictions. 
He also recommended approval of the operations over the other route, from 
McEwen to Baker, subject to the condition that the operations will be con- 
ducted under an approved system of flagging so as to protect the general 
traveling public, particularly where they are over the Sumpter Valley Second- 
ary Highway which is narrow and crooked. The Commission approved the recom- 
mendations unanimously. 
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A letter was presented from Mr. Charles R. Stark, Manager of the 
Klamath County Chamber of Commerce urging the erection of a "Keep Oregon 
Green" marker on U.S. 97 (The Dalies-California Highway) at the Oregon- 
California state line. The Commission approved the request unanimously and 
assigned Commissioner Schaupp to represent the Commission at the dedication 
ceremonies. 


The Engineer brought up for discussion the matter of purchasing or 
renting trailer houses for the use of State Highway Department employees who 
are temporarily assigned to locations where housing facilities are at a pre- 
mium. He advised that in an instant case one of the employees who owns a 
camp trailer desired to have it towed from place to pjace behind a state- 
ay owned car so as to provide him overnight accommodations when traveling in iso- 
e lated sections; however, the matter of insurance was involved, and inquiry 
revealed that the trailer could not be insured as state equipment unless it 
was actually owed or leased by the state. Moreover, it appears that insur- 
ance does not cover a state car when towing a privately-owned vehicle. He 
cited another instance which involves a weighmaster who is to be assigned to 
the Klamath Falls District. This man, it appears, has purchased a house 
trailer to provide him and his family with living accommodations, but he has 
no personal automobile to move it from place to place so will have to depend 
on a state car or truck to tow it. The Engineer suggested that a solution 
would be for the state to purchase or rent house trailers for the use of its 
employees in such cases, He was instructed by the Commission to investigate 
the matter and report his findings during the Commission's inspection trip 
which starts August 19. 
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The Engineer requested authority for Mr. F. B. Crandall, Acting hi 

Traffic Engineer, to attend the annual meeting of the Institute of Traffic R 

Engineers in Columbus, Ohio, during October 3, 4, and 5, 1946, at state ex- ; 
pense. He estimated such expense at $275. The request was denied. 

. 
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"Construction of a bridge over Rock Creek on the Gardner Ranch-Berger 
Ranch Section of the Sunset Highway, in Washington County. The Commis- 
sion received only one bid for this work, being that of Lockyear and Lock- 
year, Seattle, Washington, at $24,855. The bid has been rejected. 


; 
’ 
P 
: 


"Pavement widening on the Forest Grove (Main Street and College Way) 
Section of the Wilson River and Nehalem Secondary Highways, in Washington 
County. The Commission received no bids for this job." 


The matter of extending the hospitalization contract with the National 
Hospital Association through the year 1947 had the attention of the Commission. 
The Engineer advised that he has been in consultation with a representative of 
this company but is not ready to make a recommendation, although he expects to 
be able to do that some time during the Commission's inspection trip which 
starts on September 9. 


A letter was presented from Karl L. Janouch, Superwisor of the Rogue 
River National Forest, advising that the U. S. Forest Service contemplates the 
sale of approximately 13,000,000 feet of timber along Mill Creek about six 
miles northeast of Prospect, Jackson County, and inquiring whether or not the 
successful bidder for this timber will be allowed to truck haul the logs over 
the Crater Lake Highway to Prospect or possibly to Medford. The Engineer ad- 
vised thet this section of highway has been under log haul for many years and, 
in his estimation, the additional hauling would not be objectionable provided 
the loads were kept within the legal weight limits and tolerance allowances 
and if the length were kept within the legal length limit of 50 feet. In view 
of this report, the Commission approved the truck hauling of logs over this 


highway. 


A letter was also presented from M. M. Nelson, Forest Supervisor of 
the Umpqua National Forest, advising that the U. S. Forest Service contemplates 
the sale of timber in the Diamond Lake District which will necessitate the 
truck hauling of approximately 20,000,000 feet of logs annually over the Dia- 
mond Lake Secondary Highway to the railroad reload point near the junction of 
this highway with The Dalles-California Highway. He inquired whether or not 
the Highway Commission has any objection to the transportation of the logs 
over this road. The Engineer advised that this road was tuilt in the first 
instance by the U. S. Forest Service for recreational purposes and is not 
strong enough to hold up under the continuous stresses to whicit it would be 
subjected by log-hauling operations without considerable extra maintenance 
work and expense. He recommended, however, that such traffic be allowed the 
use of this road provided that the loads do not exceed the statutory weight 
and dimension limits and provided further that the U. S. Forest Service wiil 
agree to pay one-half of the additional cost of maintaining the highway, 
waich may be necessary as a result of these operations. The Commission ap- 
proved the recommendation. 


In this connection telegrams were presented from the Shaw Lumber 
Company and the Modoc Lumber Company, Klamath Falls, advising that the U. S. 
Forest Service cannot cooperate in the maintenance of the highway and urging, 
nevertheless, that the Highway Commission give the matter favorable consider- 
ation. The Engineer advised that the Forest Service has been advised of the 
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Engineer, P. R. A., Portland; F. E. Andrews, Principal Highway Engineer, 

P. R. A., Portland; and Robert N. Kellogg, P. R. A., Portland. Mr. Lynch 
proposed the transfer of $1,000,000 set up in the 1946 program for grading 
and topping the Wahkeena-Dodson Section of the Upper Columbia River Hig..way 
from this project to the North Umpqua Forest Highway Project in Douglas County 
in order to expedite completion of the latter-mentioned project, which is now 
scheduled for construction on a three-year basis. He advised that thie re- 
quest is made because of the unsatisfactory bids that have been received for 
the Columbia River Highway Project and in order to facilitate the movement 

of logs from the districts served by the North Umpqua road. He pointed out 
that the North Umpqua road is an access road to timber so is exempt from the 
Government's recent order deferring projects financed with Federal funds. 
Chairman Banfield expressed himself as being not in favor of transferring this 
money out of Multnomah County except on a loan basis only. Mr. Lynch assured 
him that the $1,000,000 would be restored to Multnomeh County in the 1947 
program and advised that the Commission could qualify its approval of the 
transfer by letter or otherwise on the basis that such approval is given only 
on the condition that the money will be restored to Multnomah County. In 
view of this assurance, the Commission voted unanimously to approve the trans- 
fer. 


Mr. Lynch also asked the Commission to approve the transfer to other 
forest highway projects of the funds allocated in the Forest Highway Program 
for the improvement of the ZigZag-Riiododendron Section of the Mt. Hood High- 
way. He advised that difficulties are being encountered in connection with 
the ZigZag Project which indicate that it cannot go forward as rapidly as was 
originally anticipated so funds provided for this work will not be needed as 
soon as it was first thought; whereas, they can be used to good advantage in 
financing other forest highway projects were funds are short. He requested 
the Commission's approval of such transfer. Following discussion, the Com- 
mission approved the request by unanimous vote on assurance that the funds 
will be restored to the ZigZag Project in next year's program. 


Mr. Lynch next brought up for discussion the bids received for the 
construction of the North Santiam Highway Project between Niagara and Detroit. 
He advised that the bids are extremely high, being in the amount of $5,500,000; 
whereas, the estimated cost is $3,600,000. Accordingly, it appears, if the 
contract is to be awarded, that the state will have to approve an additional 
contribution of $900,000 of state and forest highway funds; otherwise, the 
bids will have to be rejected unless the Army Engineers can find some way to 
finance the job. Following a full discussion of this matter the Commission 
by unanimous vote refused to assume the additional obligation and to underwrite 
the excess payment, thus placing the obligation to finance the project in the 
hands of the Army Engineers. It was the expressed opinion of the Commission 
that the bids shoulld be rejected. 


The Chief Counsel reported on the proposed amendment to the agree- 
ment with the U. S. Government concerning revenues from The Cove Palisades 
State Park which was presented by the State Parks Superintendent on the previ- 
ous day. He advised that he has examined this amendment and finds it satis- 
factory for acceptance. He recommended that the agreement be signed by the 
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The Commission hac under discussion the selection of the persons 
who are to represent the State Hi-hway Department at the annual meeting of the 
American Association of State Highway Officials which is to be held in Los 
Angeles, California, during December 17 to 20, 1946. The Commission author- 
ized the State Highway Engineer and the Chief Counsel to attend this meeting 
at state expense subject to approval by Governor Snell. 


The Commission discussed a date for its next regular meeting for the 
receiving of bids and the hearing of delegations and decided to hold such 
meeting in Portland on Monday and Tuesday, September 23 and 24, 1946. The 
Secretary was instructed to make the usual arrangements for the use of the 
auditorium in the Public Service Building. 


The Chief Counsel brought up for discussion and recommended approval 
of an increase in salary for Mr. S. B. Gillette, State Purchasing Agent, who 
does the buying of all equipment, materials, and supplies for the State High- 
way Department. He advised that, for the most part, Mr. Gillette's salary is 
paid by the State Highway Department, he being carried on the payroll of this 
department for such purpose. He also advised that Mr. Gillette did not receive 
the benefit of the salary increase recently approved by the Commission for 
State Highway Department employees and gave as his thought that Mr. Gillette 
is entitled to such increase because of the efficient and faithful service 
that he has rendered. The Commission, by unanimous vote, approved a $20-per- 
month increase for Mr. Gillette starting July 1, 1946, it being understood 
that $10 of such amount would be paid by the State Highway Department and the 
balance by the State Board of Control, if the increase is approved by the 
Board. 


The attention of the Commission was directed to a number of items of 
unfinished business from previous meetings but took no action thereon because 
the reports ordered from the Engineer and the Chief Counsel were not ready for 
presentation. 


The Assistant Counsel, Mr. George Neuner, reported on the proposed 
agreement with the City of Port Orford covering construction of curbs and side- 
walks and the improvement of the Oregon Coast Highway in this tow. He advised 
that, pursuant to the instructions of the Commission at the previous meeting, 

a letter was directed to the City Council requesting that the city take action 
to vacate certain streets in order to stop traffic from entering the highway at 
such points, and a reply has been received to the effect that the city will not 
vacate the streets but will agree to the erection of barricades barring entrance 
to the highway. He requested instructions, however, suggested that the Engi- 
neer should make a recommendation with respect thereto. Following discussion, 
the Commission ordered that the city be informed that unless it conforms with 
the wishes of the State Highway Commission with respect to such improvement the 
improvement will not be undertaken. 


W. H. Lynch, Division Engineer, Public Roads Administration, was 
present and discussed with the Commission matters pertaining to the Forest 
Highway Program. He was accompanied by Dr. L. I. Hewes, Chief of Western Head- 
quarters, Public Roads Administration, San Francisco; T. M. Davis, District 
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Amendment to agreement covering acquisition from the Federal 
Government of 1150 acres of land in Jefferson County known as The Cove- k 
Palisades State Park. 


Contract No. 2822 with Warren Northwest, Inc. covering pave- 
ment widening on the Woodburn Section of the Pacific Highway East and 
Hillsboro-Silverton Secondary Highway, Marion County. i; 
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There being no further business to come before the Commission at X 
this time the meeting adjourned at 4:30 p.m. ye 


State Highway Engineer 
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Lakeview, Oreg-n 
August 22, 1946 
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The State Highway Commission held a short business session at 
11:00 a.m. at "Hunter's Lodge" during the progress of an inspection trip 
which started Monday, August 19, 1946, which included inspection of highway 
conditions in general, construction projects in progress, wayside strips, 
parks, etc. Present were: 


T. H. Banfield, Chairman 


A. W. Schaupp, Commissioner H 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel x 

H. B. Glaisyer, Secretary # 
b 
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Commission. The Commission approved the recommendation. 


The Commission discussed with the Engineer matters pertaining to 
the award of the contracts for the improvement of the Pacific Highway between 
Johns and Glendale Junction, in Douglas County, and Glendale Junction and Wolf 
Creek, in Douglas and Josephine Counties, bids for which were received by the 
Commission at this meeting. It was recalled that the Commission announced that 
a decision would be made within the next 30 days. The question arose whether 
or not a decision with respect thereto could be reached within such 30-day 
period. In view thereof, the Engineer was instructed to contact the low bidder 


for each of these jobs and ascertain whether or not it would be agreeable with 
them to extend the time limit for the award of the contracts beyond the 30-day 
limit. 

The Commission considered and signed agreements, etc., as follows: 


Bargain and sale deed conveying to Bunting Tractor Company, 
La Grande, state-owned property in Block 25, Williamson's Addition to 
La Grande. 


Bargain and sale deed transferring property in Klamath County 
to Swan Lake Moulding Company. 


"Consent to Assignment of Easement" from Victor Chambers to 
W. H. Daugherty covering maintenance of railroad track on state property, 
Lane County. 


Affidavit in connection with acquisition of land in Jefferson 
Water Conservancy District, Madras. 


Release of claim against Dewalt Houk and The Coastal Lumber 
Co. for damage to Ft. Hill Bridge. 


Agreement with Morrison-Knudsen Co. covering extra compensa- 
tion in connection with contract for construction of Malloy Ranch-Hooker 
Creek Section of the 1.0.M. Highway. 


Agreement with City of Portland covering use of parking area 
between S.W. Front Avenue and S.W. Harbor Drive and extending from S.W. 
Salmon Street to S.W. Main Street. 


Agreement with City of Woodburn covering the improvement of 
the Young Street Section of the Hillsboro-Silverton Secondary Highway : 
in Woodburn, Contract No. 2822, and stipulating portion to be paid by | 
the city. 


Agreement with Astoria North Beach Ferry Company and Columbia 
Transportation Company, Clatsop County, City of Astoria, and Pacific 
County, Washington, regarding the Astoria-Megler Ferry operation. 
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Recommended 
Johns-Wolf Creek Section of the Pacific Highway (Cont) offer i 
12098 Elsie J. Rock, et al. $ 100.00 
12120 Daniel R. Hanna 40.00 ; 
121% Edward Holland 2,500.00 : 
12113 Letha Jacques 400.00 "4 
12103 George R. Watson 300.00 
12114-A W. R. Garrett, et al. 800.00 | 
13004 Lydia Emma Forsythe 750.00 4 
12118 H. W. Sanders 150.00 i 
13024 William Ashby 300.00 : 
12117 Wylie Schul tz 400.00 
12219 Joseph M. Poe 850.00 F 
12121 Fred 0. Ellis 125.00 ‘ 
12122 George W. Klein 350.00 a 
12104 Milo Kline 300.00 : 
After consideration the Commission approved such offers and by 
unanimous vote adopted the following resolution authorizing the Chief Counsel i 


to commence the condemnation proceedings: 


WHEREAS, by virtue of the laws of the State of Oregon, 
the State Highway Commission is authorized and empowered to acquire 
by purchase, agreament, donation, or by the exercise of the power 
of eminent domain real property and/or any right or interest there- 
in necessary or deemed necessary for rights of way, either for 
original location or for widening, straightening, or otherwise chang- 
ing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of 
access from abutting property thereto, and/or. for shops, equipment 
sheds, office buildings, maintenance sites, patrolmen accommoda- 
tions, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or 
for appropriation, acquisition or manufacture of roadbuilding 
materials, approach or hauling roads, highway drainage, drainage 
tunnels, maintenance of unobstructed view of any state highway so 
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The petition heretofore filed with the Commission by property owners 
and taxpayers of Glendale and Azalea, Douglas County, protesting the proposed 
relocation of the Pacific Highway as proposed through the agricultural area 
north of Stage Road Pass-had the attention of the Commission. Chairman 
Banfield stated that as the result.of personal inspection of the proposed re- 
location by members of the Commission on Tuesday, August 20, and subsequent 
discussion of the matter, the Commission decided unanimously as follows: That 
the Engineer shall analyze the petition thoroughly and report back to the 
Commission the cost to acquireright of way and to construct the highway on the 
proposed new alignment, as compared with the cost to acquire a standard-width 
right of way and to construct a standard highway improvement on the present 
alighment, including the cost to provide suitable detours to accommodate traffic 
during the time that construction is under way; further, that the petitioners 
are to be informed of the facts involved by letter, which letter is to be 
forwarded to the petitioners when approved by the Commission; also, that the 
petitioners shall be given the privilege of appearing before the Commission sr 
at its next regular meeting on September 24, in behalf of their protests, if re 
they so desire. Chairman Banfield further stated that the Engineer has been ig 
instructed to prepare descriptions of the land needed as right of way along : 
the relocated line and to deliver such descriptions to the Chief Counsel who 
has been authorized to institute condemnation proceedings to acquire such 
right of way as cannot be acquired at reasonable cost by negotiation; however, 
no definite offer for acquisition of such right of way by purchase or condemna- 
tion shall be made by the Chief Counsel unless and until such offer has been 
first authorized by the Commission by telephone or otherwise. 


The Chief Counsel thereupon presented the following offers for use 
in connection with condemnation proceedings and recommended approval of the 


sames 
Recommended 

Johns-Mlolf Creek Section of the Pacific Highway Offer 

12206 Mabel D. Winkleman $ 2,500.00 

12207 J. B. Moore 5,250.00 

12187 W. O. Condray 2,250.00 

12196 Union Central Life Ins. Co. ~ B.C. : 
Johnson, Contract Purchaser 3,000.00 t 

12196-A Thomas M. Martin 2,700.00 i 

12199 Virgil McCollum 2,700.00 : 

12201 C. E. Lovell, et al. 2,000.00 

12208 Chester A. Smith and Harold E. Smith 1,500.00 


11779 Percy Williams 2,500.00 


1. The Commission does hereby find and declare that all 
of the properties hereinafter described are needed and required for use 
in connection with the construction and maintenance of the section of 
the Pacific Highway known and designated as the Johns-Wolf Creek 
Section. 


2. That the specific purpose and use for which each parti- 
cular piece of real property is needed and required is expressly 
stated and the ownership of said property is named in the particular 
and respective tracts hereinafter described. 


3. That all of said real properties are needed and the 
acquisition of the same is necessary for the specific purpose stated 
in the description of each ownership. 


4. That the section of said highway has been relocated, 
planned, and the specifications for the construction and improvement 
of the same made in a manner which will be most compatible with the 
greatest public good and will, in the opinion of the Commission, do 
the least private injury. 
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5. The Commission does hereby further find and declare that, 
in addition to the acquisition of the respective real properties des- 
cribed hereinafter in this resolution, it is, in the judgment and 
opinion of the Commission, necessary that there be acquired all rights 
of access from abutting properties to the parcels of real property 
herein described and the highway which is to be constructed thereover, 
except at such points or places as may be designated by the State 
Highway Commission. 


6. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisi- 
tion of said real properties, and said Engineer is further instructed 
to prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real properties, which said descriptions 
shall be available for the preparation of any ‘deed or deeds or other 
instrument or instruments necessary to complete the acquisition of said 
property or properties, whether said properties be acquired by purchase, 
— agreement, or by the exercise of the power of eminent 

omain. 
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7. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owner or owners 
or with the tenants or persons in possession, if there be any, of said 
parcel or parcels of land with respect to the compensation to be paid 
for the taking of the same and the damage, if there be any, and is 
authorized and directed to acquire, in addition to title to the said 
described parcels of land, all rights of access thereto except at such 
points or places as may be designated by the State Highway Commission, 


> 


as to provide for the safety of the traveling public, and/or for the 
culture of trees and the preservation of scenic places and other ob- 
jects of attraction or scenic value adjacent to, along, or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of 
parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or pur- 
pose necessary or deemed necessary for carrying out the purposes of the 
Oregon Highway Code, and/or for flight strips, airfields, access roads, 
public highways or for any other purpose designated by the United States; 
and 


WHEREAS, the Pacific Highway (State Highway No. 1, U.S. Route 
No. 99) is a state highway under the jurisdiction and control of the 
State, and said highway is, in addition to being a part of the state 
highway system, a part of the federal highwey system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Johns-Wolf Creek Section, and for the purpose 
of constructing a highway over said relocated line it is necessary that 
real properties be acquired for rights of way and that other real’ pro- 
perties be acquired for procuring therefrom roadbuilding materials; and 


WHEREAS, pursuant to the provisions of Section 100-115, 
0.C.L.A., the Highway Commission is authorized to determine and fix the 
widths of “ee of way for any and all state highways and is authorized 
to acquire the necessary rights of way therefor and real properties 
from which to procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the 
Commission is authorized, when acquiring real property for highway pur- 
poses, to acquire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Pacific Highway, as one of the major highways of 
the State, carries a large volume’of traffic, both state and interstate, 
and it therefore is the judgment and opinion of the Commission that 
wherever possible access to and from said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting, es follows: E 
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Consideration was given by the Commission to a suggestion from the 
State Parks Superintendent that the State Highway Department pay the ex- 
penses incident to the National Park-Association's convention which is to be 
held in Oregon during the period September 29 to October 1, inclusive, 1946, 
which expense is estimated will not exceed $350. The suggestion was 
approved by the Commission by unanimous vote, with the understanding that 
the expense will be paid out of the Travel and Information Department 
budget which will be reimbursed later on if necessary. 


The Engineer reported the results of investigations conducted 
by the State Parks Department concerning the proposed exchange of timber 
lend with Mr. Elmer Bankus, Brookings, Oregon, along the Oregon Coast High- 
way in Curry County. He exhibited a map showing the tracts under considera- 
tion and explained details of the proposed exchange. Decision in this 
matter was deferred by the Commission, pending an additional resort which is 
to be rendered during the progress of the Commission's inspection trip that 
is scheduled for the week commencing September 9, 1946. The Engineer was 
instructed in the meantime to employ Mr. Eugene Walsh, Forest Engineer, 
Portland, to make a general inspection of the properties involved and to 
advise his: recommendation with respect to the value of the several tracts 
under exchange consideration. 


The meeting adjourned at 11:30 a.m. 
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and in the event that no satisfactory agreement or agreements can be 
reached, then it is hereby further ordered that the said J. M. Devers, 
as - Chief Counsel for the State Highway Commission, be and he hereby 
is requested and authorized to commence and prosecute to a final deter- 
mination such suit or action, or suits or actions, as may be necessary 
and appropriate to acquire title to the said parcels of real property 
and all rights of access thereto except at such points or places as 
may be designated by the State Highway Commission. 


| 
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8. That in the trial or prosecution of any action or 
actions instituted for the purpose of acquiring by condemnation or 
otherwise the said described real properties, or any of them, or any 
interest therein, the said J. M. Devers, as Chief Counsel to the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owners. 


9. The real properties sought to be acquired are described 
on the attached sheets, consisting of 25 pages, and on which sheets 
are shovm the respective ownerships, the purpose for which the proper- 
ties are to be acquired, and a complete and accurate description of 
said properties; said parcels or resl property ere otherwise identified 
as Parcels 1 to 34, inclusive, (#) 


10. This resolution shall be entered in full in the minutes 
and records of this Commission. vA pe Se 


Footnote: (*) 


The names of the property owners and the detailed descriptions 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 67, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full herein, 


The matter of awarding the contracts for the construction of the 


Johns-Glendale and Glendale-Wolf Creek Sections of the Pacific Highway, bids 
for which were received by the Commission on August 6, 1946, both of which 
involve construction of the section protested by the petitioners, was mentioned. 
Chairmen Banfield advised that the Commission has decided unanimously to 
withhold the award of both contracts until its next regular meeting so as to 


give 


the petitioners an opportunity to be heard in the matter if they so 


desire. 
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there are no plans for such development and there appears to be no special 
reason why the building should be removed, then the property on which the 
building is located, comprising about-one acre of land, either shall be 
leased to the ormer of the building or sold to him outright. The Commission 
by unanimous vote confirmed such understanding of the matter. 


The Engineer submitted-a plan for the relief of traffic conjestion 
on Jefferson Street, Portland, (route of the Tualatin Valley Highway) from 
S. W. 18th Avenue to S. W. 4th Avenue, which plan includes the designation 
of Jefferson Street and Columbia Street as one-way traffic streets, west— 
bound traffic being directed along Jefferson Street and eastbound traffic 
along Columbia Street. He pointed out that if such plan is adopted it would 
necessitate designation of Columbia Street as a state highway route and the 
assumption of the maintenance of the same by the state. The Commission dis- 
cussed the matter briefly but deferred a decision with respect thereto until 
its next meeting in order to give the Commission time to analyze the propo- 
sition. 


The Engineer reported that the U.S. Army Engineers are working up 
plans to control flood waters at the town of Drain in Lane County and at the 
town of Sutherlin in Douglas County, which will involve considerable expense 
by the State Highway Department. He explained briefly what the Army Engi- 
neers have in mind at both places. The Commission decided after discussion 
to do nothing whatsoever at either place at the present time, however, de- 
clared its intention to join with the Army Engineers in the undertaking at 
both places if and when the Army undertakes its work. 


The Engineer brought up for discussion certain projects tentatively 
approved by the Commission for construction in the state construction pro- 
gram for 1946-47 and 1948 which was adopted by the Commission at its June 
meeting, particularly the following projects which are on the Forest Highway 
System: 


1. Grading, surfacing and oiling Bennett Pass—Cooper Spur 
Section of the Mt. Hood Highway in Hood River County. Estimated 
cost, $130,000. 


2. Grading, surfacing and oiling the McDougal Camp-Pioncer 
Spur Section of the Weston-Elgin Secondary Highway in Umatilla 
County. Estimated cost, $230,000. 


3. Resurfacing the Trout Creck Section of the Canyon City-~ 
Burns Highway (five miles) in Harney County. Estimated cost, 
$50,000. 


He recalled that the Commission tentatively approved construction 
of such projects in this program, subject to the condition that they would 
be given further study and that an attempt would be made to secure aid from 
the U.S. Forest Service in payment of the costs involved, inasmuch as it was 
believed that these sections were within the National Forest areas. Inquiry 
reveals, he said, that the first two of the above-mentioned projects are 
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Prineville, Oregon 
August 23, 1946 


Tne State Highway Commission convened for a short session at 
11:45 a.m. in "Sonny's Casino" for disposal of a number of accumulated routine 


matters appearing on its inspection trip agenda. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

M. R. Chessman, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


A letter was presented from the Cannon Beach Commercial Club sug- 
gesting that certain state-owned property situate at the junction of the old 
and new highway locations in Cannon Beach be developed as a state park. The ( 
Engineer advised that this matter has been investigated by the State Parks 
Superintendent who recommends against such use of the property because it 
is not suitable for state park development. He advised that he concurs in 
the recommendation. The Commission approved the recommendation unanimously. 


The Commission confirmed the action taken at its meeting at Lakeview 
on August 22 with respect to the proposed exchange of timber lands with Elmer 
Bankus along the Oregon Coast Highway in Curry County. (See minutes of 
meeting held in Lakeview for details.) 


The question of future use of the residence building situate in 
Cape Arago State Park, which was reported by the State Parks Superintendent 
at the previous meeting as being in need of considerable repair, was dis- 
cussed. Chairman Banfield advised that the Commission inspected this build- 
ing enroute to the City of Coos Bay on Tuesday, August 20, 1946, and decided 
at that time that it should take no definite action with respect thereto 
until a more detailed report has been received from the State Parks Super- 
intendent with respect to the conditions that exist and the need of the 
repairs. The Engineer was instructed to see that such report is rendered. 


The proposed establishment of a myrtle tree wayside strip on the 
Oregon Coast Highway between Coquille and Bandon was also discussed. The 
Commission decided unanimously not to take any action at this time to pre- 
serve myrtle trees growing along this section of highway, it being the con- 
sidered opinion of the Commission that the project that is now under way 
along the Coos Bay-Roseburg Highway between Coquille and Myrtle Point is 
sufficient. 


The question of requiring tenants of a privately-owned build- 
ing in Casey State Park to vacate the premises was given consideration. The 
Commission inspected the property on Wednesday, August 21, enroute from Grants 
Pass to Chemult and Klamath Falls, and as a result thereof ordered a report 
from the State Parks Superintendent as to his plans for the development of 
this perk and the necessity for the removal of the building. In the event 
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road. He advised that he personally examined the premises and finds that the 
old road could be oil-surfaced for about $2,000. He recommended approval 

of the expenditure on the basis that the company will deed its share of the 
old road to the state and will relinquish its right of access to the new 
highway except at each end of its property. The Chief Counsel concurred in 
the recommendation. The Commission approved the recommendation by unanimous 
vote. 


The Engineer brought up for discussion the proposed improvement of 
the Santiam Highway near Foster, necessitated by the construction of a rail- 
road spur track across this highway by the Willamette National Lumber Com- 
pany in connection with a plant development that it is making at this place. 
He recalled that the order of the Public Utilities Commissioner with respect 
to the railroad crossing requires the State Highway Commission to do certain 
work which is estimated to cost $7,000 and that the Commission approved such 
expenditure over the telephone. He requested confirmation of the authoriza- 
tion. The Commission by unanimous vote approved the expenditure of the 
$7,000 mentioned by the Engineer but held in abeyance its approval of the 
expenditure of an additional $16,000 which the Engineer recommended at the 
previous meeting as necessary to provide the complete improvement. The 
Engineer was instructed to report at the next meeting details with respect 
thereto. 


The Engineer reported that, in conformity with authority previously 
granted to him by the Commission, he has awarded contracts as follows, bids 
for which were received by the Commission on August 7, 1946, the conditions 
of the awards having been satisfied: 


1. Grading, surfacing and oiling of the Veneta-Crow Section 
of the Territorial Secondary Highway, Lane County; contract 
awarded August 14, 1946, to Del R. Beebe, low bidder. 


_ 2. Surfacing and oiling the Smithfield-Elmira Section of the 
Territorial Secondary Highway, Lane County; contract awarded on 
August 14, 1946, to Del R. Beebe, the low bidder. 


The Commission by unanimous vote approved the awards of these con- 
tracts. 


The Engineer reported receipt of an inquiry from the Secretary of 
State whether or not the State Highway Commission is willing to operate a 
joint booth with him at the State Fair, as has been done in the past, to dis- 
seminate information about highway signs and signals arid to impress the 
public with the necessity for safe driving to avoid traffic accidents. He 
estimated the cost of operating such joint booth at about $400, which would 
be paid $200 by each department, and recommended approval of the expenditure. 
The Commission approved the recommendation by unanimous vote. 


Consideration was given by the Commission to changing the schedule 
of the Astoria-Megler ferry during the period September 10 to 17, as hereto- 
fore requested by the Columbia River Fishermen's Protective Union and the 
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within the forest boundaries but there are no funds available under the juris- 
diction of the Regional Forester to apply on this work, so it appears that if 
the improvements are to be made they will have to be paid for either with 
Forest Highway funds, Federal Aid funds, or with state money. He requested 
instructions from the Commission in regard thereto. As to the proposed improve- 
ment of the Trout Creek Section, the Engineer advised that this project is not 
within the Forest Reserve so it is not eligibie for Forest Highway funds, 

in view of which it appears that the project was placed in the tentative 
category by mistake. He suggested,in view thereof, that the $50,000 tentatively 
approved by the Commission for this improvement be definitely added to the 
195,000 heretofore approved for expenditure in the third postwar year Federal 
Aid Program} and that the project be advanced from the third postwar year to 
the second postwar year in order to expedite completion of the project and to 
insure the strengthening of weak roadbed north of the National Forest boundary. 
He advised that fifty percent of the expense would be paid with Federal Aid 
funds ond approximately $5,000 of the state's contribution would be applied 

to the elimination of mud holes complained of by County Judge Nelson B. Higgs 
at the August 7 meeting of the Commission. The Commission discussed the matter 
at considerable length, during which Chairmen Banfield expressed his dis- 
approval of making quick changes in the program as suggested. It was his 
thought that such changes should not bse made on short notice and that the 
Public Roads Admirfistration and the Forest Service should present the proposed 
changes to the Commission in person and allow the Commission sufficient time 

to analyze them thoroughly before making its decision. The Commission approved 
by unanimous vote the changes suggested by the Engineer for the Trout Creek 
Section and authorized the Engineer to advertise the project accordingly, it 
be’ng understood, however, that further changes in the program shall be the 
result of conference among the Commission, Public Roads Administration, and 

the U. S. Forest Service. 


With respect to the projects on the Bennet Pass-Cooper Spur Section 
of the Mt. Hood Highway and on the McDougal Camp-Pioneer Spur Section of the 
Weston-Elgin Secondary Highway, the Commission ordered that the amounts set 
up for these projects in the state construction program be left in such pro- 


gram for the time being without alterations. 


In this connection the Engineer was instructed to keep the members 
of the Commission fullyadvised of any changes that are made in the adopted 
program. 


The Engineer and the Chief Counsel reported on the recuest of Silica 
Products, Oreg. Ltd., for the designation of a service road about one-half 
mile in length along the front of its property adjacent to the Richardson- 
Eugene Secondary Highway (Route "F") about three miles west of Eugene. The 
Engineer recalled that a permanent highway has been constructed along this 
section immediately adjacent to the county road, one-half of which is omed 
by the state and the other half by the company, also, that the company desires 
that this old road be designated a service road for use by the people of its 
subdivision and has stated its willingness to deed its share of the old road 
to the state and to relinquish its right of access to the permanent highway 
along the entire frontage, except at each end, if the state will surface the 
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6th and 4th Streets, which is estimated to cost about $2,500. The estimated 
cost to improve 5th and 6th Streets as one-way streets for state highway 
traffic, he said, is about $60,000. The Commission deferred its decision 
with respect to both projects pending adoption of its 1947 budget. 


The Engineer requested instructions relative t» the removal of a 
log jam in Dobbins Creek just above the bridge over this creek on the South 
Santiam Highway near Cascadia, in Linn County. He advised that this log jam 
is endangering the bridge structure and, unless it is removed, the bridge 
will be seriously damaged. He further advised that the Powers-Davis Lumber 
Company, of Sweet Home, which owns the logs, has been requested to remove them, 
but to date the company has taken no action to that end and apparently is 
not going to do anything about it. The Chief Counsel suggested thet the 
facts of the case should be brought to the company's attention again, and if 
the company still refusés to remove the logs that the Engineer be authorized 
to remove them as a bridge-protection proposition and that the company be re- 
quired to pay the expense involved and damages. The Commission approved the 
suggestion by unanimous vote and so ordered. 


Commissioner Chessman reported a suggestion from Brigadier General 
Thomas E, Rilea, Adjutant General for Oregon and Assistant Commander of the 
41st Division of the U.S. Army, that the Sunset Highway be dedicated in honor 
of the 4lst Division and as a memorial to the members of that division who 
lost their lives during the recent war. General Rilea, he said, suggests the 
erection of an appropriate monument on this highway at Necanicum Junction and 
that it be dedicated with appropriate ceremonies either on the anniversary of 
the induction of the 4lst Division into the Army, about the middle of Septem- 
ber, or on Armistice Day. The Commission approved the suggestion by unanimous 
vote ond referred the matter to Commissioner Chessman and the Engineer to 
work up the details. 


The meeting adjourned at 1:15 p.m. 
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Columbia River Salmon and Tuna Packer's Association, for the accommodation 

of gillnet fishermen. S&S decision in the matter was deferred by the Commission 
pending advice from Commissioner Chessman as to the results of a similar 
change approved by the Commission at its previous meeting covering the period 
August 4 to August 25, 1946. 


A letter was presented from M. F. Ohman, a tourist of Pittsburg, 
California, complaining of the condition of the highways leading into the 
"Lake 0' Woods" area, Klamath County, and inquiring as to the plans of the 
Commission to improve the road conditions prior to the next vacation season. 
The Secretary was instructed to inform Mr. Ohman that there are no plans for 
the improvement of these roads at the present time. 


A bill was presented from the Western Association of State Highway 
Officials covering Oregon's membership fee in that Association for 1946, 
amounting to $25. The Commission by unanimous vote approved payment of the 
fee. In this connection the Commission cautioned the Engineer and the Chief 
Counsel to hold to a minimum the attendance of personnel at all out-of-state 
meetings. 


Consideration was given by the Commission to a letter from 
Mr. John A. Laing, Chairman of the Special Committee of the Portland Chamber 
of Commerce on Portland's Guest Center, to Mr. William A. Bowes, Commissioner 
of Public Works, and to a letter from Mr. Bowes to the Oregon State Highway 
Commission, concerning the establishment of a "Guest Center" on certain 
state-city-owned property situate immediately south of the Portland Public 
Market Building and being bounded by S. W. Salmon Street, 5S. W. Main Street, 
S. W. Front Avenue, and S. W. Harbor Drive. It appears from Mr. Laing's 
letter that the Chamber of Commerce has raised approximately $80,000 from 
Portland businessmen to finance construction of a suitable buiiding on this 
site, which is considered by the committee to be the most desirable location 
available that will accomplish the desired objective. Mr. Bowes advises that 
the Portland City Council has informally approved the use of the property for 
such purpose at a nominal charge of $1 per yearand inquires as to the attitude 
of the State Highway Commission relative thereto. The matter was discussed 
by the Commission at some length but a decision was deferred pending receipt 
of an official letter from the City Council setting forth all the facts in 
the case. 


A letter was presented from the City of Redmond advising that the 
city is planning to improve "E" Street (Route of the Ochoco Highway) between 
5th Street and the right of way of the Central Oregon Irrigation District 
canal by installing curbs, gutters and drainage facilities, and inquiring if 
the State Highway Department will cooperate by paving the street full width 
between curbs so as to eliminate mud holes and improve traffic conditions. In 
a second letter presented from the City of Redmond, the City renews its re- 
quest for the designation of 5th and 6th Streets as one-way traffic streets 
in order to eliminate traffic conjestion on 6th Street, route of The Dalles- 
California Highway. 


The Engineer advised that the first of the above-mentioned projects 
consists of oil-surfacing two blocks of state highway on "E" Street between 
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Enroute Prineville to Salem 
August 23, 1946 


Following the short business meeting in Prineville, Commissioner 
Schaupp returned to Klamath Falls. Chairman Banfield and Commissioner Chessman 
motored to Salem and inspected the North Santiam Highway project enroute. 
They were accompanied by the Engineer on this portion of the trip. 


The Commission discussed with the Engineer the advisability of 
continuing the use of Federal funds in the purchase of right of way needed 
for Federal Aid projects. The Engineer suggested that such practice be dis- 
continued and that state funds entirely should be used for this purpose in 
order to avoid confusion in meeting the requirements of the Federal Government 
and to avoid delays incident to the securing of the Federal funds. He ex- 
plained that the state would not lose any of the Federal funds by so doing 
because they could be used to finance construction of the Federal Aid projects 
rather than for right of way purchases. Following discussion, the Commission 
unanimously approved the recommendation and authorized the use of state funds 
only, at least for the time being, for the purchese of right of way needed 
for the Federal projects. 


This concluded the business transacted by the Commission on this 
inspection trip, which terminated at 5:00 p.m. in Salem. 
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Parks. Parks Supt. reports on following: 

Union County. Medical Springs Secdy. Hwy. Gift by county 
of park on Catherine Creek accepted conditionally. ¢ 

Wallowa County. Proposed park at Wallowa Lake. Renewal 7 
of options approved. Operation of concessions approved. j 

Casey Park. Removal of privately owned cabin authorized. 
Referred to Chief Counsel for further handlin;. 

Wayside strips. Coos County. Oregon Coast Hwy. Coquille- 
Bandon Sec. Fstablishment of myrtle tree wayside strip 
approved. 

Columbia River Hwy. Crown Point-Cascade Locks Sec. Un- 
expended funds for all clearing operations in 1946 to be es 
added to 1947 budget. } 

Polk County. Salem-Dallas Hwy. F. D. Errion to be prose- i 
cuted for destruction of oak tree. i 

Silver Creek Falls Park. Concession privileges. Chief 
Counsel and Parks Supt. to negotiate with prospective 
concessionaires. 

Washington County. Aloha. Landscaping tract of land as 

_ ~— memorial to boys of World War II. Action postponed._ 
Real property. Acquisition authorized. Resolution adopted. 
Condemnation. Offers approved. Resolution adopted. 
Multnomah County. Portland. Northeast Portland Secdy. Hwy. 

Right of access near N.E. 5nd Ave. by J. E. Craven denied. 

Sale of down timber. Washington County. North Plains. Offer 
of Thomas R. Ellis to pay $2 each for fallen trees. No 
action. 

Sale of buildings. Troutdale. Offer of Sullivan Wrecking Co. 
to pay $1,451 for buildings accepted. 

Sale of buildings. Union. Offer of J. C. Wilson to pay %205 
for residence building accepted. 

Sale of used equipment and scrap material: 

Salem. Offers of high bidders accepted. 

Coquille. Offers of high bidders accepted. 

LaGrande. Offers of high bidders accepted. 

Klamath Falls. Offers of high bidders accepted. 

Equipment. Trailer houses. Authority civen Engineer to purchase f 
five trailer houses. 
Snow removal. Baker and Grant Counties. Sumpter-Granite County 
road. Request of Calif. and Pacific Utilities Co. to keep 
road open denied. 
Umatilla County. McNary Dam. Construction of bridge on dam. 
Letter requesting construction to be sent P.R.A. 
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13330 Sept.2h 


13331 


13332 
13333 
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Subject 


Surveys ordered by Engineer approved. Resolution adopted. 
Extensions of time granted as follows: Contracts Nos. 250k, 
2718, 2724, 2744, 2755, 2760 (2), 2770, 2773, and 2788. 
Contracts completed and accepted as follows: Contracts Nos. 
2504, 2752, 2769, 2782, and 2827. Resolution adopted. 
Klamath County. Klamath Falls. So. 6th St. Complaints re com- 
pletion of construction work. Engr. to investigate. 
Lake County. Warner Secdy. Hwy. Construction of turn-around. 
Engr. to report. 
Postwar Construction Program. Pronosed revisions since May 29, 
1945, approved. Resolution adopted amending original reso. 
Postwar Construction program. "Cushion" fund aporoved for 
financing above amounts originally budgeted. 
Washington County. Sunset Hwy. Tualatin Valley Hwy.-‘Jest. 
Four-lane construction. Engr. to submit report on total cost. 
Umatilla County. Old Oregon Trail. Echo-Umatilla Sec. Revi- 
sion of hwy. Engr. to negotiate with P.R.A. 
Construction Program. Proposed revisions. Action deferred. 
1947 Budget. Tentative budget. Engr. to make changes and re- 
submit budget at next meeting. 
Meeting adjourned at 5:15 p.m. until following day. 
Bids received on following projects: 
Astoria (Sond St.-Commercial St. & Taylor Ave.-Astor St.) 
Section 
Enegren Ferry Section 
Madras-Prineville Section 
Ashland (Water St.-Oak St.) Section 
Front Avenue (Alder St.-Sheridan St.) Section 
Deschutes River-Sherars Summit Section 
Tygh Valley-Deschutes River Section 
Forest Grove (iain St. and College Way) Section 
Davies-North Plains Section 
Ferry Service across Willamette River at Wilsonville 
West Portland-Hubbard Hwy. Completion of hwy. rather than 
improvement of Oregon City-Canby Sec. of Pacific Hwy. urged. 
No action. 
Hood River County. Columbia River Hwy. Improvement of dangerous 
points in hwy. requested. Engr. to investigate and report. 
Hood River County. Columbia River Hwy. Herman Cr. area. 
Acquisition of timber land along hwy. requested. No action. 
Hood River County. Columbia River Hwy. Permanent location of 
hwy. through Hood River. County Court and City Council to 
agree on location. 
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: Sub ject 


Equipment. Engineer instructed to make purchase of surplus war 
stocks on short notice and to report. 

Equipment. Surplus war equipment. E. F. Halik authorized to 
examine equipment and expedite purchases. 

Commission recessed at 12:00 noon to reconvene at 2:30 p.m. 

Clackamas County. Molalla. Request for oiling south end of 
Lola Avenue denied. : 

Coos County. Seven Devils Road. Request for construction 
between Coos Bay and Bandon denied. 

Marion and Clackamas Counties. Gates-Marquam. Construction 
of new highway denied. 

Lincoln County. Oregon Coast Hwy. Otter Rock-Agate Beach 
Sec. Construction of two pedestrian underpasses authorized. 


Marion County. Hillsboro-Silverton Secdy. Hwy. Mt. Angel. 


Widening of pavement through city denied for immediate 
construction. 
Lane County. Springfield-Creswell Secdy. Hwy. Grading, 
surfacing and oiling. Engineer to investigate and report. 
Douglas County. Roseburg. Winchester St. -Request for state 
maintenance again denied. 
Klamath County. Chemult Maintenance Station. Construction 
of cabin for use of personnel authorized. : 
Equipment sheds. Cave Jct., Dufur and Dexter. Construction 
of buildings from salvaged lumber as emergency proposition 
authorized. 

Marion County. Pacific Hwy. Woodburn. Request for extension 
of improvements to north city limits denied. 

Jackson County. Crater Lake Hwy. Modification of original 
agreement with P.R.A. re maintenance expenses approved. 

Lane and Klamath Counties. Forest Service road from Willamette 
Hwy. to Cascade Sumit. Request for snow removal denied. 

Linn County. Sweet Home. Sidewalk construction in 1947 
budget. Engr. to report. 

Sidewalks and footpaths. Engineer to prepare list of projects. 
$150,000 to be included in 1947 budget. 

Linn County. Hoodoo Ski Bowl. Construction of road to ski 
bowl and removal of snow requested. Request denied. 

Lane County. Fox Hollow Secdy. Hwy. improvement requested. 
Engineer to report. 

1947 Minor Betterment Budget. $1,000,000 expenditure for 
improvement of suburban roads. Action deferred. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Awards. Engr.'s award of following contracts confirmed: 
Cline Falls-Tumalo Sec. 
Tumalo Sec. 
Bridge over Mill Creek. 
Hope-Derry Ranch Sec. 
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Signals. Marion County. Salem. Mission and Commercial 
Street intersection. Flashing beacon installation approved. 

"No Parking" zone. Clatsop County. Oregon Coast Hwy. Cannon 
Beach. Resolution adopted. 

"No Parking" zone. Marion County. Hillsboro-Silverton Secdy. 
Hwy. Silverton. Resolution adopted. 

"No Parking" zone. Polk County. Salem-Dallas Hwy. West Salem. 
Resolution adopted. 

"No Parking" zone. Linn County. Albany. First St. at Willamett< 

River Bridse. Resolution adopted. 

Linn County. Albany-Lyons Secdy. Hwy. Crabtree-Scio Section. 
Abandonment approved. Resolution adopted. 

Linn County. Linn County Pioneer Ass'n. Installation of 
marker near site of first schoolhouse approved. State to 
construct turn-out. 

Log hauling. Springfield-Creswell Secdy. Hwy. Hauling logs 
over hwy. and use of No. Fork Willamette River Bridge at 
Jasper approved conditionally. 

Permit. Jackson County. Pacific Hwy. Voorhies-Phoenix Sec. 
Temporary permit issued to J.C. Rodger to operate Hyster Lift 
truck. 

Wilsonville Ferry. Request for closed period for logy raft 
traffic to avoid delays in operation of ferry denied, 

Log hauling. Springfield-Creswell Secdy. Hwy. Booth-Kelly 
Lumber Co. authorized to truck haul logs across hwy. 

Load limit. Clatsop County. Fishhawk Falls Secdy. Hw). Vine 
Maple Bridge. Reduced load limit lifted. Resolution 
adopted. 

G. S. Paxson and E. M. Booth. Authority to attend conference 
with Washington Hwy. Dept. officials re McNery Dam confirmed. 

Manley Robison. Trips to three conventions approved. 

Redwood Empire Ass'n. 26th Annual Banquet. Hoberg's, Calif. 
Commission rey;rets cannot attend. 

Oregon Coast Ass'n. Annual Banquet. Gearhart. Commission 
regrets cannot attend. 

Deschutes County. Maintenance of recreational area highway 
markers. Engr. to report. 

Southern Route to Oregon. Name of route approved. Engr. 
to erect markers. 

Historic sites and routes. Bernard DeVoto's article in Sept. 
issue of Harper's Magazine noted and ordered filed. 

Pacific International Livestock Exposition. Joint operation 
of booth with Secty. of State approved. 

Wages and Salaries. Rolando Jose Porras. Salary raise approved. 

Coos County. Shingle House Slough. Installation of tide gate. 
Agreement with property owners approved. 

Insurance. Purchase of PL and PD insurance for Interstate 
Bridge deferred because of law suit. 


=] 

zai 
non 
“| 
| 


Pase Date 


1946 
13334 Sept.2h 
13335 


13336 
13337 


13336 
13339 


13340 
13342 


13343 


13349 


13350 


13351 


Subject 


Klamath and Jackson Counties. Lake of the Woods. Improvement 
of road requested. Matter taken under consideration. 

Three Flazs Hwy. Ass'n. John Day-Burns Hwy. Improvements to 
hwy. and advice re tourist advertising requested. No action. 

Multnomah County. Columbia River Hwy. Oneonta Sec. White 
Bros. Co. requests return of bond. Decision deferred. 

Sunset Hwy. Portland-Davies Sec. Early completion requested. 
Delegation advised completion anticipated within 18 months. 

Commission recessed at 12:10 p.m. to reconvene at 2:00 p.m. 

Yamhill County. Three Mile Lane Secdy. Hwy. Acquisition of 
r/w and construction of bridge over So. Yamhill River. 
Engr. and Chief Counsel to report. 

Log hauling. E. K. Wood Lumber Co. advised further overweight 
violations will result in cancellation of hauling permit. 

Log hauling. Permits of C. R. Staples, Sweet Home; Donald R. 
Sm°*4, Estacada; and Sykes and Burr, Coquille, canceled. 

Bids x -sived at morning session discussed. 

Award. Chairman Banfield announces award of contracts. 

Awards. Commission confirms awards of following contracts: 
Johns-Glendale Jct. Sec. 

Glendale Jct.-Wolf Creek Sec. 

Washington County. By-pass hwy. from Tigard to Burlington. 
Objections presented. No action. 

Pendleton-John Day and John Day-Burns Hwys. Improvements 
requested by Herman Oliver. All projects requested are 
in construction pro;ram. 

Forest Hwy. Program for 1947. Budget adopted. Program letter 
sent to Chief, Forest Service, and Commissioner of Public 
Roads, Wash., D.C. 

Astoria Ferry. Revision of ferry schedules confirmed. 

Astoria Ferry. Maximum overall width, heicht, weight, and 
fees for truck and trailer combinations established. 

Astoria Ferry. Increase of insurance approved. Babbidge 
and Holt to pay half the cost of $450 premium charge. 

Clatsop County. Astoria. Foster & Kleiser Co. Lease of 
state property in connection with sign erection. Chief 
Counsel to report. 

National Hospital Ass'n. and Oregon Physician's Service. 

1947 contracts approved cenditionally. 

Signals. Josephine County. Grants Pass, Sixth St. (Pacific 
Hwy.) Installation of traffic signals approved. 

Signals. Multnomah County. Parkrose District. Sandy Blvd. 
Traffic signal installation approved. 

Signals. Lane County. Eugene. Sixth @ Seventh Ave. inter- 
sections with Blair Blvd. Signal installations approved. 

Lincoln County. Oregon Coast Hwy. Waldport. Remodeling 
flashing beacon at Alsea Bay Bridge approved. 
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13395 Oct. 28 Condemnation. Douglas County. Pacific Hwy. Amended resolution 
adopted. 

1305 Clackamas County. Pacific Hwy. E. Oregon City. Purchase of 
land by E. C. Latourette. Decision deferred. 

Lincoln County. Yequina Bay. Sale of state-owned property to 

1306 Port of Newport approved. 

Hood River County. Columbia River Hwy. Hood River. Lease of 
Sutton Property to Luke Nichols disapproved. 

Restricted access. Acquisition of restricted access to exist- 
ing highways. Decision deferred. 

Travel & Information Dept. Budget for 197 approved. 

13407 Travel & Information Dept. Advisory Committee on Travel liatters. 
Recommendation that Merle R. Chessman be reappointed member 
taken under advisement. 

Clatsop County. Astoria. [Erection of platform on state-owned 
property by Foster *% Kleiser Co. Chief Counsel to investi- 
gate and report. 

Claim. Lester ilkins. Danage to well on Arlington-Condon Sec., 
John Day Hwy. $150 settlement approved. 

Monmouth-Independence Hwy. Cutting of oak tree by employees of 
Mountain States Power Co. Referred to Chief Counsel for 

13408 recommenda ion. 

Polk County. Salem-Dallas Hwy. Oak Knoll Golf Course. Cutting 
of tree by F.D. Errion. Mr. Errion to be prosecuted. 
Monmouth-Independence Hwy. Cutting of oak tree by Mountain 

States Power Co. No prosecution. 

Curry County. Ore. Coast Hwy. Port Orford. Improvement to be 
abandoned until city cooperates. 

Astoria Ferry. Repairs to present equipment or purchase of new 

13409 boat. Engr. to secure data from marine architects. “e 

Meeting recessed at noon for luncheon and reconvened at 2:00 p.m. ; 

Bids received on following projects: 

West Unit, Love Bridge-Black Bridge Section 
Ocean Lake Section 
Sanderson Bridge Revetment Section 

13410 Jantzen Beach Section 
Tutuilla Section 
Cove-Union Section 

Multnomah County. Columbia River Hwy. Oneonta Borrow Pit Sec. 
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| 13412 White Bros. Co. request release of bid bond. Action deferred. 
i Clatsop County. Warrenton. County road from Ore. Coast Hwy. to 
‘ 13413 Ft. Stevens and old route of Ore. Coast Hwy. State requested 7 


to designate these sections as secdy. hwys. Action deferred. 

‘ Clatsop County. ‘Jarrenton. Fifth Street. State requested to ; 
maintain one-block sec. used by log haulers. Action deferred. 

Clatsop County. Cannon Beach. Complaints re contractors scatter- 

ing debris along beach. Chief Counsel to warn guilty parties, 


| 
| 
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Page Date Subject 


13360 Sept.2h State Construction Program. Amendment to resolution adopted 
13361 June 27, 1946, approved. Resolution adopted. 
13364 Douglas and Klamath Counties. West & East Diamond Lake Secdy. 
Hwys. Request of Rex Russell to cut evergreen trees denied, 
Parks. Cascadia State Park. Request of Ben F. Phillips to lease 
portion of park denied. 
13365 Coos County. Ore. Coast Hwy. North Bend. Complaint of Weyer- 
hasuser Tmbr. Co. re dumping of waste materials. No action. 
Meeting date. October 28 and 29 set for next regular meeting. 
Agreements, etc. approved and signed. 
13366 Meeting adjourned at 5:00 p.m. 
13367 Oct. 28 Parks. Parks Supt. reports on following: 
Lincoln County. Depoe Bay. Cliff House. Parks Supt. to 
ascertain cost of property for state park, 
Curry County. Ore. Coast Hwy. Proposed exchange of timber 
land with Elmer Bankus abandoned. 
Dabney State rark. Addition of one-acre tract next to Sandy 
River Bridge approved. 
Champoeg State Park. Renewal of lease with Henry Zorn anvproved 
conditionally. 
Multnomah County. Crown Point. Vista House concession. 
Advertising for sale of concession privileges approved. 
Sunset Hwy. Quartz Creek. R.C, Moulton's offer to salvage 
13368 burned standing timber approved. 
Deschutes County. Painted Hills. Proposed acquisition for 
park purposes. Area provided for in State Parks Budget. 
Overnight Camping in state parks. Parks Supt. torenort what 
other states are doing. 
Waysides and parking areas. Parks Supt. to present projects 
separately for consideration. 
Sodaville Mineral Sprin.,s. Proposed acquisition as state 
park. Decision deferred. Engr. to investigate. 
13369 Lincoln County. Ore. Coast Hwy. Waldport. proposed acqui- 
sition of 32=acre park tract. No action. (See P. 13425) 
Wayside strips. Coos County. Coos Bay-Roseburg Hwy. and 
Ore. Coast Hwy. Myrtle-tree waysides established. 
Resolution adopted. 


13374 Real vroperty. Acquisition authorized. Resolution adopted. 
13388 Survey. Grant County. Kimberly-Long Creek Secdy. Hwy. Dry 
Creek-Monument Sec. Resolution adopted. 

13389 Condemnation. Offers aporoved. Resolution adopted. 
13392 Permits. Excess state properties. Present policy re issuance 
13393 of permits for use to be continued. 


Sunset Hwy. Request to purchase state-owned property adjacent 
to hwy. for: homesite denied. 
Multnomah County. Portland. Guest Center. Establishment of 
guest center on city-state-owned property approved. 
13394 Condemnation. West Portland-Hubbard Secdy. Hwy. Aurora Flight 
Strip Sec. Offer approved. Amended resolution adopted. 


Page Date Subject 
13422 Oct. 29 Bids received on following projects (cont.): 

Construct 189! concrete bridge over Buck Hollow Creek 

North Unit, Fulton Canyon Section 

North Plains-Barnes Road Section 
' Service Creek-Kimberly Rock Production Project 
’ 13423 Log hauling. Cecil Hammond. Reinstatement of log-hauling per- 

mit approved. (Page 13428) 

Log hauling. Ronald Burr. Reinstatement of log-hauling pers 

1342) mit approved. (Page 13429) 

Douglas County. Pacific Hwy. Sutherlin. Request for completion 
of survey for proposed location denied. Engr. to investigate 
and report. 

13425 Parks. Lincoln County. Ore. Coast Hwy. Waldport. Purchase of 
32-acre tract as park site. Action deferred. Parks Supt. 
to report further details. (See page 13369) 
Budget - 1946. Increase of $0,000 approved. 
Clatsop County. Warrenton. Designation and maintenance of 


see. 


13426 old route Ore. Coast Hwy. through town and of Ft. Stevens 
Rd. approved. City amd county to adopt appropriate resolu- 
tions. 


Meeting recessed for luncheon at noon and reconvened at 2:00 p.m. 

Minutes of September 23 and 24, 1946, approved. 

Multnomah County. Portland. Jefferson St. and Columbia St. 
designated as one-way streets. Commission's share of cost in 
improving streets established. 

13427 Multnomah County. Portiand. Barbur Blvd. Signalization and 
channelization on 50-50 basis with city. Action deferred. 
Engr. to investigate and report. 
Multnomah County. Portland. McLaughlin Blvd. Signalization 
13428 and channelization. Action deferred. Engr. to report. 
Leg hauling. Cecil Hammond. Reinstatement of permit approved 
conditionally. (See page 13423) 
; Log hauling. Ronald Burr. Reinstatement of permit approved. 
j 13429 conditionally. (See Page 1323) 
Multnomah and Washington Counties. Sunset Hwy. Davies-Portland 
: Sec. Increase of $600,000 in rogram for completion of 
' sec. approved. 
' 13430 Bids received at morning session discussed. 
: Awards. Chairman announces award of contracts. 
13432 Travel & Information Dept. Advisory Board. Appointment of 
Merle R. Chessman as member. Action deferred pending report. 
' from Chief Counsel. 

Polk County. Mountain States Power Co. Cutting of trees on 

state hwy. r/w. Action dismissed. 
: Polk County. F.D. Errion to ve prosecuted for cutting trees on 
state hwy. r/w. 
Crook County. Proposed hwy. connecting old and new routes of 
Madras-Prineville Secdy. Hwy. Request denied. 


Foe : 


eT 


bc) 


cad ain tl ts lei” 


eer 
ay At) 
Aileen TaN Ge LC 


ee eS Se he. Re 
co i ; bs 


ete) bee Te eat. 
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13413 Oct. 28 Log hauling. Commission confirms reinstatement of following per- 
mits on probationary basis: 
Wm. L. Hansen, Scottsburg 
Wm. Ulam, Milo 
C. R. Staples, Cascadia 
Donald R. Smith, Estacada 

Log hauling. Roy Jackson. Granting of permit confirmed. 

Log hauling. "Lay out" violations. Warning letters written to 
following log haulers; 

Roy Howard, Donald Howard, Fay Howard, Robert Trenholme, 
13415 and Galen West, all of McMinnville. 

Log hauling. Gustave ©. Martin to appear at next meeting re 
"laying out" violation. 

Weighmasters. Authority given weighmasters to weigh any vehicle 
they consider overloaded. 

Log hauling. Mitchell Pine Lmbr. Co. to appear at next meeting 

13416 re overweight violations. 

Deschutes County. Central Oregon Recreational Area. Rustic sign 
erections on state hwys. Engr. and Chief Counsel to review 
and report. 

Yages and salaries. Employees working for other state depts. and 
paid in part by Hwy. Dept. to have salary schedule set by those 
depts. 

Lake County. Warner Secdy. Hwy. Turn-around construction for 
benefit of Fremont Highladers Ski Club approved. 

Lane County. Springfield-Creswell Secdy. Hwy. Jasper=Pleasant 

13417 Hill Sec. Request for improvement denied. 

Yamhill County. Three Mile Lane Secdy. Hwy. McMinnville. Chief 
Counsel authorized to secure option from Cyrus Forell for 
Catholic School. 

13418 Survey. Yamhill County. Three Mile Lane Secdy. Hwy. McMinnville. 
Approved. (See page 13:37) 

Bids received earlier in session discuased. 

Yembill County. Hillsboro-Silverton Seedy. Hmy. Newburg. Ree 
routing of bwy. over kth & College Sts. approved. agreement 

13419 to be prepared. 

Coos County. Cape Arago State Park. Repair of residence bldg. 
approved. 

Marion end Polk Counties. Willamette River Bridge at Independence. 
Agreement covering construction approved. 

Awards. Chairman announces awards of contracts. 

13420 Meeting adjourned at 5:00 p.m. to reconvene following day at 9:00 a. 
13421 Oct. 29 Bids received on following projects: 

Lapine Rock Production Project 

Canyon City-Soda Mountain Rock Production Project 

Kimberly-Dry Creek Section 

Dry Creek-Monmument Section 
13422 North Unit, Grant County Line-Crow Flat Section 
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Page Date Subject 


13445 Oct. 29 Meeting date. Nov. 25 and 26, Dec. 30 and 31, 1947; and Feb. 
3 and 4, 1948, scheduled for next three regular meetings. 
Unfinished business discussed as follows: 
1947 Minor Betterment Budget. No action. Engr. to report. 
Hood River County. Columbia River Hwy. Irprovement at 
three points. No action. Engr. to report. 
Insurance. Interstate Bridge. Purchase deferred pending 
13446 outcome of damage case. 
Clatsop County. Ore. Coast Hwy. Seaside. Report on re- 
routing not ready. 
Clackamas County. Milwaukie. Kellogg Park Housing Proj. 
Acquisition of r/w for proposed service road. No report. 
Coos County. Coos Bay. R/W negotiations along waterfront. 
Survey for permanent location authorized. 
C. B. McCullough. Naming bridge in his honor. No report. 
Clatsop County. Ore. Coast Hwy. Cannon Beach. Access to 
Kraemer subdivision. Matter deleted from agenda. 
Lane County. Pacific Hwy. Goshen-Judkins Pt. Sec. Acqui- 
sition of r/w across Gonyea property. No report. 
Lane County. Pacific Hwy. Rerouting on Eugene !ill Race 
Sec. No report. 
State Restoraticn Fund. Reimbursement for property damages. 
No report, 
13447 Lane County. Fox Hollow Secdy. Hwy. Improvement from 
Eugene south. No report. : 
Multnomah County. Columbia River Hwy. Oneonta Borrow Pit 
Sec. Default of contract by White Bros. Co. Action 
deferred, 
Lincoln County. Ore. Coast Hwy. Newport-Valdport Sec. 
Acquisition of wayside tracts. Decision deferred pending 
outcome of condemnation case against E.C. Newell for 
similar tract. 
Lane County. Pacific Hwy. Springfield Jct. Turn-around 
13448 under Willamette River Bridge. Action deferred pending 
acquisition by E.L. Dickson of necessary rights of way. 
Agreements, etc. approved and signed. 
134h9 Meeting adjourned at 5:00 p.m 
13450 Nov. 25 Parks. Parks Supt. reports on following: 
Sodaville State Park. Assumption of jurisdiction over park 
approved if Legislature makes transfer. 
Jackson County. Acquisition of 200-ft. freeway along Rogue 
13451 River and Butte Creek, Camp White. Commission to withdraw 
application and accept 25-ft. freeway if satisfactory to 
Gen. Ira Eaker. 
Joaquin Miller State Park. Offer of exchange of cut-over 
lands for standing timber declined. 
Overnight Camping. Parks Supt. to report on what other 
states are doing in this regard. 
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13433 Oct. 29 Klamath County. West Side Klamath Lake Secdy. Hwy. and Lake of the 


13434 
13435 


13436 


13438 


13445 


Woods Road. Improvement in next program to be considered 
without obligation. 

Linn County. Santiam Hwy. Sweet Home. Sidewalk construction to 
be considered in 1947 Minor Betterment Budget. 

Washington County. Bertha-Beaverton Hwy. Westdale Addn. Beaver- 
ton. Sidewalk construction to be considered in 197 Minor 
Betterment Budget. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Umatilla County. Columbia River. McNary Dam. Request for con- 
struction of a bridge separate from dam denied. 

Klamath County. Klamath Falls-Midland Secdy. Hwy. Oiling of 
3.47 miles requested. Petition referred to Klamath Co. Ct. 

Grant County. Kimberly-Long Creek Secdy. Hwy. Monument. 
Improvement on new alignment. Acquisition of options for r/w 
approved. Action deferred am construction. 

Surveys ordered by Engr. since last meeting approved. Resolution 
adopted. 

Extensions of time granted as follows: Contracts Nos. 2737, 2749, 
2750, 2757, 2772, 2775, 2778, 2779, 2801, 2810, 2818, 2625, 
2826, and 2830. 

Contracts completed and accepted as follows: Contracts Nos. 2718, 
272h, 2730, 2750, 2755, 2756, 2787, 2798, 2807, and 2625. 
Resolution adopted. 

Lane County. Meridian Damsite. Cessation of survey for relo- 
cation of roads and highways approved. 

Multnomah County. Swift Secdy. Hwy. Request to close highway 
for short time to land two airplanes denied. 

Permit. Interstate Bridge. Multnomah County Council, American 
Legion, granted permission to transport six airplanes across 
bridge. 

Speed Zones. Lane County. ‘Yillamette Hwy. Coast Fork, Willa- 
mette River Bridge. Speed limit established. 

Sale of used equipment. Salem. Bid deposit for purchase of 
equipment forfeited by Anderson Bros. 

Southern Pioneer Route to Oregon. Commission confirms action 
approving name. 

Memorials Committee. Oregon Council, American Pioneer Trails 
Assoc. suggests different selection of Committee members. 
Commission confirms action setting up Memorials Committee. 

Hood River County. Mt. Hood Hwy. Barlow Trail Marker. Oregon 
Council, American Pioneer Trails Assoc. objection to wording 
on marker overruled, 

Claim. Union Pacific R.R. Columbia River Hwy. Damage to facilities 
at Oneonta. Claim of $134,571 denied. 

Mark H. Astrup authorized to attend meeting of National Conference 
of State Parks, Eureka, Calif., at state expense. 


Page Date 
TLS 
13475 Nov. 25 


13477 


13478 
13480 


13481 


13482 
13483 


1348) 
13485 


13486 


Le 


Subject 


Hood River County. Hood River. Columbia River Hwy. New loca- 
tion recommended. Communication ordered filed. 

Clackamas County. Estacada-Milwaukie Co. Rd. Designation as 
state secdy. hwy. deferred. Com's. equipment needs tc be 
conveyed to Federal Housing Authority. 

Umatilla County. Umatilla. Columbia River Hwy. Survey for 
widening hwy. to four lanes authorized. 

Parks. Landscaping projects. List of projects to be financed 
with Fed. Aid Funds referred to Parks Dept. 

Awards. Engr's. award of contracts confirmed. 

Tillamook County. US10l1. Request for construction of cattle- 
pass 9 miles south of Tillamook denied. 

Yamhill County. McMinnville. Pacific Hwy. Y. Additional 
improvements requested. Denied. 

Lane County. Alsea-Deadwood Secdy. Hwy. Repair to hwy. to 
permit log hauling. Decision deferred. 

Extensions of time granted as follows: Contracts Nos. 278, 
2760, 2791, 2817, and 2800. 

Contracts completed and accepted as follows: Contracts Nos. 
2757, 2760, 2781, 2783, 2784, 2611, and 2828, Resolution 
adopted. ; 

Purchase of buildings. Camp Adair. Authority to purchase, 
move, and re-erect bldgs. confirmed. 

Klamath County. The Dalles-Calif. Hwy. Erection of marker near 
Algoma re Upper Klamath Lake referred to Oregon Historical Soc. 

State Tax Street Funds. Resolution adopted. 

Clackamas County. Sandy. Woodburn-Sandy Secdy. 'iwy. rerouted 
from Main St. to First Ave. Resolution adopted. 

Clackamas County. Woodburn-Sandy Secdy. Hwy. Abandonment of 
portions of old r/w approved. 

Linn County. Waverly Lake. Use for 1947 Timber Carnival 
authorized, 

Speed zones. Douglas County. Roseburg and Twin Rocks. Action 
deferred. 

"No Parking" zones. Lame County. Eugene. Action deferred. 

log hauling. Refusal of W.H. Hawes to allow his load to be 
weighed. Weighmasters to follow through on violations observed 

Gilliam founty. Wasco-Heppner Secdy. Hwy. Abandonment aporoved. 
Execution of agreement deferred pending execution by Gilliam 
County. 

Permits. Weight concession granted petroleum products trans- 
porters rescinded. All permits ordered cancelled Jan. 1,197. 

Meeting dates. Dec. 30 and 31, 1946; and tentatively Feb. 3 and 
h, 1947. 

Report. 17th Biennial Report discussed. Action deferred pend- 
ing study. 

Meeting adjourned at 5:00 p.m. to reconvene at 9:00 a.m. follow- 
ing day. 
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13451 Nov. 25 Parks: (Cont. ) 


Sub ject 


Lincoln County. Ore. Coast Hwy. Waldport. Purchase of tract 
for proposed park disapproved. 

Clatsop County. Sunset Hwy. near Quartz Cr. Bridge. Request 
of R.C. Moulton to remove down and burned timber granted. 

Wayside strips. Acquisition of timbered and scenic wayside 
strips. Matter referred to Parks Supt. 

Budget. 1947 Parks Dept. budget adopted. 

Budget. 1947 budget adopted. 

Douglas County. Tiller-Trail Secdy. Hwy. Compromise settlement 
of $100 to acquire gravel bar approved, 

Grant County. Kimberly-Long cr. Secdy.: Hwy. Acquisition of 
r/w by option and condemnation and removal of buildings. 
_Matter referred to Chief Counsel.: 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Real property. Acquisition authorized. Resolution adopted. 

Parks. Wallowa Lake Park. Settlement of $17,500 with T.H. 
Williamson for 55 acres approved. 

Acquisition of property from Mrs. Wiggans. Referred to Chief 
Counsel to work out details. 

Lincoln County. Ore. Coast Hwy. Siletz Bay-Newport Sec. 

L.K. Pearson to use state property until Com. needs it. 
Consideration for property to be paid now. 

Surveys. Umatilla County. Old Oregon Trail. Umatilla-Hermiston 
Sec. Resolution adopted. 

Condemnation. Offers approved. Resolutions adopted. 

Benton and Polk Counties. Camp Adair. Secy. authorized to execute 
papers for acquisition of Gov. real property. Reso. adopted, 

Restricted access. Establishment of policy deferred pending 
report from Chief Counsel. 

Polk County. Monmouth-Independence Hwy. Letter re destruction 
of oak tree by Mt. States Power Co. approved, 

Curry County. Ore. Coast Hwy. Gold Beach. Three-party agreement 
covering moving of bldgs. and involving curry County Bank and 
E.W. Lebeck & Son avproved. 

Travel Matters. Appointment of M.R. Chessman to Advisory Com. 
Action deferred. 

Guest Center. Portland. Agreement’ re use of city-state-owed 
lad signed following day. 

Parks. Casey State Park. Offer of $500 to B.H. Lamport for 
bldg. approved. 

Signs. Central Ore. Recreational Area. Signs to designate area 
approved. Referred to Chief Counsel and mer. 

Hood River County. Columbia River Hwy. Cascade Locks-Herman Cr. 
Sec., Shell Rock Mt.-Warren Cr. Sec., and one-mile sec. east 
from Viento. Improvement request denied. 

Sale of buildings. Cannon Beach. No bids received. 

Clatsop County. astoria. Additional ferry service discussed, 
Decision deferred. (See pages 13493 and 13498) 
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13492 Nov. 26 Hood River County. Wayside strips. Columbia River liry. Pre- 


servation of standing timber by acquisition. No action. 

Lane County. Pacific Hwy. Eugene. Rerouting along Mill Race 
from Broadway to 6th ave. Financial aspect to be studied 
further. 

Survey. Lme County. Fed. Secdy. Hwy. between Coburg Pd. Jct. 
and Marcola. Survey authorized. 

Clatsop County. Astoria Ferry. Offer of L.S. Baier and Assocs. 
to design and construct new ferry boat. Action deferred. 

Clatsop County. Astoria Ferry. Offer of Albina Mchne. and 
Engine Works, Inc. to design and construct new ferry boat. 
Action deferred. 

H. G. Smith, E. A. Collier, G. S. Paxson, and F. B. Crandall 
authorized to attend meeting of American Assoc. of State Hwy. 
Officials at Los Angeles in December. 

Meeting recessed at 12:15 p.m. to reconvene at 2:60 p.m. 

Lme County. Pacific Hwy. Jct. with McKenzie Hwy. south of 
Eugene. Changes requested by E. L. Dickson to be investigated 
by Engr. and Chief Counsel. (See page 13501) 

Clackamas County. Estacada-Milwaikie Co. Rd. Desigmation and 
maintenance as secdy. hwy. approved conditionally. survey 
authorized. 

Josephine County. Pacific Hwy. Jolns-Glendale Jct. Sec. R/A 
requested. Action deferred. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Clatsop County. Astoria Ferry. Offer of Kaiser Co.,Inc. 
to design and construct new ferry boat. Action deferred, 

Wayside strips. Preservation of timbered and scenic waysides. 
Resolution adopted by Portland C. of C. presented. Referred 
to Parks Supt. 

Parks. laming a park for Mr. Boardman suggested. Matter taken 
under advisement. 

Gilliam County. ‘lasco-Heppner Secdy. Hwy. Cottonwood Canyon 
Sec. Further improvement requested. Improvement included in 
Three Year Postwar Program. 

Gilliam County. “Jasco-Heppner Secdy. Hwy. John Day River Br. 
Engr. jastructed to investigate unsafe condition and report. 

Permit. Bureau of Communi*y Facilities. Moving of bldgs. from 
Camp ‘Adair to 0.S.C. campus, Corvallis. Engr. to investigate 
and report. 

Lane County. ‘acific Hwy. Eugene. Final position of city amd 
county to be determined. 

Lane County. Pacific Hwy. McKenzie Hwy. Jct. West Springfield. 
Engrs and Chief Counsel to investigate changes in improvement 
and report at next meeting. 

Right of way for turn around under bridge. “Thief Counsel to 
examine agreements secured by E. L. Dickson. 


Page pate Subject 


13486 Now 26 Bids received for following construction projects: 
Birkenfeld-Washington County Line Rock Prod. Proj. 
13487 Enegren Ferry Section 
Cow Creek and Quines Creek Bridges 
Hay Creek-Condon Section 
Canyon City-Soda Mountain Rock Prod. Proj. 
Johp Day Rock Prod. Proj. 
134,88 Siskiyou Junction-Long Prairie Creek Rock Prod. Proje 
Jordan Creek-Rock Creek Rock Prod. Proj. 
Hardman. Hid] Section 
Cove-Unien Section 
Multnomah County. Columbia River Hwy. Oneonta Borrow Pit sec. 
Releage of White Bros. Co. bid bond refused. 
Douglas County. Pacific Hwy. Sutherlin. Construction of log- 
ging railroad across hwy. by Weyerhaeuser Tor. Co. Decision 


deferred, 
ClatkemasCounty. Oregon City. Purchase of property between 
13489 Pacific Hwy. E. and Willamette River. Offer of Judge 


Latourette refused. 

Multnomah County. Portland. Columbia Street. Commission 
assumes no responsibility for maimtenance as one-way street 
for hwy. traffic. 

Parks. Champoeg State Park. Rental of property by Henry Zorn 
approved. Agreement to be revised. 

Lincoln County. Ore. Coast Hwy. Improvement of hwy. and acqui- 
sition of r/a to property south of Waldport. Report from Engr. 

13490 and Chief Counsel ordered. 

Budget. 1947 Minor Betterment. 

Lane County. Fox Hollow Secdy. Hwy, Improvemert scuth from 
Eugene four mile s. 

Linn County. Santian Hwy. Sweet Home, Sidewalk construction. 

Washington County. Bertha-Beaverton Hwy. Sidewalk construc- 
tion from Westdale Add. to Beaverton. 

Clackamas County. Beaverton-Aurora Secdy. Hwy. Sidewalk con- 
struction from Aurora westerly one-half mile. 

log haulinge Gustave E. Martin appeared re violations of rules 

13491 and regulations. To write letter promising to comply. 

Log hauling. Vancouver Plywood Corp. To a pear at next meeting 
re overloads. 

Log hauling. Weighmasters directed to check trucks "laying out". 

Hood River County. Columbia River Hwy. Hood River. Location of 
hwy, north of U.P.R.R. tracks. Referred to Chief Counsel for 
report. 

13492 Columbia River Hwy. Hood RivereColumbia Gorge Hotel Sec. 
Engr. to investigate alternate routes. 
Columbia River Hwy. Improvement of Herman Cr. Sec., east end 
of Shell Rock Mt. Sec. and s&¢, one mile long east from 
Viento requested. Request denied. 
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13501 Nov. 26 Clatsop County. Astoria Ferry. Engr. to investigate construc- 
tion of new ferry and report. 
13502 Bridge maintenance - minor betterment. Authority granted Engr. 
to continue work. 
Josephine County. Pacific Hwy. Johns-Glendale Jct. Sec. Ccm 
mercial access. Chief Counsel to negotiate with property owners. 
Linn County. Santiam Hwy. Sweet Home. Condemnation proceedings 
for r/w authorized. City to join in expense. 
Agreements, etc. approved and signed. 
13503 Meeting adjourned at 5:00 p.m. 
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Portland, Oregon 
September 23, 1946 


The State Highway Commission met in regular session at 9:00 a,m, in 


Room 715, Imperial Hotel, Present were: 


T. H, Banfield, Chairman 

A, W. Schaupp, Commissioner 

M, R, Chessman, Commissioner 

R, H, Baldock, State Highway Engineer 
J, M&, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of the meeting 


ef the Commission held on August 6 and 7, 1946, and the minutes of special 
meetings held during the progress of its inspection trip, August 19 - 23, 
inclusive. 


The State Parks Superintendent was present and reported on the 


following park matters: 


1, Request of County Judge C, K. McCormick, Union County, that the 
state assume control and jurisdiction over a county park located on 
Gatherine Creek on the Medical Springs State Secondary Highway about 
eight miles east of the town of Union: The Parks Superintendent advised 
that this ig a lovely park containing 160 acres of land, and he recom— 
mended that it be taken over by the Commission as a state park. He 
estimated that it would cost about $2,000 to clean up the premises, whicl? 
have not been taken care of during the wartime period, and, in addition 
thereto, it would be necessary to maintain a caretaker in the park during 
the summer season, He pointed out that there are no state parks in 
Union County at the present time, The State Highway Engineer concurred 
in the Parks Superintendent's recommendation, Following discussion, 
during which Chairman Banfield gave as his thought that if the state 
takes over this park,money should be provided to maintain and develop it, 
motion was made by Commissioner Schaupp that the Commission accept this 
gift on the condition that the county will convey it to the state free of 
all encumbrances, The motion was seconded by Commissioner Chessran and 
carried by the unanimous vote of the Commission, 


2, Report on proposed state park at Wallowa Lake:» The Commission's 
Chief Counsel reported on this matter, de advised that he recently 
visited this place in connection with tne condemnation action that he is 
conducting to acquire a portion of the area, and he ascertained that the 
local people are fearful that if the state takes over jurisdiction of the 
park certain facilities which are now furnished by private individuals 
will not be furnished by the state, He gave as his thoughtthat he should 
be able to say, when the case comes to trial, just what the State ifighway 
Commission expects to do and will do along that line, particularly with 
respect to the furnishing of cabins, the furnishing of boats, and the 
operation of concessions, He pointed out that the trial has been set for 
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ing refusing hig request for the establishment of such a wayside strip. 
In support of his request he pointed out that this tract is located 
along the Oregon Coast Highway, being one of the main routes of travel 
through the State of Oregon, where travel is much greater than along 
the Coos Bay—Roseburg Highway, which is secondary in nature, and where 
a similar wayside strip has already been approved by the Commission, 
He also pointed out that the lé-acre tract owned by Mr. A. J. Sweet, 
five miles south of the City of Coquille,is the only tract along the 
Oregon Coast Highway which contains a good stand of myrtle trees. It 
was his thought that this should be preserved, He pointed out that 
Mr. Sweet is of the same mind and has signed an agreement providing 
for the trees! preservation, He estimated that it would cost about 
#50 to do the necessary clearing work around the trees, and he strongly 
urged the Commission to approve the agreement with Mr. Sweet. After 
careful consideration the Commission by unanimous vote approved the 
request and thereupon authorized the campletion of an appropriate agree— 
ment with My, Sweet covering the matter, 


5. Clearing operations on the Columbia River Highway between Crown 
Point and Cascade Locks: The State Parks Superintendent submitted a 
status report on these operations, which was approved by the Commission, 
In this connection Chairman Banfield pointed out that, whereas each 
year the Commission budgets a certain amount for state park operations, 
off times, for some reason or other, the amounts budgeted are not spent, 
and the operation for which the funds were provided is not completed, 

He particularly pointed out that such a condition obtains this year be-— 
cause of a shortage of men and equipment, and, as a result, the proposed 
park improvements are behind schedule, He suggested, in view of the 
circumstances, that the unexpended balances contained in the park imp- 
rovement budget for 1946 be carried over for the expenditure in 1947 in 
addition to the amount that the Commission may provide for such purposes 
in its regular budget for 1947. Commissioners Schaupp and Chessman 
approved Chairman Banfield's suggestion, making the decision unanimous, 
and it was so ordered. 


6. Destruction of an oak tree growing on the Salem-Dallas Highway 
near Oak Knoll Golf Course: The Parks Superintendent advised that 

Mr, F, D, Rrrion, Independence, is subdividing his property which fronts 
on-the highway at this point and deliberately cut down this oak tree, 
which, he alleges, interfered with access to the highway from one of the 
streets that he has laid out in this subdivision, regardless of the fact 
that there was at least 120 feet of highway frontage available in each 
direction where he could have planned his street. entrances without inter— 
fering with tree growth, This tree, he said, was 82 years old according 
to ring count, was 48 feet high, in good health, and was of an undeformed 
shape. It was his thought that Mr, Errion should be prosecuted, The 
Chief Counsel advised that Mr, Brrion is guilty of a migdeamor by des- 
troying the tree in this manner and pointed out that the law specifies a 
penalty in cases of this kind, It was the thought of the Commission 
@hat Mr. Errion should be prosecuted to the full extent of the law, and 
it was so ordered by the unanimous vote of the Commission, The matter 
was referred by the Commission to the Chief Counsel for further handling, 
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November 19 and, in the meantime, options which have been obtained for 
the acquisition of two other tracts of land that are included in the pro- 
posed park area will expire, He requested instructions whether or not to 
renew the options and as to what statement he should make at the trial 
with respect to the facilities, In the diseussion, Chairman Banfield 
expressed a desire to know how much it would cost to furnish the facili- 
ties in the first instance and how much it would cost to operate them, 

He also inquired whether or not the Highway Commission has legal author- 
ity to expend state funds for such purposes, He was informed by the 
Chief Counsel that the Commission has full legal authority to spend 

state funds for purposes of this kind if it so desires, and that the law 
leaves it entirely to the discretion of the Commission without limit; in . 
fact, there is no more limitation placed on the Commission with respect 
to the maintenance and operation of state parks than is placed on the 
construction and maintenance of highways, In view of the Chief Counsel's. 
statement Chairman Banfield gave as his thought that if and when the 
Commission acquires state parks it should consider and make provision for 
their development, Commissioner Chessman expressed himself similarly. 

He also gave as his thought that the Chief Counsel should so state in his - 
condemnation suit, which would probably relieve the minds of people who 
have raised the question. Motion was thereupon made by Commissioner 
Schaupp that the options referred to by the Chief Counsel be renewed and 
that the Chief Counsel be authorized to make it clear during the condem- 
nation trial that it is the intention of the Commission to provide the 
facilities that are now being furnished by the private individuals, The 
motion was seconded by Commissioner Chessman and carried by the unanimous 
vote of the Commission, 


3. Report on plans for the development of Casey State Park: The 
Parks Superintendent explained in considerable detail his plans for the 
development of this park, particularly that portion on which a privately— 
owned cabin is being maintained, He pointed out that the cabin is lo— 
cated directly in front of one of tne best fishing holes in the Rogue 
River, and were it disposed of to private interests the general public 
would be prohibited from the use of this fishing hole. He also called 
attention to a provision in the deed by which the Commission acquired the 
property from the Federal Goverrment that if the property is used for 
purposes other than public park purposes for a period of five years the 
property will revert to the Governments He urgently recommended that 
aetion be taken to secure the removal of the cabin from this property, 
The Chief Counsel concurred in the recommendation and suggested definite 
action by Commission to that end, Following discussion, motion was 
made by C ssioner Schaupp that the Commission take such action as may 
be necessary to secure the removal of this privately—owmed cabin from the 
state's property, ‘The motion was seconded by Commissioner Chessman and 
carried by the unanimous vote of the Commission. The matter was referred 
to the Chief Counsel for further handling. 


4. Establishment of a myrtle tree wayside strip along the Oregon 


Coast Highway between Coquille and Bandon: The Parks Superintendent 
asked the Commission to reconsider its action taken at the previous meet- 
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WHEREAS, it is the judgment of the Commission that the 
said options should be approved and accepted, and/or the said 
reports be declared acceptable to the State Highway Commission 
as bases of settlement for the properties involved, and that 
the acquisition of the pr@perties should be completed, 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
kases of settlement hereinafter enumerated be, and the same 
hereby are approved and accepted, and that the Attorney for the 
State Highway Commission be, and he hereby is instructed to 
complete the agqisition of the said properties and to take title 
thereto in the name of the S@mte of Oregon. The said properties 
hereby ordered and authorized to be acquired axe as follows: 


JOHNS—GLENDALE JUNCTION SECTION, PACIFIC HIGHWAY 


12190— Schmid, L. D, and Bessie M, Schmid 
Right of Way $ $ Parker 
Option expires 


January 31, 1947 
5,79 acres at §200.00 1,158.00 
154 rods fence at 


$2.00 rod : 308.00 
Severance—4.0 acre, 
20% on $2,000.09 400,00 


Farm Crossing 106475 1,866.00 n 


13022~ Waltemire, O'Steen, Morse and Garner 
Right of Way 
Option expires 


January 30, 1947 


0.61 acre at $250.00 152450 
25 rods fence at $2.00 

rod _50.00 202.50 " 
Private access 84485 to 

60! road 


12184— Chedwick, E, L. and L. S, Johns 


and C, L. Chedwick 


Right of Way 
Option expires 


January 31, 1947 
8.44 asres at $250,00 2,110.00 
256 rods fence at $2,00 


rod 512,00 
Trees 100,00 2,722,00 


Private access only on 
East side Station 574 


(contt) 
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7~ Sale of concession in Silver Creek Falls State Park: The Chief 
Counsel reported on this subject in behalf of the Parks Superintendent, 
He recalled that the Commission, earlier in the year, sold this conces- 
sion to a Mr, Walter S, Taylor as a result of competitive bidding, but 
it later developed that ur, Taylor could not comply with requirements be— 
cause of difficulties in securing necessary equipment and supplies, in 
view of which, the Commission relieved him of his obligation and ordered 
the return of his proposal deposit. He suggested, if the Commission is 
still desirous of Operating a concession in this park, that plans for the 
same should be started now to assure that the concession would be in op~ 
eration next year, He advised that the operator of the concession at 
Multnomah Falls is interested in the proposition and suggested that the 
Commission authorize negotiations with this man and others who may be 
interested in the project, Following discussion, the Commission approved 
the suggestion and authorized the Chief Counsel and tne Parks Superinten— 
dent to negotiate with prospective concessionaires for the concession 
privileges in this park, 


8. Request of the Garden Club of Aloha to landscape a small tract 
of state-owned land at Aloha: The Engimeer reported on this matter in 
behalf of the Parks Superintendent. He advised that, pursuant to instr 
uctions from the Commission at the previous meeting, the Parks Superin— 
tendent made an inspection of the premises and discussed the matter with 
a iir. Gordon Grimm, who is handling the matter in behalf of the Garden 
Cl&%, and that Mr. Grimm admitted that the proposed location at the west 
entrance to Aloha was unsatisfactory and too small for the purposes in- 
tended. He also said that Mr. Grimm is investigating another location 
at the east end of their town which will better suit their purposes, It 
is the recommendation of the Parks Superintendent, he said, that action 
On the original Sequest be indefinitely postponed unless and until sane 
future action is initiated by the Garden Club, The Commission approved 
the recommendation unanimous Ye 


The Assistant Counsel requested authority to acquire certain parcels 
of read property that are needed for various highway improvements throughout 
the state. He submitted a list of such properties, together with the purchase 
offer that he recomended for each parcel, Following discussion and careful 
consideration of each item on the list, the Commission approved the request 
and by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further inprovemernt of the 
highways hereinafter designated, it is and has been necessary to ac— 
quire property for right of way, quarry sites, gravel or other mat— 
erial sites, or sites for the storage of materials, as hereinafter 
more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the 
owners of the property required, options have been obtained, which 
options have been considered by the Commission, outlining the bases 
of settlement which have been agreed upon, and 
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JOHNS—GLEN DALE, JUNCTION SECTION, PACIFIC HIGHWAY (Cont) 


12189— Griffin, Harry 
Right of Way $ $ Parker 
Option expires ' 
January 31, 1947 
7.90 acres at $250,00 1,975.00 
186 rods fence at 
$2.00 rod 372000 2,347.00 " 
State to install 6 foot 


at Station 30 
vals cecueing 493587" 


12191- Fisher, Frank 


Right of Way Parker 
Option expires McCallister 
February 7, 1947 
9.41 acres at $50.00 470.50 
3.50 acres at $150.00 525.00 , 
Fencing- 217 rods at & 
$2.00 rod 434.00 ey 
Barn and Shed 200,00 1,629.50 " ee 
Limited’ access 
1 point of access on South-) 
east Station 119 )Private 
2 point of access on North-—)Farn 
west Station 112+120 )Crossings 


12192— Gilham, Freda 
Right of Way 
Option expires 
February 7, 1947 . 


7275 acres at $35,00 271.25 
Fencing- 71 rods at 
$2.00 rod 142,00 413.25 " 


Limited access 
2C foot approach 125+50, 
private 


12193— Ashcraft, N. B. 
Right of Way 
Option expires 
February 8, 1947 
8.48 acres at $200.00 1,696.00 


8,47 acres at $50.00 423.50 
Fencing- 168 rods at 

#00 rod 336.00 2,455.50 * 
Farm approach 150+00, 

private 


Limited access 


(Con't) empes3 J 946 
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JOHNS—GLENDALE JUNCTION SECTION, PACIFIC HIGHWAY (Con't) 


12185— Johns, EB. Ly, et al 
Right of Way $ 
Option expires 
January 31, 1949 
4-76 acres at $250.00 1,190.00 
111 rods fence at $2.00 


rod 222,00 
Barn 200,00 


Access on County road only 


12186 Johns, C, E, 
Right of Way 
Option expires 
January 31, 1947 
5289 acres at $250.00 1,472.50 
143 rods fence at $2,00 


rod 286200 
Private access East 76+00 


12188 Oldenberg, John et al 
Right of Way, Haul Road, 


Gravel Bar 
1.77 acres at $250 442.50 
2.60 acres gravel bar. 
at $100.00 260,00 


1,91 acres-haul road at1/3 
$250.00, 2/3 at $100.00 
acre 283.00 
Small triangular—150 sq, ft. 5,00 
Fruit trees, grapes, feed . 
shed, concrete water 
trough, corral fence (new) 
“hog house-fence, 1,554.00 
Estimated cost moving, 
; reconstructing barn, 
with lean—to 1,000,00 
Water pipe to new build— 


ing site 200,00 


State to re-establish 
drain ditch, place ir 
rigation pipes, correct 
irrigation ditch, if 
necessary, construct 
approach road 

Private access 88+00 
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JOHNS—GLENDALE JUNCTION SECTION, PACIFIC HIGHWAY (Con't) 


12200— The Robert Dollar Company (Con't) Parker 
3.73 acres at ¥20,00 $ 74.60 § iicCallister 
Waiver of access at 
all points 25440 100,00 " 
No access 


12203— Eldred, Paul 
Right of Way and 
Gravel Pit 

18,65 acres at 350,00 


(River bottom) 6, 527.50 
7.24 acres at $100.00 
(Gravel pit) 724,200 
519 rods fencing at 
32,00 rod 1,038.00 98,289.50 "” 


Private access, North 282+12 
Privaté access, South 291435 : 
Farm Crossing 291435 ria aca 


12204- Booth, Isaac W. 
Gravel Bar 
Option expires 
February 14, 1947 

5036 acres at $100.00 " 


Ross, Charles D, 
Right of Way 
Option expires 
February 16, 1947 
6.05 acres at 1200,00 1,210.00 
160 rods fencing at 


2.00 rod 320,00 
Waiver of access 70,00 1,600.00 . 


Farm crossing 310+10 
Priva te access on South 
side 317+50 


Bigelow, Glen 
Right of Way 
Option expires 
February 22, 1947 

Parcel #1- 1.16 acres 

Parcel #2— 0,55 acres 

1.71 acres at 
w25.00 per acre 42.76 42.76 ® 

Waiver of access 

Private approach south side 
30 feet wide Station 402+00 


(Con 't) 
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JOHNS—GLENDALE | JUNCTION SECTION, PACIFIC HIGHWAY (Con't) 
1219} Frank, John 
Right of Way $ 
Option expires 
February 8, 1947 
4.11 acres at 200,00 822,00 
57 rods fence at 
22.00 rod 114.00 
State to construct road 
approach 


Private access 
12209— Newman, Paul 
Gravel Pit 
Option expires 
February 8, 1947 
4,62 acres at .100,00 462.00 


12210— Jackson, John J. 
Gravel Bar 
Option expires 
February 8, 1947 
3.37 acres at 100.00 337.00 


13025- Van Valkenburg, F. H. 
Right of Way 
Option expires 
February 8, 1947 


4e69 acres at 150,00 234.50 
2.42 acres at 200,00 484.00 
1333 rods fence at 

$2.00 rod 267200 


Private access 157450 
State to construct farm 
approach 


12194— Tanner, Susan %. 
Right of Way 
Option expires 
February 14, 1947 
1.8 acres at 550.00 90,00 
36 rods fencing at 
2400 rod 2.00 
Access by county road, 
Station 160+00 


12200— The Robert Dollar Company 
Right of Way 
Option expires 
February 15, 1947 


(Con't) 


9 Parker 
McCallister 
936.00 a 
462,00 " 
337,00 ® 
985,00 
162,00 bad 
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GLENDALE JUNCTION—WOLF CREEK SECTION, PACIFIC HIGHWAY (Con't) _ ~. 


12099- Cronau, Johanna (Cronau) and Elmer 
W. Cronau (Con't) $ $ McCallister 

Option expires 

January 20, 1947 
2.65 acres at $100,00 265-200 
Private access 638 10,00 275.00 " 
State to move 71 rods 

fence 


PPR ARV 


12095—A Weaver, George F, and Bernadine J. 
Weaver 
Right of Way | 
Option expires | 
December 13, 1946 


0.66 acre at $300.00 198,00 P 
Apple trees, limited access H 
approach 61,00 259.00 ' 
Moving buildings estimated ; 
at 1,650.00 ‘ 
1,909.00 
Private access 622 k 
12093- Lang, J. J. and Adeline B. Lang ; 
Right of Way i 
Option expires 
December 20, 1946 
4 0,73 acre at 100,00 73-00 
& Private access 618+75 10,00 83,00 = 
12092- Hindman, Thomas P, and Elsie Mae Hindman 
Right of Way 
Option expires 
December 26, 1946 
1.77 acres at 3150.00 265-50 
loving 56 rods fence 
at $1.50 rod 84,00 
Private access 621+70 1,.00 350.50 . 


12091- Quinn, Francis B, and Margaret F. Quinn | = 
Right of Way é 
Option expires ; 
December 28, 1946 : 


0.75 acre at $150.00 112,50 
ifoving fence 38 rods at 
#50 rod 57,00 169.50 " 


Private access 612 


(Con't,) ES 
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12195— Bigelow, Glen (Con't) $ Parker 
Private appreach south MeCallister 
20 feet wide Station 420+50 


12202-— Kuypstra, Ben 
Right of Way 
Option expires 
February 19, 1947 
1.31 acres at 200,00 


per acre 262,00 
33 rods fencing at 
w.00 rod £6.99 328,00 " 


Waiver of access 
State to construct farm approach 
on south side 266+65 


GLENDALE JUNG$PON-WOLF CREEK SECTION, PACIFIC HIGHWAY 


12094- Patterson, Isaiah D. and Estella M. . McCallister 
Patterson 
Right of Way | 
Option expires 
December 19, 1946 


0.60 acre at 116,67 70.00 
Private access 624+75 10,00 80,00 w 
12109— Hopper, G. W. and 5, M, Hopper 
Right of Way 
Option expires 
January 17, 1947 
0.59 acre at $200.00 118,00 


Trees and allowance for 
moving shrubs, flowers 115,00 
loving 15 rods fence at , 


wl, 50 rod 22450 
Moving buildings, estim- 
ated 3,800.00 4055250 - 


Business access 6304632 


12990- Wolf Creek Lumber Company 
Right of Way 
Option expires 
January 17, 1947 


0.37 acre at 100.00 37.00 
Buginess access 201+25 1.00 38,00 " 
12099- Cronau, Johanna (Cronau) and Elmer W 
Cronau 
Right of Way 


emp os 1946 (Con't.) 
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GLENDALE JUNCTIONSWOLE CREEK SECTION, PACIFIC HIGHWAY (Con't) 


12090- Ashby, Lily il. (Con't) $ $ 
2,64 acres at 975,00 198,00 
Fencing- 50 rods at 
wi.50 rod 75.00 
Moving or wrecking cabin, 
and limited access road _27.00 
Private access 605 


12116- Douglas County 
Right of Way 
8,09 acres 


12123- Box, Eleanor, and Erma Holland and 
Edward Holland 
Right of Way 
Option expires 
January 11, 1947 
1.63 acres at $35.00 less 57,00 
1,0°acre, spring, pipe - 
line 100.00 
Allowance- 4-room house 310,00 
Severance damage, limited 
access road _60.00 
Business access, East 568450 
Private, West, 562+75 


12115— Brite, Roy W, and Cecil M, Brite 
Right of Way 
Option expires 
Jamary ll, 1947 
30.0 acres at 30.00 900,00 
10,0 acres at $200.00 2,000.00 
Service station, pumps, 
tanks, store, apart- 
ment 4, 500,00 
Buildings, etc., (heat- 
ing plant in base- 
ment ) 7,600.00 


12112— Andos, John H, and Mary E, Andes, 
and 0. V, Howard 

Right of Way 

Option expires 

January 2, 1947 
1.65 acres 00,00 
Limited access road approach_1.00 
Business access 203+00 


(Cont, ) 


ynenen cma 


ae 


in ala pale elt te a 


| 
| 
: 
a 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY (Con't) 


12192— Bacon, Charles A, and Anna E, Bacon 


Right of Way 
Option expires 
December 26, 1946 
1,36 acres at $150.00 204.00 
20 rods fence at 
#.00 rod 40.00 
Grape arbor and limited 
access 21,00 


Private access 658 


12097-A Easton, William J, and Jean Easton 
Right of Way 
Option expires 
January 1, 1947 


0.88 acre at 150,00 132,00 
Moving 20 rods fence 

at 91.50 rod 30.00 
Limited access road __5200 


Private access 670 


12097— Weaver, George F, and Bernadine J, 


Weaver 

Right of Way 

Option expires 

December 13, 1946 
1.06 acres at ¢150,00 159.00 
Moving 24 rods fence at 
Limited access road 1.00 
Drilling new well, estim— 

ated 150.00 


Business access 6304632 


12096— Weaver, George F, and Bernadine J. 
Weaver 
Right of Way 
Option expires 
December 13, 1946 


1.36 acres at 9150.00 204,00 
Moving 28 rods fence at 

#1.50 rod 42,00 
Limited access road 5-00 


Private access 628 


12090- Ashby, Lily i. 


Right of Way 
Option expires 
December 20, 1946 
emos 1946 (Con't.) 


McCallister 
265,00 ® 
167,00 . 
346.00 “ 
251.00 8 


12106— Loban, Earl & and Florence Loban (Con't) 


grading lawn, seeding ¥ 

same, 285.00 
30 rods fencing at 

2.00 rod 60,00 
Moving house, outbuildings, 

estimated 1,750.00 


Private access 680 


12100— Converse, Wilber D. and Helen F. 
Converse 
Right of Way 
Option expires 
December 28, 1946 
0,02 acre at $ 
Limited access approach 1 
Private access 650 


BE 


Keto, T. W. and M, EB, Keto 
Right of Way 
Option expires 


i Jamuary 2, 1947 

6.44 acres at 100.00 644.00 

j 60 rods fence at 41.50 rod 90,00 
Limited access 10,00 

i Drilling new well, est'd at 200,00 

Business access 650-both sides 


Hindman, T. P, and Elsie Mae Hindman 
Right of Way 

Option expires 

January 31, 1947 

0,10 acre at 100,00 10,00 
6 rods fence at 42,00 rod 12,00 
Waiver access, complete 50,00 


Strong, V, L. 
Right of Viay 
Option expires 

January 30, 1949 


pe 


0.77 acre 00,00 
Limited access 00,00 
State to move house, estimated 

cost 100.00 


State to construct and gravel 
service road ; 

State to lay 2 inch water pipe 
across highway 

Business access 690+50, 694+00 
and 692400 


(Con't,) 


GLENDALE JUNCTS ON-WOLE GREK SECTION, PACIFIC HIGHWAY (Con't) 


2,479.00 


11.00 


72.00 


100.00 


13245 


ig A 4 
ie 4 ms 
= ona GLENDALE JUNCTION TION, PACIFIC (con't) 


Sl rf 1210} Tissot, Clarence L, and Grace E, Tissot 
Right of Way : $ > McCallister 

re Option Expires 

a & December 19, 1946 
: a 2.88 acres at {300,00 864.00 
ae & Trees, grapes, shrub, 
| x berries, allowance mov— 

ing pumphouse, cider mill 

. house, 46 rods fence at 


42,00 rod 889.50 
Limited access road 25,00 1,778.50 ss: 
Business access 630400 and 

632+00 


13002- Steward, F, Billie and Sylvia P. Steward 
Right of Way 
Option expires 
January 19, 1947 


0.44 acre at $150.00 66,00 
8,15 aeres at 480.00 652.00 
152 rods fencing at 
42,00 rod 304,00 1,022.00 n 


Busingss access, East 582+00 
Private access, West 592+00 


12110- Porter, John C, and Robert B. Morse 
Right of Way 
Option expires 
February 1, 1947 
1.34 acres 00,00 00,00 
State to construct and gravel 
oil approaches, service 
road 
Also, to relocate picket fence, 
move entrance sign to new 
location, 
Business access 695+00 and 
698450 


12106— Loban, Earl E, and Florence Loban 
Right of Way 
Option expires 
December 15, 1946 
1.92 acres at .200.00 384.00 
Allowance-moving shrubbery, 
flower beds,-fruit trees, 
old garage, woodshed, 
grape arbor, waiver access, 


; . (Con't.) 
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GLENDALE JUNGTION-WOLE CRESK SECTION, PACIFIC HIGHWAY (Con't) 


117799— Williams, Percy (Con't) $ 3 McCallister 
* 9 Plu access wank 
Plus (Commission's offer 
to balance) 82,00 2, 500.00 " 
awe Business access—East side- 
Stations 708+00, 713+50 
and 704840 
Business access—West side- 
Station 705+70 


13004- Forsyth, Lydia Ezma, and M, H, Davis 
Gravel Pit 
7,0 acres - 4 year lease— 
basis 3# cu. yard. truck 
load measurement McCallister 
Parker 


12124- Holland, Edward J. 


Right of Way 

No option taken 

(Revised) : 
3.50 acres at 50.00 175.00 
1.0 acre at .100,00 100.00 


4-room house, shrubbery 
to be moved by omer 2,100.00 
21 rods fence at yl.50 
to be moved 31.50 
Limited access 43,50 2,500.00 n 
Private access-west side-— 
Station 569+00 
Private access-east side- 
Station 572+00 


ZIGZAG-RHODODENDRON SECTION, MT. HOOD HIGHWAY 
12371- Sammons, L, H. 

Right of Way 

Option expires 

February 19, 1947 


0.073 acre 50,00 
100 feet iron fence 
at {1.00 foot 100,00 150,00 Witt 


12372- Kearns, vim. A. 
Right of Way 
Option expires 
February 6, 1947 
0,06 acre 00 
0.56 acre 1,000, 


(Con't.) cEP 2S 1946 


JUNC ON—WOLF _C CN, P. C HIGHWAY (Con't) 


120§9- Miller, Don A. Miller and Myrtle I. Miller 


Right of Way $ $ McCallister 
Option expires 
Jamuary 29, 1947 

5,0 acres at <150,00 750,00 

5.0 acres at +50,00 250,00 1,000,00 " 


12105— Lichtenberger, William and Mattie 
Lichtenberger 
Right of Way 
Option expires 
A February 9, 1947 


of 1.94 acres at 200,00 388,00 
¥ 1 cherry tree at 410.00 10,00 
1 © 3 apple trees at $7.50 22,50 
Hee Shrubbery 100,00 
Bs [ Allowance for seeding lawn 75,00 
Wve Wood Shed 25-400 
'y Limited access 10,00 
5 Estimate on moving house 1,750.00 
; ' Estimate on drilling well_200,00 2,580.50 " 
fe Private access at Station 
. e 680+25 on South 
Hy Private access at Station 
: eg. 675+00 on South 
12104- Wine, itilo S, and Edna &, Kline 
Right of Way 
Option expires 
February 27, 1947 
0.85 acre at 150,00 127.50 
Moving 20 rods fencing 
at ,1.50 per rod 30,00 
Waiver of access — South 
side at Station 670+20 10,00 167.50 n 
11779— Williams, Percy 
Right of Way 
Option expires 
March 19, 1947 
ake 7.50 acres at 100,00 750,00 
: 1.55 acres at 4200.00 310,00 
Bi Allowance ~ old bam 350,00 
* Allowance - garage am 
Hs chicken coop 100,00 
*: 204 rods fence at ‘ 
General damage by reason 
severance 500,00 


SEP 23 1946 (Con't) 


ZIGZAG-RHODODENDRON SECTION, MT. HOD HIGHWAY (Con't) 


12376- Franzetti, Susette (Con't) 2 
2614 sq. ft., Blk. B, 
at 15¢ sq. ft. 2.00 


12377% Cosby, Osmund T, and Ruth C. Cosby, 
and Claudia E. Ross 
Right of Way 
Option expires 
December 16, 1946 
Lot 15, Blk, A, Rhodo- 
dendron (4,180 sq. ft,) 00,00 
Allowance-moving dwelling, 
estimated 950,00 
Estimated cost purchasing 
Lot 14, Blk. A, Rhodo- 
dendron, to convey to 
owner 


Cochran, Agnes 
6,098.4 sq. ft. at 154 


sq. ft, 914.70 
Allowance-rebuilding en- 

trances and rearranging 

rockeries, flowers, etc. _75,00 


Core, William W. and Georgia lM, Core 
Right of Way 
Option expires 
January 1l, 1947 
13,068 sq. ft. at 10 less 
sq. ft. 1, 200,00 
Cost moving chicken house, 
pen, lumber, other 
material 200,00 1, 400,00 
State to build driveway 
highway to owner's cab- 
inet shop 


Krebs, Maude and Alice Scales 
Right of Way 
Option expires 
December 16, 1946 
2,046 sq. ft. at 15¢ 
sqe ft. plus 


12828- Franzetti, Susette, and Alan B, Olson 
Right of Way 
Option expires 
December 16, 1946 


(Con't) 
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ZIGZAG-RHQDODENDRON SECTION, MT, HOOD HIGH.JAY (Con't) 


12372— Kearns, Wm, A, (Con't) $ Witt 
‘ane dwelling, large 
fireplace 3,000.00 
Rocked—in founéain 250,00 
Large garage 250.00 4,500,00 " 


12373- Francis, G2orge A. and Lois A. Francis 
Right of Way 
Option expires 
February 21, 1947 


0,50 acre at $1500.00 750.00 
0.12 acre Government 
leased land 250,00 


Cost remodeling house and 
rebuilding garage and 
loss of bridge 1,000.00 2,000.00 8 


12374- Haas, Chas, G. and Jean Machado 
Right of Way 
Option expires 
February 7, 1947 
0.48 acre 1,000.00 
Cost of wrecking large 
double garage and re- 
building same 500.00 1, 500,00 ad 


12375— Reid, “jilbur P. 
Right of Way 
Option expires 
February 1, 1947 
0.077 acre (3,353 sq. ft. 


at 20 ¢ sq. ft.) 67.06 
Rebuilding log rail fence 10,00 77.06 vd 


State to rebuild driveway, 
and cut large fir tree 
and leave for owner 


12376—- Franzetti, Susette 
Right of Way 
Option expires 
February 14, 1947 
Lots 14, 19, Blk A, Rhodo- 
dendron at 1350, 00 each 700,00 
Lot 20, Blk. A, Rhodo- : 
de ndron 450,00 
Lot 23, Blk. A, Rhodo- 
dendron 500,00 
Lots 24, 25, Blk. A, Rho- 
dodendron 1, 250,00 


(Con't.) 


COURT_STREET-DORION STREET SECTION, OLD OREGON TRAIL 


12684— McKee, Jess and Pearl McKee 
Right of Way 
Option expires 
December 10, 1946 
138 sq. ft, at 30¢ 
sq. ft. 
Allowance-general 
damages 


12677— Pendleton, City of 
Right of Way 
Option expires 
November 6, 1946 
0,58 acre 


12680- Umatilla County, Pauline Plamondon, 
Gladys Mims, matlock Mims 
Right of Way 
No option 

5,900 sq. ft, at 25¢ 
sq. ft. . 

Credit: 3,958 sq. ft. 
at 25¢ sq. ft. to be 
conveyed by State to 
owners 

Balance ~ 1,942 sq. ft. 
to be paid for at 25¢ 
sq. ft. 


12884+ Pioneer Educational Society 
Right of Way 
Option expires 
February 1, 1947 
260 sq. ft. at 45¢ 
sq. ft. 
1 shade tree 


12683— Anderson, C, G, 
Right of Way 
Option expires 
March 3, 1947 
3,560 sq, ft, at 30¢ 
sq. ft. 
Replacement of building 
and equipment 


(Con't.) 


$ 


1,475.00 


989.50 
485.50 


1,068.00 


7,644.00 


100.00 


485.50 
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Gardiner 


[ 
' 


13251 


ZIGZAG-RHODODENDRON SECTION, MT, HOOD HIGHWAY (Con't) 


12828- Franzetti, Susette, and Alan B. Olson 
3,790 sq. ft. at 10¢ $ 
sq. ft, 379.00 
Allowance for loss 25 
trees at $4 each 100,00 
State to repair steps to 
office building, if nec— 
essary, and construct 2 
driveways. 


FAIRVIEW TDALE TION, COLUMBIA RIVER AY 


11124— Schmidt, J. Frank and Edna Y. Schmidt 
Right of Way 
CORRECTION 
0,50 acre at 41,000.00 500.00 
Miscellaneous items 74.20 
Moving buildings, low bid 5600,00 


Previous report: 
Land and miscellaneous 


items 1,214.20 

Moving buildings, estim— 
ated 2,500.00 
3,714.20 


HOPE-DERRY RANCH SECTION, VALE-wEST HIGHWAY 


12769-A Sonner, Isaac Floyd and Maude Z. Sonner 
Right of Way 
Option expires 
September 23, 1947 
0,11 acre at yl00,00 


12758— Augustyn, Stanley 
Right of Way 
Option expires 
March 8, 1947 
1.89 acres at ,60.00 113.40 


Plus any necessary fencing 


12761— Johnson, Virgil 
Right of Way 
Option expires 
February 4, 1947 
(CORRECTION) 
1.41 acres at $100.00 


Previous report: 
1.37 acres at 100,00 


SEP 25 
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HARDMAN HILL SECTION, HEPPNER-SPRAY HIGHWAY (Con't) 


12662- Stephens, 0, C, and Arthur Stephens 


Right of Way $ % Benson 
Option expires 
February 19, 1947 
0,53 acre 00,00 
240 rods fence to move 
at g1.00 rod 240,00 240,00 " 


12664- Wright, Walter W. 
Right of Way 
Option expires 
February 19, 1947 


1,23 acres 00,00 
650 rods fence to move 
at $1.00 rod 650,00 650.00 " 
12666- Morrow County 
Right of Way 
Have Deed 


30.0 approx, acres 00.00 00.00 " 


12665— Craber, J. E, 
Right of Way 
Option expires 
February 19, 1947 


0.18 acre 00.00 
100 rods fence to move 
at $1,00 rod 100.00 100,00 8 


CITY LIMITS, USRS CANAL SECTION, KLAMATH FALLS-LAKSVIEW HIGHWAY 


12171— Stough, Ed. W, 
Slope and drain easement 
Option expires 
November 15, 1946 
489 SGe ft, (Easement 
for slope and drain 
pipe) 00.00 00,00 Whitmore 


KIRK-SPRING CREEK SECTION, THE DALLES—CALIFORNIA HIGHWAY 


11911- Pitts, 0. S. 
Right of Way 
Option expires 
February 14, 1947 
0,64 acre at $15.00 less 9.50 9.50 Cozad 


Ess EE a ies X= 8m 
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COURT STREET-DORION STREET SECTION, OLD OREGON TRAIL (Con'tt) 
12681— Northwest Cities Gas Company $ > 
Right of Way 
Have Deed 
4,909 sq. ft. at 10¢ 
sq. ft. 490,90 490.90 


TYGH VALLEY TO SHERARS SUMMIT SECTION, SHERARS BRIDGE HIGHWAY 


12228— Brown, George L. 

Right of Way 

Option expires 

March 8, 1947 
2.0 acres at 950,00 
-11,.58 acres at $4.00 
570 rods fence to move 

at $1.00 rod 


11218- Deschutes Falls Power Company 
Right of Way 
8.70 acres at $4.00 


11219— Webb, Ernest 
Right of Way 
Option expires 
Warch 9, 1947 
8.59 acres at $5.00 42495 
Allowance-6 room house and 
2 cabins to be taken off 
right of way 2,000.00 2,042.95 


ENEGREN FERRY SECTION, COOS RIVER SECONDARY HIGHWAY 


13047 McIlroy, George P, and Maude McIlroy 
Right of Way 
Option expires 
March 3, 1947 
0.04 acre 


HARDMAN HILL SECTION, HEPPNER-SPRAY HIGHWAY 


12663— Stephens, Otha C, and Arthur Stephens 
Right of Way 
Option expires 
February 19, 1947 
0.35 acre 
194 rods sence to move at 
$1.00 per rod 
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TAFT-SILETZ RIVER SECTION, OREGON COAST HIGHWAY 


11592- Reid, Ralph 
Right of Way $ $ 
Option expires 
March 18, 1947 
1.59 acres at $250,00 397250 397.50 Witt 


BUELL-SALT CREEK SECTION, DALLAS-COAST HIGHWAY 


13050— Anna E, Eisele Endres 
Right of Way 
Option expires 
darch 1, 1947 
0.151 acre at $75.00 11,32 11,32 Benson 


GATES—NIAGARA SECTION, NORTH SANTIAM HIGHWAY 


12142—A Ambers, C. L. and R, S, Ballou 
Stock pile and Drainage Outlet 
Option expires 
February 7, 1947 
0.42 acre at $100.00 
per acre 42.00 
Plus 2 road approaches 42,00 " 


12145-A Stone, Fred C. and Amy Stone 
Right of Way 
Option expires 
February 15, 1947 
0.14 acre 5200 
Access 5.00 Benner 


ASTORTA-NAVAL HOSPITAL SECTION, NRHALEM HIGHWAY 


11470— Nurnberg, Adolph A, 
Right of Wa, 
( CORRECTION 
0,63 acre at $200,00 126,00 
State to convey to grantor 
all that portion of R/W 
outside relocated R/W 
State to reconstruct drive- 
way, and remove gravel 
from abandoned 
State to take care of any 
disturbed fencing 126,00 Landon 


Previous reports 
°0.84 acre at $200.00 168,00 
State to convey 0,50 acre 

at 0.00 per acre 


aie 25200 = Rem 25" 1946 
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DELAKE SECTION, OREGON CO. HIGHWAY 


11656- Dodd, Rubert and Bessie Dodd 
Right of Way 
(CORRECTION) 
285 sq. ft. 00.00 
Wrecking addition to 
building 200,00 
Moving building-low bid 1,009,50 


Previous report: 
285 sq. ft. 00.00 


Wrecking addition to 
building 200.00 
_ Moving building, est'd, 900,00 
1,100.00 


6734— Hostetler, H. A. 
Right of Way 
Option expires 
March 9, 1947 
0,473 acre at $400.00 plus 200.00 


11643-— Warrington, Chelsey D. and Florence V, 
Warrington 
Right of Way 
(SECOND CORRECTION) 
551 Sq. ft. sidewalk and 
building area 00,00 
560 sa. ft.—vacant lot 00,00 
State to rebuild present 
concrete sidewalk 62.20 
State to provide proper 
drainage from roof and 
marquee drain 
State to move building, and 
re-establish plumbing, 
heating and sewer connec- 
tions 
Aug. 30, 1945 authorization 
cost 2,250.00 
Low bid submitted by 
A, C,. Baumback 2,259.90 


UNCTION-MILL GULCH SECTION, BAKER-UNITY HIGHWAY 


Stock Pile site 
Option expires 
February 7, 1947 
1.38 acres at $5.00 
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TAFT-SILETZ RIVER SECTION OF THE OREGON COAST HIGHWAY Recommended 
11593- Millard I, Bony and Guy Duncan $ SE 10 
SHERAR'S BRIDGE SECTION OF THE SHERAR'S BRIDGE SECONDARY HIGHWAY 

11218— Deschutes Falls Power Co, 34.80 
11217—- Oregon Trunk Railroad Co, 10.00 
DONALDSON CREEK SECTION OF THE WILSON RIVER HIGHWAY 

12319- Warren A, McMinimee 225,00 


Following discussion and careful consideration of each of the items, 
the Commission approved the request and the offers recommended and thereupon, 
by unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
case, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high— 
ways, whether within or without the corporate limits of cities and toms, 
together with rights of access from abutting property thereto, and/or 
for shops, equipment sheds, office buildings, maintenance sites, patrol— 
men accomodations, snow fences, quarry sites, gravel pits, storage 
sites, stockpile sites, weighing stations, broadeasting stations, and/or 
for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainten— 
ance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto eamps, 
camp sites, roadside development, regreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenig value, 
and/or for any other use or purpose or deemed necessary for carrying out 
the purposes of the Oregon Highway Code, and/or for flight strips, air- 
fields, access roads, public highways, or for any other purpose designa-— 
ted by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


SEP £3 1.946 


WARM SPRINGS SECTLON, MADRAS HIGHWAY 


12140— Andrus, H, P, 


Stockpile site $ $ 
Renewal lease - 1 year 
1,17 acres 30.00 30.00 Witt 


siONMOUTH-SUVER SECTION, PACIFIC HIGHWAY WEST 


10362-A Wiest, Mary H. and William A. Wiest 
Right of Way 
Option expires 
February 4, 1947 
0.46 acre at $150.00 69.00 
Allowance for damages 81,00 150.00 McChesney 


FISHER'S POINT-MANZANITA SECTION, OREGON COAST HIGHWAY 


13044- Bourke, R, L. and Lois H. Bourke 
Right of Vay 
Option expires 
February 28, 1947 
2.20 acres 1.00 1.00 Benson 


SANDY RIVER SECTION, COLUMBIA RIVER HIGHWAY 


8758—B State Land Board 
Park 


2.0 acres at 975.00 150.00 150.00 Parker 


JUDKINS POINT-SPRINGFIELD SECTION, PACIFIC HIGHWAY 


Ds 13062— Seaver, W.J. and Thora A, Seaver 

ie Right of Way 

ip Option expires 

ifs warch 16, 1947 

eat (0,085 acre) 3,702 sq. 

ie ft. at 90.025 sq. ft. 92.55 92.55 Landon 


The Assistant Counsel also requested authority to institute condem- 
nation proceedings to acquire additional properties that are needed as right 
of way for certain highway improvements. He submitted a list of such proper— 
ties and the offer that he recommended for each parcel, as follows: 


ENEGREN FERRY SECTION OF COOS RIVER SECONDARY HIGHWAY Recomended 
i: Offer 
fi i3045- Charles Enegren, et ux, #1, 075.00 
ie 13045- Charles J. Austin and Sarah Davis 1,800.00 


if SEP 23 1946 
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Oregon, and is more particularly described on the attached sheets 
and designated as Parcels Nos. 6 and 7, and is further identified 


in the records of the Highway Commission as file R 11218, which 
property is being acquired for right of Way purposes in connection 
with the Sherars Bridge Secondary Highway; (+) 


Real property owmed by Warren A. licilinimee, which property 
is located in Lot 13 (swt Swe) of Section 23, Township 1 South, 
Range 9 West, W. M., Tillamook County, Oregon, and is more partic 
ularly described on the attached sheets and designated as Parcel 
No. 8, and is further identified in the records of the Hizhway 
Commission as file R 12319, which property is being acquired for 
right of way purposes in connection with the Wilson River High- 
way, (*) 


2. That the Commission does hereby find and declare that 
each of the said described parcels of real property is necessary and 
acquisition of the same by the State is required for the specific pur~ 
poses hereinabove set forth, and the said properties are being acquired 
for the express and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is ins- 
tructed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to pre= 
pare and submit. to the Legal Department necessary and adequate descrip- 
tions of the said real properties, which said descriptions shall be 
available for the preparation of any deed or deeds or other instrument 
or instruments necessary to complete the acquisition of said property 
or properties, whether said properties be acquired by purchase, dona- 
tion, agreement, or by the exercise of the power of eminent domain. 


4e That J. MH. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owier or owmers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land witn respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. 4M, Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be nec- 
essary and appropriate to acquire title to the said parcels of real 
property, 


5, That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein, the said J. M, Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admisgion in connection with any trial or 
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1. ‘That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for the 
accomplishment of the purposes hereinafter expressly and specifically set 
forth, which said real properties and the specific purposes for which the 
the same are being acquired are described as follows, to wits: 


Wee 


Real property owned by Charles Enegren, et ux., which property 
is located in Government Lot 7 of Section 27, Township 25, South, 
Range 12 West, W. li., Coos County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel No. 1, and 
is further identified in the records of the Highway Commission as 
file R 13045, which property is being acquired for right of wa 
purposes in connection with the Coos River Secondary Highway; tx) (#*) 


my 
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Real property owned by Charlie J. Austin and Sarah Davis, which 
property is located in Government Lot 6 of Section 27, Township 25 
. ° South, Range )2 West,.J. M., Coos County, Oregon, and ig more’ partit- 
ularly described on the attached sheets and designated as Parcel No.2, 
and is further identified in the records of the Highway Commission 
as file R 13046, which property is being acquired for right of way 
purposes in connection with the Coos River Secondary Highway; (*) (#*) 


Sr or Pee 


Real property owned by Millard I, Eony_and Guy Duncan, which 
property is located in Goverrment Lot 8 (NWS SW) of Section 2, Town- 
ship 8 South, Range 11 West, W. M., Lincoln County, Oregon, and is 
ie more particularly described on the attached sheets and designated 
i as Parcel No, 3, and is further identified in the records of the 
Highway Commission as File R 11593, which property is being acquired 
for right of way purposes in connection with the Oregon Coast High- 


way; (*) ' 


he Real property owned by on on Trunk Railway, which property 

ne is located in the west half. ( cf of the northeast quarter (NE%) of 

Be i: Section 3, Township 4 South, Range 14 Bast, and in the southwest 

4 quarter (SW) of the southeast quarter (SE?) of Section 34, Township 
: 3 South, Range 14 Zast, W. M., and in the southeast marten {st) 

of the northwest quarter Cams} and“the southwest. quarter3(SW4) of. 

of the northeast quarter (NEz) of Section 3, Township 4 South, 

Range 14 East, W. M., Wasco County, Oregon, and is more particularly 

described on the attached sheets ami designated as Parcels Nose 4 

and 5, and js further identified in the records of the Highway Com— 

mission as File R 11217, which property is being acquired for right 

of way purpeses in connection with the Sherars Bridge Secondary 

Highway; (+) 


Real property owned by Deschutes Falls Power Company, which 

H. property is located in the west half (WS) of the northeast quarter 
3 (NEZ) of Section 3, Township 4 South, Range 14 East, and in the, 
southeast quarter (SEZ) of Section 34, and in the north half (Nj) 
of the southwest quarter (SWZ) of Section 35, Township 3 South, 
Range 14 East, W. M., Wasco and Sherman Counties, Ore ony and in 
the southeast quarter (SE) of the northwest quarter (NW) of 
Section 3, Township 4 South, Range 14 Zast, W. My, Wasco County, 


‘e) 
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the offers for the purcBage of the buildings at the prices bid and acceptance 


of the offers of the high bidders for the scrap materials and obsolete equip- 
ment as indicated: 


SALE OF BUILDINGS AT TROUTDALE 


Sullivan Wrecking Co,, Portland 
T. J, Schulte, Troutdale 
iiarion F, Butler, Portland 

li, B. McGinnis, Troutdale 
Chas. L. Abbett, Troutdale 


SALE OF RESIDENCE BUILDING AT UNION 


J, C. Wilson, Union 
Arthur Bronson, Union 
E. H. Delaney, Union 
Paul Hibbeln, Union 
Fred M, ifiller, Adams 
Porter Payne, Union 


SALE OF USED EQUIPMENT AT SALEM 
Tabulation of High Bidders 


A en BT OPS 


Item | High Bidder |Total ,Engr's 


Oliver mower Dept. No. 35-641 |Anderson Bros. Portland |$ 1.55|Reject 
McCormick " " a * m (x) | 7055] . 
" ; 


n 
Oliver " 
McCormick " 

" 


i 
| 
Oliver | 
McCormick " | 
" " | 
" u" | 
50-gal. Asphalt Kettle | 
Dept. No. | 
200-gal. Asphalt Kettle | 
Dept. No. 
100-gal. Asphalt Kettle 
Dept. No. 
200-gal. Asphalt Kettle 
Dept. No. 
200—gal, Asphalt Kettle 
Dept. No. “ : 27.55 \Accept 
165-—gal. ettle 
65-gal. Asphalt Ki | o5s| * 
i 156 00 | n 


Dept. No. 3 " bg 
8 obsolete gas pumps 'T, L. Kuhns, Salem 


(x) Anderson Bros., Portland, submitted an alternate bid of $160.00 for all 
items. 
EP 2% 946 
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court procedure connected with or prosecuted for the acquisition of said 
properties or interest therein as i. his judgment may be for the best in-— 
terests of the State, the State Highway Commission, and/or the defendant 
property owners. 
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6. ‘That this resolution be entered in full in the minutes and 
records of this commission, 


> 


Foot Notes: 


(*) ‘he names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
4 are attached to the original resolution on file in the office of the 
4 State Highway Commission, Salem, being Resolution No, 68, under the head- 
; Ry ing "Real Property Condemnation Resolutions" and said descriptions by 
es il this reference are made a part of this minute entry to the same extent as 
if copied in full herein. 


oe. et (#*) The Commission approved the recommended offers in connection 

{ A with the condemnation of the Enegren and Austin properties needed for the 
i Emegren Ferry Section of the Coos River Secondary Highway but decided, in 
view of a question as to the title of the existing road, to defer the 
i award of the contract for the improvement of this section, bids for which 
‘ie are to be received on the following day, until such time as the right of 
>| way question has been clarified satisfactorily. , 


2 The Assistant Counsel brought up for discussion an inquiry from Mr. 
iW J. E. Craven, Portland, as to the possibiiities of acquiring right of access 

nee to the Northeast Portland Secondary Highway from property sold by the Commis~ 
ie sion to Mr, E. F. Wilson, near N. EB, 52nd Avenue, He advised that Mr. Craven 
i contemplates the purchase of a portion of Mr, Wilson's property, but the deed 
fe the Commission gave to Mr. Wilson contains provision for limited access to the 
Na highway. Mr. Craven is inquiring, if he purchases a portion of this property, 
. will the Highway Commission allow him access to the highway therefrom, The 


oy Commission voted unanimously not to allow access to the highway other than 

if that provided for in the deed given to Mr. Wilson, 

IP The Commission had under consideration the offer of Mr. Thomas R. 

at Ellis, Portland, to pay @ each for fallen trees situated on state-owned prop- 
‘® erty in the town of North Plains, The Engineer advised that repeated efforts 

‘s have been made to contact Mr, Ellis and to ascertain the location of the prop 
Fs erty so that inspection of the premises could be made, but Mr, Ellis cannot be 
a lecated. The Commission took no action in the matter, 

+ 


Bi The Engineer reported the results of the taking of: bids in Salem on 
: August 26, 1946, for the sale of buildings at Troutdale and at Union, and for 
| the sale of accumulations of scrap materials and obsolete equipment at the © 
2 Salem, Coquille, La Grande, and Klamath Falls Shops. He presented a list of 
t the high bidders in each instance, as follows, and recommended acceptance of 
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SALE OF SCRAP MATERIALS AT LA GRANDE 
Tabulation of High Bidders 


High Bidder 


1 {Scrap Steel 
2 


Max Turn, La Grande 
Scrap Cast Iron; " " " 


3 |Scrap Brass C, Jermulowske, .. 
La Grande 200 lbs. 206 12,00 a" 
4 |Scrap Radiator | C, Jermulowske, 
Cores La Grande 15 only| 1.50 22.50 sd 
5 |Scrap Batteries| C, Jermulowske, 
La Grande 190 only Py 134,90 " 
6 |Scrap Pneumatic | Wm. C, Alexander, ' 
Tires La Grande 20 tons} 2.00 40,00 ® 
7 |Scrap Inner Anderson Brose, 
Tubes Portland 500 lbs. 60225 11.25 bd 
8 |Baled Scrap | 
Paper ip ee eer 3/4 ton |No bids reseeived |--- 


9 |Galion Patrol A, J, Bushnel, | 


SALE OF USED EQUIPMENT AT KLAMATH FALLS 
Tabulation of High Bidders 


1 |Russed patrol grader Dept, No. 29-594 | Anderson Bros., 
Portland 
Town of Eagle 


Point 


2 {Galion " 8 . " 29-608 


; 251.50 
" " " w " 29-619 


No bid received 
Modoc Point Pla 
ning Mill, 
Klamath Falls 30,00 


McCormick team mower Dept. No. 37637 
60—gallon asphalt kettle 


_-_- - = 


2 Anderson Bros., 
Portland 187.50 # 
4 |S, H, P, Horizontal gasoline Anderson Brose, 
engine, Dept. No, 21-656 | .. Portland 1,51 | Reject 
5 
6 


FT PS = ae 


SALE OF SCRAP MATERIALS AT SALEM 
Tabulation of High Bidders 


High Bidder 


Unit 
Bid 


Quan- 
tity 


8 tons 
600 lbs. 
500 lbs. 


Cores Salem 12 only! 2,18 


a4 6 |Scrap Batteries} Sam Kline Junk Co., 
Bt Salem 200 only 2765 | 153.00 " 
eee 7 |Scrap Pneumatic] Anderson Bros., 
Tires Portland 40 tons 283.20 " 
8 jScrap Inner Anderson Bros., 


Tubes Portland 1200 lbs. 


7 SALE OF SCRAP MATERIALS AT COQUILLE 
Tabulation of High Bidders 


High Bidder 


So dime so oo 1/2 ton 
—-—--—-—-- ee We ee 200 lbs. 


ee 


—-Ne ee Hee He He Ke 2 ne = 


16—-Foot Boat 
Accept 
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Government—owned and controlled dams provided the Public Roads Administration 
will certify that the bridge is economically desirable am needed as a link 
in the state or Federal Aid highway systems, He suggested that the Commis-— 
sion join with the Director of Highways of the State of Washington in an 
application for a portion of such funds to finance a bridge on McNary Dan, 
which would form a link between the highway systems of both states and, which 
according to law, would cost the states nothing except for roadway approaches, 
Insofar as the State of Oregon is concerned, the approach would require only 
about 2,000 feet of roadway construction, which, it is understood, the Army 
Engineers will build in order to provide roadway access to tne dam construc— 
tion for worknen employed thereon, He further advised that this matter has 
be2n discussed with the highway officials of the State of Washington, who 
have approved the project from the standpoint of that state and who have 
prepared a letter directed to Mr, W. H. lynch, Division Mgineer, Public 
Roads Administration, for the joint signatures of both Highway Departments 
for an allocation of a portion of the funds that may be necessary to finance 
this work. He presented the letter for the Comaission's consideration and 
pointed out that it already has been signed -by ir. Clarence B, Shain, Dir 
ector of Highways of the State of Washington, He strongly recommended 
approval of the letter by the State Highway Commission. He also requested 
authority to work out the details with the Army Engineers in the event the 
Commission approves the project. Following considerable discussion, the 
Commission approved the project by unanimous vote on motion of Commissioner 
Schaupp, which was duly seconded by Commissioner Chessman, and thereupon 
signed the letter. The Engineer was authorized to work up the details wi th 
the Army Engineers. 


The Commission had under consideration the matter of replacing 
equipment that was worn out during the wartime period, and the purchase of 
additional equipment to build up the equipment inventory to a point where 
highway work can be carried on with maximum efficiency. The "ngineer ex- 
plained the need for additional equipment, and advised that to restore the 
equipment inventory to normal will require an expenditure of about g1,000,000, 
He suggested that advantage should be taken of the present opportunity to 
purchase surplus war stocks and that he be given authority to establish a 
"floating" fund to finance the purchases on short notice, The question arose 
whether or not the Commission can legally authorize an expenditure of a 
certain sum for equipment purchases, The Chief Counsel advised that the Com 
mission has such authority if it desires to exercise it. In view of this 
advice and the apparent need for purchase of the equipment, the Commission 
approved the expenditure of $150,000 for such purpose, The Engineer was 
authorized to make purchases of surplus war stocks on short notice. He was 
instructed to render to the Commission at frequent intervals a statement of 
equipment ordered and equipment received under this setup. 


In this connection, the Mngineer requested blanket authority for 
ir. BE, F. Halik, Master Mechanic, to make trips to war supply centers for 
the purpose of examining available equipment and of expediting the comple- 
tion of purchases, The Commission approved the request by unanimous vote, 


The Commission recessed for luncheon at twelve o'ciock noon and 
reconvened at 2:30 p.m. in the same room with all Commissioners, the State 
Highway Engineer, the Chief Counsel and the Secretary presente 


POOP TS ete 


. Fe ~ ° - é ree eerattic - 
tte mi a Si et cit Aine etcetera cs aes 


SS 


eS 


Sine Canc 


aa) 


Sor eee ieee a eee 


eS 


¥ 


See - ‘ 
. a Pk ee CPO POE Va i Anne. ences 


13265 


"owe 


SALE OF SCRAP MATERIALS AT KLAMATH FALLS 
Tabulation of High Bidders 


Quan | Unit 
tit Bid 


Scrap Pneumatic 


} 
No bids received ‘ 
n 
Tires | 


After due consideration the Commission approved the Engineer's recom— 
mendations by unanimous vote. 


The Engineer reported that, in conformity with telephonic authority 
given him b: Chairman Banfield and Commissioner Chessman, he has ordered five 
trailer houses for emergency use by State Highway Department employees whose 
duties necessitate their temporary residence in parts of the state where 
housing facilities are at a premium, He advised that two of these trailer 
houses are of the large size — eight feet wide by twenty-four feet long, 
priced at $2,750 each ~ and that three are of the small size — eight feet 
wide by sixteen feet long, priced at $1,600 each — all being purchased from 
Travel House, Inc., Portland, He asked the Commission to confirm these pur- 
chases, Following discussion, the Commission by unanimous vote approved the 
purchase of such trailer houses as an emergency proposition only. 


The Commission discussed a letter from My. L. E, Wiggans, Superin-— 
tendent for California and Pacific Utilities Company, Baker, Oregon, urgently 
requesting that the Comnission authorize snow-removal operations on the road 
which extends from Sumpter, Baker County, to Granite, in Grant County, so 
that this road may be available for local travel throughout the winter scason, 
The Engineer advised that it would cost between $6,000 and $7,500 to keep 
this road open during the winter months were equipment available, but it would 
not be possible to assign equipment to this work without handicapping similar 
operations on the Pacific Highway through the Siskiyou Mountains, He also 

inted out that the road is not a state highway but is under the jurisdiction 
and control of the County Courts of Baker and Grant Counties, and he recom 
mended that the request be denied unless the counties and the power company 
are willing to pay the entire cost of the operations, In view of the Engin~ 
eer's report, the Commission voted unanimously to deny the request. 


The Engineer reported on a proposal for the construction of a 
bridge across the Columbia River on McNary Dam near the town of Umatilla, 
He advised that Congress has made available under Section 4 of Public Law 562, 
79th Congress, approved July 29, 1946, Federal funds in the amount of 
$10,000,000 to finance construction of public highway bridges upon and across 
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A resolution was presented from Jasper Grange No, 532, Lane County, 
and a petition signed by numerous. residents and freeholders of Lane County 
who reside adjacent to the Springfield—Creswell Secondary Highway, requesting 
ere, surfacing and oiling of this highway between Jasper and Pleasant 

e 


: The Engineer advised that the secticu referred to is about three 
miles in length and that to place it in good condition would cost from 
$10,000 to $15,000 per mile, The Commission indicated a favorable attitude 
toward the project but deferred a definite decision with regard thereto 
pending additional information, The Engineer was instructed to make further 
investigations and to report back to the Commission whether the work should 
be done as a betterment project or as new construction, 


A letter was presented from the City of Roseburg requesting recon- 
sideration of the Commission's decision denying the city's request for state 
maintenance of Winchester Street, in Roseburg, which they allege is being 
damaged by log-hauling traffic. The Engineer suggested that the Commission 
might co-operate with the city to the extent of contributing $2,500 toward 
the cost of the work, as was done in the case of the City of Tillamook 
where similar conditions obtained. Chairman Banfield gave as his thought 
that the state is now doing all that it can for the City of Roseburg without 
assuming additional obligations, He favored the retention of the previous 
decision. Commissioner Schaupp concurred. The Commission thereupon voted 
unanimously denying the city's request for this improvement. 


The: Engineer requested authority to construct-a cabin at Chemult 
Maintenance Station for the use and accomodation of an assistant to the 
Section Foreman who is located at that place. He estimated the cost at 
$2,000 and advised that the building would be constructed by a bridge maint- 
enance crew which will be available in November, using lumber that is avail- 
able. at the Maintenance Headquarters at Brothers for part of the construction 
work, He also requested authority to construct equipment sheds at the Maint- 
enance Headquarters located at Cave Junction, Dufur and Dexter, each of which 
he estimated would cost about $2,000, using salvaged lumber from certain 
dismantled bridges over Looking Glass Creek, Douglas County, and from dis— 
mantled buildings at Camp Adair if it can be obtained, ‘These buildings, he 
said, would be temporary structures to house equipment until permanent build- 
ings could be constructed, He assured the Commission that the permanent 
buildings would not be erected until full value has been obtained from the 
temporary structures, The Commission, by unanimous vote, approved the cons- 
truction of all four buildings as an emergency proposition. 


A petition was presented from residents of Woodburn reqneein 6 that 
the Pacific Fighway improvement that is now under way in their city be 
extended northerly from its present terminus at Lincoln Street to Hardcastle 
Street at the north city limits of Woodburn, The Engineer estimated the cost 
of such improvement at $35,000 and recommended that the request be denied 
because there is no apparent need for the improvement at this time, there 
being very little culture on the west side of the highway at this point, The 
: Commission considered that there are many other places where the money can 

. be spent to much better advantage and thereupon, by unanimous vote, approved 
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The Commission considered ‘and denied a request from the City of 
iolalla for the oiling of the south end of Lola Avenue, which, they allege, 
is being damaged by log-hauling traffic. It appeared to the Commission that 
it already has fulfilled its obligation to the City of Molalla as covered by 
previous understanding and a written agreement dated December 11, 1948, 


A resolution was presented from Westmost Grange No. 884, Coos 
County, urging the construction of the Seven Devils Road as a main trunk high— 
way between Coos Bgy and Bandon, The Engineer advised that this is an improve— 
ment which, ten years ago, was estimated to cost $2,500,000 and is a project 
which is planned for a long time in the future. He recommended that the re— 
Quest be denied, The Commission approved the recommendation, 


A letter was presented from Mr. Cornelius O'Donovan, Portland, re- 
questing that the Commission give consideration, in the formulation of its 
next postwar program, to the construction of a new highway extending from 
Gates on the North Santiam Highway to the town of Marquam, thence to Portland, 
The Commission denied the request because this would require construction of 
an entirely new highway between Gates and Marquam, for which funds are not now 
available and will not be available for a long time in the future, 


A petition was presented from numerous residents of Lincoln County 
requesting the construction of pedestrian underpasses across the Oregon Coast 
Highway at numerous points between Otter Rock and Agate Beach, where it is now 
under construction, for the benefit and safety of people who reside on the 
east side of the highway and who have to cross the highway when going to the 
beach, The Engineer estimated the cost of constructing such underpasses at 
$2,000 each, using corrugated iron pipe, and at $4,000 each, using concrete, 
He questioned the justification for the expense because there is very little 
development on the east side of the highway along this section, He pointed 
out, however, that if the Commission favored the construction there are only 
about two places along the entire section where the underpasses might be used 
beneficially, one of which is at Beverly Beach, Chairman Banfield agreed 
that there is no justification for constructing underpasses at all of the 
points mentioned by the petitioners; however, he gave as his thought that it 
would be advisable to install such facilities at the two points mentioned by 
the Engineer, which could be done now while the highway is under construction 
at less expense than later on. It was his thought that if the state provided 
the underpasses then it would be relieved of responsibility in case of acci- 
dents if they were not used, The matter was discussed at some lengti, during 
which Commissioners Schaupp and Chessman expressed concurrence in the view- 
point of Chairman Banfield, Accordingly, the Engineer was authorized and in=- 
structed to construct two underpasses as a trial proposition at the points 
mentioned, using the corrugated iron pipe type. 


A letter was presented from the City of uit, Angel requesting the 
improvement of the Hillsboro-Silverton Secondary State Highway through this 
town, by widening the pavement full width between curbs and constructing 
necessary drainage facilities, The Commission denied the request by unanimous 
vote because of insufficient funds in the state construction program to fin- 
ance the work, however, agreed to give it further consideration at some future 
time. 

134¢€ 
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winter season for convenience of people who patronize this recreational area, 
The Engineer advised that the roadway referred to would be about one mile in 
length and that it would cost about 950,000 to build it; also, that it would 
cost about $1,000 to keep it open for travel during the winter season. The 
Commission denied the request by unanimous vote because of the costs involved, 


The Commission discussed a letter from Mr. Frank I. Kinney, who 
represents the Oregon Settlement Association, Eugene, in which Mr, Kinney 
urges the improvement of the Fox Hollow Secondary Highway south from the City 
of Eugene to a G,I, suburban project where some 600 houses are being construe 
ted. Mr, Kinney alleges that this road is in deplorable condition and badly 
in need of repair, being, in his estimation, the poorest road leading from 
the City of Eugene to the outlying farms and suburban areas. The Engineer 
advised that this matter has been investigated and, while the condition of the 
road is hardly as bad as reported by itr, Kinney, it is a graveled road and not 
adequate to carry a great amount of suburban traffic. He recommended the re- 
surfacing and oiling of a four-mile section of the road in the 1947 program 
at an estimated cost of 950,000. ‘The Commission ordered a more detailed re- 
port on the project and instructed the Engineer to bring such report to the 
Commission's attention for consideration in the preparation of the idinor 
Betterment Budget for 1947. 


In this connection Chairman Banfield suggested that it would be 
advisable to authorize in the 1947 Minor Betterment Budget an expenditure of 
g1,000,000 to finance improvements of this nature, subject to the understand- 
ing that when said projedts arise, the Engineer will get them cleared 
through the Commission before beginning work, Commissioners Schaupp and 
Chessman concurred. The matter is to %e given final action in the discussion 
of the budget for 1947. ‘ 


The Engineer reported that the cities of Granite and Scotts Mills 
have satisfhed the requirements with respect to the State Tax Street Funds 
that they received in 1944 from 1943 state highway revenues and that the 
plans furnished by these cities for the expenditure of monies available have 
been examined and found satisfactory. Te recommended approval of the plans 
by the Commission in order to satisfy the legal requirements. Tne Commission 
approved the recommendation and thereupon, by unanimous vote » adopted the 
following resolution with regard thereto, upon motion of Commissioner Schauppy 
which was duly seconded by Commissioner Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission appor— 
tioned to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1944 for street purposes as provided in said 
law the several sums or amounts set opposite the names of the respective 
cities or towns: 

Granite 

Scotts ifills- 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other offitial instrument, certified 
copies of which have been filed with the State Highway Commission, con— 
formed to and complied with the requirements of said law so as to qualify 


each for the benefits thereof; 1946 
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The Commission discussed a proposed modification of the project 
agreement with the Public Roads Administration pertaining to the access 
road project under which the state performed certain surface stabilization 
work and maintenance work for the Federal Government on the Crater Lake 

Hi ghway between M.P, 9.75 and MP, 59.25. The Engineer advised that, 
according to the original arrangement, the state was to perform the maint— 
enance work for a period of one year — November 20, 1944, to November 20, 
1945 — however, when the agreement was drawn the period was described as 
being from October 25, 1944, to October 25, 1945, so, in order to secure re- 
imbursement for expenses incurred during the period October 25 to November 
20, 1945, amounting to avproximately $800, it is now necessary to modify the 
original agreement ao as to correct the error in dates. The Commission 
approved the modification by unanimous vote. 


The Commission discussed a petition from residents of Cascade 

Summit in which the-state is requested to maintain travel during the winter 
season over the road which extends from the Willamette Highway to the rail- 
road station at Cascade Summit, The Engineer advised that this is a forest 
service road about two and one-half miles in length, and its condition is 
such that it would be impossible to operate a "Snow-—Go" over it, although 
it could be kept open with a tractor and dozer, He further stated that the 
road is not on the state highway system, and, in his estimation, it is the 
obligation of either the county or the U.S. Forest Service to maintain it 
and to keep it open for travel, He recommended that the request be denied, 
The Commission approved the recommendation, 


A letter was presented from the City of Sweet Home requesting con- 
struction of a sidewalk along the Santiam Highway for a distance of about 
one and one-quarter mile for the benefit and safety of school children and 
other pedestrians, The Engineer advised that there is no question that a 
definite hazard exists at this location, the records showing that the week— 
day traffic averages 3,500 vehicles and 332 pedestrians, and that the 
vehicular traffic, which consists largely of logging trucks, passes over 
this section at a high rate of speed, He pointed out that the hazard is 
emphasized because of three deep cuts with sloping shoulders where pedes— 
trians are forced to walk on the pavement. He estimated the cost to cons- 
truct the sidewalk along this section at $5,600 and recommended approval of 
the project in the 1947 budget. 


In this connection Chairman Banfield gave as his thought that the 
Commission should budget a sum of $100,000 or $50,000 for purposes of this 
kind and should construct such projects as are recommended by the Engineer 
as being of most importance. Commissioners Schaupp and Chessman concurred, 
Motion was thereupon made, duly seconded, and adopted by the unanimous vote 
of the Commission that §150,000 of state highway funds be included in the 
1947 budget for construction of sidewalks and pedestrian footpaths. The 
Engineer was instructed to prepare a list of projects of this nature for 
consideration by the Commission, 


A letter was presented from Mr, Arthur Boeschen, Santiam Lodge, 
Sisters, Oregon, requesting tie construction of a road-way extending from the 
Santiam Highway to Hoodoo Ski Bowl located at the summit of Santiam Pass, 
and that provision be made for snow removal from this roadway during the 
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Granite ---------- $ 120,21 
Gresham - --------- 2,727.01 
Scotts Millse ------- 317.29 
Shaniko a 76.88 
Weston—- - --------- 696.08 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con— 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Arlington - lst Street, "A" Street, "BY Street, 
mC" Street, "D" Street, Columbia Street 
Central Point - Ninth Street, Fifth Street, Sixth 
Street, Ash Street, Haskell Street, First 

Street, Bush Street, Grand Avenue. 

Elgin — Wallowa Avenue, Elgin Street, "p" Street, 
Main Street 

Glendale — Pacific Avenue, Molly Street 

Granite - Main Street, Center Street 

Gresham - 5th Street, 4th Street, 3rd Street, 2nd 
Street, N.Z, Kelly Street, lst Street, N.W. 
Florence Street, N.W,. Wilson Street, fi,W. Ava 
Street, Miller Street, 13th Street 

Scotts Mills - Grand View Avenue 

Shaniko - "E" Street, 4th Street 

Weston - Depot Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3, That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deem- 
ed an appropriate and proper conformance with the requirements of said 
law by said cities and towns individually so as to qualify each to re- 
ceive and use the funds to them apportioned, 


4e That Besolution Form 3 adopted by the ay of Weston and 
approved by the State Highway Commission on August 31, 1945, shall be 
canceled, in accordance with the request of the City of Weston on file 
in the records of the Oregon State Highway Department, and Resolution 
Form 3 hereby approved be substituted therefor, 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in tae following named cities: 


Granite — Main Street, Center Street 
Scotts Mills - Grand View Avenue 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towms hereby are approved, 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and/or towns individually so as to qualify @ach to receive 
and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail to 
the proper officer in each of said cities and towns 2 duly certified copy 
of the resolution or resolutions adopted by the city together with a copy 
of the resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records 
of the State, Highway Commission as of the 23rd day of September, 1946. 


The Engineer also reported that the cities of Arlington, Central 
Point, Elgin, Granite, Glendale, Gresham, Scotts Mills, Shaniko, and Weston 
have sattsfied the legal requirements with respect to the expenditure of 1944 
State Tax Street Funds that they received in 1945, and that the plans sub- 
mitted for the atesonee proposed to be financedwith such monies have been 
examined and found satisfactory. He recommended approval of the plans in 
order to meet the legal requirements. The Commission approved the recanmend— 
ation and by unanimous vote adopted the following resolution in regard thereto, 
upon motion of Commissioner Schaupp, which was duly seconded by Commissioner 
Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1945 for street purposes 4s provided in said law the several 
sums or amounts set opposite the names of the respective cities or towns: 


Arlington ------------- § 851.23 
Central Point ----------- 1,266.36 
Rigi ee HS = See te ere 1,393.55 
Glendale- =< - ----------=- T7855 
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Shaniko — "E" Street, 4th Street 

Sodaville - Cottage Street, Washington Street, 
Rock Street, Pine Street, St. Louis Street 

Umatilla - "I" Street, Water Street, "G" Street, 
lst Street 

Wasco -— Davis Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3, That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall be 
and is deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned, 


4e That upon entry of this resolution in the minutes and re- 
cords of the Highway Commission the Secretary shall thereafter mail to 
the proper officer in each of said cities and towns a duly certified 
copy of the resolution or resolutions adopted by the city together with 
a copy of the resolution approving the plans submitted by the city. 


5, This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 23rd day of September, 1946. 


——————— 

The Engineer reported that, under authority previously given him by 
the Commission, he has awarded contracts as follows, bids for ch were re- 
ceived by the bommission at its meeting on August 6 and 7, 1946, the condi- 
tions of the award having been satisfied: 


Regrading, surfacing and oiling Cline Falls-Tumalo Section 
of Cline Falls Secondary Highway, Deschutes County. Bids 
received August 6; contract awarded August 24, to T. W. 
Thomas, low bidder. 


Regrading, surfacing and oiling Tumalo Section of the Tumalo— 
Deschutes Secondary Highway, Deschutes County, Bids received 
August 6; contract awarded August 24 to T. W. Thomas, low 
bidder, 


Reconstruct existing bridge over Mill Creek on the Dallas- 
Coast Secondary Highway, Polk County, Bids received August 7; 
contract awarded August 24 to Philpott and Buckingham, low 
bidder, 


Grading, surfacing and oiling Hope-Derry Ranch Section of the 
Vale—Yest Secondary Highway, Malheur County. Bids received 
August 7; contract awarded September 13 to K. F, Jacobsen 
& Co., Inc., low bidder. 


The Commission by unanimous vote approved the awards as reported, 


The Engineer reported the following location surveys completed and 
recommended approval of the same by the Commission, 
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5« That upon entry of this resolution in the minutes and re- 
cords of the Highway Commission the Secretary shall thereafter mail to 
the proper officer in each of said cities and towns a duly certified 
copy of the resolution or resolutions adopted by the city together with 
a copy of the resolution approving the plans submitted by the city. 


6. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 23rd day of September, 1946. 


Se ee ee el 


A similar report was rendered by the Engineer relative to the plans 
furnished by the Cities of Cascade Locks, Central Point, Shaniko, Sodaville, 
Umatilla, and Wasco with respect to expenditure of 1945 State Tax Street 
Funds received by them in 1946. He advised that the plans have been examined 
and found satisfactory, and he recanmended approval of them by the Commission. 
The Commission approved the recommendation and adopted the following resolu- 
tion relative thereto by unanimous vote upon motion of Commissioner Schaupp, 
which was seconded by Commissioner Chessman: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission appor— 
tioned to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1946 for street purposes as provided in said 
law the several sums or amounts set opposite the names of the respective 
cities or towns: 


Cascade Locks - ----------- #1, 055.91 
Central Point ------------ 1,736.32 
Shaniko - --3--<--------- 82.61 
Sodaville -------------- 148,70 
Umatilla- - ---~--------- 555041 
Wisco = Ss oS Se le eS RS 455,11 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State ‘ighway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for th> benefits thereof; 


NOW, THEREFORE, 8E IT AND IT H@REBY IS RESOLVED as follows: 


1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Cascade Locks — All city streets, and new street to 
city garbage dump. 

Central Point - 9th Street, 5th Street, 6th Street, 

Ash Street, Haskell Street, First Street, Bush 

Street, Grand Avenue. 
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The Commission considered the following requests for extensions of 
time within which to complete highway contracts: 


Porter W. Yett, Contract No. 2504, for grading and construction of 
bituminous macadam on the Banzer Bridge-ifist Section of the Nehalem Sec- 
ondary Highway, Columbia County, requested an additional extension of 
time of 264 days, from October 30, 1945, to July 21, 1946, within which 
to complete this job, He attributed his failure to complete the project 
within the specified time limit to instructions received from the Divi- 
sion Engineer to defer the construction of the oil-mat surface until the 
season of 1946, ‘The Engineer advised that the reason given by the con- 
tractor for overrunning the time limit is correct, such instructions 
having been given to him because of the possibility of slides occurring 
and the probable need for drainage correction. He recommended, in view 
thereof, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein, The Commission approved the recommendation by unanimous vote. 


Guerin Bros,, Contract No, 2718, for the Union Creek Rock Production 
Project on the Crater Lake and West Diamond Lake Highways, in Jackson 
County, requested an additional extension of time of 99 days, from May l, 
1946, to August 7, 1946, within which to complete this job. They alleged 
that their rock plant was washed out during the winter season, necessi- 
tating the rebuilding of the plant before they could start crushing oper~ 
ations, and they gave that reason for their failure to complete the con- 
tract within the previously-extended time limit. The Engineer advised 
that the reason given by the contractor for overrunning the time limit 
is substantially correct; however, in addition thereto, the contractor 
experienced labor troubles and difficulties in obtaining machinery parts. 
The delay increased inspection costs somewhat but did not interfere with 
the production of sufficient rock for maintenance needs, He recommended, 
in view of the circumstances, that the extension of time requested be 
granted without penalty, The Commis jon approved the recommendation 
unanimously. 


Tom Lillebo, Contract No. 2724, for reconstruction of a bridge over 
Duval Creek on the Willamette Highway, in Lane County, requested an ex- 
tension of time of 425 days, from June 30, 1945, to August 25, 1946, 
within which to complete this job. Mr. Lillebo alleged that it was impos- 
ible to secure timbers of the sizes and grades specified for this work 
until the latter part of September, 1945, and when this timber was re- - 
ceived he immediately installed it, and the bridge was open to traffic 
shortly thereafter, the only work remaining to be done being the painting 
of the handrail, which work the Engineer ordered.postponed until the fob- 
lowing season when weather conditions were favorable. The Engineer ad- 
vised that the reason given by the contractor for failure to complete the 
project within the specified time limit is correct and recommended, in 
view thereof, that the extension of time requested be granted without 
penalty. The Commission approved the recommendation by unanimous vote. 


Slate Construction Company, Contract No. 2744, for slide correction 
on the Toll Creek-Snow Creek Section of the Santiam Highway, in Linn 
County, requested an additional extension of time of 92 days, from July 
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Location survey for the Enegren Ferry Section of the Coos River 
Secondary Highway, Coos County, 


Location survey for proposed revision of Tutuilla Creek Section 
of the Pendleton—John Day Highway, Umatilla County. 


After careful consideration, the Commission approved the recommnenda— 


tion and thereupon, by unanimous vote, adopted the following resolution with 
regard thereto: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and location 
of the following sections of state highways, to wit: 


Emegren Ferry Section of the Coos River Secondary 
Highway, in Coos County; 


Tubuilla Creek Section of the Pendelton-John Day 
Highway, in Umatilla County, 


and in connection therewith to prepare maps showing the route and location 
of said sections of highways and file said report and record with the Com 
mission for consideration; and , 


WHEREAS, the Engineer has reported the completion of said surveys 
and has submitted the same for the approval or disapproval of the Commis- 
sion; and 


WHEREAS, after due consideration of said surveys, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion, all members being present and affirmatively voting as follows: 


1. That the surveys of the above-mentioned sections of state 
highways, together with the maps, which for identification purposes bear 
the map File Nos. 6B-20-6 and 63-20-17, respectively, field notes and 
other engineering data submitted by the Engineer hereby are approved, 
and the Engineer is directed to file and preserve the same in the records 
and files of the Commission at Salem, Oregon, 


2. That when said sections of said highways are permanently 
constructed the same shall be done in accordance with said surveys and 
locations unless otherwise directed or ordered by the Commission. 


3, That this resolution be entered in the minutes and records 
of the Commission as of the twenty-third day of September, 1946. 


~ 


from August 31, 1946, to December 31, 1946, within which to complete 
this job. ‘They attributed their failure to complete the project within 
the specified time limit to shortage of help and difficulties encountered 
in working their gravel pit. The Engineer advised that the contractor 
has worked diligently at this project, but he has a small-capacity plant 
and accordingly was unable to complete the work within the specified 
time limit, although, in his estimation, the work would be done before 
the material is needed next year. He recommended that the extension of 
time requested be granted without penalty, notwithstanding that the 
state will incur some extra expense for engineering supervision. The 
Commission approved the recommendation unanimously. 


C. J. Eldon, Contract No, 2773, for the construction of a trestle 
bridge over McKay Creek on the Sunset (Wolf Creek) Highway, Washington 
County, requested an extension of time from September 30, 1946, to 
December 31, 1946, within which to complete this job. He attributed his 
failure to complete the project within the specified time limit to dif- 
ficulties in obtaining materials such as lumber, nails, steel, etc., and 
to shortage of labor, The Engineer advised that the reasons given by 
the contractor for failure to complete this job within the specified 
time limit are substantially correct, He recommended that the extension 
of time requested be granted without penalty, A letter was presented 
from the Public Roads Administration concurring therein, The Commission 
approved the recommendation by unanimous vote. 


C, J, Eldon, Contract No, 2788, for construction of a bridge over 
Coffey Creek on the Mller-Trail Secondary Highway, in Douglas County, 
requested an extension of time from October 31, 1946, to July 31, 1947, 
within which to complete this job. He attributed his failure to com 
plete the project within the specified time limit to difficulties in 
obtaining materials and labor, ‘The Engineer advised that the reasons 
given by the contractor for overrunning the specified time limit are 
correct and recommended, in view thereof, that the extension of time 
requested be granted without penalty, The Commission approved the rec— 
ommendation unanimously. 


The Engineer reported that contracts Nos. 2504, 2752, 2769, 2782, 
and 2827 for the construction of state highway projects have been completed 
according to the requirements of the contracts or modifications thereof and 
that said jobs are now ready for acceptance. The following resolution accept— 
ing the above projects was offered and adopted by the unanimous vote of the 
Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro-— 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No. 2504, with Porter W. Yett, for grading and 
bituminous macadam surfacing on the Banzer Bridge-Mist Section 
of the Nehalem Secondary Highway in Columbia County; completed 
July 21, 1946. 
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31, 1946, to October 31, 1946, within which to complete this job. He 
gave the following reasons for overrunning the previously extended time 
limit: Shartage of materials and labor, inclement weather, instability 
of embankment materials, and fire hazard, The Engineer recommended the 
granting of this extension of time without penalty because of the dif- 
ficulties experienced by the contractor in securing labor and equipment. 
The Commission approved the recommendation by unanimous vote, 


Archie R. Averill, Contract No. 2755, for the construction of bridges 
on the Troutdale-Wahkeena Creek Section of the Columbia River Highway, 
in Multnomah County, requested an additional extension of time of 30 
days, from September 14 to October 14, 1946, within which to complete 
this job. He attributed his failure to complete the project within the 
specified time limit to difficulties in securing cement for the concrete 
work, The Engineer advised that the reason given by the contractor for 
failure to complete the project within the previously-extended time 
limit is correct, that it was not the fault of the contractor that the 
delay occurred, He recommended, in view of the circumstances, that the 
extension of time requested be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously. 


Del R. Beebe, Contract No, 2760, for re-oiling and rock production on 
the Flight Strip-McDermitt Section of the I.0.N, Highway, in Malheur 
County, requested an extension of time of 40 days, from July 31 to Septem— 
ber 10, 1946, within which to complete this job. He attributed his fail- 
ure to complete the project within the specified time limit to difficul-— 
ties in obtaining certain equipment and to extreme labor problems, The 
Engineer advised that the reasons given by the contractor for failure to 
complete the project within the specified time limit are substantially 
as stated, He further advised that the delay has caused no inconvenience 
to traffic and thet the state has not incurred much extra expense for 
engineering supervision, He recommended that the extension of time re- 
quested be granted without penalty. The Commission appréved the recom 
mendation unanimously, 


Del R. Beebe, Contract No, 2760, for re-oiling and rock production 
on the Flight Strip-McDermit Section of the I.0,N. Highway, Malheur 
County, requested an additional extension of time of 30 days, from 
September 10 to October 10, 1946, within which to complete this job. He 
advised that he was unable to complete the project within the previously- 
extended time limit for reasons previously given — difficulties in 
securing equipment and the impossibility to hire efficient skilled labor. 
The Engineer advised that the reasons given by the contractor for over 
running the time limit on this job are correct, and he recommended that 
the extension of time requested be granted without penalty, The Commis~ 
sion approved the recommendation by unanimous vote, 


Struss and McCoy, Contract No, 2770, for the Redmond Rock Production 
Project on the McKenzie, The Dalles-California, Ochoco, and O'Neill High- 
ways, in Crook and Deschutes Counties, requested an extension of time 


134 
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resolution at its meeting on May 29, 1945, After careful consideration, 

the Commission approved the revisions and by unanimous vote adopted the 

following resolution amending the original resolution of May 29, 1945, upon 

pba of Commissioner Schaupp, which was duly seconded by Commissioner 
essmans 


WHEREAS, the Commission on the twenty-ninth day of May, 1945, 
approved and by resolution adopted a postwar program of highway con- 
struction of projects consisting of: 


(a) Primary Federal Aid Projects; 

(b) Urban Projects; 

(c) Secondary Federal Aid Projects; and 

(d) Federal Aid Secondary and Feeder Roads; and 


WHEREAS, the projects named above under (a), (b) an& (c) are 
all set forth in particular and are designated in Exhibit A attached to 
and made a part of said resolution of May 29, 1945; and 


WHEREAS, the highways and roads designated above under (@) are 
all set out and designated in Exhibit B attached to and made a part of 
said resolution of May 29, 1945, all of which said highways enumerated 
in said Exhibit B were approved by the Highway Commission and the res-— 
pective county courts but had not been approved by the Public Roads 
Administration at the time of the adoption of said resolution; and 


WHEREAS, since the bang $0 of said postwar program circum— 
stances and conditions have developed which require and warrant some 
changes in and additions to the projects enumerated and defined in said 
Exhibit A; and 


WHEREAS, since the adoption of said resolution of May 29, 1945, 
the Public Roads Administration has approved a system of federal aid 
secondary and feeder roads, which system includes most, but not all, of 
the roads enumerated and defined in said Exhibit B, which said system of 
federal aid secondary and feeder roads approved by the Public Roads 
Administration are set out and defined in an exhibit designated as 
Exhibit B-l, which is attached hereto and by this reference made a part 
hereof; and (*) 


WHEREAS, when said postwar program was adopted on Way 29, 1945, 
4t wag then the purpose and plan of the Commission to accept and employ 
for the acquisition of rights of way under the provisions of the Federal 
Aid Highway Act federal funds made available for such purpose; and 


WHEREAS, since the adoption of said resolution, it has been 


~ 
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Contract No. 2752, with M. C, Lininger & Sons, for furn- 
ishing crushed gravel in stockpile on the Alkali Lake-Fort 
Creek Section of the Lakeview-Burns Highway in Lake County, 
completed June 26, 1946. . 


Contract No. 2769, with J. S, Risley, for furnishing 
crushed rock in stockpiles on The Dalles-Maupin Section of 
The Dalles-California Highway, in Wasco County; completed 
July 15, 1946. 


Contract No, 2782, with Warren Northwest, Inc., for pave- 
ment resurfacing on the West Unit, Lebanon-Sweet Home Section 
of the Santiam Highway in Linn County, completed on July 16, 1946. 


Contract No, 2827, with Babler Bros., for oiling work 
performed on the Alfalfa Market Road Section of the Powell 
Butte Secondary Highway and Alfalfa County Road in Deschutes 
County; completed August 29, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway. projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized, 


— 


Commissioner Schaupp presented a number of telegrams received from 
people conducting business along South Sixth Street in Klamath Falls complain- 
ing of delays in completing the highway construction work at this place. The 
telegrams were referred by the Commission to the Engineer to check into the 
matter at once so that the wires can be answered, He was also instructed to 
see what can be done to speed up construction wrk. 


A letter was presented from Mr, Jack Mayne, Manager, Lake County 
Chamber of Commerce, requesting construction of a turn-around for vehicles on 
the Warner Secondary Highway at the ski grounds of the Fremont Highlanders 
Ski Club about four miles east of the Fremont Highway. The Engineer advised 
that it has been determined by investigation that the work would cost upwards 
of $2,500, He pointed out that the construction program contains an item for 
widening and surfacing a section of this road next year, and he gave as his 
thought that, if the Commission approves, the turn-around can be constructed 
under that contract and adequate provision can be made for the parking of 
cars. The Commission deferred a definite decision pending additional inform— 
ation. The Engineer was instructed to obtain a close estimate of the cost to 
construct the turn-around and to report such information to the Commission, 
together with information as to how it will affect other jobs of a similar 


nature. 


The Commission had under discussion a number of proposed revisions 
in the Postwar Construction Program which was adopted by the Commission by 
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designated as Exhibit F and by this reference made a part hereof, (#*) 


6. Except as revised or amended by this resolution and spec— 
ially set forth herein, the provisions of said resolution of May 29, 
1945, shall remain in full force and effect and shall constitute the 
findings, declarations, acts and purposes of this Commission with res- 
peet to said postwar program, 


7. Any changes, modifications or alterations of said postwar 
program as disclosed and established in said original resolution and in 
his amendatory resolution shall be considered and disposed of by this 
Commission by resolution or other official act properly identified with 
said programs duly adopted and entered in the minutes of the Commission. 


8. This resolution shall be entered in the minutes and records 
of the Commission as of September 23, 1946, and a complete copy thereof 
delivered to the Public Roads Administration. 


Footnotes: 


(*) Exhibit A-l, consisting of ‘four pages, and 
Exhibit B-1, consisting of forty-one pages 
mentioned in the above resolution, follow. 


(##) The maps mentioned in this resolution are 
attached to the original resolution on file 
in the office of the State Highway Commission, 
Salem, being Resolution No, 5, under the 
heading "Special Matters" and said maps by 
this reference are made a part of this minute 
entry to the same extent as if copied in full 
herein. 


found and determined by the Commission that public interests in Oregon 
can be best served by using and employing only state funds for the 
purchase of rights of way needed in connection with said postwar program, 
thereby releasing for construction purposes all federal funds which have 
been allocated to Oregon under the provisions of said Federal Aid High- 
way Act; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting, as follows: 


1. That Exhibit A, which is attached to said resolution of 
May 2, 1945, and made a part thereof, be and the same hereby is amended 
and revised in the manner, to the extent and for the purposes set out, 
defined and provided for in Exhibit A-l, which is attached hereto and by 
this reference made a part hereof, and said changes, modifications and 
additions set out in said Exhibit A-l hereby are approved and adopted 
and shall become a part of the said postwar program, (#) 


2. That all rights of way required in connection with the 
accomplishment of the State's said postwar program shall be acquired 
and purehased with state funds, and that all federal funds available 
under the provisions of said Federal Aid Highway Act for the acquisition 
of rights of way shall be used and employed for purposes of highway 
construction. 


3. That the federal aid secondary and feeder road system 
approved by the Public Roads Administration and set out and defined in 
Exhibit B-l, which is attached hereto and by this reference made a part 
hereof, hereby is apyroved and adopted as the system of highways,Which 
shall constitute the federal aid secondary and feeder roads which are 
to be constructed as a part of the State's postwar program, (+) 


4e There is attached hereto, marked Exhibit E and by this 
reference made a part hereof, a map or print on which are show all of 
the highways constituting the federal aid secondary and feeder road 
system designated and defined in Exhibit B-l (##) 


5. ‘There is attached hereto and made a-part hereof a map 
or print on which are shown all of the projects named and designated 
in Exhibit A which is a part of the postwar program adopted May 29, 
1945. There are also show on said print the projects or highways added 
and those deleted and those changed as to year of construction, all of 
which additions, deletions and changes are provided for in Exhibit A-1 
which is a part of this resolution, The print herein referred to is 


nee UUUnIUEEnIEnIE UII EIEEN EEE EERE “ae ea 


Estimated 
County Section and Description Construction Year 
Cost 


John Day-Burns, Primary 395: 


Harney Crant Co. Line-Forest Bdry., Grad., Surf. $ 50,000 2 
and Oil in addition to work originally 
contemplated. 
(Substituted for Trout Creek Project 
originally included in State Project) 


Bonanza-Malin, Co. Rd. 
Klamath Bonanze-Malin, Grad., Surf. & Oil, $259,000 


14.8 Miles d 
(Substituted for Olene-Poe Valley Project) 


Ww 


III. PROJECTS TO BE ELIMINATED FROM PRIMARY FEDERAL AID PROGRAM 


U. S. Route No. 101 (Oregon Coast): 


Lincoln Oceanlake Section, Sta. 979+13-922, $ 50,000 3 
0.8 Mi. Grad. & Bit. Macadam 
(Transferred to State Program) 


Route No. 20 (Central Oregon): 


nN 


Malheur Nyssa Section, Sta. 23+31-44, 0.43 Mi. $ 40,000 
Paving 
(Transferred to Secondary F. A. Program 
as project is not on Primary F. 4. System) 


IV. PROJECTS TO BE ELIMINATED FROM SECONDARY FEDERAL AID PROGRAM 


Adrian Spurs (3), Secondary 


Malheur Adrian-Parma, 0-9, 2.77 Miles § 11,000 3 


<n 
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CHANGES IN FEDERAL AID PROGRAMS 
SUBSEQUENT TO PASSAGE OF RESOLUTION MAY 29, 1945 


Estimated 


County Section and Description Construction Year 
Cost 


. 


I. PROJECTS TO BE ADDED IN PRIMARY FEDE2AL AID PROGRAM 


Old Oregon Trail): 


Columbia & 


Columbia Rainier-Goble, 5.6 Mi. Grad., Surf., $800 , 000 3 
Paving & Bridge 


State Route No. 2 (Wolf Creek or Sunset): 


Washington Commonwealth Traffie Interchange $ 46,500 2 
Washington Austin Road Grade Separation $ 26,000 2 
Washington Cemetery Road Grade Separation $ 25,000 2 


Ii. PROJECTS TO BE ADDED IN SECONDARY FEDERAL AID PROGRAM 


Baker-Unity, Primary 13: 


Baker Unity Jct.-Mill Gulch, 21.24 Mi. Grad., $296,000 1 
Surf. & Oiling 
Substituted for Salisbury-McEwan Project) 


th. S. Route No. 20 (Central Oregon): 


Malheur Nyssa Section, Sta. 23+31-44, 9.43 Mi. $ 40,000 2 
Paving 
(Transferred from Primary F. A. Program 
as project is not on Primary F. A. 


System) 


13286 


PE ee nr ey EUEy unr EET 
Estimated 


| County Section and Description Construction Year 
Cost 
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VI. PROJECTS TO BE TRANSFERRED FROM THIRD YEAR TO SECOND YEAR 


John Day-Burns, Primary 395 


Harney Grant Co. Line-Forest Bdry., Surf. & Oil, $19,000 2 
M.P. 39.7-47.0, 7.3 Mi. 
«Transferred to permit earlier contracting) 


are 
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Estimated 


County Section and Description Construction Year 


Cost 
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IV. PROJECTS TO BE ELIMINATED FROM SECONDARY FEDERAL AID PROGRAM CONT. 


Adrien Spurs (3), Secondary (Cont.) 


Malheur Adrien-Arena Valley, Grad., Surf. & 0-9, $ 18,000 
3.19 Miles 

Malheur Adrian-Caldwell, Grad., Surf. & 0-9, $ 46,000 
4.4 Miles 


(Above projects transferred to State Program 
as Adrian Spurs were not approved by P.R.A. 
as parts of Secondary F. A. System) 


Sumpter Valley, Sec.-220 


Baker Salisbury-McEwan, Grad., Surf. & Oil $360,000 


(Replaced by Unity Jct.-Mill Gulch Project) 


Klamath Olene-Poe Valley, Grad., Surf., & Oil, $250,000 
10.0 Miles 
(Replaéed by Bonanza-Malin Project) 


V. PROJECTS TO BE TRANSFERRED FROM FIRST YEAR TO SECOND YEAR 


Cornelius Pass, Co. Rd. 


Washington Orenco Section, Grad., Surf. & Oil, $190,000 
Sta. 330+00-717+00, 3.66 Mi. 
(Transferred to permit a‘vancing 
Unity Jct.-Mill Gulch Project to first 
year) 


Ww 


Muddy Creek 


Beker-Homestead 
Highway-Keating 


Richland-New Bridge 


Richlend-South 


From FA Route 1 at north city lim 
its of Baker Northwesterly to & 
road junction near Pine Creek; 
thence easterly vie Wingville to 
FA Route 1 approximately 3 miles 
northwest of Beker 


From FA Route 1 at Haines westerly 
to Roak Creeks thence north 0,5 
mile; thence east 3 miles to Sec- 
a State Highway No, 411 (FAS 
503 


Prom Secondary State Highway No. 
kl1 (FAS 503), approximately 3.5 
miles northwest of Heines, west 
ani south to FAS 507, 0.5 mtle 
north of Rock Creek 


From State Highwey No, 12 (FAS 505) 
in Section 29, T. 8S., R 42 E, 
W. M., northenly to the village ef 
Keating 


From Stete Highway No, 12 (FAS 505) 
at Richland northwesterly to New 


Bridge 


From State Highway No. 12 (FAS 505) 
at Richland southerly to 6 county 
road junction in Section 36, Te. 9 Sos 
R, 45 E., We Me 


From State Secondary Highway No. 
413 (PAS 505) at Halfway north to 
a county road junction in Section 
29, Te 7S., Re 46 B,, WoMe 


From Secondary State Highway No. 
hia (FAS 503) approximately 7 miles 
northwest of Hajnes %> the Union- 
Baker County line 


Sub-total 


Total Miles, Baker County 


508 


512 


485 


EXHIBIT B-i 


FEDERAL AID SECONDARY HIGHWAYS 


As of January 29, 1946 


BAKER COUNTY 


From FA Route 1 in Baker via 
Richland to junction with State 
Highway No. 55 east of Richland 


From junction with State Highway 
No, 55 (FAS 505) east of Richland 
via Robinette to Brownlee 


From junction with State Highway 
No. 12 (FAS 505) east of Richland 
te Halfway 


From FA Route 5 appreximately 2.5 
miles north of Unity to FA Route 1 
in Baker 


Sub-total 


Secondary State Highways: 


Halfway-Cornucopia From State Highway No. 55 (FAS 505) 
at Halfway to Cornucepia 

Pine Creek From State Highway No, 55 (FAS 505) 
at Halfway to a road junction in 
Section 7, T. 8S., R. 47 E,, W. My 


Sumpter Valley From a road junction near the north 
city limits of Sumter to State 
Highway No, 13 (FAS 501) at Salisbury 


Heaines-Anthony From FA Route 1 near Haines north- 
westerly to a road junction in 
Section 5, T. 7S., R. 38 E,, We M, 


Medical Springs From State Highway No, 12 (FAS 505) 
near the north city limits of Baker 
to the Baker-Union County line near 
Pondosa 


Sub-total 


Sec 


Woodburn-Sandy 


Woodburn-Sandy 


Cascade 


Canby-Marquam 


Beaverton-Aurora 


County Roads: 


Eagle Creek- 
Roy Corner- 
Mt. Hood Highway 


S. E, 82nd Street- 
Damascus 


Clackamas--Boring 


Rock Creek-Carver- 
Barton-Eagle Creek 


Paricplace- 
Springwater 


Milweukie-Glads tone 


State Hi Ss: 


CLACKAMAS COUNTY - Continued 


From FA Route 24 at Sandy southwest- 
erly vie Eagle Creek to jumction with 
FAS 140 approximately 1 mile south- 
east of Eagle Creek 


From FAS 141 approximately 1 mile 
southeast of Eagle Creek southerly 
via Estacada, Springwater, and Colton; 
thence southwesterly via Molalla to 
the Clackamas-Marion County line 


From FA Route 26 in Oregon City, via 
Mulino and Marquam, to the Clackamas- 
Marion County line 


From FA Route 3 in Canby to ea junction 
with FAS 140 


From the Clackamas-Marion County line 
via Wilsonville to the Clackamas- 
Washington County line 


Sub-total 


From FA Route 24 approximately 1.8 
miles east of Sandy via Dover to State 
Secondary Highway No, 161 (FAS 140) 


From FAS 129 at Damascus to the 
Clackamas-Multnomah County line 


From FA Route 41 at Clackamas, vie 
Damascus and Boring, to junction with 
FA Route 2) 


From FAS 129 near Rock Creek, via 
Carver and Barton, to junction with 
Stete Secondary Highway No, 161 
(FAS 141) at Eagle Creek 


From FA Route 41 at Parkplace, vie 
Logan, to junction with State Second- 
ary Highway No. 161 (FAS 140) near 
Estacada 


From a county road junction near the 
south city limits of Milwaukie south- 
easterly to FA Route 41 in Gladstone 


> 


FAS No. 


141 


140 


Ke 
=) 
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140 


39 


132 


131 


119 
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Miles 


7.68 


36.35 


24.20 


9.50 


Primary State Highways: FAS No. Miles 


Alsea From FA Route 22 near Philomath via yy 29.57 
Alsea to the Benton-Lincoln County 
line 


Sub- total 29 . 5T 


Secondary State Highways: 


Fs ‘ Eddyville-Blodgett From FA Route 22 at Blodgett via 245 6.47 
Sumiit to the Benton-Lincoln County 
line 


Kings Valley From FA Route 22 near Wren via Kings 190 9.82 
Valley to the Benton-Polk County line 


Territorial From FA Route 9 in Monroe to the 200 2.02 
Benton-Lane County line 


Corvallis-Eastside From FA Route 9 in Corvallis to the 202 0.13 
Benton-Linn County line 


Sub-total 18.44 


County Roads: 
North Albany- From FA Route 10 in North Albany 193 8.60 
Granger Road to the Benton-Polk County line 


Granger- From FA Route 10 at Granger to a 205 5.60 
Independence Junction with FAS 193 approximately 

13 miles northeast of Wells 
Greenberry- From FA Route 9 at Greenberry to a 206 5.50 
Beaver Creek junction with a county road in Sec- 

tion ll, T. 13 S., R. 6 W., W. M. 


Bellfountain- From FA Route 9 approximately 3 207 6.40 
Dawson miles north of Monroe to Dawson 


Sub-total 26.10 
Total miles, Benton County 74.12 
CLACKAMAS COUNTY 


Primary State Highways: 


Mt. Hood From FA Route 24 southeast of 115 2.90 
Government Camp to the Clackamas- ; 
Hood River County line 


Sub-total 


County Roeds: (Con.) 
: 


Youngs Bay- 
Melville 


Primary State Highways: 


Nehalem 


Mist-Clatskanie 


County Roads: 
Pittsburg-Scappoose 


Inglis-Mayger 


Treharne-Sunset 
: Camp 


Primary State Highways: 


| Cape Arago 


CLATSOP COUNTY - Continued 
FAS No. 
From Melville on the Lewis and Clark 8 
River northerly to FA Route 2 south 
of Astoria 
Sub-Total 
Total Miles, Clatsop Comty 
COLUMBIA COUNTY 
FAS No. 


None 


Secondary State Highways: 


From the Columbia-Clatsop County line, 1 
via Birkenfeld, Mist, Vernonia, to 
the Columbia-Washington County line 


From FAS 1 -at Mist northerly to FA 4 
Route 1 at Clatskanie 


Sub-total 


From FAS 1 at Pittsburg southeasterly 9 
to FA Route 1 north of Scappoose 


From FA Route 1, approximately 1 mile 10 
south of Quincy, northeasterly to Mayger 


From FAS 1, approximately 1.7 miles 12 
southwest of Vernonia, to the Columbia- 
Washington County line 


Sub-total 


Totel Miles, Columbia County 


coos COUNTY 


FAS No. 


None 


Secondary State Highways: 


From Cape Arago State Park southwest 263 


of Charleston northeasterly to FA 


Route 2 in North Bend seni a 


— oe 


13292 


Miles 


30.14 


11,90 


42,04 


CLACKAMAS COUNTY - Continued 


County Roads: (Con.) FAS No. Miles 
West Linn-Oswego- | From FA Route 3 in West Linn 120 5.10 
Wilsonville Road southwesterly and northwesterly 


to PAS 122 approximately 2 miles 
southwest of Oswego 


- Oswego-Wilsonville- From FA Route 3, via Wilsonville, 122 16.50 
Ae Yamhill County line to the Clackamas-Yemhill County 
line 
Liberal-Molalle- From State Secondary Highway No. 118 9.00 
Wilhoit 160 (FAS 147) at Liberal, vie 


Molalla, to a jumction with county 
road approximately one mile north- 
west of Wilhoit 


g Sub-total 89.30 


| Total Miles, Clackamas County 174.0% 


| Primary State Highways: FAS No, Miles 
1 None 
i Secondary State Highways: 

Nehalen From FA Route 2 in Astoria south- 1 37.72 


easterly via Jewell and Vesper to 
the Clatsop-Columbia County lines 


> Fishhawk Falls From FA Route 27, approximately 2 3 5.86 
; miles northwest of Elsie, northeast- 
. erly to FAS 1, approximately 4 miles 
eT northwest of Jewell 


Sub-total 43,58 
County Roads: 
Warrenton-Fort From FA Route 2 in Warrenton north- 2 4.50 
| Stevens westerly through Warrenton end Hanmond 
z to the east boundary of the Fort Stevens 
i U. S, Military Reservation 
- Warrenton-Chapman From FA Route 2 in Warrenton north 5 1.80 
, Street and west to FAS 2 in Warrenton 
| 
# Jewell-Elsie From FA Route 27, approximately 1.5 “ 8.70 
i miles east of Elsie, northeasterly to 
PEP Os 194 FAS 1 at Jewell 


-5- 


CROOK COUNTY - Continued 


Secondary State Highways: FAS No. 

O'Neil From FA Route 5 at Prineville westerly 320 
to the Crook-Deschutes County line 

Madras-Prineville From FA Route 5 in Prineville north- 385 
westerly to the Crook-Jefferson County 
line 

Powell Butte From FA Route 5 approximately one mile 404 
west of Powell Butte, southerly to a 
county road junction at the southeast 
corner of Section 17, T. 16S., R. 14 
B., W. M, 

Paulina From a junction with FAS 402 in Sec- 403 
tion 13, T. 16S., Re 17 E., W. M, 
easterly to Paulina 

Sub-total 
County Roads: 

Prineville- From FAS 403 in T. 16S., R. 17 E., 02 

Davis Ranch W. M., northwesterly to FA Route 5 
in Prineville 

O'Neil-Lone Pine From FAS 320 in T. 14S,, R. 14 E,, 400 

School W. M., northeasterly to a county 
road junction at the southeast corner 
of Section 5, T. 14S,, R. 14 E., W. M. 

Prineville-Upper From FA Route 5 in Prineville, north- 401 

McKay Creek School easterly to a county road junction in 
T. 13 S., Ro 16E., W. M. 

Terrebonne-0'Neil From FAS 400 near O'Neil to the Crook- 322 


Deschutes County line 


Sub-total 


Total Miles, Crook County 


CURRY COUNTY 


FAS No. 


None 


Secondary State Highways: 


Port Orford 


From FA Route 2 at Port Orford 
southwesterly to the U. S. Coast 
Gawd Station 


Sub-total 
- 8- 


bs a bx. RR eS a AO SA 


256 


13294 


5.12 


440 


8.60 


1,30 


31.80 
123.16 


Miles 


CooS COUNTY - Continued 


Secondary State Highways: (Con.) 


Empire-Coos Bay 


County Roads: 
Lakeside Road 


North End Bay 
Bridge-Jordan 
Point 


Coquille-Fairview 


Coquille~Myrtle 
Point (South Side) 


Myrtle Point- 
Gravelford 


Enegren Ferry- 
Delwood 


From FAS 263 near the east city 
limits of Empire southeasterly to 
FA Route 2 in Coos Bay 


From FA Route 2 near Coos Bay 
northeasterly via Allegany to a 
road junction approximately 5 miles 
northeast of Allegany 


From Powers northerly to FA Route 
14 approximately 1.5 miles southeast 
ef Myrtle Point 


Sub-total 


From FA Route 2 in Section 13, 
T. 23 S., R. 13 W., W,. M., south- 
easterly to Lekeside 


From FA Route 2 at the north end of 
the Coos Bay Bridge southeasterly 
to a road junction at Jordan Point 


From State Highway No. 9 in Coquille 
northeasterly to a road junction near 
Fairview 


From FA Route 1) at Myrtle Point 
northwesterly to FA Route 14 south 
of Coquille 


From FA Route 14 at Myrtle Point 
northeasterly to a road junction at 
Gravelford 


From FAS 262 at Enegren Ferry east~ 
erly to Delwood, in Section 29, T. 
25 S., R. 11 W., W. M 


Sub-total 


Total Miles, Coos County 


CROOK COUNTY 
FAS No. 


From a junction with State Second- 321 
ary Highway No. 380 in Section 13, 

T. 17S., Ro 16 E., W. M., north- 

erly to FA Routo 5 in Prineville 


Sub-total 
=F - 


13296 


DESCHUTES COUNTY - Continued 


County Roads: FAS No. Miles 
Terrebonne- From a county road junction near 395 6.80 
Lower Bridge Lower Bridge, in T. 145S., R. 12 E., 


W. M., easterly to FA Route 4 ap- 
proximately 1 mile north of Terrebonne 


Terrebonne- From FA Route 4 at Terrebonne east- 322 3.80 
O'Neil erly to the Deschutes-Crook County 

line 
Cloverdate- From FAS 319 approximately 4.5 miles 327 4.50 
McKenzie-Bend southeast of Sisters, northeasterly 
Highway to FA Route 5 at Cloverdale 
Gerkhing Corner- From FAS 319 appreximately 0.5 mile 329 2.30 
North nerthwest of Tumalo, north 2,3 miles 


to a county road junction 


Bend-Butler Ranch From FA Reute 21 in Bend, northeasterly 397 6,30 
to a county read junctien at the south- 
east corner of Sectien 18, T. 17 S., 
R. 13 E., W. M. 


Powell Butte From State Secondary Highway No. 371 398 9.40 
Secondary Highway- approximately 1 mile northeast of 
Alfalfa FA Route 21, easterly to a county 

road junction at Alfalfa 
Carroll Acres- From FA Route 4 near the south city 330 2.20 
Southeast limits of Bend, southeasterly to 4 


county road junctien at the southeast 

corner of Section 16, T. 18 S., R. 

12 E., W. M. 
Sub-tetal 35.30 
Total Miles, Deschutes Ceunty 89.80 


DOUGLAS COUNTY 


Primary State Highways: FAS No. Miles 
None 
Secondary State Highways: 
Elkton-Sutherlin From FA Route 3 in Sutherlin north- 232 T.57 


westerly to FA Route 20 at Elkton 
Elkton-Sutherlin From FAS 232 near the west city limits 233 1.69 


of Sutherlin, southerly to FA Route 3 
approximately 0.8 mile south of Sutherlin 


3D. 


ln ala arent anes gee Lie 


Sixes-Dry Creek From FA Route 2 at Sixes, easterly 
to a cownty road junction in Sec- 
tion 7, T. 32 S., R. 14 W., W.M. 


Gold Beach- From FA Route 2 at Gold Beach, 
Bagnall Ferry northeasterly to old Bagnall Ferry 


Mill Creek From FA Route 2 at Brookings, north- 259 
(North Side Chetco easterly to a county road junction 
River) in T. 40 S., R. 13 W., We M. 


Sub-total 
Total Miles, Curry County 
DESCHUTES COUNTY 


Primary State Highways: FAS No. 


McKenzie-Bend From FA Route 4 near the north city 319 
limits of Bend, northwesterly to 
FA Route 5 near Sisters 


Sub-total 


Secondary State Highways: 


O'Neil From FA Route 4 at Prineville 
Junction, easterly to the Deschutes- 
Crook County line 


Cline Falls From FAS 319 at Tumalo, northeasterly 
to FA Route 5 near Cline Falis 


Redmond-Bend From FAS 319 approximately two miles 
north of Bend, northeasterly to FA 
Route 4 at Redmond 


Tumalo-Deschutes From FAS 324 at Tumalo, easterly to 
a county road junction at Deschutes 


Powell Butte From FAS 398 approximately 4,5 miles 
east of Bend, northerly to a.comty . 
road junction at the southwest corner 
of Section 17, T. 17 S., R. 13 E., 

W. M, 


From FA Route 21 approximately 3 miles 
east of Bend, northeasterly to FAS 397 


Sub-total 


13298 
GILLIAM COUNTY - Continucd 
County Roeds: - FAS No. Miles 
Sherman Highway- From FA Route 6 approximately 3 Ha Te) 2.30 
Mikkalo miles south of Olex, westerly to 
Mikkalo 
Lonerock Road From a comty road junction at 4h 14.00 


Lenerock, northwesterly to FAS 378 
approximately 4.5 miles southeast 


of Condon 
Sub-tetal 16.30 
Total Miles, Gilliam County 68.17 
Primary State Highways: FAS No. Miles 
John Day-Burns Frem FA Route 5 in John Day 47 39.70 
southerly to the Grant-Harney 
County line 
Jehn Day From FA Route 5 south of Austin, 448 2.89 
(Austin Spur) nertherly to a county read junction 
in Austin 


Sub-total 42,39 


Secondary State Highweys : 


Kimberly-Long Creek From FA Route 6 at Kimberly easterly 427 35.85 
and southeasterly, via Monument, 
Hemilton, to FA Route 30 in Long Creek 


Beech Creek From FA Route 5 at Mt. Vernon north- hho 5.35 
easterly to FA Route 30, in Section ts 
®. 13-6,, BR 25, We mM 


Sub-total 41,20 
County Roads: 
Long Creek From FA Route 30 in Long Creek, south- 437 12.00 


easterly to a county read junction 
approximately 3 miles east of the 
Malheur National Forest Boundary 


Prairie City- From FA Route 5 in Prairie City, seuth- 452 13.00 
Blue Mountain easterly to a point in Section 13;. Fe 
Springs 14 S5., R. 34 E., W. M. 
) 1946 
a ee 


Sec 


State Hi 


Tiller-Trail 


County 


Yoncalla-Scotts 
Valley 


Roseburg-Melrese~ 
Cleveland 


Roseburg-Rock Creek 
(North Umpqua) 


Pacific Highway- 
Riddle 


Azelea-Anchor 


Pacific Highway- 
Glendale 


Sutherlin- 
Nonpareil 


Primary State Highways: 


Heppner 


Wasco-Heppner 


DOUGLAS COUNTY - Continued 


s: (Con.) FAS No. 
From FA Route 3 at Canyonville cast- 


erly to Tiller 


234 


Sub-total 


From FA Route 3 near the south city 
limits ef Yoncalla, easterly to a 
county roed junction in Section 3, 
T. 23S., R. 4 W., We M 


Frem FA Route 3 in Roseburg north- 
westerly, via Melrose, to Cleveland 


From FA Route 3 in Roseburg, north- 
easterly vie Glide to a county road 
junction at Reck Creek 


From FA Route 3 approximately 4.5 
miles south of Myrtle Creek, south- 
westerly to Riddle 


From FA Route 3 at Azalea northeasterly 243 
to Anchor 


From FA Route 3 approximately 3 miles 
northeast of Glendale, southwesterly 
to a county road junction in Glendale 


2hs5 


From FA Route 3 in Sutherlin north- 2ho 


easterly to Nonpareil 
Sub-total 
Total Miles, Douglas County 
GILLIAM COUNTY 


FAS No. 


From FA Route 1 at Heppner dunction 
southeasterly to the Gilliam-Morrow 
County line 


439 


Sub-total 


Secondary State Highways: 


From the Gilliam-Sherman County line 
southeasterly, via Condon, to the 
Gilliam-Morrow County line 


Sub-total 


HARNEY COUNTY - Continued 


County Roads: (Con.) FAS No. Miles 
Diamond-Grain From State Secondary Highway No. 456 13.00 
Camp 4h) (FAS 456) at Diamond, westerly 


to FAS 450 at Grain Camp 
Sub-total 21.10 
Total Miles, Harney County 232.53 


HOOD RIVER COUNTY 


Primary State Highways: FAS No. Miles 
Mt. Hood From FA Route 1 near the east city 115 41,90 


limits of Hood River, southerly to 
the Hood River-Clackamas County line 


Sub-total 41.90 


Secondary State Highways: 


Odell From the Mt. Hood Loop Highway (FAS 300 3.51 
115) approximately one mile east of 
Odell, westerly and northerly to 
FfS 356 near Tucker Bridge 


Heod River From the Mt. Hood Loop Highway (FAS 356 18.14 
115) approximately 0.5 mile cast of 
Parkdale, westerly to Parkdale and 
northerly to FA Route 1 in Hood River 


Sub-total 21.65 
Ceunty Roads: 
Dee-Lost Lake Road From FAS 356 at Dee northwesterly and 306 2.70 
southerly to the westerly county roed 
junction in Section 13, T. 1 N., R. 
9 E., W. M. 
Windmaster Corner- From FAS 302 in Oak Grove easterly to 303 2.00 
Oak Grove FAS 356 approximately 2.5 miles south 
of Hood River 
Cider Mill-Rockferd From a cowmty road junction approxi- 302 4.25 


mately 0.5 mile southwest of Oak 
Grove, northeasterly to FA Route 1 
approximately 1.5 miles west of the 
west city limits of Hood River 


- knw 
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GRANT COUNTY - Continued 


FAS No. 


From a road junction at Logdell 
northeasterly to FAS 447 approxi- 
mately 8 miles northwest of Senece 


Sub-total 


453 


Total Miles, Grant County 


River, in T. 22S., R. 30£., W, M. 


«]3 


HARNEY COUNTY 
Primary State Highways FAS Ne. 

John Day-Burns From FA Route 31 approximately 2 447 
miles northeast of Burns, northerly 
to the Harney-Grant County line 

Lakeview-Burns From FA Route 21 in Section 29, T. 405 
23S., Re 27 E., W. M., southwesterly 
to the Harney-Lake County line 

Burns-Crane From FA Route 21 in Burns southeast- 457 
erly to Crane 

Sub-total 
Sec State Hi 8: 

Frenchglen From FAS 457 approximately one mile 450 
east of the east city limits of Burns, 
southerly to Frenchglen 

Diamond Valley From FAS 457-at the west city limits 456 
of Crane, southerly and westerly to 
Diamond 

Rome- Princeton From FAS 456 approximately 4.5 miles 455 
north of Princeton, southeasterly to 
the Harney-Malheur County line 

Sub-total 
County Roads: 

Central Oregon From FA Route 31 approximately two 458 

Highway-Drewsey miles southeast of Drewsey, north- 
westerly to a road junction at Drewsey 

Burns-Curry From FA Route 31 in Burns northerly 459 

Garden Creek to a county road junction near Silvies 


32.71 


5.50 


13302 


JACKSON COUNTY - Continued 


County Roads: (Con.) FAS No. Miles 
Rogue River- From FA Route 3 at Rogue River, 276 7.80 
Wimer northerly to a county road junc- 


tion at Wimer, in Section 10, T. 
35 S., R. 4 W., W. Me 


Medford-Sams Valley From FA Route 3 near the north city 273 12.10 
limits of Medford, northerly and 
northwesterly to FAS 271 in Sams 


Valley 
Jacksonvilile- From FAS 268 in Jacksonville, north- oTk 9.30 
Central Point- easterly vie Central Point to FAS 
Crater Lake 269 approximately 4 miles north of 
Highway Medford 
Phoenix-Veorhies From FA Route 3 in Phoenix, westerly 278 3.10 


and northerly to FA Route 3 approx- 
imately 2 miles southeast of Medford 


Dead Indian Road From FA Route 15, 2 miles east of 2771 6-50 
the east city limits of Ashland, 
northeasterly to a county road junc- 
tion in Section 27, T. 38 S., R. 2 E.,; 


W. M. 
Sub-total 54.20 
Total Miles, Jackson County IT3-73 
JEFFERSON COUNTY 
Primary State Highways: FAS No. Miles 


None 


Secondary State Highways: 


Madras-Prineville From FA Route 4 south of Madras 385 19.37 
to the Jefferson-Crook County line 


Sub-total 19.37 
County Roads: 
The Dalles California From FA Route 4 approximately 1 mile 314 12.00 


Highway-Ashwood northeast of Willowdale, southeasterly 
to a county road junction in Ashwood 


Sub-total 12,00 


Totel Miles, Jefferson County 31.37 


Dae eae eo 


(Con. ) 


Schenck Corner- 
Van Horn 


Odell Scheol- 
Fikes Crossing 


Sec State Hi 


Sams Valley 


Medford-Provolt 


Little Butte 


County Roads: 


Crater Lake Highway 
Butte Falls 


HOOD RIVER COUNTY - Continued 


FAS No. 


From FAS 300 approximately 1.5 301 
miles north of Odell northeasterly 
to FAS 115 near Ven Horn 


From FAS 356 approximately 0.5 305 
mile west of Summit southeasterly 

te FAS 300 approximately 0.7 mile 

north of Odell 


Sub-tetal 


13.20 


Tetal Miles, Hood River County 76.75 


JACKSON COUNTY 
FAS No. 


From FA Route 3 at the nerth city 269 
limits of Medford northerly and 
northeasterly vie Eagle Point, 

Prospect, and Union Creek to the 
Jackgen-Klamath County line 


Sub-total 
8: 


From FA Route 3 in Gold Hill, 
northeasterly vie Sams Valley to 
the Crater Lake Highway (FAS 269) 
approximately 9 miles south of 
Trail 


From FAS 280 at Provolt (Jackson- 
Josephine County line) southeasterly 
and northeasterly via Applegate and 
Jacksonville to FA Route 3 in Medford 


From the Crater Lake Highway (FAS 269) 
in Eagle Point, easterly and south- 
easterly via Brownsboro to Lakecreek 


Sub-total 


From the Crater Lake Highway (FAS 269) 
approximately 8 miles south of Trail, 
easterly to Butte Falls 


Miles 


13304 


KLAMATH COUNTY 


State Hi : FAS No. Miles 
Klamath Fells- From FA Route 4 in Klemath Fells 410 «= 62. Bs 
Lakeview easterly via Beatty and Bly to 


the Klemath-Lake County line 


Dairy-Bonanza From FAS 410 at Dairy, southeast- 416 7.02 
erly to a junction with FAS 418 
and 430 in Bonanza 


Ylemath Falls- From FAS 410 approximately 3 miles 419 27.1% 
Malin southeast of Klamath Falls, south- 

easterly via Merrill and Malin t» 

the Oregon-California State line 


Crater Lake From the Klemath-Jackson Cowmty line 269 1.17 
to the west boundary of Crater Lake 
National Park 


Sub-total 98.17 
Secondary State Highways: 


Klamath Lake From FA Route 4 in Klamath Falls, 420 49.70 
northwesterly along the west side 
of Klamath Lake to State Primary 
Highway No. 22 at Fort Klemath 


Modoc Point From FA Route 4 at Modec Point, 425 12.90 
northwesterly to State Primary 
Highway No. 22 approximately 0.5 
mile south of Klamath Agency 


Chiloquin From FA Route 4 approximately 8 kel 3.89 
miles northwest of Modoc Point, 
northeasterly to FAS 24 at Chiloquin 


Chiloquin From FAS 425 approximately 1.5 miles ok 4,60 
southeast of Klamath Agency, south- 
easterly to Chiloquin 


Midland From FA Route 33 approximately 1.5 hO7 5.61 
miles north of Midland, easterly and 
northerly to FAS 410 near Altamont 


Lower Klamath From FA Route 33 south of Midland, 428 7.55 
easterly to FAS 419 approximately 
1 mile west of Dehlinger 


Hatfield From FAS 419 approximately 3 miles 423 2.51 
east of Merrill, southeasterly to 
the Oregon-California State line 


Sub-total 86.76 
empeos 1946 
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13303 


Primary State Highways: 


Oregon Caves From FA Route 17 at Cave Junction 
southeasterly to the Oregon Caves 
National Monument 


Sub-total 
Sec State Hi s: 


Rogue River Loep From FA Route 17 approximately 1 
mile northeast of Wilderville, 
northerly along the west side of 
the Rogue River to a point in Sec- 
tion 26, T. 35 S., Re 7 We, We M5 
thence southeasterly and easterly 
to FA Route 3 in Grants Pass 


Williams From a county road junction approx- 280 
imately 3 miles southwest of Wil- 
liams, northerly via Williams and 
Provolt to FA Route 3 near Grants 
Pass 


Sub-total 


County Roads: 


Hugo-Merlin- From FA Route 3 approximately } miles 

Pacific Highway north of Grants Pess, northwesterly 
vie Merlin and northeasterly to FA 
Route 3 South of Hugo 


Grants Pass-West From FAS 261 approximately 4 miles 
west of the west city limits of 
Grants Pass, nértheasterly and east- 
erly to FAS 261 near the west city 
limits of Grants Pass 


Williams Secondary From FA Route 17 at Wilderville 

Highway-Wilderville southeasterly and northeasterly to 
FAS 280 approximately 2 miles south- 
west of Grants Pass 


Caves Highway- From FAS 260 approximately 2 miles 

Holland-Spence School southeast of Caves Junction, south- 
easterly to Holland; thence northerly 
to FAS 260 approximately 5.5 miles 
east of Cave Junction 


Sub-total 


Total Miles, Josephine County 


LAKE COUNTY - Continued 


Secgndary State Highways: FAS No. Miles 
Warner From FA Route 16 approximately 3.5 406 46,21 


miles north of Lakeview, easterly 
to Adel; thence northerly to a comty 
road junction at Plush 


Sub-total 46,21 
County Roads: 
Fremont Highway- From FA Route 16 on the south line 4ik 6.50 
Fort Rock of T. 25 S., R. 13 E., W. M., easterly 
ad to a county road junction at Fort Rock 
Maddox Corner- From FAS 410 approximately 3.25 miles 411 540 
Thomas Creek west of Lakeview, westerly and north- 
erly to a road junction on section 
line between Sections 24 and 25, T. 
38 S., R. 19 E., W. M. 
Klamath Falls- From FAS 410 approximately 5 miles 408 5.00 
Lakeview Highway- west of Lakeview, south 3 miles and 
13 miles north west 2 miles to FAS 407 
of West Side 
West Side Road From a road junction near the center 407 5.15 
of Sectien 19, T. 40 S., R. 19 E., 
W. M., northeasterly to a junction 
with FAS 408 approximately 1.5 miles 
north of West Side 
Sub-total 22.05 
Total Miles, Lake County 158.65 
LANE COUNTY 
Primary State Highways: FAS No. Miles 
None 
Secondary State Highways: 
Territorial From the Lane-Benton County line 200 6.64 
southerly to FA Route 25 at Cheshire 
Territorial From FA R@ute 25 approximately 1 mile 201 15.58 
southwest of Cheshire, southerly to 
Hadloyvilic 


Eugene-Richardson From a road junction at Walton, east- 236 27.13 
erly via Noti to FAS 201 south of 
Elmira; thence easterly to FA Route ._-—s_—. ‘. 
3 in Eugene ; 19 4¢ 
ss IN i 


133905 


KLAMATH COUNTY - Continued 


County Roads: FAS No. 
Klamath Falls- From a county road junction at 
Lakeview Highway- Sprague River, southeasterly to 
Sprague River FAS 410 approximately 4 miles 


southwest of Beatty 

Olene-Poe Valley From FAS 410 near Olene, south- 
easterly to FAS 417 approximately 
5 miles southwest of Bonanza 


Keno-Worden From FA Route 33 near Worden, north- 


westerly to FA Route 15 at Keno 
Altamont-Mock . From FAS 428 approximately 3 miles 
Corner west of Dehlinger, northwesterly to 


FAS 427 approximately 1.5 miles 
south of Klamath Falls 


Bonanza-Malin From FAS 419 approximately 2 miles 
west of Malin, northerly to FAS 416 
at Bonanza 

Bonanza-Langell From FAS 417 approximately 1 mile 

Valley-Lorella south of Bonanza, southeasterly to 


Langell Valley; thence northerly to 
Lorella; thence northwesterly to 
FAS 416 at Bonanza 


Malone-Oregon- From FAS 419 approximately 2 miles 
California State east of Merrill, south to the 
Line Oregon-California State line 


Bonanza;Lorenz Mill From FAS 416 at Bonenze, northerly 
to FAS 410 in Section 3, T. 38 S., 
R, 11E., W. M. 


Sub-total 


fetal Miles, Klamath Gemty 262.23 


LAKE COUNTY 
Primary State Highways: FAS No, Miles 
Klamath Falls- From the Lako-Klamath County line 410 33.00 
Lakeview to FA Route 16 in Lakeview 
Lekeview-Burns From the Lake-Harney County line 405 57.39 


to FA Route 16 at Valley Falls 


Sub-total 90.39 


- 19 « 


Comty: Reade: (Con) 


Cottage Grevee 
Culp Creek 


Primary State iighweys: 
Alsea 


LANE COUNTY - Continued 


FAS No, 


From FA Route 3 in Cottage Grove, 
southeasterly via Dorena te a 
county roed junction at Culp Creek 


Sub-total 


Total Miles, Lane County 


LINCOLN COUNTY 


231 


FAS No. 


From PA Route 2 at Waldport, east- 
erly to the Lincoln-Benton County 
line 


Sub-total 


Secondary State Highways: 


Badyville-Blodgett 


Siletz 


County Roads: 
Otis-Rose Lodge 


Sch@ener Creek Road 


Siletz-Orton 


Burnt Woods-Harlan 


Yashats River Road 


From the Lincoln-Benton County line, 
northwesterly to a road junction at 
Neshvilis 


From FA Route 22 approximately 0.8 
mile north of Toled@, northerly vie 
Siletz te FA Route 2 at Kernville 


Sub-total 


From FA Route 2 at Otis, southeast- 
erly to FA Route 23 at Kose Lodge 


From FA Route 2 at Taft, northeast- 
erly te a county road junction in 
Section 25, T. 7 Se, Re 11 Wo, We M, 


From FAS 196 at Siletz, northeasterly 
to a county road junction at. Orton 


From a county road junction at Harlan, 
northeasterly te FA Route 22 at Burnt 
Woods 


From FA Route 2 at Yachats, southeast- 
erly to a county road junction in 
Section 35, T. 14.S., R, 11 We, We. M. 


Sub-total 


Total Miles, Lincoln County _ 


hy 


1h5 


196 


146 


151 


152 


4.10 


2.50 


Fox Hollow 


Springfield- 


Creswell 


Springfield- 
Creswell 


County Roads: 


Junction City- 
Lewis Ranch 


Eugene-Gillespio 
Corner 


Eugene-Oeburg- 
Linn County line 


Coburg Road 
Junction-Marcola 


Jasper-Lowell 


Coast Highway- 
Canary 


LANE COUNTY - Continued 


Secondary State Highways: (Con. ) 
Junction City- 
Eugene 


From FA Route 3 in Eugene, north- 
erly via Santa Clara to FA Route 3 
in Junction City 


From FA Route 3 approximately 2 miles 
north of Walker, northwesterly to 
FA Route 3 in Eugene 


From FA Route 29 approximately 1 mile 
eest of Pleasant Hill, north to 
Jasper; thence northwesterly to FA 
Route 5 approximately 1.5 miles east 
of Springfield 


From FA Route 3 et Creswell, casterly 
and northerly to FA Route 29 approx- 
imately 1.5 miles northwest of 
Pleasant Hill 


From FA Route 25 approximately 6 miles 
northeast of Swissheme, northerly via 
Alphe to Paris 


Sub-total 


From FA Route 3 in Junction City, 
westerly te a county road junction 
in Section 5, T. 16S., R. 5 W., 
W. M 


From FA Route 3 in Eugene to junc- 
tion with State Secondary Highway 
No. 200 at Gillespic Corner 


From FA Route 3 in Eugene, northerly 
via Coburg to the Lane-Lim County 
line 


From FAS 210 approximately 1 mile 
northeast of Eugene, easterly and 
northeasterly to Marcola 


From FA Route 29 at Lowell, north- 
westerly via Fall Creek to FAS 22 at 
Jaspor 


From FA Route 2 approximately 2.5 


miles south of Florence, easterly to 
ea county road junction at Canary 
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LINN COUNTY - Continued 


County Roads: (Con.) FAS No. Miles 
Lebanon-Berlin From FAS 212 near the east city 214 9.00 
limits of Lebanon, southeasterly to 
Berlin 
Foster-Sweet Home From FA Route 37 at Sweet Home, 217 4,00 
northeasterly to FA Route 37 at 
Foster 


Holley-Rice School From FAS 219 near Holley, southeast- 218 4.50 
erly to Rice School, in Section 32, 
T, 14 S., R. 1 EB, W. M 


Harrisburg-Lane From FA Route 3 in Harrisburg, south- 210 5.70 
County line easterly to the Linn-Lane County line 
Sub-total 59.90 
Total Miles, Linn County 148.95 


MALHEUR COUNTY 


Primary State Highways: FAS Ne. Miles 
Weiser Spur From PA Route 1 approximately 2 miles 516 1.99 


south of Weiser, northerly to the 
Oregon-Idaho State line near Weiser 


Payette Spur From the Oregon-Idsho State line near 517 1.67 
‘ Payette, northerly approximately 1.5 
miles to FA Route 1 


Cairo-Nyssa From the Oregon-Idsho State line east 514 8.64 
of Nyssa, wost and north vie Nyssa to 
FA Route 5 at Cairo Junction 


Sub-total 12.30 
Sec State Hi 83 


Vale-West From FA Route 31 approximately 6 miles 519 10.72 
gouthwost of Vale, northerly approxi- 
mately 3 miles; thence east to FA Route 
31 at Vale 


Nyssa-Adrian From the Oregon-Idaho State line ap- 518 22.90 
proximately 9 miles south of Adrian, 
westerly and northerly to FAS 514 in 


Nyssa 

Adrian- Parma From FAS 518 near Adrian, easterly to 520 2.77 
the Oregon-Idaho State line 

Rome-Princeton From the Malheur-Harney County line 455 37.41 
via Folleyfarm, to FAS 513 approxi- SeP°5 194 
mately 12 miles southwest of Rome PTs 6 


o 2h 


ice ade ee ne ew a me — _ rs 
ei ate Rpts 1 OS Ne i ing SII IE tet ae 


13309 


Mehama-Mill City 


Albany-Lyons 


Albany Airport 


Corvallis-Eastside 


Jefferson 


Halsey-Sweet Home 


County Roads: 
Greens Bridge-Scio 


Orleans-Lebanen 


Crabtree Corner- 
Lebanon 


Brews ter-Lacomb 
car co 184 


From the Linn-Marion County line, 
southerly to a junction with FA 
Route 37, in T. 13S., Ro 7 E., 
We. M. 


From the Linn-Marion County line, 
via Lyons, to the Linn-Marion County 
line at Mill City 


From FA Route 37 approximately 7 
miles east of Albeny, northeasterly 
via Crabtree and Scio to FAS 12h at 
Lyons 


From FA Route 37 approximately 1 mile 
east of Albany, northerly to FA Route 
3 at the Albany Airport 


From FA Route 3 at the south city 
limits ef Albany, southwesterly to 
the Linn-Benton County line 


From FA Route 3 approximately 2.5 
miles southwest of Jefferson, north- 
easterly to the Linn-Marion County 
line 


From FA Route 3 in Halsey, easterly 
through Brownsville ani Crawfordsville 
to FA Reute 37 in Sweet Home 


Sub-tetal 


From FAS 220 at Scio, via West Scio, 
to the Linn-Marion County line 


From FAS 202 at Orleans, easterly to 
FA Route 37 in Lebanon 


From FA Route 37 in Lebanon, north- 
erly to FAS 220 approximately 2 miles 
east of Crabtree 


From FAS 212 approximately 3 miles 
northeast of Lebanon, easterly to 
Lacomb 
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MALHEUR COUNTY - Continued 
County Roads: (Con. ) FAS No. Miles 


Ontario-Morgan Avenue From FAS 514 approximately 2.5 miles 528 6.40 
south of Cairo, northerly to FAS 527 
and from a point on FAS 527 north- 
easterly to FA Route 5 in Ontario 


Morgan Avenue-Nysse From FAS 514 near Nyssa, westerly and 529 6.10 
northerly to raod junction on town- 
ship line T. 18 S., approximately 3 
miles southwest of Ontario 


Philips Corner- From FAS 515 near the southeast 530 3.90 
East Cow Hollow corner of Section 4, T. 20 S., R. 
(Enterprise Ave- h6 E., W. M., casterly to FAS 516 
nue ) approximately 2.5 miles southwest 

of Nysse 
Owyhee-East Cow From FAS 518 at Owyhee, west 2.0 515 7.50 
Hollow miles; thence northerly to the ir- 


rigation canal in Section 5, T. 20 
S., Re 46 E., We Me 


Oregon Trail School- From FAS .515 near the east quarter 532 2.30 
Lapin Corner corner of Section 21, T. 20 S., R. 

46 E., W. M., northerly and easterly 

to FAS 518 approximately 1 mile west 


of Kingman 
Owyhee School Rock From a county road junction at the 533 4,00 
Spring Canyon northwest corner 9f Section 36, T. 


20 S., Ro 45 E., W. M., easterly to 
FAS 515 approximately 2 miles west 
of Owyhee 


Sub-total 74.30 
- Metal Miles, Malheur County 287.35 


MARION COUNTY 


Primary State Highways: FAS No. Miles 
Salom-Dallas From FA Route 3 in Selem to the 123 0.37 


Marion-Polk County line 


Sub-total 0.37 


Secondary State Highways: 


North Santiam From FAS 127 approximately 7 miles 121 56.T/ 
southeast of Salem, seutheasterly vie 
Avmsville, Sublimity, Stayton, Mehama, 
Mill City, Gates, and Detroit te the 
Marion Linn County line STP °3 1946 
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MALHEUR COUNTY - Continued 


Secondary State Highwaye: (Con. ) TAS Bos 


Is 0. N. 


Jordan Valley 


Ironside-South 


Juntura-Beulah 


Harper Loop 


Harper-Little Valley 


Ontario-Cox Corner 


From the Oregon-Nevada State line 

at McDermitt, northerly via Rome and 
Jordon Valley to the Oregon-Idaho 
State line, near the southeast 
corner of Section 36, T, 26S., R. 
46 E., W. M. 


From FAS 513 approximately 5 miles 

wost of Jordan Valley, easterly to 

Jordan Valley; thence northerly to 

FAS 513 approximately 5 miles north 
of Jordan Valley 


Sub-total 


From FA Route 1 spproximately 5 miles 
north of Payette Junction, easterly 

1 mile; thence southerly 2 miles; 
thence westerly to FA Route 1 approx- 
imately 3 miles north of Payette Junc- 
tion 


From FA Route 5 at Ironside, south- 
westerly to a county road junction 
on the east section line of Section 
7, Te 15 S., R. 39 EB, We M. 


From FA Route 31 at Jumtura, north- 
westerly to Beulah 


From FAS 525 at Harper, northerly 1 
mile, westerly 1 mile, southerly ap- 
proximately 2.5 miles; thence north- 
easterly approximately 1.5 miles to 
FAS 525 at Harper 


From FA Route 31 approximately 1 mile 
south of Harper, northerly to Harper; 
thence northeasterly via Little Valley 
to FA Route 31 approximately 1 mile 
southeast of Little Valley 


From FA Route 5 approximately 3 miles 
west of Cairo, northerly 1.5 miles; 

thence easterly approximately 4 miles; 
thence northerly 1 mile to FA Route 5 
approximately 0.5 mile west of Ontario 


313 


County Roads: (Con. ) 
Jefferson-Scic 


MARION COUNTY - Centinued 
FAS No. 


From FAS 125 at Jefferson, easterly 126 
to the Marion-Linn County line 


Sub-total 
Total Miles, Marion County 


MORROW COUNTY 


Primary State Highways: FAS No. 
Heppner From the Morrow-Gilliam County line 439 
southeasterly via Ione, Lexington, 
and Heppner to the Morrow-Umatilla 
County line 
Sub-total 
Secondary State Highways: 
Lexington-Eche From FAS 439 at Lexington, northeast~ 4k3 
erly to the Morrow-Umatilla County line 
Wesco-Heppner From the Morrew-Gilliam County line, 378 
via Eightmile, to FAS 439, in Heppner 
Heppnor-Spray From FAS 378 approximately 10 miles 317 
seuthwest of Heppner, southerly to a 
road junction approximately 4,5 miles 
_ southeast of Hardman 
Sub-total 
County Roads: 
Tone-Morgen Ranch From a county road junction in Sec- yhh 


Primary Stete Highways: 
Beavertgn-Hillsdale 


SE Tt ale Parr ns RU a es © , 
Oe eee ee eT 


tion 25, T, 2S., R. 23 E., We Me, 
northeasterly to Fas 439 at Ione 


Sub-total 
Total Miles, Morrow County 
MULTNOMAH COUNTY 


SL 


FAS No. 
From FA Route 9 in Portland ( junction 25 
of Slaven Road and Barbur Boulevard), 
westerly to the Mul tnomah-Weshington 
County line 


Sub-total 


= 6 - 


Ce ae ee ee ee 
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Se State 


Hillsbero-Silverton 


Silver Creek Falls 


Jefferson 


Cascade 


Beaverton-Aurora 


Woodburn-Sandy 


Mehama-Mill City 


Mehama-Mill City 


County Roads: 


Yergen Corner- 
Auror 


Salem-Brassel 
Corner 


Salem-Silverton 


Silverton-Sublimity 


Salem- Independence 


A 


MARION COUNTY - Continued 
a: (Con.) 


From FAS 147 in Silverton, north- 
westerly via Mt. Angel and Woodburn 
to the Marion-Yemhill County line 


From FA Route 3 in Salem, southeast- 
erly and easterly to Silver Creek 
Falls State Park; thence northwest- 
erly to FAS 147 in Silverton 


From FA Route 3 at Steiwer Hill, 
southeasterly via Jefferson, to the 
Marion-Linn County line 


From FAS 102 in Silverton, north- 
easterly to the Marion-Clackamas 
County line 


From FA Route 3 at Aurora, northerly 
to the Marion-Clackeamas County line 


From FA Route 3 north of Woodburn, 
easterly to the Marion-Clackamas 
County line 


From FAS 121 at Mehama, southerly to 
the Marion-Linn County line 


From FAS 12] at Mill City, southerly 
to the Marion-Linn County line 


Sub-total 


From FAS 102 approximately 2 miles 
south wf Newberg, southeasterly to 
FAS 22 at Aurora 


From FAS 123 in Salem, northeasterly 
to FAS 102 approximately 3.5 miles 
northwest of Woodburn 


From FA Route 3 near the north city 
limits of Salem, northeasterly to 
FAS 127 in Silverton 


From FAS 12] in Sublimity, northerly 
to FAS 147 in Silverton 


From FA Route 3 in Salem, southwest- 


erly to the Marion-Polk County line 
near Independence 
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FAS No. 


125 


47 


124 


12h 


128 


159- 


147 


130 


176 


6.00 


5055 


2.16 


2.64 


0.19 


0.12 


144.73 


11.90 


16.6 


12.40 


13.20 


10,70 
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POLK COUNTY 
Primary State Highways: FAS No. Miles 
Salem-Dallas From a junction with FAS 190 in 123 14.55 


Dallas, casterly vie Wost Salem 
to the Polk-Marion County line 


Monmouth-Independence From FA Route 9 in Monmouth, east- 138 2.37 
erly to e junction with FAS 142 and 
FAS 193 in Independence 


Sub-total 16.92 


Secondary State Highways: 


Salem-Dayton From FAS 123 at West Salem, north- 116 9.60 
erly to the Polk-Yamhill County line 


Dallas-Coast From FA Route 11 approximately 4 miles 137 15.19 
east of Valley Junction, southeasterly 
to a junction with FAS 123 in Dalles 


Monmouth Prom FAS 190 approximately 5.5 miles 139 7.20 
south of Dalles, easterly to FA Route 
9 at Monmouth 


Independence From FAS 176 in Infependence, north- 142 6.38 
easterly to FAS 123, approximately 1 
mile west of Eola 


Kings Valley From FAS 123 in Dallas, southerly vie 190 18.23 
: Pedee to the Polk-Benton County line 


Sub-total 56.60 


County Roads: 


Salem- Independence From FAS 142 in Independence, easterly 176 0.30 
to the Pelk-Merion County line 


Independence-Benton From FAS 138 in Independence, southerly 193 10.00 
County Line to the Polk-Benton County line 
(Granger Road ) 


Sub-total 10.30 
Total Miles, Polk County 83.52 
SHERMAN COUNTY 


State ws FAS No. Miles 


- 30- 
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MULTNOMAH COUNTY - Continued 


Secondary State Highways : FAS No. 


Sun Dial 


County Roads: 


N. E, 82nd Avenue- 
Portland Nursery 
(N. E. Glisan Street) 


S. E. 82nd Avenue- 
Demascus (S. E, 
Foster Road) 


Cornelius Pass Road 


Seuvies Island- 
Wost Side 


Sauvies Island- 
Central 


Sauvies Island 
(Oak Island Road) 


Cornell Road- 
Burnside Street- 
Washington County 
Line 


From FA Route 1 at Fairview, north 37 
to a junction with ea coumty road 
near Sun Dial Lake 


Sub-total 


From FA Route 41 at N. E. Glisan 
Street in Portland, easterly to 4 
junction with Base Line Road approxi- 
mately 1.5 miles south of Troutdale 


From FA Route 41 in Portland (Ss. E. 
82nd Avenue), southeasterly via 
Foster Road to the Multnomah-Clackamas 
County line 


From FA Route 1 approximately 0.5 mile 
northwest of Burlington, southwest to 
the Multnomah-Washington County line 


From FA Route 1 approximately 1 mile 
northwest of the north city limits 

of Portland, easterly across Multnomah 
Channel; thence northwesterly to a 
junction with FAS 44 approximately 0.5 
mile northeast of Burlington 


From FAS 43 in Sectien 17, T. 2 N., 
R. 1 W., W. M., northeasterly approx- 
imately 4.5 miles; thence seutherly 
to FAS 43 in Section 28, T. 2 N., R. 
1W., We M. 


From FAS 44 in Section 9, T. 2 N., 

Re 1W., We M., northwesterly along 
the west sido of Little Sturgeon Lake 
to a point in Sectien 32, T. 3 N., R. 1 
W., W. M 


From FA Route 1 in Portland, Via 
Cornell Road te the Multnomah- 
Washington County line 

Sub-total 


Total Miles, Multnomah County 


TILLAMOOK COUNTY - Continued 


County Roads: (Con. ) FAS No. 
Peltz Corner- From FA Route 2 approximately 2 19 
Trask River miles southeast of Tillamook, east- 


erly to FAS 20 in Section 3, T. 
2 8.,; R. 9 W., Ww. M. 


Feirview-Clements From FA Route 2 approximately 4 miles 20 


Corner goutheest of Tillamook, northerly to 
FA Route 35 approximately 2 miles cast 
of Tillamook 
Hemlock-Sand Lake From a road junction at Sand Lake, 18 


northerly and northeasterly to FA 
Route 2 near Hemlock 


Const Highwey- From FA Route 2 approximately 2 miles 21 
Pacific City- southwest of Cloverdale, northwesterly 
Woods via Pacific City to a county road junc- 


tien near Woods 
Sub-total 


: Total Miles, Tillamook County 
UMATILLA COUNTY 


Primary State Highways: FAS No. 
Heppner From FA Route 30 at Nyc, southwesterly 439 
vie Vinson to the Umatilla-Morrow Ceunty 
line 
Pendleton-Cold From FA Route 1 in Pendleton, northerly 61 
Springs ani northwesterly via Holdman to FA 
Route 18 near Cold Springs 
Old Oregon Trail From FA Route 1 approximetely 1 mile 462 
(Umatilla-Echo south of Stanfield, northwosterly to 
Section) FA Route 18 east of Umatille 
Sub-total 
Seco State Hi 8: 


Sunnyside-Umapins From the former route of the Oregon- 46) 
Washington Highway 1 mile north of the 
north city limits of Freewater, west- 
erly and northerly vie Umapine to 2 
road junction at the Oregon-Washington 
State line 1.5 miles north of Umapine 


Athena- Holdman From FA Route 19 at Athena, westerly 465 


to FAS 467 approximately 2 miles south _ 
of Helix 


- 32- 
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SHERMAN COUNTY - Continued 
Secondary State Highways: 


Sherars Bridge From FA Route 12 at Grass Valley, 
westerly and southwesterly to the 
Sherman-Wasco County line 


Fulton Canyon-Wasco ‘From FA Route 1 approximately 1 mile 
northeast of Miller, southeasterly 
to a comection with the Wasco-Fulton 
Canyon County Road 


Wasco-Hoppner From FA Route 12 easterly and south- 
easterly, vie Klondike and Hay Canyon, 
to the Shorman-Gilliam County line 


Sub-total 
County Roads: 


Rufus-Scott Canyon From FA Route 1 at Rufus, southeast- 
erly to the Scott Canyon County Road 
junction 


Fulton Canyon- From a connection with State Secondary 

Wasco Highway No. 301 in Fulton Canyon, 
southeasterly and easterly to FA Route 
12 in Wasce 


Sub-total 
Total Miles, Sherman County 
TILLAMOOK COUNTY 


Primary State Highways: FAS No. 


None 


Secondary State Highways: 


Netarts From Oceanside southcasterly via 
Netarts and northeasterly to FA Route 
2 in Tillamook 


Little Nestucca From FA Route 2 approximately 3.5 
miles southeast of Cloverdale, south- 
easterly to FA Route 11 at Dolph 


Sub-total 
County Roads: 


Miami -Barnsdele From FA Route 2 near Garibaldi, north- 
School easterly to e county road junction 
: 7 near Barnsdale 


UMATILLA COUNTY - Continued 


County Roads: (Con. ) FAS No. 


Adems-Thernhollow- From FAS 473 at Cayuse, northeasterly 472 
Cayuse to Thornhollow; thence northerly and 
northwesterly to FA Route 19 at Adams 


Adems-Cayuse-Mission From FA Route 1 approximately 1 mile 473 
eagt of Mission, easterly and north- 
erly via Cayuse to FA Route 19 at 


Adems 
Mission-Thompson From a read intersectien at the south- 
Ranch west corner of Section 3, T. 1N., 
R. 33 E., W. M., nertherly to FA Route 
1 at Mission 
Sub-tota!. 57.00 
Tetal Miles, Umatilla County 229.00 


UNION COUNTY 


Primary State Highways: FAS No. 


None 


Secondary State Highways: 


Weston-Elgin From FA Route 7 at Elgin, westerly 
and northwesterly to the Union- 
Umatilla County line 


From Starkey northeasterly to FA 
Reute 1 approximately 7 miles west 
of La Grande 


From FA Route 7 at Island City, cast- 
erly to Cove; thence southerly to 
FA Route 1 at Union 


From FA Route 1 in Union, southeast- 
erly vie Medical Springs to the Union- 
Baker Ceunty line 


Sub-total 
County Roads: 
Island City- From FA Route 7 at Island City, north- 
Summerville-Imbler erly end easterly to Summerville; 


thence southeasterly te FA Route 7 at 
Imbler 


ont SMe. tet em 
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UMATILLA COUNTY + Continued 


Seconfary State Highways: (Con.) FAS No. Miles 

Athena-Holdman From FA> 461 approximately 6 miles . 466 8.46 
southeast of Holdman, easterly to 
FAS 467 approximately 3 miles south 
of Helix 

Havana-Helix From a county road junction at Havana, 467 8.90 
northerly to a county road junction 
in Helix 

Woston-Elgin Frem FA Route 19 at Weston, easterly 469 21.60 


to the Umatilia-Union County line 


Ordnance Depot From FA Route 1 in Section 27, T. 463 0.41 
4 N., R. 27 E., W. Me, northerly to 
the entrance of the Umatilla Ordnance 
Depot 


Hermiston From FAS 462 in Hermiston, northeast- 454 7.16 
erly to FA Route 18 approximately 2 
miles southwest ef Cold Springs 


Hermisten From FAS 443 appreximately 9 miles 433 10.63 
seuthwest of Echo, northeastorly to 
FAS 462 in Hermiston 


Lexington-Echo From FA Route 1 approximately 3.5 4h3 19.50 
miles east of Echo, westerly via 
Eche; thence southwesterly to the 
Umatilla-Morrew County line 


Stanficld- From FA Route 1 approximately 1 mile 470 2h 65 
Pendleton south of Stanfield, southeasterly to 

FA Route 1 near the west city limits 

of Pendleton 
Airport From FA Route 1 near tho west city 468 1.36 


limits of Pendloton, northwesterly to 
the Pendleton Airport 


Sub-tetal 117.90 
County Roads: 
Milton-South From FA Route 19 near the south 471 8.40 
Fork of the Walla city limits of Milton, southeasterly 
Walla River to a power plant on the South Fork 


of the Walla Walla River 


Helix-Stanton From a junction with State Secondary 4.67 5.30 
Highway No. 335 at Helix, northwesterly 
to a county road junction at Stanton 


Athena-Bergvin School From FAS 472 approximately 6 miles 47k 8.20 
aes southeast of Adams, northerly to FA 
Route 19 at Athena 
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County Roads: (Con.) 


Whiskey Creck- 
Lostine 


Enterprise-Aldor 
Slope 


Enterprise-Joseph 
(Hurricane Creek 
Road) 


Prairic Creek- 
Zumwalt Road 
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WALLOWA COUNTY - Continued 


From FAS 487 approximately 1 mile 
east of Wallowa, southeasterly to 
FA Route 7 at Lostine 


From a county road junction approz- 
imately 3 miles south of Fntcrprisc, 
northerly and northeasterly to FAS 
480 in Enterprise 


From FAS 480 in Joseph westerly to 
Hurricane Creek; thence northerly to 
FAS 480 in Enterprise 
From FAS 480 approximately 3 milos 
north of Joseph, northseasterly to a 
road junction near the cast scction 
line of Section 2, T. 2S., R. 45 E., 
WwW. M, 

Sub-total 

Total Miles, Wallowa County 

WASCO COUNTY 


FAS No. 


Secondary State Highways 


Sherars Bridge 


Shaniko-Fossil 


County Roads: 


The Dalles-Brown 
Crock 


The Dallose 
Mill Creck 


From FA Route 4 approximately 0,5 mile 
north of Tygh Valley, easterly to the 
Wasco-Sherman County line 


From FA Route 12 at Shaniko, southorly 
to Antelope; thonce casterly to tho 
Wasco-Whoecler County lino at Clarno 


Sub-total 


From FA Route 1 in Tho Dallos, north- 
wosterly to a county road intorsection 
approximately 2.5 miles northwest of 
The Dalles 


From e county road junction in Section 


28, T, 1 N., R. 12 E., W. M., north- 
easterly to FAS 365 in The Dalles 


- 36- 


La Grande-Iowa From FA Route 7 in La Grande, north- 


School easterly to FAS 481 at Iowa School, 
(Mt. Glen Road) approximately 4.5 miles north of 
Island City 


Alicel-Grende Ronde From FA Route 7 approximately 1.5 

River (Lower Cove miles southwest of Alicel, easterly 

Road ) to a comty road junction in Section 
13, T. 28., Re 39 E., We. M. 


North Powder- From FA Route 1 in North Powder, 
Anthony Lakos southwesterly to the Union-Baker 
Junction County line 

Sub-total 


479 


Total Miles, Union County 


WALLOWA COUNTY 


Primary State Highways: FAS No. 


Enterprise-Lewiston From FA Route 7 in Enterprise, north- 
erly to the Oregon-Washington State 
line 


Wallowa Lake From FA Route 7 in Enterprise, south- 
easterly to State Socondary Highway 
No. 351 in Joseph 


Sub-total 
Secondary State Highways: 


Little Sheep Creek From FAS 480 in Joseph, southeasterly 
to Little Sheep Creek; thence north- 
eastorly to Imaha 


Joseph-Wallowa Lake From Stato Primary Highway No. 10 in 
Joseph, southerly to the south end 
of Wallowa Lake 


Sub-total 


County Roads: 


Johnson Rench-Wallowa From FA Route 7 in Wallowe, northwest- 
erly to FA Route 7 approximately 2.5 
miles northwost of Wallowa 


Wellowa-Marvin Ranch From FA Route 7 in Wallowa, northeast- 
(akatey Creek Road) erly to 2 county road junction in 
Section 3, T. 1 N., R. 43 E., W. M, 


A f 


-B- 


490 


41 
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WASHINGTON COUNTY - Continuod 


FAS No. 


ra f 


Sec State : (Con.) 


From FAS 50 at Scholls, northeast- 
erly to FAS 25 approximately 2.5 
miles cast of Beaverton 


From FAS 25 at Beaverton, southerly 
via Tualatin to the Washington- 
Clackemas County line 


Sub-total 


Hillsboro-North From FA Route 32 in Hillsboro, north 
Plains-Shadybrook erly vie North Plains to a county 
rood junction at Shadybrook 


Hillsboro-Cornelius From FA Route 32 in Hillsboro, east- 
Pass erly and northerly via Orenco to the 
Washington-Multnomah County line 


Forest Grove-Baln From FA Route 32 in Forest Grove, 

Grove northwesterly to FA Route 35 approx- 
imately 1 mile northwost of Gales 
Creek , 


Sunset Camp-Columbia From FA Route 27 at old Sunset Comp, 
County Line northoasterly to the Washington- 
Columbia County line 


Cornelius-Blooming From a county road junction approxi- 31 3.70 
mately 1.5 miles south of Blooming, 
northerly vie Blooming to FA Route 32 
in Cornelius 


Wolf Crock Highway- From FA Route 27 approximately 2.5 miles 35 4,00 


Cedar Mill- cast of Orenco, easterly via Codar Mill 
Multnomah County to the Washington-Multnomsh County line 
Lino (Cedar Mill 

Road) 


Hillsboro-Farmington- From FAS 27 approximately 1 mile north 33 8.20 
North Scholls of North Scholls, northwosterly to 
FA Route 32 near Hillsboro 


Six Corners-Sherwood- From FA Route 9 at Six Corners, south- 34 5.00 
Tuelatin easterly to Sherwood; thence northeast- 

erly to FAS 22 at Tualatin 

Sub-total 


Total Milos, Washington 
County 


- 38- 
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WASCO COUNTY - Continued 


County Roads: (Con.) FAS No. Miles 
Petorsbure- From FA Route 4 noar Petersburg, 369 7.00 
Feirbanks northeasterly to o county road 


junction at Fairbanks 


Dufur-Atkinson From FA Route 4 at Dufur, northeast- 310 5.00 
Rench orly vie Boyd to FA Route 4 approximate- 
ly 0.5 mile northwest of Boyd 


Tygh Valley- From e county road junction noar the 311 7.90 
Pinohurst School ceater of Section 22, T. 4 S., Re 12 

E., W. M., casterly and northerly via 

Wemic to FA Route 4 at Tygh Valley 


Maupin-Shaniko From FA Route 4 at Maupin, northeast- 312 5.00 
(Bekeoven Road) erly to a county road junction in 
Section 26, T. 4 S., R. 14 E., W. M. 


Sub-total 35.90 
Totel Miles, Wasco County 67.88 


WASHINGTON COUNTY 


Primary State Highways: FAS No, Miles 


Boaverton-Hillsdalco From FA Route 32 in Beaverton, east- 25 3.45 
erly to the Washington-Multnomah 
County line 


Sub-total 3.45 


Secondary State Highways: 


Nehalen From FA Route 27 approximately 0.5 1 8.29 
mile south of Buxton, northerly to 
the Washington-Columbia County line 


Nohalon From FA Route 27 approximately 0.5 23 9.24 
mile northwost of Davies, southeast~ 
erly and southerly vie Banks to FA 
Route 32 in Forest Grove 


rn rae : = : 
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Hiligboro-Silverton From FA Route 32 in Hillsboro, south- 50 15,06 
erly via Midway and Scholls to the 
Washington-Yemhill County linc 


Farmington From FAS 50 approximately 5 milos south 26 9.89 
of Hillsboro, northeasterly to FAS 22 
in Beaverton 


YAMHILL COUNTY - Continued 


s: (Con.) 


From FA Route 9 approximately 1.5 
miles north of Amity, northeasterly 
to FAS 100 approximately 4 miles 
east of McMinnville 


Lafeyette From FAS 103 spproximately 2 miles 
northwest of Hopewell, northerly to 
FAS 105 approximately 4 miles east 
of McMinnville 


sor Bras NEG Bile a aiaabed ipa” Spguceplacitiite. iste) acs 


Bellewe-Hoperell From FA Route 11 at Bellevue, east- 
erly vie Amity and Hopewell to FAS 
116 approximately 1.5 miles east of 
Hopewell 


Sub-totel 


County Roads: 


Pacific Highway From FA Route 9 epproximately 1 

West-—Springbrook- mile northeast of the city lim- 

Chehelem Mountain its of Newberg, northerly and 
westerly to FAS 50 near Chehalem 
Mounteins 


Carlton—Chehalem From FA Route 32 in Carlton, 

Creek northeasterly to FAS 101 approx- 
imately 5 miles northwest of 
Newberg 


Sec State Hi 


Shaniko-Fossil 


Service Creck- 
Mitchell 


County Rosds: 
John Day Highwey- 
Kinzua 


Spray-Waternan 


Seco State Hi 


Hilisboro-Silverton 


Yemhill-Newberg 


Three Mile Lano 


Salon-Dayton 


Hillsboro-Silverton 


WHEELER COUNTY 


FAS No. 


None 


From FA Route 6 in Fossil, southerly 
and westerly to tho Wheeler-Wasco 
County line at Clarno 


308 


From FA Route 5 at Mitchell, north- 
easterly to FA Route 6 at. Service 
Creck 


316 


Sub-total 


From FA Route 6 approximatoly 3.5 
miles southcast of Fossil, casterly 
to a county road jywnction at Kinzue 


390 


From e county road junction at Waterman, 318 
northeasterly to PA: Route 6 at Spray 


Sub-total 
Total Miles, Wheeler County 
YAMEILL COUNTY 
FAS No. 


None 


From FA Route 9 in Newberg, northerly 


50 
to the Yamhill-Washington County line 
From FA Route 32 in Yamhill, south- 101 
casterly to FA Route 9 in Nowborg 
From FA Route 9 in McMinnville, east- 100 
erly and northeasterly via Dayton to 
FA Route 9 approximately 2.5 miles 
cast of Lafayette 
From FAS 100 in Dayton, southerly to 116 
the Yamhill-Polk County line 
From FA Route 9 in Newberg, southorly 102 


to the Yamhill-Marion County line 


- 39- 


= 
=) 
oO 
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| 


10,50 


0.67 


Total Miles, Primary State Highways 885.57 


Total Miles, Secondary State Highways 2,154.15 


Total Miles, County Roads 1,370.45 


4,410.17 


q 
4 : 
gz 
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County: Roads: (Con.) 


Cerlton—McMinnville 


Pike-Yemhill 


Baker Creek- 
McMinnville 


Pacific Highwey 
Rest-—Cleckamas 
County Line 


Willamine-Coest 
Creek 


Selmon River High- 
wey- Gopher Valley 


YAMHILL COUNTY - Continued 


FAS No. 


From FAS 112 approximately 0.25 111 
mile north of the north city lin- 
its of McMinnville, northerly and 
easterly to FA Route 32 in Carlton 


From a county road junction neer 110 
Pike, southeasterly to FA Route 3? 
in Yemhill 


From a county roed junction in 112 
Section 4, T. 4 S., R. 5 W., kh. 

M., southeasterly to Fa Route 

9 at McMinnville 


From FA Route 9 approximetely 1 122 
mile northeest of Newberg, south- 

easterly to the Yamhill-Clackamas 

County line 


From FA Route 11 in Willamine, 114 
northerly to e county road junc- 

tion in Section 12, T. 5 S., R. 

7W., We M. 


From F, Route 11 approximately 113 
2 miles east of Sheridan, north- 

westerly to ea county road inter- 

section near Gopher 


Sub-total 


Totel Miles, Yemhill County 


- 40 -e- 


4.90 


6.30 


7.40 


6.30 


4.50 
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Bids, as follows, for highway construction work and for the opera— 
tion of the Wilsonville Ferry across the Willamette River were opened and 
read in conformity with previously-published notices, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m, in 
the same room: ’ 


COLUMBIA RIVER AND OREGON COAST HIGHWAYS IN CLATSOP COUNTY 
ASTORIA (BOND ST.—COMMERCIAL ST, AND TAYLOR AVE.-ASTOR ST.) SECTION 


Grimstad and Vanderveldt, Astoria @ 68,209, 50 


COOS RIVER SECONDARY HIGHWAY IN COOS COUNTY 
' ENEGREN FERRY SECTION 


Coos Bay Dredging Co., Inc., Coos Bay $ 46,394.00 


MADRAS-PRINEVILLE SECONDARY HIGHWAY IN CROOK AND JEFFERSON COUNTIES 
MADRAS—PRINEVILLE SECTION 


Rogers Constr. Co., Portland $407, 668.00 
J. Ne & M, J, Conley, Portland 409 360,00 
E. C, Hall Co., Portland 425,185.50 
Edwin C, Gerber, Oregon City 425,959.00 
Sound Constr, & Engr. Co., Seattle, Wn, 431,591.50 
J. A, Terteling & Son, Boise, Idaho 505, 751.50 
dorrison-Knudsen Co., Inc., Boise, Idaho 516,263.00 
vicNutt Bros., Eugene 595,051,00 


PACIFIG HIGHWAY IN JACKSON CCUNTY 
ASHLAND (WATER ST.—OAK ST.) SECTION 


No bids raceived 


PACIFIC HIGHWAY WEST IN MULTNOMAH COUNTY 
FRONT AVENUE (ALDER ST.—SHERIDAN ST.) SECTION 


Edlefson Weygandt Co., Portland $ 16,455.00 
Miner and Co,, Portland 17,304.00 


SHERARS BRIDGE SECONDARY HIGHWAY Ih SHERMAN AND WASCO COUNTIES 
DESCHUTES RIVER-SHERARS SUMuIT SECTION 


0. C. Yocom Co,, McMinnville* $100, 751,00 
Babler Bros., Portland 115,166.00 
@, C, Hall Go,, Portland * 137, 624,00 


% Bidder will not accept this project alone, 
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In the discussion of the above resolution Chairman Banfield suggested 
that the Commission should provide a "cushion" fund for use in connection with 
the financing of jobs that cost more than the amounts originally budget for 
them, The suggestion was approved by Commissioners Schaupp and Chessman, 


The matter of constructing the Sunset Highway adjacent to the Cominon— 
wealth subdivision west of Portland was also discussed. The Engineer advised 
that the amounts contained in the program as shown in the resolution for the 
Comnonwealth traffic interchange and for the Austin Road and Cemetery Road 
grade separations represent only a portion of the total cost to provide a 
four-lane highway along the 2,4—mile section west from the Tualatin Valley 
Highway at Sylvan, He estimated that the total cost cof such section at approx-— 
imately $600,000. The Commission instructed the Engineer to render a complete 
antag this subject. In the meantime, the program will remain the same as 
adopted, 


Regarding the proposed revision of the Old Oregon Trail between Echo 
and Umatilla, the Engineer advised that such revision is necessary in order to 
connect with the Umatilla River Dam, The County Court of Umatilla County, he 
said, has approved the change, He requested authority to negotiate approval 
of the change by the Public Roads Administration. The Commission approved the 
request by unanimous vote, - 


The Commission discussed briefly propesed revisions in the construc— 
tion program recently adopted for state funds opt deferred a decision thereon 
until the following day. 


The Commission had under discussion adoption ns — nd - - 
947 in i j I j r submitte r the Commission's 
qonr doee ee ee coder oft astivities of the State fa chway 
Department. This was given very careful consideration by the Commission, 
which ordered a number of changes and additions, The Engineer was instructed 
to make the changes as outlined by the Commission and to resubmit the budget 
in final form for adoption by the Commission at its next regular meeting. 


cee ee 


The meeting adjourned at 5:15 p.m. to reconvene at 93:00 a.m. On the 
following day in the auditorium of the Public Service Building. 


Portland, Oregon 
September 24, 1946 


The meeting of the State Highway Commission reconvened at 9:00 a,me 
in the auditorium of the Public Service Building, Present were: 
T. H. Banfield, Chairman 
A, W,. Schaupp, Commissioner 
li. R. Chessman, Commissioner 
Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 
Glaisyer, Secretary 
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Mir, Charles A. Sprague, Member of the Highway Committee of the Salem 
Chamber of Commerce, headed a delegation which urged the Commission to com- 
plete the construction 6f the West Portland-Hubbard Highway, including 2 
bridge over the Willamette River, near Wilsonville, Others in the delegation 
were Z, A, Miller, W, L, Phillips, members of the Highway Committee of the 
Salem Chamber of Comierce; Charles W. Smith, Secretary, Woodburn Chamber of 
Commerce; & R, Trombly, Chairman, Roads ‘and Highways Comitittee of the Port- 
land Chamber of Commerce, C, C. Boozier and Floyd L, Maftin, members of the 
Roads and Highways ‘Committee of the Portland Chamber of Commerce, 


Mr. Sprague ‘presented, petitions signed by 2,343 people residing at 
various points in the Willamette Valley south of the town of Hubbard who 
urgently requested this improvement. He recited the history of this project 
and gave statistics to show the economic justification for the early comple— 
tion of the road, which, he said, would provide a new route from Willamette 
Valley points to Portland that would be four miles shorter in distance than 
the existing route of the Pacific Highway Zast and would contain grades and 
c ture that would provide easier and safer travel, He gave as their under— 
standing that the Commission has authorized .an expenditure of $400,000 for 
the improvement of the Pacific Highway East between Oregon City and Canby and 
gave as their thought. that the completion of the West Portland-Aubbard Highway 
should be given prefgrence in the expenditure of such funds, although he 
admitted that the Oregon City-Canby Section should be widened, 


‘Mr. Boozier advised.that the Mighway Committee of the Portland 
Chamber of Commerce has gone on record in support of the request of the Salem 
Chamber of Commerce for the early completion of*the West Portland-Hubbard 
Highway. Mr. Tromley also spoke in behalf of the improvement of this road, 


_ Chairman’ Banfield adviged that the West Portland-Hubbard Highway 
Project is not in the -Commission's Three Year Postwar Construction Program 
and that even were it in this program, the Commission ‘would be unable to 
complete it because 6f, the inaBility to secure materials with which to con- 
struct. necessary bridges. He pointed out that there are now two highways 
available between Salem and Portland and advised that, wh&re4s the Commission 
appreciates that the West Portland-Hubbard Highway is desirable and’ would 
shorten the distance into Portland from the south, there are other places where 
the Commission feels-it should spend the money because of the difficulties 
which exist in getting into and out of some of the cities, te mentioned the 
City of Hood River in this category, Chairman Banfield also advised that it 
would take about three years to complete the West Portland-Hubbard Highway and 
that the Commission undoubtedly will give the project consideration when other 
important projects have been taken care of; that the Commission will discuss 
it in the formulation’6f its next postwar program, He declared that the pre— 
posed improvement of the present highway between Oregon City and Canby is just 
as essential as the construction of the West Portland-Hubbard Highway and 
stated that spending ~~ $400,000 for this improvement has not handicapped 
construction of the "Wilsonville Cut-Off at all. 


The Engineer estimated the cost to complete the West Portland- 
Hubbard Highway at $2,250,000, including the bridge over the Willamette River 
at Wilsonville which is estimated to cost 1,138,000, Commissioner Schaupp 
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SHERARS BRIDGE SECONDARY HIGHWAY IN WASCO COUNTY 
TYGH VALLEY-DESCHUTES RIVER SECTION 


O. C. Yocom Co., McMinnville * + $ 98,689.50 . 
B, C, Hall Co,, Portland + 107, 856, 50 
Babler Bros., Portland 107,982.00 
Vernie Jarl, Gresham 111, 887,00 


* If also awarded the Deschutes River-Sherars Summit Project, the bidder 
will make a "lump sum reduction" of 5% in the sum of the amounts bid 
for the two projects, 


** Bidder will not accept this project alone, 


COMBINATION BIDS FOR ABOVE TWO PROJECTS 


(e) . (2) - ' Reduc, _! - Comb, Bid 


i ' | 
0. C,. Yocom Co. $100, 751.00 he 98,620.50 | $9,963.55 $189, 402.92 
E. C. Hall Co, | 


Babler Bros. 


137,624.00 | 107,856,50: ~- None 245,480.50 
115,166.00 | 107,982,00 ! None 223,148.00 


WILSON RIVER AND NEHALEM SECONDARY HIGHWAYS IN WASHINGTON COUNTY 
FOREST GROVE (MAIN STREET AND COLLEGE WAY) SECTION 


Harr and Horton, Portland $ 18,997,00 
QO. C, Yocom Co., ieMinnville 19,837.00 
SUNSET HIGHWAY IN WASHINGTON COUNTY 
DAVIES-NORTH PLAINS SECTION 

Using Tar Using Asphalt 
Rogers Constr, Co,, Portland’ #88 = =—==s=--= $359 982,50 
Babler Bros., Portland 9 362,030,00 
Edwin C, Gerber, Oregon City i  ~-"-7"7-"7 434,866.50 
E. C. Hall Co., Portland shige od on 448,624.00 
Sound Constr. & Engr. Co,, Seattle, Wn. ~~ ~~~ 457,128.00 
et kh t. Gee, ee ee 457, 411,50 
forter W. Tent fertiant cc CC—“‘ ph og 
J. A, Terteling & Son, Boise, Idaho £20? 65000 


——— | = 


MeNutt Bros., Eugere 


FURNISHING FERRY SERVICE ACROSS WILLAMETTE RIVER 
AT WILSONVILLE 
Theodore E, Bruck, Wilsonville $ 2,390.00 per month 


EERE 
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county, The plan calls for a street lay-out on the contour basis and the 
sale of the lots to returned soldiers for not over g200 each, but it is 
essential, before the project can proceed, to know just where the highway will 
be located, Chairman Banfield advised that the Commission is waiting for the 
city to express itself concerning the highway location because of the con- 
troversial nature of the subject, The Commission, he said, will make its 
decision when the local people have decided what they want and prebably will 
do something if and when it will satisfy the majority of the people of this 
community, He stated that the Commission will do nothing until it receives 
expressions of the attitude of the County Court of Hood River County and the 
Hood River City Council relative to this matter, Such expressions, he said, 
should be in the form of resolutions, This concluded the conference, 


A delegation from Klamath and Jackson Counties was present regarding 
the improvement of a road leading to the Lake of the Woods recreational area, 
iir, William H, Fluhrer, President, Jackson County Chamber of Commerce, headed 
the delegation, which included County Judge U. 3. Reeder, Klamath County; 
Charles R, Stark, Secretary, Klamath County Chamber of Commerce; Jack A. 
Dutcher, Klamath Falls, resort operator at the Lake of the Woods; Paul Rynning, 
County Engineer, Jackson County; and Tom Neeley, Medford, resort operator, 
ur. Fluhrer urged the improvement of this road as a primary highway route 
between Medford and Klamath Falls, He declared that this route could be 
constructed to primary highway standards for less money than it would take to 
modernize the present highway (Green Springs Highway) between Ashland and 
Klamath Falls, He streesed the improvement of the road from the standpoint 
of opening up additional farm lands that are now isolated, from the recrea- 
tional and tourist standpoint, and from the standpoint of making the Lake of 
the Woods area accessible for people who maintain summer homes at that place 
and for groups, such as Boy Scouts, etc., who conduct camps at the Lake of 
the Woods each year, He also urged favorable consideration from the stand- 
point of providing road facilities for the marketing of timber in the district 
which is now inaccessible because of lack of such facilities. 


Chairman Banfield advised that the Commission a couple of years ago 
formulated a construction program for available funds based on the recommenda-— 
tion. of the Klamath County Court and the Chamber of Commerce and that such 
program was prepared in good faith, wr. Stark advised that they do not wish 
to divert from that program, He suggested that the Commission authorize a 
survey of the road so that engineering data will be available if and when 
construction can proceed on a timber-access-road basis, He confirmed Mrg 
Fluhrer's remarks relative to timber, much of which, he said, is ripe and 
must be marketed, He also stressed the recreational features of the Lake of 
tne Woods area and filed with the Commission a letter in support of his argu- 
ments, Judge Reeder urged the Commission to make a survey as suggested by 
ir, Stark. 


Chairman Banfield pointed out that from a recreational standpoint, 
the delegation is asking for a ¥2,000,000 project and fora @, 000,000 
project from the logging standpoint. He explained thac the Highway Commis- 
sion does not authorize a survey of any project until it is placed in the 
construction program and in this particular instance such procedure is con- 
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gave as his thought that the Highway Commission is fully justified in straight- 
ening and widening the present highway in preference to the constructing of the | 
West Portland-Hubbard Highway because of the volume of traffic which it carries, 
and for the further reason that it is a long-established roadwhich will always 
be traveled by many people. Commissioner Chessman stated that he considers 

the improvement of the Oregon City-Canby Section of the‘present highway of pri- 
mary importance because of the many complaints that have been received concern- 
ing it, however, expressed appreciation of the desirability of the Wilsonville 
Cut-Off Project for the reasons stated by Mr. Sprague, Chairman Banfield con- 
cluded the discussion by stating that, while the Commission has not programmed 
the constructien of the West Portland-Hubbard ‘Highway in conformity with the 
desires of the people represented by the delegation, it is not because : 

the Commission has not given it consideration, but the Commission has deferred 
it for reasons stated. He assured the delegation that the Commission will 

give it consideration later on when the time is propitious, 


A delegation from Hood River, consisting of C. 0, Bunell, President 
of the Hood River Chamber of Commerce; R, E, Steele, Secretary of the Chamber 
of Commerce; and C. M, Hurlburt, County Engineer, representing the County 
Court of Hood River County, appeared before the Commission in the interests of 
the Columbia River Highway. Mr. Steele headed the group, He urged the Com 
mission to improve what he termed three dangerous points in the existing high- 
way by widening and eliminating curves, one of the points being at Herman 
Creek where there is a sharp curve and a narrow bridge. The second point is 
at the east end of Shell Rock Mountain, and the third point is a section abeut 
one and one-quarter mile long just east of Viento, He advised that, as they 
understand it, the improvements would fit in with the plans of the Highway 
Commission for the major improvement of this highway and that the total length 
of the three improvements now requested is only about three miles long. He 
pointed out that the three points are above the railroad so would require no 
dredging work and that the work would consist of light construction. The 
Engineer was instructed to investigate the conditions at these points and to 
report back to the Commission, 


er 
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Mr. Steele also suggested that the Highway Commission acquire strips 
of timber land along the Columbia River Highway in the Herman Creek area so 
as to prevent logging operations and insure the preservation of the timber 
stand, He gave as his thought that the purchase price would be insignificant 
compared vith the values received by the state, He was informed by Chairman 
Banfield that such matters are under the supervision of the State Parks Super— 
intendent, Mr. S, H, Boardman, who keeps in close touch with all matters of 
this kind; further, that the Commission has received no reports from the 
Parks Department that the acquisition of timber strips along this highway is 
essential and will be an asset to the State Parks system, and until such 
report has been received the Commission does not feel like taking action, 


= Sree lige = 


Mr. Steele then asked the Commission to make a decision relative to 
the permanent location of the Columbia River Highway, in Hood River, as an 
aid to the city in subdividing and developing a six-acre tract of land just 
east of the State Highway Department's maintenance site. He explained that 
the city owns this tract and wishes to subdivide it in cooperation with the 
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for the Oneonta Borrow Pit Excavating and Shaping Project on the Columbia 
River Highway, in Multnomah County, appeared before the Commission regarding 
his request for relief from performance of the work and the return of his 
proposal bond, Mr, White declared that he looked this job over very carefully 
with the Resident Engineer in charge prior to the day that the Commission 
received bids for the project and was given certain information by the Res- 
ident Engineer concerning the finished slope, which information later proved 
erroneous however, it is now evident that the Resident Engineer and he were 
not thinking along the same line, It was his thought that such misunderstand— 
ing is justification for his refusal to proceed with the work under the con- 
tract and for the return to him of the bid bond which he submitted along with 
his proposal, 


The Engineer asserted his faith in the Resident Engineer, who, he 
said, would, in no case, misinform any contractor regarding proposed con— 
struction; moreover, subsequent to the time that White Bros, Co..defaulted, 
arrangements were made to have the work done by another contractor, who is 
carrying on the work in strict conformity with the same plans and specifica- 
tions that were issued to White Bros, Co., with no difficulties whatsoever 
having been encountered to date, He read aloud a report from Division Eng- 
ineer W, C, Williams on the subject in which Mr, Williams gave as his opin- 
jon that White Bros, Co, were of the belief that they had made an error in 
estimating the work, their offer being some $25,000 lower than the Engineer's 
estimate for the project, and that it was this feature, and not the actual 
performance of the work, that determined them to default. (See Mr, William's 
letter dated September 20, 1946, direeted to H, G. Smith, Construction 
Sngineer, in general files, for further details.) 

Following considerable discussion of this subject, Chairman Banfield 
stated that he could not understand on what basis the Commission could justify 
the return of the bond submitted by White Bros. Co, He gave as his feeling 
that it would establish an undesirable precedent; moreover, the defaulting of 
a contract by any contractor carries with it the automatic forfeiture of the 
bond. Commissioner Schaupp expressed concurrence in the Viewpoint of Chairman 
Banfield, notwithstanding that he sympathized with White Pros, Co, in their 
loss. Chairman Banfield concluded the discussion by stating that the Commis- 
sioners would discuss the matter among themselves and would announce their 
decision later. 


A delegation representing three committees of the Portland Chamber 
of Commerce — Recreational Resources Committee, Committee on Roads and High- 
ways, and Visitors Service Committe? — appeared before the Commission regard— 
ing the completion of the Sunset Highway between Portland and Davies. The 
delegation was headed by Mr, Arthur Kirkhan, Chaimnan of the Recreational 
Resources Committee, and included the following: Arthur Moulton, Member, 
Recreational Resources Committee; A.R. Trombly, Chaiman of the Roads and 
Highways Committee; Floyd L. Martin, Member, Roads and Highways Committee; 
Lynn Sabin, Chairman of the Visitors Service Committee; Q. Cox, and Larry 
Hilaire, Members of the Visitors Service Committee. 


Mr, Kirkham advised that, according to press reports, this section 
of highway is not scheduled for completion until 1949, and their purpose in 
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tingent upon joint decision among the Public Roads Administration, the U.S. 
Forest Service, and the Highway Commission because a considerable portion of 
the road is within the National Forest area, Forest Highway Funds, he said, 
are allocated one year at a time, He pointed out that the project under dis— 
cussion is only one of many where similar conditions exist, and while the 
Commission is not in position to make any commitment at this time, the matter 
will be taken under consideration, 


In this connection the Secretary presented numerous letters from 
people who have visited the Lake of the Woods recreational area during the 
past season, all of whom complain of the road conditions and urge improvements. 


A delegation representing the Three Flags Highway Association 
appeared before the Commission and urged additional improvements en U.S. High- 
way No, 395, which extends from the California State line, near Lakeview, 
northerly through Burns, Canyon City, and Pendleton to the Washington State 
line, near Wallula, Included in the delegation were the following: Nelson 
B. Higgs, Burns, County Judge, Harney County; P.W. Hotchkiss, Lakeview, County 
Commissioner, Lake County; William R, Meiners, Pendleton, County Commissioner, 
Umatilla County; C.W. Ogle, Lakeview, Vice-President, Lake County Chamber of 
Commerce; and Jack Mayne, Lakeview, Manager, Three Flags Highway Association. 
Mir, Mayne headed the group, 


Mr. Mayne inquired as to the Commission's plans for the improvement 
of the highway between Burns and John Day, such information being needed, he 
said, because of the large expenditure that is contemplated for tourist ad—- 
vertising purposes, He advised that the State of California has available for 
expenditure for such purposes before June, 1947, the sum of $195,000 and the 
question arises whether or not #his money should be spent on an intensive 
program of tourist promotion now or whether they should wait a year or so. 
Chairman Banfield advised that the Commission has authorized an expenditure 
of approximately 945,000 for improvements on this highway route, consisting 
of $50,000 for the improvement of the Tutuilla Creek Section, near Pendleton; 
$150,000 for the improvement of the Beech Creek Section , north of John Day; 
$500,000 for the improvement of the Soda Mountain-Harney County Line Section; 
and 245,000 for the improvement of the Grant County Line-Forest Boundary 
Section. He added that these projects are definitely in the Commission's 
program and will be contracted as rapidly as possible, although some of them 
may have to be postponed because of conditions beyond the control of the High- 
way Commission, He gave as his thoughtthat the district has been pretty well 
taken care of by such allocations, He suggested that they should wait a year 
or so before spending the advertising money mentioned by Mr, Mayne because of 
uncertainties that exist as to construction of the above-mentioned projects. 


ur, wayne asked for better maintenance of the Three Flags Hi ghway 
route and the filling in of mud holes in certain sections, He was informed 
that this work will be taken care of to the best of the Commission's ability 
with the equipment and forces available, 


ur. O.A, White, representing White Bros, Co,, contractors, Walla 
Walla, Washington, to whom the Commission, on May 16,1946, awarded the contract 
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project and was ready to contract the work bat was unzble to do so bceause of 
the lapse’ in the Federal’ monies with which the job was to be financed, 


Chairman Banfield gave as his understanding that this is a four-way 
proposition involving the Catholic Church, the owner of the new school site, 
the city, and the state, He stated that this is an entirely new project to 
the present Highway Commission, and that the Commission must have time to 
study it before making its decision, so will take it under advisement for 30 
dayse 


This matter was discussed at considerable length during which 
Mr. Forell, the owner of the proposed new school site, advised that he is 
anxious to proceed with the development of his property but is willing to 
postpone the work for another 30 days, if it is absolutely necessary. 
Mr, Marsh urged the Commission to authorize the taking of options for the 
right of way at once, but the request was denied, Father Sullivan advised 
that the present school site is ideal for their purposes and that they are 
not anxious to move but will do so in a spirit of cooperation, if necessary, 
because the present school building is old and must be replaced. 


Chairman Banfield again stated that the Commission must have more 
time to study this matter and will make its decision within the next 30 days. 
Commissioners Schaupp and Chessman concurred. The matter was thereupon 
referred to the Engineer and the Chief Counsel for report at the next meeting 
of the Commission, such report to show the values of the properties involved, 
the estimated cost of acquiring the right of way and a new school site, eng- 
{neering data, and other information. 


ir, J. E, Seabloom, representing the ©, K, Wood Lumber Company, 

Scottsburg, Oregon, was present at the invitation of the Commission to give 
reasons why the special carrier permit issued to the BE, K. Wood Lumber Company 
by the Public Utilities Commissioner should not be canceled in view of the 
Company's record of overloads» Mr. Seabloom expressed regrets that the viola- 
tions occurred, He declared that the overload violations did not involve 
trucks owned by the Company but were committed by private individuals who 
were engaged to truck haul logs for the Company, He further stated that he 
has done everything possible to cooperate with the Highway Commission in the 
matter of loads and has repeatedly cautioned the truck operators to keep their 
loads within the prescribed limitations, but there are some who will not com— 
ply, and it is these few that the Company is planning to replace, Mr. Sea- 
bloom further stated that the E, K, Wood Lumber Company is now constructing 
its own private roads dver which to truck haul its logs and when the wrk is 
done, which he anticipated would be in about two weeks, the Company's trucks 

' no longer need use the state highway except for a three-mile section between 
Wells Creek and Weatherly Creek on the Umpqua Highway. Mr, Seabloom also 
stated that the Company has installed a reload on the Loon Lake County Road 
about one mile south of the Umpqua Highway where all loads passing this point 
will be weighed and excess logs will be removed before delivery to their Mill 
Creek Dump by other hauling equipment, so there will be absolutely no chance 
for overload at this point. Mr, Seabloom promised hereafter to keep all of 
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ceming before the Highway Commission today is to urge the Commission to re- 
schedule the project for early completion. He alleged that the route which 
is now being used, via Forest Grove, is hazardous, being of a low type of 
construction with many curves, and is utterly incapable of carrying the vol-— 
ume of traffic which uses it. Chairman Banfield advised that this project is 
now in the Commission's construction program for early undertaking and that 
it is anticipated that the work will be completed within 18 months. He added 
that the money to finance it has been provided and that the Commission is ex- 
pediting the improvement as much as it possibly can, Mr, Kirkham expressed 
satisfaction with such program, 


Tne Commission recessed for luncheon at 12:10 p.m, and reconvened 
the meeting at 2:00 p.m. in the same room with the same persons present and 
participating. 


A delegation from McMinnville, headed by Hon, R. H, Windishar, 
Mayor, appeared before the Commission regerding the acquisition of right of 
way needed for a proposed revision in the Three Mile Lane Secondary Highway, 
which extends easterly from McMinnville to Dayton, Others in the delegation 
were Sugene Marsh, City Attomey; Glen S. Macey, Chairman, Planning Commis— 
sion; =, G Younger, Manager, Chamber of Commerce; C, L, Khight, Member, 
Chamber of Commerce; Gale Vinton, Chairman, Highway Committee, Chamber of 
Commerce; Cyxus Forell, Member, Chamber of Commerce; 0, C. Yocom, City Eng- 
ineer; Lloyd Crow, City Councilman; Herman Larsen, City Councilman; 
MW. Mattecheck, City Councilman; H.W, McNicol, businessman; Jack Bladine, 
Publisher, Telephone-Register; Father George J, Campbell, Member of the School 
Board, Archdiocese of Oregon; and Arthur J, Sullivan, Superintendent of 
Schools, Archdiocese of Oregon, 


Mayor Windishar advised that the City of Mcitinnville is very anxious 
to secure a new bridge over the South Yamhill River on the Three Mile Lane 
Secondary Highway to facilitate the movement of traffic to the city's airport, 
which is located on this read, The present structure, he said, is inadequate 
to take care of the large volume of traffic that has to pass over it, He 
said that the city is not crowding the Highway Commission to construct a new 
bridge but is particularly amcious that it be located in the proper place, 
which means that right of way for the approaches must be acquired, He part— 
icularly mentioned a proposed revision at the outskirts of the City of 
McMinnville where the new location passes through the property of the Catholic 
school, The school authorities, he said, are willing to sell the right of 
way through the school property provided the state furnishes a new site for 
the school and for its athletic field, such a site being available nearby and 
being bounded by First Street, Second Street, Logan Street, and the highway, 
Mr, Windishar further stated that this property is now vacant and the ower 
has plans to subdivide it into small tracts, so, in their estimation, it is 
important that the Highway Commission take action to acquire the property 
while it is intact and can be obtained at reasonable cost. He said that the 
‘city is not urging the Commission to construct this proposed revision now but 
is simply asking the Commission to acquire the right of way so that it will 
be available when the Commission has the funds to finance construction, The 
Engineer advised that the former Highway Commission was familiar with this 
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Section of tHe Coos River Secondary Highway, Coos County, Bid re jected. 


Regrading and oil-mat surfacing the Madras—Prineville Section of 
the Madras—Prineville Secondary Highway, in Crook and Jefferson Counties. 
Contract awarded to the low bidder, Rggeys Construstion Company. 


Grading and paving the Ashland (Water Street - Oak Street) Seetion 
of the Pacific Highway, in Jackson County. No bids received. The Commission 
ordered that the people of Ashland be informed that the taking of bids at 
this meeting was the first opportunity the Commission has had to receive bids 
for this job and because of weather gonditions it will be negessary to post- 
pone readvertising it until next spring. 


Furnishing and placing topsoil material on the Front Avenue (Alder 
Street — Sheridan Street) Section of the Pacific Highway West, Multnomah 
Countye ‘The contract was awarded to the low bidder, Edlefsen-Weygandt Co. 


Grading and oil-mat surfacing the Desehutes River-Sherars Summit 
Section of the Sherars~ Bridge Secondary Highway, in Sherman and Wasco 
Counties. Contract awarded to 0. C, Yocom Company, low bidder, on the basis 
of the Sombination bid for this project and.for the grading and oil-mat sur- 
facing of the Tygh Valley — Deschutes River Section of this highway, in Was@o 
County. Grading and oil-mat surfacing the Tygh Valley-Deschutes River Section 
of the Sherars Bridge Secondary Highway, Wasco County. Contract awarded to 
the low bidder, 0, C, Yocom Company, on the basis of its combination hid cover— 
ing this project and the Deschutes River - Sherar$ Summit Project, 


Pavement widening on the Forest Grove (Main Street and College Way) 
Section of the Wilson River and Nehalem Secondary Highways, in Washington 
County. Contract awarded to the low bidder, Harr and Horton. Bituminous 
macadam surfacing on the Davies — North Plains Seetion of the Sunset Highway, 
Washington County, Contract awarded to the low bidder, Rogers Censtruction 
Company, using asphalt, 


Furnishing ferry service across the Willamette River at Wilsonville, 
Contract awarded to Theodore E. Bruck, the only bidder, 


At 3:00 p.m, Chairman Banfield publicly announced the awards as 
follows: 


"Grading, paving, and construction of traffic contro] structures on 
the Astoria (Bond Street — Commercial Street and Taylor Avenue — Astor 
Street) Section of the Columbia River and Oregon Coast Highways, in 
Clatsop County: The Commission received only one bid for this job, being 
that of Grimstad and Vanderveldt, Astoria, at 68,209,50. ‘The did has 
been rejected. 


"Grading and surfacing the “negren Ferry Section of the Coos River 
Secondary Highway, in Coos ero The Commission received only one bid 
for this job, being that of the Coos Bay Dredging Company, Inc., Coos 
Bay, at $46,394. The bid has been rejected. 
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his loads within the prescribed limits if the Highway Commission will not can— 
cel his permit in this instance. 


Chairman Banfield pointed out that the Commission has had more 
trouble with the E, K. Wood Lumber Company than with any other operator in 
this class of business. He recalled difficuities with this Company on previous 
occasions. Commissioner Schaupp declared that the Commission must "back up" 
its weighmasters; however, he advised that he would be willing to let the 
Company have another chance in view of Mr. Seabloom's promise that the viola- 
tions would not be repeated, Commissioner Chessman stated that the Commission 
can not tolerate overloading and must put a stop to it; however, he also, 
was willing to give the Z, K. Wood Lumber Company another chance in view of 
Mr. Seabloom's promise, but he suggested cancellation of the permits of 
Messrs. Hansen, Jackson, and Ulam, three of the private individuals who are 
hauling logs for the E. K, Wood Lumber Company, whose records were discussed 
at this conference, Chairman Banfield stated that he wuld join with Comnis— 
sioners Schaupp and Chessman in giving the E, K, Wood Lumber Company another 
chance to make good its promises, He warned, however, that any further viola- 
tions on the part of the Company would mean the automatic cancellation of the 
Company's permit. The Commission, by unanimous vote, ordered the cancellation 
of the permits of Hansen, Jackon, and Ulam as suggested by Commissioner 
Chessman. ‘The Commission also ordered that hereafter permits shall be auto— 
matically canceled for violation of the rules and regulations in this district 
without the necessity of presenting the cases to the Commission for decision, 


In this connection the Engineer reported additional violations by 
log-hauling operatows, as follows: 


Name Violation 
C. R, Staples, Sweet Home Refusal to allow his load to be 
weighed, notwithstanding previous 
warning. 
Donald R. Smith, Estacada Refusal to allow his load to be 
weighed, 
Sykes and Burr, Coquille Deliberate overloads on two trucks, 


the gross weight of one being 
88,400 pounds, the other being 
70,980 pounds, 


The Commission, by unanimous vote, ordered the cancellation of the 
special carrier permits of these three operators, 


The Commission discussed wth the Engineer bids received at the 
morming session for highway construction and took the following action thereon 
by unanimous vote: 


Grading and paving the Astoria (Bond Street-Commercial Street and 


Taylor Avenue-Astor Street) Section of the Columbia River and Oregon Coast 
Highways. All bids were rejected, Grading and surfacing the Enegren Ferry 
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"Bituminous macadam surfacing and furnishing crushed rock in stock-— 
piles on the Davies — North Plains Section of the Sunset Highway, in 
Washington County: Rogers Construction Company, Portland, submitted the 
low bid for this job at $359,982.50, based on the use of asphalt. The 
second low bid was submitted by Babler Bros., Portland, at $362,030, 
based on the use of asphalt, Th:re were seven higher bidders, The Com- 
mission has awarded the contract to the low bidder, Rogers Construction 


Company. 


"Furnishing ferry service across the Willamette River on the Beaver 
ton — Aurora Secondary Highway at Wilsonville: The Commission received 
only one bid for this operation, being that of Theodore =, Bruck, 
Wilsonville, at $2,390 per month, The Commission has awarded the contract 
to Mr. Bruck at his bid price." 


Tne Commission at this time considered the award of contracts for 
grading, topping, and culvert construction on the Johns-Glendale Junction 
Section of the Pacific Highway, in Douglas County, and for the grading and 
construction of bridges and culverts on the Glendale Junction—Wolf Creek 
Section of the Pacific Highway, in Douglas and Josephine Counties, bids for 
which were received by the Commission at its previous meeting on August 6, 
1946. Public announcement was made that the Commission was now considering 
the award of these contracts and that jt would hear at this time objections 
thereto if there were anyone present to protest the reconstruction of the 
highway on the proposed new alignment, There being no one present to offer 
objections to the award of these contracts, the Commission, after discussion, 
decided unanimously to award the contracts to the low bidder in each instance, 
Chairman Banfield thereupon publicly announced the awards as follows: 


"Grading and topping the Johns - Glendale Junction Section of the 
Pacific Highway, in Douglas County: R, A. Heintz — Construction, 
Portland, submitted the low bid for this work at $299,478.50, McNutt 
Bros., Zugene, submitted the next low bid at $310,292.50. ‘There 
were two higher bidders, The Commission has awarded this contract to 
the low bidder, R, A. Heintz - Construction, at its bid price. 


"Grading and bridge construction on the Glendake Junction — Wolf 
Creek Section of the Pacific Highway, in Douglas and Josephine Counties; 
iicNutt Bros., Eugene, submitted the low bid for this work at 9877,031, 
Guy F. Atkinson Co., Portland, submitted the next low bid at g884,962. 
The.e were two higher bidders, The Commission has awarded the contract 
to the low bidder, McNutt Bros., at taeir bid price." 


A delegation from Beaverton, headed by Paul L. Patterson, Cit 
Attorney, and including R. C. Doty, City Recorder; I. R. Metzler, Schoot Sup- 
erintendent; J, J, Mciiahon, Realtor; Leonard Adams, Chairman, Planning Commis- 
sion; and Charles Bernard, Airport Owner, came before the Commission at this 
time regarding @ proposed arterial highway which would by-pass Portland on 

the west and extend from a junction with U.S, 99W, near Tigard, northerly 
through Cornelius Pass to a junction with U.S. 30, near Burlington, Mr. 
Patterson advised that rumors are that this proposed highway is to pass 
through the Beaverton City Airport and if that is a fact they they wish to 
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"Regrading and oil-mat surfacing on the Madras—Prineville Section 
of the Madras — Prineville Secondary Highway, in Crook and Jefferson 
Counties: The Commission received eight bids for this job, the low one 
being that submitted by Rogers Construction Company, Portland, at 
$.07,688. The second low bid was that of J, B, and M, J. Conley, Port- 
land, at $409,360. The Commission has awarded the contract to the low 
bidder, Rogers Construction Company. 


"Grading and paving the Ashland (Water Street - Oak Street) Section 
of the Pacific Highway, in Jackson County: The Commission received no 
bids for this job. 


"Furnishing and placing topsoil cover material on the Front Avenue 
(Alder Street - Sheridan Street) Sectior. of the Pacific Highway West, in 
Multnomah County:. Edlefsen — Weygandt Company, Portland, submitted the 
low bid for this job at 916,455. The only other bid was submitted by 
Miner and Company, Partland, at $17,304, The contract has been awarded 
to the low bidder, Eiefsen and Weygandt Company. 


"Grading and oil-mat surfacing the Deschutes River — Sherar's Summit 
Section of the Sherarg. Bridge Secondary Highway, in Sherman and Wasco 
Counties: 0, C, Yocom Company, McMinnville, submitted the low bid for 
this job at $100,751. This bidder stated that he would not accept this 
project unless also awarded the contract for the grading and oil-—mat 
surfacing of the Tygh Valley — Deschutes River Section of the Sherars 
Bridge Secondary Highway, in Wasco County, Babler Bros., Portland, 
submitted the next low bid at $115,166, ‘There was one higher bidder, 
The contract has been awarded to the low bidder, 0. C. Yocom Company, on 
the basis of its combination bid for both projects, totaling $189,402.92, 


"Grading and oil-mat surfacing the Tygh Valley - Deschutes River 
Section of the Sheraré Bridge Secondary Highway, in Wasco County: The 
low bid for this job was that of 0, C. Yocom Company, McMinnville, at 
$8,620.50, This contractor stated that he would not accept the award 
of this project alone, He also offered a lump sum reduction of five 
percent on this job if awarded both contracts, The second low bid was 
submitted by BE. C, Hall Company, Portland, at g107,856.50, This con- 
tractor stated that he would net acapt this prejcet unloss also awarded the 
contract for the Deschutes River - Sherar ~ Summit Project. There were 
two higher bidders. The Commission has awarded the contract to 
0, C, Yocom Comyany, low bidder for both jobs, on the basis of the com 
bination bid submitted for both projects. 


"Pavement widening on the Forest Grove (Main Street and Colle ge 
Way) Section of the Wilson River and Nehalem Secondary Highways in Wash- 
ington County: The Cemmission received two bids for this work, the low 
one being that of Harr and Horton, Portland, at $18,997, The other bid 
was that submitted by 0. C, Yocom Company, McMinnville, at $19,837. The 
contract has been awarded to the low bidder, Harr and Horton. 


He then brought up for discussion adoption of a program for 1947 
Forest Highway Funds, He advised that there are available for the 1947 fiscal 
year funds in the amount of $3,439,553, of which $100,000 is being set aside 
for payment of administration costs and $339,553 for contingencies and major 
equipment purposes, leaving a balance of $8,000,000 to. be programmed for con- 
struction, After careful consideration the following projects were selected 
by the unanimous consent of all parties for the utilization of such funds; 
and it was mutually agreed to recommend them to the Chief, Forest Service, 
and the Commissioner of Public Roads for approvals 


North Umpqua Highway, grading 9,8 miles #1, 000, 000 
Ochoco Highway, grading 3 miles 280, 000 
Pendleton—John Day Highway, grading and surfacing 6 miles - 150,000 
Alsea Highway, grading, surfacing and oiling 10 miles 400, 000 
Diamond Lake Highway, surfacing and oiling 22 miles 335,000 
Flora-fterprise Highway, grading 0.9 mile 150,000 

John Day~Burns Highway, grading, surfacing and oiling 
12.2 miles 500, 000 
Tiller-Trail Highway, grading and surfacing 4 miles 185,000 
TOTAL $3,000, 000 


Concerning the Tiller-Trail Highway Project, Mr, Lynch advised that 
to provide a complete imprpvement to adequately serve logging operations that 
are developing on this road it would require an additional expenditure of 
$165,000, making a total of $350,000 for this project. He pointed out that 
there are no Forest Highway Funds available to finance the extra work and 
suggested that the State Highway Commission might be willing to contribute 
the extra amount needed in view of the importance of the project, As a result 
ef the discussion that followed, Chairman Banfield recommended that the state 
cooperate by contributing the $165,000 needed for this work, Commisgioners 
Schaupp and Chessman approved the recommendation, and it was so ordered, 


Note: A program letter, as follows, directed to the Chief, Forest 
Service, and Commissioner of Public Roads, Washington, D.C., recommending the 
above program for approval, was signed by Mr, Lynch, Division Engineer, on 
behalf of the Public Roads Administration, by Mr, James Frankland, Actieg 
Regional Forester, on behalf of the U.S, Forest Service, and by the State 
Highway Commission on September 26, 1946. The letter is copied herein for 
reference purposes only. 


"436 Oregon General September 26, 1946 
Chief, Forest Service, 

Commissioner of Public Roads 

Washington, D, C. 

Dear Sirs: 


In accordance with the Rules and Regulations for Administerjng 
Forest Highways, a joint conference was held on September 24, 1y46, at 
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protest te alignment. He was informed by the Engineer that the plans for 
this project are still in embryonic stage and that he is now conducting inves- 
tigations to determine the location that would be removed from the subdivision 
developments that are now springing up in this district, He exhibited a map 
showing the several alternate lines that are being investigated. In view of 
this information Mr, Patterson stated that the delegation would make no formal 
statements at this time, but they would appear before the Commission later in 
the event the proposed alignment passes through the city's airport, 


Mr, Herman Oliver, former Highway Commissioner, John Day, was pre- 
sent and inquired as to the Commission's plans for the further improvement of 
the Pendleton - Join Day and the John Day —- Burns Highways. He was informed 
that the Commission's construction program to date includes the following on 
these highways: $245,000 for surfacing and oiling between the Grant County 
line and the Forest Boundary, the work to be finance with second-year postwar 
secondary highway funds; $53,0C0 for grading, surfacing and oiling the 
Tutuilla Creek Section south of Pendletons 500,000 for surfacing and oiling 
the Soda Mountain-Harney County Line Section; and 150,000 for grading and 
surfacing the Beech Creek Section north of Mt. Vernon. ir, Oliver expreseed 
satisfaction with such program; however, mentioned that the section of the 
John Day Highway just west of the town of John Day is also in need of improve- 
ment, particularly by the elimination of numerous curves. He suggested an 
immediate survey of the project. because of developments that are taking place 
in this district. He also stated that the people of his district are very 
anxious for the completion of the Ochoco Highway between Prineville ami 
Mitchell and inquired as to the status of the proposed oiling project over 
Dixie Mountain east of Prairie City, As to the latter-mentioned project, he 
was informed by Mr. W. H, Lynch, Division Engineer of the Public Roads Admin- 
istration, who was present, that this project was advertised once, but no 
bids were received, and it is planned to readvertise the project next spring. 
Following further discussion of a general nature, Chairman Banfield advised 
that all of the projects mentioned by Mr, Oliver are definitely in the con~ 
struction program and that the work will be carried on as rapidly as possible 
under existing conditions. 


The following persons representing the U, S. Public Roads Adminis— 
tration and the U, S. Forest Service were present and conferred with the 
Commission relative to the adoption of a construction program for Forest 
Highway Funds for the fiscal year 1947: W. H. Lynch, Division eer 
Public Roads Administration; * M, Davis, District Engineer, Public Ro 
Administration; Robert N, Kellog, Senior Highway Engineer, Public Roads Admin- 
istration; and F, E, Andrews, Principal Highway Engineer, Public Roads Admin- 
istration; and W, L. McDonald, Assistant Regional Engineer, U.S, Forest Serv- 
ice. dre Lynch recalled that at the previous meeting there was discussed a 
proposed change in the 1946 Forest Highway Program providing for a transfer 
of $1,000,000 from funds set up for the Columbia River Highway construction 
from this project to the North Umpqua Forest Highway Project, in Douglas 
County, in order to expedite the completion of the latter-mentioned project. 
Since that time, he said, the matter has been reconsidered and other arrange- 
ments have been made, so it no longer will be neeessary to make any changes 
yhatsoever in the 1946 program. ; 
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Route Name, Type of Work Estimated F, H, Coop. 


Project Number and idileage Cost Funds _ Funds 
(Projects Recommended) Con 't. 


L6-Ad, B2 Cascade Lakes Hwy., Surf. & 
Bit. Surf., 7.2 miles @ 100,000 100,000 - 


47-A1, B1,D ih ahah flwy., Grading, . — 
Je es 5 7,000 75 - 


47-B2 North Umpqua Hwy., Grading, 
4 miles 433,000 _ 433,000 __- 


Total Construction $3,165,000 $3,000,000 $165,000 


PROJECT DESCRIPTION ,@ COMMENT 


Alsea Highway 
Grading, Surfacing & Bituminous Surfacing. Proj. 6-A2,B2,F2,E9, 10 miles, 


This project contemplates the reconstruction grading, surfacing and 
bituminous surfacing of approximately 6 miles easterly from Project 6-Al, E8 
as programmed under the Fiscal Year 1946 funds. ‘his section has developed 
to be inadequate for the logging traffic now using it and is inferior in 
construction standards, This project also includes additional surfacing 
and the bituminous surfacing of the 4 miles on Project 6-Al, #8 funds for 
which, as set up, were insufficient to include this work, The project 
has been certified by the Forest Service as essential to lumber production. 


Tiller—Trail Highway. 
Grading & Surfacing, Project 16-Al,B1,D1,M, 8.5 miles, 


This project contemplates widening and subgrade stabilization and 
surfacing from Tiller south to Deer Creek or the north end of a previously 
improved roadway. 


This project now carrieg a very heavy logging traffic which is in- 
creasing. There is also a considerable tourist travel from Crater Lake 
north, The present road is of very low standard particularly between 
Tiller and Drew, being deficient in both width amd alignment, is extremely 


hazardous, and does not meine ly serve the logging operations depending 
upon it, It is contemplated to widen the existing roadbed to a minimum 


20 foot width and to reduce the most critical curvature. The project is 
specifically requested by the Forest Service and has been certified by them 
as to its essentiality to the lumber production industry. 


Ochoco Highway 
Grading, Project 27-B3, 3 miles, 


This project campletes the reconstruction of the 18 miles begun 


13345 


the Portland Office of the Oregon State Highway Commission, between 
the Oregon State Highway Commission and representatives of the U. S. 
Forest Service amd the Public Roads Administration, for consideration 
of and agreement upon projects to be recommended for approval for con- 
struction out of funds apportioned for the fiscal year 1947. 


The following is the statement of funds available and a list of 
projects as agreed upon for recommendation: 


FUNDS AVAILABLE 


Apportionment of fiscal year 1947 
Forest Highway Funds 8, 439, 553.00 


Less reserve for administration by 
Public Roads Administration and 
U. S. Forest Service 


$100, 000 


Less wMajor Equipment and State 
Contingent 339,553 ___ 439,553.00 


Balance available for allocation to projects #3,000,000.00 


Cooperative funds by State on Project 16-Al1,B1,D1,M 165,000,00 


Total available for project construction $8 ,165,000,00 


PROJECTS RECOMMENDED 


ee Sea a ee 
Route Name, Type of Work Estimated F, H, Coop, 
Project Number and itileage Cost Funds Funds 
6—A2, B2,F2, 9 Alsea Hwy., Grad., Surf, & 
Bit. Surf., 10,0 miles $400,000 $400,000 - 


16-Al, Bl, D1, Tiller—Trail Hwy., Grad, & 


Surfacing, 8 miles 350,000 185,000 $165,000 
27-83 Ochoco Hwy., Grad., 3 miles 280, 000 280,000 - 
34-B4,C Pendleton-John Day Hwy., Grad., 

' Surf,, 6 miles 150,000 150, 000 - 
35-D3, F2 John Day—Burns Hwy.e, Grad., 


Surf. & Bit. Surf., 12,2 miles 500, 000 500 , 000 - 


38-E£ Flora-Enterprise Hwy., Grad., 
0.88 mile 150,000 150,000 - 
43-A2 Diamond Lake Hwy., Surf. & 


235,000 235,000 - 


Bit, Surf., 14.8 miles 
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dustry. It is proposed to combine this project and Project 46-A4,B2 under 
one contract. 


Cascade Lakes Highway 
Surfacing & Bituminous Surfacing, Project 46-A4,B2, 7,2 miles. 


This project contemplates the reinforcement of that section of the 
route leading northerly from its junction with the east leg of Forest High- 
way Route 43, and will serve as a portion of the total improvement neces— 
sary to enable hauling from the timber source to mills in the Klamath Falls 
area. This project has also been certified as essential to the continued 
marketing of logs from the Diamond Lake area. 


North Umpqua Highway ‘ 
Grading, Project 47-Al,B1,D, 5.8 miles. 


This project contemplates the reconstruction grading of 5.8 miles 
beginning at the westerly end of the Forest Highway Route and extending 
to the vicinity of Susan Creek, To enable immediate usage upon completion 
of construction it is planned to place a course of talus material over 
practically all of the project. The existing road is too narrow, steep 
and winding to permit of economical log hauling and this project is the 
jnitial undertaking of standard congtruction of the route which serves 
one of the largest bodies of National Forest timber in this area on a 
perpetual yield basis. The project has been certified by the Forest 
Service as urgently essential to the logging industry. 


North Umpqua Highway 
Grading, Project 47-B2, 4 miles, 


This project is a continuing one easterly from Project 47-Al, Bl, D 
and the necessity of its construction and its essentiality are identical 
to those of Project 47-Al, Bl, D. It has been certified by the Forest 
Service as essential to the logging industry, 


Very truly yours, 


/s/ W. i. Lynch 
W, H. LYNCH 
/s/ OK R, H, Baldock Division Engineer 


U. S. FOREST SERVICE 
By. /s/ __Jame’s Frankland 
Acting Regional Forester 


OREGON STATE HIGHWAY COMISSION 

By /e/ T. H, Banfield 
Chairman 

By. 
Comaissioner 

By [s/ M. R, Chessman 
Commissioner 


Attest: H, B, Glaisyer 
Secretary" a8. « 


Fr = SAR Ne A Ma Ag on Le 


13347 


under Project 27%-Al, programmed from 1942-43 Fiscal Year funds and continued 
under Project 27-A2,B2, under Fiscal Year 1946 funds, It has been certified 
by the Forest Service as essential to lumber production. 


Pendleton—John Day Highw. 
Grading & Surfacing, Project 34-B4,C, 6 miles. 


This project includes the grading and crushed rock surfacing of the 
remaining 6 miles of substandard improvement on this route, The present 
road is below standard for width and alignment and surfacing has become 
so depleted it is unstable, This road now carries a heavy logging traffic 
and has been certified by the Forest Service as to its essentiality to the 
logging industry. 


John Day-—Burns Hi ghwa: 
Grading, Surfacing & Bituminous Surfacing, Project 35-D3,F2, 12,2 miles. 


This project contemplates the reconstruction grading, surfacing and 
bituminous surfacing of a section of this highway which is of low standard 
and is inadequate as to width, alignment and stability to serve the present 
and potential logging traffic, It will rectify the worst portion of the 
forest highway section which has become uneconomical to maintain under the 
existing traffic. The Forwst Service has certified the project as essential 
to the logging industry. 


Flora—Enterprise Highway 
Grading, Project 38-E, 0.88 mile. 


Grading of this section completes the grading of the route to the 
Oregon-Washington State line, where it will join with construction on 
the Washington side by that state. This highway is an essential com- 
munication route between the Lewiston, Idaho area and northeastern Oregon 
and is specifically requested by the State of Oregon as a commitment of 
long’ standing to connect with construction by the State of Washington. 
There is at present no existing road of adequate construction which serves 
between these areas. 


Diamond Lake Highway 
Surfacing * Bituminous Surfacing, Project 43-A2, 14.8 miles, 


The project contemplates reinforcing that section of the route from 
the Cascade Lakes Highway to the Dalles-California Highway, This project, 
combined with Project 46-A4,B2, constitutes the only route over which tin- 
ber from the National Forest north of Diamond Lake can be hauled to the 
Dalles-California Highway and thence taken by train or truck to Klamath 
Falls where there now exists a shortage of timber to keep existing mills 
operating, Attempt has been made to utilize the existing road but has re- 
sulted in severe subgrade failures of the roadbed, The pro,osed improve- 
ment will permit early usage of a large body of Government timber for re- 
lief of the shortage. The project is urgently requested by the Forest 
Service and is certified by them as to its essentiality to the logging in- 
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A letter was presented from Foster and Kleiser Company, Portland, 
advising that they are erecting an advertising ‘sign on the building located 
at the southeast corner of Seventh and Astor Streets, in Astoria, and that, 
jn connection therewith, it is necessary that they construct and maintain a 
platform that will encroach about four feet upon adjoining property owned by 
the state, They requested permission to lease a four foot strip of the 
state's property for this purpose. The Engineer recommended that the property 
be sold outright to the owner of the adjoining land rather than leased to 
Foster and Kleiser Company, inasmuch as it is only a narrow strip of land of 
no value for State Highway purposes, ‘The Commission deferred a decision in 
the matter pending a recommendation from the Chief Counsel, who was instructed 
to determine the value of the property and advise whether or not it should be 


sold. 


The Assistant Counsel brought up for discussion the matter of re- 
newal of the contracts with the National Hospital Association and the Oregon 
Physicians' Service during the year 1947, He advised that the proposed con— 
tracts are nearly identical with the 1946 contracts with these concems and 
that the few ef&ght changes are satisfactory, Ho recommended ap,;roval of the 
1947 contracts 2s rovised. The Commissicn aoproved tne recommendation by 
un N STERT vots sub j-ct to tne condition that the form is acceptable to the 
cu rloys2s concerncde S 


The Commission discussed requests from the City of Grants Pass and 
the Grants Pass Lions Club for the installation of traffic signals at seven 
or eight intersections along 6th Street, Grants Pass, route of the Pacifie 
Highway, because of the hazards that exist by reason of the large volume of 
automobiles, trucks and pedestrians that use this thoroughfare. The Engineer 
advised that this matter had been investigated by the Traffic “ngineer, who 
recommends the approval of the project, which is estimated to cost approxim— 
ately $20,000, and that he concurs in the recomnendation subject to the usual 
requirements that the city pay 50 percent of the original installation, will 
maintain the signals, and will furnish the electrical energy to operate the 
signals at no cost to the state. The Commission approved the recommendation 


unanimously. 
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fhe Engineer reported on the request of the Parkrose Chamber of 
Commerce for the installation of traffic signals at several intersections 
along Sandy Boulevard (U.S, Highway No, 30) easterly fron N. EB. 82nd Avenue 
through the Parkrose District. He advised that the matter has been investi- 
gated by the Traffic Engineer, who recommends the installation of such signals 
at the following intersections with N. &, Sandy Boulevard: N. E. Prescott 
Street, N. E. 99th and Columbia Boulevard, h. E. 105th Street, and N, E. 11l2ta 
Street. He estimated the cost of the four installations at approximately 
$7,000 and recommended approval of the project which, he said, would have to 
be paid entirely with state funds because the focations are outside of the 
corporate limits of the City of Portland, ‘The Commission approved the recom— 


mendation by unanimous vote, 
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A letter was presented from the City of Eugene requesting the 
installation of fixed-time signals at the intersections of Sixth Avenue and 
Seventh Avenue with Blair Boulevard in Bugene, and agreeing to pay 50 percent 
of the cost of the installation, The Engineer advised that Sixth Avenue and 
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The Engineer asked the Commission to confirm telephonic authority 
recently granted him to change the schedule of the ferry operation between 
Astoria, Oregon, and Megler, Washington, by reducing the total number of 
daily round trips from 20 to 15 and by advancing the time of departure of the 
first ferry from Astoria from 7:00 a.m, to 6:30 a,m, with the corresponding 
advancement of the departure of the last ferry leaving Astoria from 8:30 p,m, 
to 8:00 p.m. The Commission approved such changes by unanimous vote, 


Further, in connection with the operation of the Astoria—Megler 
Ferry, the Engineer advised that the records disclose an increase in the 
freight truck traffic, which is expected to continue during the harvest 
season, Also, that requests have been received to transport livestock, cran— 
berries and other commodities on truck and trailer combinations with an over- 
all length in excess of 50', for which no provision has been made in the 
schedule of toll charges. He recommended a charge-of $4 per trip for vehicle 
combinations that exceed 50' overall in length, and that no combination of 
equipment exceeding 55' in length be permitted on the ferry. Further, that 
it be left to the ferry operator to determine whether or not the overlength 
combinations will or will not discommode other traffic. Chairman Banfield 
gave as his thought that it would be sabisfactory to permit such movements 
wita proper regulation if other traffic is not discommoded, Commissioner 
Chessman concurred, ‘The Commission thereupon, by unanimous vote, ordered 
that vehicle combinations up to but not exceeding 55' overall in length be 
permitted to cross on this ferry, provided that other traffic is not discom— 
moded, and with the understanding that it be left up to the operator of the 
ferry for the time being to determine such feature. The charge of @ per 
trip recommended by the Engineer for vehicle combinations in this classifica- 
tion was approved by the Commission by unanimous vote. 


The Engineer also recommended that, in view of the impaired vertical 
clearance on the ferry, no vehicle in excess of 10'6" overall in height be 
allowed the use of the ferry; also, that no load greater than 8! in width be 
permitted on the ferry, and thet the gross weight of any truck and trailer 
combination be limited to 27 tons, The Commission approved the recommendations 
by unanimous vote and so ordered, 


The Engineer presented a letter from Babbidge & Holt, Inc., opera 
tors of the Astoria-Megler Ferry, relative to increasing the protection and 
indemnity insurance on the ferry boats "Tourist No, 2" and "Tourist No, 3", 
They pointed out that there is now in effect on these two vessels P, and I. 
Insurance in the amount of §200,000 for each vessel, the total cost of which 
was $2,490. They expressed a desire to increase the amount of the insurance 
from $200,000 to 500,000 on each vessel, which, they stated, could be done 
by payment of an additional premium ©f $225 for each ship, They urged the 
additional insurance in the interests of safety, efficiency, and protection 
to the public, The Engineer advised that he has very carefully considered 
this matter and agrees with Babbidge & Holt that it would be advisable to 
increase the amount of insurance, which can be obtained at nominal cost. He 
recommended purchase of the insurance on the basis that Babbidge and Holt 
will pay 50 percent of the $450 premium charge, The Commission approved the 
recommendation unanimously. 


traffic congestion, A resolution from t 


and particularly those pedestrians who patronize or intend to 
patronize common carriers of passengers operating on said highway, 
and 


WHEREAS, the Commission has found that the prohibition 
of parking of motor vehicles in a sufficient area to permit the 
stopping and loading of comnon carriers at or adjacent to the curb 
or right of way lines will decrease the hazard and menace of motor 


vehicles to pedestrians, 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and voting affirmatively, as 
follows: 


1. That the parking of motor vehicles on the westerly 
side of the Oregon Coast Highway for a distance of sixty (60) 
feet northerly from a point. located 228 feet north from the center 
line of Second Street in said City be and the same hereby is pro- 
hibited. 


2, The State Highway Engineer be and he hereby is 
directed to erect "No Parking" signs in the area above described, 
and to mark such area as a bus stop or bus loading zone, That the 
Engineer is further directed to do all necessary and proper paintin 
to denote the sone above established, 


3. This resolution shall be entered in the minutes and 
rs of the Commission as of the twenty-fourth day of September, 
1946. 


6 


The Commission also discussed a request from the City of Silver- 

ton for the establishment of a "no parking" zone on both sides of James 

Avenue between Water Street and Pine Street and on the south side of 

Water Street between Brown Street and James Avenue, in Silverton, so as 

to facilitate the movement of general highway traf tic and to eliminate 
e 


verton City Council cone 


firming the request was also presented, The Engineer advised that the 

matter @ag been investigated by the Traffic Engineer, who recommends 

approval of the request, and that b concurs in the recommendation, 
pprove 


Sommission a 


= tic The 
the recommendation and by unanimous vote adopted the 


following resolution with regard thereto: 


WHEREAS, James Avenue in the City of Silverton has hereto 
fore been by the Highway Commission designated as and now is a 


street of said city over which there has been and now is being routed 


traffic moving over the Hillsboro-Silverton Highway, being Oregon Se 
ondary Highway No, 140 (Route—Oregon 214); and 


c- 


WHEREAS, Water Street in said City has heretofore been by 


said Highway Commission designated as and now is 4 street of said 


city over which and has been and now isbeing routed traffic moving over 


the Hillsboro-Silverton Highway (Route—Oregon 214); and 


WHEREAS, said route is used by log truck traffic and by 


reason of narrowness of said streets and the length of said log trucks, 
vehicles parked on gaid streets are subject to possible damage; and, 


x 
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Seventh Aveme have been designated as state highway routes for north and 
southbound Pacific Highway traffic and that Blair Boulevard is an important 
city street which crosses both of them, The Traffic Engineer, he said, has 
investigated this project and recommends approval of the installation, which 
is estimated to cost $3,400. He further advised that he concurs in the rec- 
ommendation on the condition that the city will pay 50 percent of the cost of 
the original installation, will maintain the signals, and will furnish elec- 
trical energy to operate them without cost to the state. The Commission 
approved the recomuaendation unanimously, 


The Commission also discussed a request from the City of Waldport 
that the flashing beacon now installed on the Oregon Coast Highway, in 
Waldport, be remodeled so as to require all traffic entering Waldport from 
the Alsea Bay Bridge to come to a complete stop, The Engineer recommended 
approval of the request subject to the standard conditions that the city will 
pay 50 percent of the cost of the alteration, wili maintain the signal, and 
will furnish electrical energy to operate it at no cost to the state, ‘he 
Commission approved the recommendation unanimously. 


A request was presented from the City of Salem that the flashing 
beacon now installed at the intersection of Commercial and Center Streets, 
in Salem, be reinstalled at the intersection of Mission and Commercial 
Streets when the new traffic lights have been instailec at the first- 
mentioned point. The Engineer advised that the Mission-Commercial Street 
intersection is’ an important junction point, He recommended approval of 
this request subject to the usual conditions that the city will pay 50 
percent of the cost of installation, will agree to maintain the signal and 
will furnish the electrical energy to operate it free of cost io tae state, 
The Commission approved the recomaendation unanimously, 


The Commission discussed a letter from Mrs, Helen Dennon, Cannon 
Beach, requesting the establishment of a bus loading zone in this town for 
the benefit and safety of pedestrians who are obliged to cross the highway at 
this point, The Engineer advised that this matter nas been investigated by 
the Traffic Engineer, who recommends establishment of such a zone .(®o0 park- 
ing" area) on the west side of the Oregon Coast Highway for a distance of 60 
feet in front of Dennon's Store, the present loading point. He advised that 
this town is not ineorporated, so the Commission has full jurisdiction, also 
that he concurs in the Traffic Rngineer's recom.endation, The Commission 
approved the recommendation and by unanimous vote adopted the following reso- 
lution with regard thereto: 

WHEREAS, the Oregon Coast Highway, (U.S. 101), passes through 
the City of Cannon Beach, Oregon, ard ‘ 


WHEREAS, said City is,unincorporated, but is heavily populated 
and tae business district therein congested wita traffic, and 


WHEREAS, it has come to the attention of the Commission and 
the Commission now finds that parking of motor vehicles on portions of 
the business area of said City is a hazard and menace to pedestrians, 


po 


he 


Ce On the North side of Edgewater Street and for 25 feet West 
of Melinda Avenue, 


d. On the North side of Edgewater Street for 35 feet Bast of 
Patterson Avenue, 


And, whereas, the City of West Salem has also provided that the parking 
of all motor vehicles on Edgewater Street shall be parallel to the 
curbs; and 


WHEREAS, the city has served on the State Highway Commission 
copies of said resolution; 


NOW, THEREFOR, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting, as follows: 


1, That said resolution duly and regularly adopted by the 
Common Council of the City of West Salem be and the same hereby is 
approved and ordered filed in the records of the State Highway Commission 
at Salem, Oregon, 


2, That this resolution be entered in the minutes and records 
of the Commission as of the twenty-fourth day of Septembey 194% and a 
duly certified copy thereof delivered to the Common Council of the City 
of West Salem. 
A resolution was presented from the Albany City Council establishing 
a "no parking" zone on the north side of First Street at the end of the 
Willamette River Bridge, in Albany, so as to provide more adequate space for 
traffic approaching said bridge from the east, also prohibiting left-hand 
turns at any time on any street at the intersection of First and Ellsworth 
Streets. The Engineer recommended approval of this resolution as a traffic- 
safety proposition, The Commission approved the recommendation and by unan- 
imous vote adopted the following resolution with regard thereto: 


WHEREAS, the City of Albany, a municipal corporation acting b 
its duly constituted authorities, adopted on August 28, 1946, 3 pore, Be 
by which the City, among other things, has prohibited the parking of motor 
vehicles on the north side of First Street for a distance of forty-five 
feet easterly from the east property line of Ellsworth Street, said 
Cit by said resolution has ordered and directed that vehicles making a 
right turn from First Street on the east be permitted to make such turn 
on red signal after stopping, and by said resolution the City has further 
directed that syergeriate traffic signs and signals be installed and 
conformance therewith enforced by the Police Department of the City; and 


WHEREAS, in the opinion of the Highway Commission such action 
on the part of the said municipal authorities is in the interests of the 
general public, and proper enforcement of said orders will contribute to 
the safety, the convenience and the orderly movement of traffic; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis-— 
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WHEREAS, the City of Silverton by appropriate resolution in 
response to a request made by the Highway Commission has prohibited 
parking on both sides of dames Avenue between the intersection of 
Water Street and Pine Street and on the South side of Water Street 
between Brown Street and James Avenue and has served on the State 
Highway Commission a copy of said resolution; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, as 
follows: 


1. That said resolution duly and regularly adopted by the 
Common Council of the City of Silverton be and the same hereby is 
approved and ordered filed in the records of the State Highway Com- 
mission at Salem, Oregon. 


2, That this resolution be entered in the minutes and 

records of the Commission as of the twenty-fourth day of September, 

1946 and a duly certified copy thereof delivered to the Common Council 

of the City of Silverton. 

PRESEASON e S eee  e 
The Commission also discusséd a request from the City of West Salem 

for the approval of City Ordinance No, 260 establishing "no parking" zones and 
otherwise regulating the parking of motor vehicles along Edgewater Street, 
route of the Salem-Dallas Secondary Highway. A copy of the city's Ordinance 
No. 260 was presented. The Engineer recommended approval of the city's 
request. The Commission approved the recommendation and by unanimous vote 
adopted the following resolution with regard thereto: 


WHEREAS, Edgewater Street in the City of West Salem has here- 
tofore been by the Highway Commission designated as and now is a street 
of said city over which there has been and is now being routed traffic 
moving over the Salem—Dallas Highway (Oregon No, 30, Route-Oregon No. 
22); and 


WHEREAS, said route is subject to heavy traffic and by reason 
of the narrowness of said street the parking of vehicles on certain 
portions of said street, as hereinafter designated, creates an unreason- 
able hazard to the motoring public; and 


WHEREAS, the City of West Salem by appropriate resolution in 
response to a request made by the Highway Commission has prohibited 
parking upen said Edgewater Street as follows: 


a. On the North side of Edgewater Street between the inter— 
section of the Salem—Dayton Highway No, 150 and the intersection 
of Lincoln Avenue, 


b. On the North side of Zdgewater Street from 160 feet to 180 
feet of Melinda Avenue, 


> 
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highway, and between Highway Engineer's Station 181+50 and Highway 
Engineer's Station 187+70 of the reconstructed highway, which areas are 
shown in brown on the map attached hereto, which map is marked "Exhibit 
‘A'™, and by this reference is made a part of this resolution, are no 
longer needed for highway or other public purposes and, therefore, all of 
gaid areas colored in brown are eliminated from the right of way of said 
highwey, and such title, interest or right which the State has or may 
have aad in said real property is hereby permitted to revert to Linn 
County, for such disposition as said County Court may decide, * 


2, The areas show colored in green on said Exhibit mA" in- 
clude right of way and other properties acquired for the relocation and 
reconstruction of the said highway and include also some parts or areas 
of the old right of ef&y not now incorporated within the poundaries of the 
right of way proper, In conection with all the said areas colored in 
green, it is the judgment and finding of the Commission that all of said 
areas are and will be needed for highway right of way, and likewise for 
highway construction, improvement, maintenance and other highway pur- 
poses and uses, For such uses and purposes, therefore, the Commission 
does hereby declare and order that possession of and title to all of the 
land or areas shown colored in green on said Sxhibit "A® shall be 
retained and held by the State, and shall not be permitted to revert to 
or become the property of abutting owners, 


3, The boundaries of all real properties acquired for right of 
way, and the boundaries of all real properties, title to which s to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Sngineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place. 


4. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Linn County a duly certified copy thereof, and shall 
file with the Clerk of Linn County a like certified copy; and said 
County Court hereby is respectfully requested to take appropriate offi-— 
cial action, by resolution or otherwise, by which the County shall vacate 
the said abandoned sections of the said old right of way shown colored in 
brown on the map attached hereto marked Exhibit "A", 


a ne 
NOTE: The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 146, under the heading "Abandonment and 

Retention Resolutions", and said map by this reference is made a 
pase this minute entry to the same extent as if copied in full 
herein. 


A request was presented from the Linn County Pioneer Association for 
permission to install a marker near the site of the first schoolhouse that was 
erected in Linn County, The ‘ngineer advised that the Memorials Committee of 
the Oregon Historical Society has signified its approval of such installation. 
He recommended approval of the request by the Highway Commission on the condi- 
tion = the wording is satisfactory to the Memorials Committee. He also 
recommended that the state construct a turn-out on the highway for the conven- 
jence of people who wish to view the marker, The Commission approved the 
recommendation by unanimous vote, : 

The Engineer reported a request from the Mb, June Forest Products 
Company, Marcola, Oregon, for rmission to truck haul ings across the bridge 
over t North Fork 0 the Willamette River on the Spring ield—Creswell Sec- 
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sion, all members being present and affirmatively voting, as follows: 


1. That the action taken by the City of Albany by the adop- 
tion 6f Resolution No, 102, the purpose and objectives of which are 
disclosed in the foregoing clauses, be and said official action hereby 
is approved, 


2, That the municipal authorities of said City be and they 
hereby are commended for their foresight and their interest in traffic 
problems within said City. 


3. That this resolution be entered in the minutes and 
records of the Commission and a duly certified copy thereof delivered 
to the Mayor of the City of Albany. 


The Engineer reported that portions of the Crabtree-Scio Section of 
the Albany-Lyons Secondary Highway, in Linn County, are no longer of value Sr 
state highway purposes since the highway has been reconstructed on permanent 
alignment. He exhibited a map showing the portions referred to and recommended 
abandoning such portions as state highways and permitting them to revert to 
Linn County for such disposition as the County Court may decide, After care- 
ful consideration the Commission approved the recommendation and adopted the 
following resolution with regard thereto by unanimous votes 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Albany-Lyons Secondary Highway 
No. 211, known as the Crabtree-Scio Section in Linn County, the westerly 
terminus of which is at Highway Engineer's Station 103+50 of the recon- 
structed line, and the easterly terminus of which is at Highway Engin- 
eer's Station 326+30 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said 
highway, portions or units of the right of way of the highway, as form 
erly located, have been eliminated from the poundaries of the new loca- 
tion, some of which eliminated sections or areas are no longer needed 
for highway or other public purposes, while other portions or sections 
are needed and must be retained for public use; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the areas and sections of the right of way of said highway 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion as follows: 


1, The areas of land within the limits of the old right of 
way which lie between Highway "ngineer's Station 121+50 and Highway 
Meineer's Station 130+00 of the reconstructed highway, between Highway 
Engineer's Stations 167+00 and 174+*70, between Highway Engineer's Sta- 
tion 175+20 and Highway Engineer's Station 179+00 of the reconstructed 
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sien approved the recommendation and by unanimous vote adopted the following 
resolution with regard thereto: 


WHEREAS, on the 24th day of October, 1944, at a meeting of 
the Oregon State Highway Commission, all members being present and par— 
ticipating, the Commission passed and adopted a resolution reducing the 
maximum load limit on certain state highway bridges, including the 
following, to-wit: 


FISHHAWK FALLS SECONDARY HIGHWAY NO, 103 


M.P, 103-03,75 "Vine Maple" Bridge over Nehalem River 10 tons 


and 


WHEREAS, subsequent to the passage of said resolution condi- 
tions have changed so that it is now no longer necessary or desirable, E 
and the Commission hereby finds that it is no longer necessary or de- se 
sirable to maintain the reduced load limit set out in said resolution ee 
on the said state highway bridge; a 


NOW, THERSFORE, BE IT RESOLVED thet the action of the State 
Highway Commission reducing the maximum permissible load limit on the 
said bridge be and the same is hereby rescinded and cancelled as of this 
date, and the maximum load limit permissible on the said highway bridge 
hereafter shall be the maximum load limit provided by law; and it is 
further ordered that a certified copy of this resolution be furnished 
to the county clerk of the county in which said highway bridge is 
located, and that a certified copy of this resolution be furnished to 
the Superintendent of the Department of State Police for his informa- 
tion, 


Dated this 24th day of September, 1946. 
1 ee 
The Engineer aeked the Commission to confirm telephonic authority 

previously given Bridge Engineer G. S. Paxson and Assistant Chief Locating 
Engineer E, M, Booth to go to Olympia, Washington, at state expense for a 
conference with Washington Highway Department officials relative to 2 proposed 
bridge on McNary Dam, He advised that the expense was less than the §40 
estimated, The Commission approved the expenditure, 


The Engineer also requested authority for Manley Robison, Director 
of tne Travel and Information Department, to make three trips out of the 
state in connection with his official business — Annual Convention of the 
Redwood Empire Association at Hoberg's, in Northern California, October ll, 
12, and 13; Pacific Northwest Tourists Association meeting in Spokane, Wash- 
ington, on October 24 and 25; and the meeting of the National Association of 
Travel Officials in Chicago, Illinois, November 14 and 15. He estimated the 
cost of the first two of the above trips at $50 each and of the trip to 
Chicago at 9225, The Commission approved Mr, Robis@n attending these meet- 
ings at state expense .-«.< if recommended by the Advisory Committee on 
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ondary Highway at Jasper, le advised that the bridge is a light steel 
structure with a roadway width of only 14'5", which will allow only one-way 
traffic, so, if the request is approved, provision would have to be made for 
traffic control. He also advised that the floor beams of the truss must be 
reinforced before log truck traffic can be permitted, He suggested that 
traffic control could best be effected by traffic-actuated stop and go sig- 
nals, which would cost about $1,500, and he estimated that the reinforcement 
of the floor beams would cost an additional $1,000, making a total cost of 
$2,500 to open the structure for log-truck traffic, Because of the need for 
hauling logs over this structure he recommended that the Company be allowed 
to use the bridge for this purpose subject to the condition that it will enter 
into an agreement with the Highway Commission to pay 50 percent of the cost 
of the installation of the traffic signals and of the floor beam repairs and 
further agreeing that the Company will not permit leads exceeding those 
legally permitted under the state traffic law to be hauled @ver the structure 
at any time, Following discussion, the Commission approved the recommenda-— 
tion unanimously. 


A letter was presented from Mr, James Ce Rodger, Medford, request- 
ing permission to operate a Hyster lift truck, canmmonly known as a lumber 
carrier, having an overall height of thirteen feet three inches over the 
Pacific Highway between a lumber loading point at Voorhies and another simi- 
‘lar loading point at Phoenix, Jackson County, with an occasional movement to 
Medford, ‘The Chief Counsel advised that, in his estimation, the Commission 
may, within the meaning of Section 115-393, 0, C, L. Ae, issue a temporary 
30-day permit covering the operation of this vehicle over this short section 
of highway, In view of this information, the Commission voted unanimously to 
grant such a 30-day permit to Mr. Rodger. 


The Engineer reported receipt of a letter from wy, D. O, Denman, 
Aurora, complaining of delays in the operation of the Wilsonville Ferry 
across the Willamette River caused by the towing of log rafts in the river, 
He read Mr, Dermants letter aloud and also his reply thereto in which he 
explains the procedure to secure a closed period for the traffic of log rafts 
jn the river and advises that because of the critical condition of the lumber 
industry at this time a request for such a closed period would be denied, 
The Commission approved the Engineer's’ reply. 


The Commission discussed a letter from the Booth-Kelly Lumber Comp- 
any requesting permission to truck haul logs directly across the Springfield- 
Creswell Secondary State Highway at grade from their privately-owned logging 
read, ‘The ngineer recommended approval of the request on the same basis 
that similar privileges have been granted to the Ostrander Lumber Company and 
other operators in the past, The Commission approved the recommendation. 


The Engineer reported that the Vine Maple Bridge over the Nehalem 
River on the Fishnawk Falls Secondary State Highway, in Clatsop County, has 
been reinforced so there no longer exists any valid reason for the reduced 
load limit that has been in effect for the past several months, He recom- 
mended action by the Commission lifting this reduced load limit, ,The Commi s- 
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The Engineer requested authority to increase the salary now being 
paid Mir, Rolando Jose’ Porras, one of the Latin American engineers who has 
been employed by the Highway Department for the past several months under 
agreement with the American Road Builders' Association, He advised that 
ur, Porras has been receiving the salary of 110 per month as a student, but 
he is now regularly employed in a capacity which carries with it the salary 
of $170 per month, It was thought that Mr, Porras is entitled to the stand- 
ard wage for his services, and he so recommended, The Commission approved 
the recommendation, 


The Commission discussed a proposed agreement with the owners of 
lands situate along Shingle House Slough, Coos County, concerning the instal- 
lation of a tide gate, or tide gates, where the proposed permanent state 
highway will cross said Slough, As an inducement for the state's cooperation 
the property owners agree to reimburse the state for the cost of installing 
these facilities and also agree to assume the cost of upkeep of the facilities 
at all times in the future, the proportion to be bom by each property owner 
to be based uoon the amount of land that each owns as compared with the total 
lands included in the so-called district, the only condition being that the 
total cost to the property owners shall not exceed $1,250, ‘The Chief Counsel 
advised that approval of such an agreement by the Commission is satisfactory 
because the facilities to be installed will not adversly affect the highway, 
and the property omers are obliged to maintain them, In view of this assur- 
ance, the Commission approved the proposition and ordered that the matter be 
covered by appropriate agreement. 


The Chief Counsel brought up for discussion the matter of purchasing 
public liability and property damage insurance covering accidents that occur 
at the Interstate Bridge, with particular reference to accidents such as 
recently eccumped when the drawspan of this bridge was not raised high enough 
to permit a barge to pass beneath the span without causing damage. He recom— 
mended the purchase of such type of insurance on condition that tne State of 
Washington will pay 50 percent of the premium, The Commission deferred action 
in the matter pending spttlement of the pending law suit. 


The Commission had under discussion several changes and additions in 
the construction program for state funds that it adopted by resolution at its 
meeting held on June 27, 1946, Following discussion, the Commission approved 
the deletion from this program of the item of 950,000 heretofore allocated 
for resurfacing the Trout Greek Section (five miles) of the Canyon City—Burns 
Highway, in Harney County, which project has been transferred to the postwar 
program, and the addition to the program of the Foster Undercrossing Surfacing 
and Channelization Project on the Santiam Highway, in Linn County, 25,000; 
the construction of a revetment in the Santiam River at Sanderson Bridge on 
the Albany~Lyons Secondary Highway, Linm County, 0,000; and construction of 
a dyke-in the Umatilla River on the Boardmar-Stanfield Highway near the town 
of Stanfield, Umatilla County, $20,000, the following resolution amending the 
original resolution of June 27, 1946, was adopted by the Commission by unan— 
jmous vote upon motion of Comuissioner Chessman, which was duly seconded by 
Commissioner Schaupp: 


travel matters and approved by Governor Snell, 


: 
: 
| 
i 


The Secretary presented an invitation from the Redwood Bapire 

Association for the Commission to be its guests at its 26th Annual Banquet 

at Hoberg's, Bay County, California, on October 12, He also presented an 
invitation from the Oregon Coast Association for the Commission to be its 
guests at the Association's banquet at Gearhart, Tuesday evening, October 22,. 
The Commission expressed regrets that it could not attend these functions 

and instructed the Secretary to so inform Mr, Clyde Edmondson, Manager of 

the Redwood Empire Association, and Mir, A, B. Sanders, Manager of the Oregon 
Coast Association, with appropriate letters of thanks. 


A letter was presented from the Deschutes County Advertising Commit 
tee, Bend, Oregon, requesting permission to maintain special markers on cer 
tain highways in the Central Oregon area calling attention to the recreational 
features of this district, Also presented was an artist's sketch of two of 
the signs that it is proposed to install, one of which contains the wording 
"Entering Central Oregon Recreational Area, one of America's Finest Vacation 
Playgrounds", and the other contains the wording "See all of Oregon, Crater 
Lake Miles, Highways U.S. 97 and '. The Engineer advised that 
this manner of advertising recreational resources of the state is an entirely 
new idea and that ne could see no objection to it as a matter of principle, 

A decision in the matter was deferred by the Commission pending further 
study, The Engineer was instructed to advise the Commission the details by 
letter. 


The Secretary presented a report from the Memorials Committee of 
the Oregon Historical Society regarding the naming of the southern pioneer 
route to Oregon, concerning which there has been 4 difference of opinion 
between the Historical Society and the Old Oregon Trail Association, Follow-— 
ing discussion, the Commission approved the report and the name recommended 
by the Committee for this route vé~: "Southern Route to Oregon, sometimes 
known as the Applegate Trail", Motion to that effect was offered by Commis~ 
sioner Chessman, seconded by Commissioner Schaupp, and carried by the wman- 
jmous vote of the Commission, The Engineer was authorized to erect markers 
along the route in conformity with the ideas expreseed by the Committee in 
its report. The Secretary was instructed to thank the Committee for the 
report which the Commission considers contains historieal information of 
great value. 


The Commission noted and ordered filed a copy of an article by 
Rornard DeVoto published in the September issue of Harper's Magazine concern- 
ing the marking of historic sites and routes, 


The Engineer reported an inquiry from the Secretary of State whether 
or not the State Highway Commission would join with him ig the operation of a 
boWBh at the Pacific International Livestock Exposition, October 5 - 12, 1946, 
as was done at tle State Fair, Be advised that the Secretary of State has 
estimated the cost of such joint booth at $150, which wovld be paid $75 by 
zach department, The Commission approved the expenditure, 
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County Highway Section and Description Construction R/W Total 


KKK HE EY ¢ 


Division No, 2 


(Con't) 


Linn Albany- Revetment near Sanderson $ 30,000 $ - -— -$ 30,000 A 
Lyons Bridge 

viarion Co, Road Independence Bridge 300,000 - -— -— 300,000 B 
& Polk (State Share) 
Polk Salmon R, Ft. Hill Bridge & Apprs. 85,000 10,000 95,000 A 
Tilla— Netarts Stillwell Bridge & Appr, 70,000 1,000 71,000 A 
mook 

Total ~ Division No, 2 9795400 $11,000 $806,400" 


2, That the highways and projects defined and set forth under 
Part I, Division No, 5, page 3 of said Exhibit A, shall be and the same 
hereby are amended by, immediately below the word "Grant" in the first 
column, deleting the words: : 


"Harney Canyon City- Trout Creek, 5 mi. Resur 50,000 —— 50,000 , 
Burns facing 


above the word "Union" in the first column adding the following: 


"Umatilla Boardman— Dike in Umatilla River 20,900 —— 20,000 A®, 
Stanfield near Stanfield 


and changing the total sums to correspond thereto so that said Division 
No. 5 shall now read as follows: 


County Highway Section and Description Construction R/W Total 


nL 


HeeeeeE eX 


Division No. 5 


Baker Baker-Unity Mill Gulch—Salisbury, $152,100 g¢-—— 4#452,100C 
Gr, Widening 
Gilliam Wasco- Hay Creek Sec., Grad., 150,000 -— 150, 000A 
Heppner Surf, & Oiling 


WHEREAS, on the twenty-seventh day of June, 1946, the Highway 
Commission approved and adopted a state postwar program consisting of 

projects allocated to the five divisions into which the State for highway 
construction and maintenancé purposes has been divided; and 


WHEREAS, the highways and highway projects which comprise said 
state postwar program are each and all enumerated and set forth in Exhibit 
A, which is attached to said resolution and made a part thereof, and 
there are also set forth in said Exhibit A the estimated costs of the 
several projects and the sums allocated thereto; and 


WHEREAS, since the approval and adoption of said state postwar 
program certain facts and circumstances have made necessary a modifica- 
tion and amendment of said program and resolution to the extent and in 

the particulars herein set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and voting affirmatively, as follows: 


1, ‘that the highways and projects defined and set forth under 
Part I, Division Noy 2, on page 1 of said Exhibit A, shall be and the 
same hereby are amended by inserting following the word "Linn" in the 
first column the followgme: 


“im Santiam Foster Undercrossing Section, 25,000 -—=— 25,000 A 
Surfacing and Channelization : 


Linn Albany— Revetment near Sanderson 30,000 -— 30,000 A", 
Lyons Bridge 


and changing the total of the sums allocated to correspond thereto so that 
the whole shall now read; 


" 


County Highway Section and Description Construction R/W Total 


HFHeHHEK HE 
Division Noe 2 


Benton Eddyville- Eddyville-Blodgett, 18.9 $172,500 $- #172,500C 
Blodgett mi, Resurfacing 


Clatsop Ore. Coast Arch Cape Tunnel, 21,000 — 21,000 A 
Lighting 

Linn Santiam W. Unit, Lebanon—Sweet 91,900 -— 91,900C 
Home, 8,0 mi, Pav't 
Resurf. 

Linn Santiam Foster Undercrossing 25,000 — 25,000 & 


Section, Surfacing and 
Channelization 


nes 


Division No. l 
Division No, 2 
Division No, 3 
Division No, 4 
Division No, 5 


State Total | 


4. Except as revised or amended by this resolution and set 


"SU MMARY 


Rural 
Projects 


2 796,400 
806, 400 
674,300 

1,121, 500 
927,100 


4,315,700 


Municipal 
Projects 


$ 142,000 
586, 800 
245,000 
157,000 

— 345,000 


$1,475,800 


Total 


» 938,400 
1,393,200 
919,300 
1,268, 500 
1,272,100 


5,791,500" 


forth herein the provisions of said resolution of June 27, 1946, shall 
remain in full force and effect and snall constitute the findings, decla— 
rations, acts and »urposes of this Commission with respect to said state 
pogtwar program, 


5, Any changes, modifications or alterations of said postwar 
program as disclosed and established in said original resolution and in 
this amendatory resolution shall be considered and disposed of by this 
Commission by resolution or other official act properly identified with 
said programs: duly adopted and entered in the minutes of the Commission. 


6. This resolution shall be entered in the minutes and records: 
of the Commission as of September 24, 1946, and a complete copy thereof 
delivered to the Public Roads Administration, 


A letter was presented from Mr, Rex Russell, Los Angeles, California, 
inquiring whether or not it would be possible for him to obtain permission to 
sut some small evergreen trees growing on the shoulders of Oregon state high- 
ways, particularly along the West Diamond Lake anemone. Highway and the East 
Diamond Lake Secondary Highviay between Union Creek and fhe Dalles-—Califomia 
Highway Junction. The Commission denied the request by unanimous vote as a 
matter of policy, 


The Commission also discussed a letter from wr. Ben F, Phillips, 
Portland, inquiring as to possib-lities of leasing a portion of Cascadia State 
Park in order to protect a private business that he contemplates developing on 
his own land adjacent thereto, also inquiring, if, the Commission camnot see 
its way clear to help him in such manner that he be given the first refusal 
in connection with any concession privileges that the Commission may offer fer 
sale in this park, The Engineer advised that the State Parks Superintendent 
has plans to develop the park, which include the construction of cabins and 
the sale of a concession, In view thereof, the Commission refused to grant 
Mm, Phillips any special privilege; in the event the concession is offered 
for sale, Mr, Phillips is to be given an opportunity to bid for it along with 
Otherse 


“oA 
a 
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County Highway Section and Description Construction R/W Total 


HHH HEE 


Division N 5. 
Con 't 


Grant Kimberly- Kimberly-—Dry Creek, $ 70,000 g — —$- 70,000 A | 
Monument Oiling 

Harney Diamond Happy Valley-Diamond, Grad.30,000 - - - 30,000 A 
Valley and Surfacing 

Malheur  Adrian- Adrian-State line, 4.4 mi. 35,000 --- 35,000 A 
Caldwell § Grad., Surf, & Oil 


Malheur Adrian- Adrian-State Line,-3.2 mi, 35,000 ~-- 35,000 A 
Arena Val. Grad., Surf, & Oil 

siorrow Heppner Rhea Creek-Hardman Hill, 60,000 --- 60,000 A 
Spray Grad,, Surf, & Oil 

Umatilla Col. River Umatilla River Bridge 32,000 --~- 32,000 A 

Umatilla Pendleton— Tutuilla Creek Sec., 50,000 3,000 53,000 A 
John Day Grad,, Surf. & Oil 

Umatilla Weston- McDougall Camp-Pioneer 230,000 ~ - = 230,000 D 
Elgin Spur, Grad., Surf. & 

Oiling 

Umatilla Boardman- Dike in Umatilla River 20,000 --- 20,000 A 
Stanfield near Stanfield 

Union Starkey Hilgard-Starkey, Resurf. 30,000 - - - 30,000 A 

Wallowa Joseph- N. Unit, Joseph-Wallowa 30,000 --- 30,000 A 


Wall. L, Lake, Gr., Surf, & Oil, 
Total — Division No. 5 924,100 #3,000 #27,100 . 


3. That the summary on page 5 of said Exhibit A be amended by 
deleting the figures "751,400" under the topic "Rural Projects" related 
to Division No, 2 and inserting in lieu thereof the figures "806, 400", 
and by deleting the figures "957,100" under the said topic related to 
Division No, 5 and inserting in lieu thereof the figures "927,100", and 
correcting the total of "Rural Projects" be deleting the figures 
"$2,290,700" and inserting in lieu thereof the figures "$4,315,700"; and 
that the totals under said summary be amended by deleting the figures 
"1,338,200" related to Division No, 2 and in lieu thereof inserting the 
figures "1,393,200", and by deleting the fisures "1,302,100" related te 
Division No, 5 and inserting in lieu thereof the figures "1,272,100", 
and that the total be amended by deleting the figures "$5,766,500" and 
inserting in lieu thereof the figures "$5,791,500", so that the summary 
will now read es follows: 


ho 
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There being no further business to come before the Commission at 
this time, the meeting adjourned at 5:00 p.m. 


_— —- fai neer 


2) 
me 4 A v4 
Commissioner , Ye 


_ #ommissioner 


Portland, Oregon 
October 28, 1946 


The State Highway Commission met in regular session at 9:00 a.m, in 
the auditorium of the Public Service Building. Present were: 


T. H, Banfield, Chairman 

A, W, Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H, B. Glaisyer, Secretary 
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The Commission discussed a complaint from the Weyerhaeuser Timber 
Company that the State Highway Department is permitting its contractor at 
North Bend to deposit waste materials on a small triangular tract of land 
opposite its plant site in North Bend which would interfere:with the Company's 
use of the property in the event the Company acquired it. The Engineer 
advised that the material referred to is topsoil material which is being put 
there at his request as a basis for landscaping. It was his thought that 

this would not interfere in any way whatsoever with the use of the property by 
the Company if it acquired it later on, The Secretary was instructed to con- 
vey such information to the Company and to state further that the Highway 
Commission at no time made any commitment or implied prtifiise to sell this 
property to the Weyerhaeuser Timber Company; moreover, the Commission is not 
now inclined to sell the property, but expects to retain it for state purposes, 


_ The Commission discussed a date for its next regular meeting for 
the receiving of bids and decided unanimously to hold such meeting in Portland 
on Monday and Tuesday, October 26 and 29, 1946. The Secretary was instructed 
to make the usual arrangements to hold this meeting in the auditorium of the 
Public Service Building. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with the City of Hermiston providing for the instal- 
lation of a flashing beacon at the intersection of First Street and 
Gladys Aveme on State Secondary Highway No. 333, Oregon Route 207, 
Umatilla County. 


Modification of Project Agreement with P.R.A, covering main- 
tenance of Crater Lake Highway between N,P, 9.75 and M,P, 59,25 by the 
state, 


Agreement with Dewey E, Peterson covering rental of property 
at north end of the Steiwer Hill-Albany Section of the revised location 
of the Pacific Highway Yast, in Marion County. 


Agreement with Warren Northwest, Inc, covering rental of build- 
ings on the Wilson River Highway at McNamars Camp, 


Agreement covering lease by the State Highway Department of a 
trailer owned by Paul Van Scoy, 


Quitclaim deed conveying to Adolph A, Nurnberg property lying 
outside of the highway right of way in Secs, 21 and 28, T. 8 Ne, Ro 9 We, 
Clatsop County. 


Bill of sale to Sullivan Wrecking Company covering sale of 
buildings at Troutdale, 
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Mr, Moulton wishes to cut this timber into cord wood for public sale and 
that he has offered to clean-up the area when the timber has been re—- 
moved, such cleaning-up work to consist of piling debris for disposal by 
the state later on. He recommended Mr, Moulton be authorized to remove 
this timber in order to secure clean-up of the premises, on the condition 
that he will burn the accumulated debris. ‘The Commission appeared 
favorably inclined to approve the recommendation provided a satisfactory 
agreement can be reached with Mr, Moulton, The matter was referred to 
the Parks Superintendent and the Chief Counsel to prepare an appropriate 
form of agreement with Mr. Moulton and to report the same back to the 
Commission for final approval. 


7. Suggestion from Deschutes Geology Club, Bend, Oregon, re acqui- 
sition of the Painted Hills area for state park purposes: The Parks 
Superintendent read aloud a letter from Mr, Phil F, Brogan, Vice Presi- 
dent of this Club, and advised that the acquisition of the area referred 
to therein has been provided for in the state parks budget, He was 
instructed by the Commission to convey such information to Mr. Brogan. 


8. Overnight camping in state parks: The Parks Superintendent 
advised that up to the present time the public has not been allowed to 
stop overnight in any of the state park areas; however, in his estimation, 
such privilege should be granted in certain state parks because of public 
demand, provided a nominal charge is made to offset state expenses He 
suggested a charge of 50 cents per might, which he thought would be 
sufficient to make the projeci self-sustaining. The privilege, he said, 
would be limited to the larger parks such as Ecola State Park, Honeyman 
State Park, and others in the same class, The matter was discussed at 
some length, but a decision thereon was deferred by the Commission pend— 
ing additional information. The Parks Superintendent was instructed to 
submit a complete report as to what other states are doing with regard 
to such matters. 


In this connection the Parks Superintendent inquired as to the 
Commission's attitude with respect to the development of waysides so as 
to permit people to drive off the highway at seenic points. He was 
instructed to present projects of this kind separately, and the Commis— 
sion will then pass on each on its individual merits. 


9, Proposed acquisition of Sodaville Mineral Springs as a state 
park: The State ‘ighway Ingineer read aloud a letter from Mr, Roy H. 
Mills, Secretary, State Board of Control, giving certain facts concern- 
ing this park, which is now state-ovmed and under jurisdiction of the 
Board of Control, and suggesting that jurisdiction of the area be trans— 
ferred to the State Highway Commission, The Commission deferred a 
decision in the matter pending information as to the obligations that it 
would assume if it took over this park and whether or not the park will 
fit into the state parks set up. The Engineer was instructed to inves- 
tigate the matter thoroughly and to render 4 full report on the matter 
at the next meeting. 


; 
i 
/ 
; 
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The State Parks Superintendent, lir, S. H. Boardman, was present and 


reported on the following matters: 


1. Suggestion of North Lincoln Lions Club that the Cliff House 
property at Depoe Bay be acquired for state park purposess The Parks 
Superintendent advised that the building located on this property 
recently burned down and that it would be desirable to acquire the 
site before another building can be constructed on it. The tract is 
needed, he said, to fill out the state park at this location and to 
insure an wMobstructed view of the ocean scenery, The Commission author— 
ized the Parks Superintendent and the Chief Counsel to ascertain how 
much it would cost to purchase the property, it being understood that 
there is no obligation on the part of the Commission to buy it, 


2. Proposed exchange of timber land with Mr. Elmer Bankus along 
the Oregon Coast Highway, in Curry County: The Chief Counsel advised 
that apparently Mr. Bankus has made other arrangements for the disposal 
of the timber, inasmuch as he has not responded to recent letters. He 
recommended, under the circumstances, that the proposed exchange be 
abandoned, The Commission approved the recommendation unanimously, 


3. Proposed addition to Dabney State Park: The Parks Superinten- 
dent recommended the purchase of a one-acre tract situate next to the 
Sandy River Bridge in order to fill out this park and to secure control 
of the shoreline at this location, He said that he has secured an 
option from the owner to purchase it for the sum of $50, The Commission 
approved the. recommendation by unanimous vote upon motion of Commissioner 
Schaupp, which was seconded by Commissioner Chandler, 


4e Renewal of Henry Zorn lease of a portion of Champoeg Park: The 
Parks Superintendent recommended renewal of this lease at the former 
price of {3 per acre. In the discussion that followed the question arose 
whether or not the rental price of $ per acre is sufficient. The Com 
mission referred the matter to the Parks Superintendent and the Chief 
Counsel to ascertain the facts, with authority to renew the lease on the 
former basis if they consider that $ an acre is a sufficient amount to 
charge for the use of the property. 


5, Sale of concession privileges in the Vista House at Crown Point: 
The Parks Superintendent recommended advertising for bids for this con- 
cession because of its value to the concessionaire, He advised that dur 
ing the wartime period the present operator paid nothing for the privilege 
of operating but was simply required to act as the building caretaker, 
Because of the large increase in the traffic volume and the number of 
people who stop at this place, he said, the concession is now quite val- 
uable, The Chief Counsel concurred in the recommendation. The recommen- 
dation was approved by the Commission by unanimous vote, 


6. Offer of R, C, Moulton to salvage burned standing timber on the 
Sunset Highway near Quartz Creek: ‘he Parks Superintendent advised that 
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follows: 


1. That there be created on the Coos Bay-Roseburg High- 
way, between Coquille and Myrtle Point, a lane or series of areas 
for the preservation of myrtle trees and groves of myrtle trees. 


2, That there be created on the Oregon Coast Highway, 
between Coquille and Bandon, one area for the preservation of 
myrtle trees and groves, said area to be the A. J. Sweet tract. 


3. That such areas be based upon agreement between the 
Commission and adjoining owners, by which title to the areas remain 
in the owmers with the right in the State to enter the properties 
pores brush and otherwise preserve the trees and their scenic 
value. 


4. Tnat a form of myrtle tree agreement, as attached and 
marked "Exhibit A", hereby is approved. The Superintendent of 
Parks is directed to use such forms of agreement in all future 
negotiation and agreements, and to perform the Cownission's obliga- 
tions thereunder, * 


5, That agreements heretofore executed between the Com— 
mission and the following owners of the following number of acres 
adjoining such highways, hereby are ratified and confirmed. 


James N, and Anna i, Jacobsen 22 Acres 
J, H,-and Sarah lcCloskey (two parcels) 6 Acres 
Fred B. and Olive A, Kickok 6 Acres 
Dal M, and E, S. King (two parcels) 19 Acres 
A, J. Sweet 16 Acres 


6, This resolution shall be entered in the minutes and 
records of the Commission as of the twenty-eighth day of October, 1946. 


* "EXHIBIT A" 
AGREEMENT 
THIS AGREEMENT, made and entered into this 
day of , 194_, by and between the STATE UF OREGON, by 
and through its State Highway Commission, hereinafter called the "State", 
party of the first part, and 
hereinafter called’the "Owners", parties of 
the second part; 
WITNESSETH: 
RECITALS: 


1, The undersigned Owners hold fee title to the real property 
hereinafter described, on which property or portions thereof there are 


ag rn a 
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10, Proposed park adjacent to the Oregon Coast Highway north of 
Waldport: The Parks Superintendent advised that a delegation is to 
appear before the Commission on the following day to urge the establish- 
ment of a state park on the west side of the Oregon Coast Higinay about 
three miles north of Waldport, He said that this is the same area that 
he discussed with the Commission at the previous meeting and which the 
Commission decided not to acquire because of the cost involved — $15,000 
for the 32 acres. He also said that he still cannot recommend purchase 
of the area at the price quoted; moreover, he could not recommend the 
purchase unless the adjoining property, which contains several small 
lakes, was also acquired. Tite Commission took no action in the matter, 
(See delegation ahead) 


ll, Establishment of myrtle-tree-wayside areas in Coos County: 
The Chief Counsel recommended adoption of a resolution formally approv- 
ing the creation of.a series of areas along the Coquille-lMyrtle Point 
Section of the Coos Bay—Roseburg Highway for the preservation of myrtle 
tree groves and the creation of one such area along the Oregon Coast 
Highway between Coquille and Bandon, and confirming agreements heretofore 
executed with the owmers of certain tracts adjoining these highway 
sections. The Commission approved the recommendation and thereupon, by 
unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, the Highway Comiission is authorized to acquire 
by agreement or donation, real property necessary or deemed neces— 
sary for the maintenance and development of parks, roadside develop- 
ment, forest or timbered areas and other places of attraction and 
scenic value, which, in the judgment of the Commission, are neces- 
sary for the convenience of the public and which will contribute to 
the general welfare and pleasure of the motoring public or road 
user, and 


WHEREAS, the State of Oregon is one of the few places in 
the world where myrtle trees grow, and 


WHEREAS, certain owners of real property along the Coos 
Bay-Roseburg Highway, between Coquille and Myrtle Point, and also 
along the Oregon Coast Highway, between Coquille and Bandon, have 
indicated their willingness to cooperate and join with the Commis-— 
sion in preserving myrtle trees and groves of trees along such 
highway, and 


WHEREAS, the Highway Commission has found that cooperation 
between the adjoining owners and the State will best promote the 
preservation of such trees at the least cost to the State, and will 
best contribute to the general welfare and pleasure of the motoring 
public, 


NOW, THEREFORE, BS IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting, as 
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except such interest as may be incidental to the growth, the preserva- 
tion, the culture and development of said trees. 


The Ommers shall and do reserve the right to use the said real 
property freely and at all times for any and all purposes not inconsis— 
tent with the purpose and objective of this agreement; provided, however, 
that in the use of said property the Owners shall employ every reasonable 
means and adopt all measures and methods necessary for the preservation 
of the trees and such measures and methods as will conserve, supplement 
and implement the work done from time to time by the State for the 
beautification and preservation of said trees and their surroundings. 


It ‘is agreed that no trees shall be cut or trimmed by the 
Owners without first procuring the written consent of the State Highway 
Commission or its successors. In the event that any tree or part of a 
tree is trimmed, cut of felled with the permission and consent of the 
State Highway Commission, the tree or portion of the tree cut or felled 
shall, if it have commercial or other value, become the property of the 
Umers, and the State shall have no interest therein. 


If improvements or structures are hereafter placed or erected 
on any part of said real property by the Owmmers the preservation and 
protection of the trees upon the land shall be given first and paramount 
consideration. 


The State shall not place on said real property any structure 
of any kind or character, except signs or other structures the purpose 
of which is to give information to the general public with respect to the 
character of said area and the purpose of the State and the Owmers in 
protecting and conserving the same. 


Nothing in this agreement shall be permitted or construed in 
such manner as to impair or in any way aff-7t the right of the State to 
acquire title to said property by purchase ‘onation or agreement or by 
the exercise of the power of eminent domain, 


It is agreed that the judgment and decision of the Highway 
Commission with respect to the method, the extent, the type and character 
of the improvement, and the maintenance of said myrtle lane in general 
and of the above described section thereof in particular shall be final. 


The purpose or objective sought to be accomplished by this com— 
pact is one of mutual interest to the Owners and the general public, and 
therefore, each party to this agreement pledges to the other complete 
and wholesome cooperation, to the end that by their joint and continued 
effort there may be for all time preserved for the people the stately 
grandeur of trees which are peculiar and native to the State of Oregon— 
the myrtle tree. 
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growing myrtle trees of such value as to justify special effort and 
special means for their preservation, 


2. That said real property abuts upon the 
Highway, which is a part of the Oregon state highway system and is one 
of the scenic roads of the State. 


3. Because of the fact that only in a few places in the world, 
one of which is the State of Oregon, are there found groves of myrtle 
trees, it is the considered judgment of the Commission that sufficient of 
the myrtle trees growing upon real property bordering and paralleling the 

tighway should be preserved to form a myrile 
lane. It is further the judgment of the Commission that the area imued- 
iately surrounding the trees should be cleared of underbrush and dead 
and other offensive growtn, and the entire setting converted into and 
thereafter kept in a condition suitable and fitting for such rare and 
classic trees as the myrtle. 


NOW, THEREFORE, in consideration of the things to be done by 
the State and in consideration of the mutual benefits and pwblic good 
which will for all time be shared and enjoyed by the Owners and the 
public generally, the said Owmers hereby sell, transfer and convey to the 
State of Oregon, by and through its State Highway Commission, and/or its 
successors, an undivided joint, common and equal interest in and title 
to all of the myrtle trees now standing or growing or which may hereafter 
grow upon the following described real property situated in County, 
State of Oregon, to wit: 


together with the perpetual right and privilege to go upon said property 
for the purpose of cleaning up underbrush, trimming, cutting or otherwise 
removing dead limbs and other growth, and burning or otherwise disposing 
of waste material, and for the purpose of doing such other things as in 
the opinion of the State Highway Comaission are necessary and appropriate 
for the preservation and development of said trees, and their settings 
and surroundings; provided that in the doing of any of said things the 
State Highway Commission, its officers, agents and employes shall always 
keep in mind the historic significance, the forest dignity and the prima- 
tive aspect which the myrtle possesses among the trees and woods of the 
world, 


The State shall from time to time consult the Owners, or their 
successors, to the end that the interests of the Omers and of the public 
may at all times be promoted and conserved, 


Nothing in this conveyance, transfer or sale snall be in any- 
se construed or deemed to pass, convey or vest in the State any inter— 
t in or title to the real property hereinabove described, save and 


wh 
Wi 
es 
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The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state. He submitted a list of such properties together with offers that 
he recommended in connection with each parcel, After careful consideration of 
each item the Commission approved the request and by unanimous vote adopted 
the following resolution with regard thereto: 


WHZREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and : 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the prop- 
erties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases 
of settlement hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be, 
and he hereby is instructed to complete the acquisition of the said 
properties and to take title thereto in the name of the State of Oregon. 
The said properties hereby ordered and authorized to be acquired are as 
follows: 

GRANT COUNTY LINE-CROW FLAT SECTION, JOHN DAY—BURNS HIGHWAY 
13020— Lambert, Homer 
Right of Way 
Option expires 
April 8, 1947 
0.455 acre 
136 rods fence to 
move at 1.00 rod 2 ) Parker 


13017- Hardisty, Nellie 

Right of Way and quarry 

Option expires 

April 9, 1947 
0.45 acre at 95.00 2225 
20,40 acres at #25.00 510,00 
853 rods fence to move 

at 1,00 rod 853,00 


(Contt) 
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I! WITNESS WHEREOF, the parties hereto have subscribed their 
names and affixed their seals the day and year first above written, 


ATTEST: STATE OF OREGON, by and through its 
State Highway Commission, 
Secretary By. 
As Chaiiman 
APPROVED: 
By. 
ee ee As Commissioner 
State Highway Engineer 
By. 
APPROVED: As Commissioner 
Chief Counsel Party of the First Part 
APPROVED: 
State Parks Superintendent 
Parties of the Second Part 
STATE OF OREGON, ) 
) ss. 
COUNTY OF ae 
On this day of » 194__ , before me, a 
Notary Public in and for said county and state, personally appeared the 
within named and ; 
his wife, to me personally known to be the identical person _ described 


in and who executed the within instrument, and who acknowledged to me 
that he executed the same freely and voluntarily for the uses and pur- 
poses therein named, 


Witness my hand and official seal this the day and year last 
above written. 


Notary Public for Oregon 


My commission expires 
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NORTH PLAINS~GARDNER RANCH SECTION, SUNSET HIGHWAY: 


6556-A Jossi, Jacob and Muriel Jossi (Cont) $ 

This road is to be 

used by Ernest and 
Fred Zurcher who 

will pay one-half of 
cost of $500,00, or 
$250.Q0, am this 
amount will be de- 
ducted from amount of 
settlement with then. 


ENTERPRISE-FOREST BOUNDARY SECTION, ENTSRPRISE-LEWISTON HIGHWAY 
13110—- Riley, C. A. 
Quarry 
Option expires 
February 16, 1947 
4e7l acres at $15.90 $ 75.00 
Plus fencing 


ST, PAUL SECTION, HILLSBORO-SILV2RTON HIGHI/AY 


13106— Smith, J.P, and 3.M@, Smith 
and J.E, Smith 
Stock pile lease 
0,506 acre-l year lease 
at $5.00 month 60 Eason 


DUFUR SECTION, T‘E DALLES-CALIFORNIA HIGHWAY 
13071-— Ordway, Lloyd A, and Gladys 
P, Ordway 
Maintenance Headquarters 
Option expires 
March 26, 1947 
1/2 block and 10x20 ft. 
barn on Block 14, 4th 
Addition to Dufur 235.00 235.00 McChesney 


BUTTS FALLS JUNCTION—ANTELOPE SECTION, CRATER LAKE HIGHWAY 


12477— Brundle, Charles W. 

Right of Way 

(CORRECTION) 
0,60 acre at 4300.00 
Moving 30 rods fence at 
$1.50 per rod 
Moving high board fence 
and gate 


(Cont) 
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GRANT COUNTY LINE-CROW FLAT SECTION, JOHN DAY-BURNS HIGHWAY (Cont) 


13018— Purdy, Ray G. 
Right of Way 
Option expires 
April 8, 1947 


4-41 acres at 95.00 § 
2.09 acres at 9100,00 


1,003 rods fence to 


move at $1 rod 


13018—A Purdy, Ray G. 


Right of Way and Stock Pile 


1,50 acres 


Government-owned land 


under lease 


13019— Cross, Archie 
Right of Way 
Option expires 
April 15, 1947 


0.78 acre at $5.00 


605 rods fence 
at @1,00 rod 


22,05 $ 
209.,.00 
1,003.00 1,234.05 
1.00 1,00 
3.90 
to move 
05.00 608.90 


FRONT AVINUE—CITY OF PORTLAND PROJECT, PACIFIC HIGHWAY WEST 


8938— 
Right of Way 
(CORRECTION ) 


Simms, L, C. and Toney Surino 


1,480 sae ft, at 30¢ 


ft. 
of moving 


SGe 
Cost 
ing 


Previous report: 


1,480 sq. ft. at 30¢ 


sq. ft. 
Estimated cost 
building 


ateuusd 
stVarane 


6556-4 Jossi, Jacob and Muriel Jossi 


Easement 
A 25-foot road 
approximately 
in length and 
ing 1,140 sa. 


PLAINS-GARDNER RANCH SECTION, SUNSET HIGHWAY 


444.00 
build— 
2,940.00 3,384.00 
444.00 
moving 
2,340.00 2,784.00 
easement, 
52.8 feet 
contain-— 
ft. 500,00 500,00 


(Cont) 


‘Parker 


McCallister 


Collins 
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IWWDER CREEK-SCOTTSBURG SECTION, UMPQUA HIGHWAY 


12836- Franklin Investment Company 
Right of Way and park 
Option expires 
March 18, 1947. 

5 1.78 acres 
12837- Burton, H.J. Burton and 
Margaret Burton 
Right of Way and park 
Option expires 
April 22, 1947 
3.40 acres at $50.00 170.00 


MARKS CREEK-SUMIMIT SECTION, OCHOCO HIGHWAY 


13059- Tolladay, Bert and Zelma Tolladay 

Right of Way 

Option expires 

April 8, 1947 
2.36 acres at 935.00 82.60 
9.39 acres at 950.00 less 587,50 
Severance damages 300.00 
Plus fencing and cattle 
gates (2) 


13057— McDonald, Anna 

Right of Way 

Option expires 

April 9, 1947 
12.63 acres at y60.00 less 763.00 
Allowance for wrecking and 
rebuilding corrals and 
loading platforms 500.00 
Allowance-damages 300,00 1,563,00 
Plus fencing and 4 cattle 
gates 


11883—A Ochoco Lumber Company 
Right of Way 
Option expires 
April 9, 1947 
11.44 acres at g20,00 228.380 228,80 
Plus fencing at #400,00 
per mile 
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BUTTE FALLS JUNCTIUN-ANTELOPE SECTION, CRATER LAKE HIGHWAY: 


12477- Brundle, Charles W, (Cont) 
Moving buildings #,477,33 
Putting new sills and 
joists under building 
which had to be done 
before building could 


be moved 295.00 
Previous report: 

0,60 acre at 900,00 180,00 
Moving 30 rods fence 

at 1.50 per rod 45.00 
Moving buildings, 

estimated 3, 500,00 
Moving high board 

fence and gate 25.00 


TRONSIDE-BROGAN SECTION, JOHN DAY HIGHWAY 


8441-A Davis, Guss 
Quarry 
Option expires 
March 27, 1947 
5.62 acres at $5.00 140.50 
Plus fencing 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY 


(#+*)13024+ Ashby, William and lily M. Ashby 
Right of Way 
Option expires 
April 2, 1947 : 
7.62 acres at 335.00 266.70 


Limited access 33.30 
Business approach at Sta- 
tion 552+50 


TROUTDALE-BRIDAL VEIL SECTION, COLUMBIA RIVER HIGHWAY 


13080- Bramhall, Alma 
Park 
tion expires 
April 17, 1947 ? 
1,0 acre at 950,00 50.00 


$ 


(Cont) 
4,022.33 McCallister 
3,750.00 " 
140,50 Cozad 


300.00 McCallister 


50.00 


Gardiner 
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DRY_CREEK-KIMBERLY SECTION, KIMBERLY~. JONG CREEK HIGHWAY: (Cont) 


12891— Sweek, Earl and lester Kinney 
Right of Way 
Option expires 
April 19, 1947 
1,14 acres at #100,00 $ 114,00 § 
268 rods fence at $1,00 
rod 


12889- Cummings, Rodney B. 

Right of Way and Stock Pile 

Option expires 

April 18, 1947 
1,03 acre at 95,00 
103 rods fence at 41,00 
rod 
1.0 acre at 95,00 
1.63 acres at $100.00 163.00 
307 rods fence at “1,00 
rod 307,00 
0.10 acre at 100,00 10,00 
25 rods fence at y1,00 ‘ 
rod 25200 618.15 


DRY CREEK—MONUMENT SECTION, KIMBERLY-LONG CRSGK HIGHWAY 


(*) 12888— Cimmiyotti, John 
Gravel Pit 
Option expires 
March 11, 1947 
11.38 acres at 10,00 113.80 
State to fence 


(*) 12899+ Flower, Clara C, 

Right of Way 

Option expires 

March 3, 1947 
1,50 acres at 100,00 150.00 
1.44 acres at 5.00 7.20 
158 rods fence to remove 
and rebuild at 41.25 
rod 197.50 
72 rods fence to remove 
and rebuild at (1.50 
rod 99-00 
Allowance in lieu of 
stockpass at Station 630 500,00 953-70 


(Cont) 
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MARKS CREEK-SUILZT SECTION, OCHOCO HIGHWAY: (Cont) 


13058- Tolladay, Bert and Zelma Tolladay 


Right of Way 
Option expires 
April 8, 1947 
21,73 acres at $40.00 $ 869.20 
Severance damages 200,00 1,069.20 Witt 
Plus fencing and cattle 
gates (2) 


SERVICE CREEK-GRANT COUNTY LINE SECTION, JOHN DAY HIGHWAY 


12938- Secley, Steve M. 
Stock Pile 
Option expires 
April 22, 1947 
1.36 acres at $40.00 
less 50.00 50.00 ® 


12939— Chapman, William I, and Edith M, 
Chapman 
Stock Pile 
Option expires 
April 21, 1947 
1,01 acres at 925.00 
less 25400 25.00 ® 


DRY CREEK-KIMBERLY SECTION, KIMBERLY-LONG CREEK HIGHWAY 


12900— Capon Brothers 
Right of Way 
Option expires 
February 28, 1947 
0.51 acre at 9100.00 51,00 
3.95 acres at 35.00 19.75 
Allowance-372 rods fenc-— 
ing to remove and rebuild 
at l.00 rod 372,00 442.75 Cozad 


12892— Neal, Delman R, 
Right of Way 

Option expires 
April 18, 1947 


1.41 acres at $5.00 7.05 

1,42 acres at #100,00 142,00 

2 rods fence at $1.00 

rod 112,00 261.05 " 


(Cont) 


4 #29? Oey 


rMIOIKS 


DRY _CREEKeMONUMENT SECTION, KIMBERLY-LONG CREEK HIGHWAY : (Cont) 


(#) 12896- Cork, Harold (Cont) 
Allowance-fencing-90 
rods at $1.25 rod 
Allowance—fencing—72 
rods at $1,50 rod 
Allowance-destruction 
cellar 
0.75 acre at 950,00 
(stockpile) 
State to fence stockpile 
site 
0.28 acre (haul road) 
8.20 acres at $10.00 740,95 


(*) 12894— Cork, Roy H, 

Right of Way 

Option expires 

March 23, 1947 
1.97 acres at 100.00 
2,10 acres at 950,00 
(50%) severed 
102 rods fence at 91,00 
rod 
2.14 acres at $150,00 
10.0 acres at g75.00 
(50%) severed 
133 rods fence at ¢gl,00 
rod ; 


(*) 12914— Sweek, Earl and Miriam Sweek 
Gravel pit and haul road 
Option expires 
liarch 24, 1947 
370 acres at 315,00 


(+) 12891- Sweek, Earl and Lester Kinney 
Right’ of Way 
Option expires 
March 23, 1947 
1424 acres at 100,00 124,00 
170 rods fence at 91.00 
rod 170,00 


(*) 12893— Cork, Roy H. 
Right of Way 
Option expires 
March 24, 1947 
0.40 acre at 100,00 
0,40 acre at 410,00 


(Cont) 


) 
f 
| 
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DRY CREEK-MONUMENT SECTION, KIMBERLY-LONG CREEK HIGHWAY: 


(*) 12903- 


(*) 12898- 


(#) 12895- 


(*) 12897 


(*) 12896- 


Stubblefield, Otis 

Right of Way 

Option expires 

April 19, 1947 
4e0 acres at (100,00 § 
0,05 acre at £5.00 
326 rods fence to remove 
and rebuild at 1.00 
per rod 
0.12 acre at 15.00 


Capon Brothers 

Right of Way 

Option expires 

February 28, 1947 
0.50 acre at 100,00 
1.0 acre at ¥5.00 
Allowance-moving and re- 
building 350 rods fence 
at £1.00 rod 


legler, George A. 

Right of Way 

Option expires 

February 20, 1947 
2.35 acres at ,100,00 
3.63 acres severed—50% 
or ,50,00 acre 
Allowance-158 rods fence 
at 1.50 per wd 


Leathers, Wayne and Ethel M, 

Leathers 

Right of Way 

Option expires 

February 21, 1947 
0.78 acre at .5.00 
Allowance-25 rods fence 
at .1,00 rod 


Cork, Harold 
Right of Way, Stock Pile and 
Gravel Site 
Option expires 
March 3, 1947 
2.02 acres at 3100.00 
0.89 acre at <5,00 


Allowance-fencing-170 rods 


at ,1,00 rod 


ee (Cont) 


50.00 


235400 
181,50 


237200 


390 
25.00 


202,00 
4e45 


170,00 


“> 


(Cont) 


726.85 


405,00 


65350 


28.90 


Cozad 


183284 


TUTUILLA CREEK SECTION, PENDLETON—JOHN DAY HIGHWAY: (Cont) 
13010— Peterson, Charles A. 
Right of Way 
Option expires 
February 13, 1947 
1,28 acres at ¥75.00 
es 60 rods fence at ,1.50 
per rod 
Anchor posts 
Summer fallow lost 


13022— Umatilla County 
Right of Way 
Option expires 
Have deed 
0.04 acre 


13011— Beilke, E. A. 
Right of Way 
Option expires 
February 12, 1947 
740 sa. ft, at 2¢ sq. ft. 14.80 


13013— Stover, Lawrence J. 
Right of Way 
Option expires 
February 13, 1947 
8,581 sq. ft. at 5f sqe 
ft. 429.05 429.05 


LOVE BRIDGE-BLACK BRIDGE SECTION, BAKER-HOMBSTSAD HIGHWAY 
12261-— Colvard, William B, 
Right of Way 
Option expires 
April 3, 1947 
5.24 acres 00,00 
720 rods fence to move 
at (1,00 rod 720,00 
Moving service station 
and store, estimated 2,000.00 


State to convey to 

owner abandoned right 

of way and stockpile site, 
estimated 3.10 acres 
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DRY _CREEK-MONUMENT SECTION, KIMBERLY-LONG CREEK HIGHWAY: (Cont) 


(*) 12893- Cork, Roy H, (Cont) 
13 


5 rods fence at $1,00 

rod $ 135400 
Allowance—removing and 
reestablishing water 

trough and water pipe 10,00 


TUTUILLA CRSEK SECTION, iSNDLETON-JOHN DAY HIGHWAY 


13007— 


13006- 


13008- 


13009- 


Collier, Harris Construction Company 

Right of Way 

Option expires 

February 18, 1947 
2.55 acres at §100.00 255,00 
233 rods fence at 1.333 
rod 310,50 
75% damage-l acre-severed 75,00 


Rogers, Ghon and Anna Rogers 
Right of Way 

Option expires 

February 18, 1947 


0.74 acre at 100,00 74200 

180 rods fence at 41.25 

rod 255,00 
Hevel, Shirley A. and Anna C, Shirley 


Right of Way 

Option expires 

February 18, 1947 
1,67 acres at 3500.00 835,00 
68 rods fence at 92.00 


rod 136.00 
Severance damage 312.50 
Move chicken house and 

other fences 250,00 


Luck, John E, and C,J, Luck 

Right of Way 

Option expires 

February 14, 1947 
740 sae ft. at 2¢ sq. ft. 14.80 
0.174 acre including sev— 
erance 250.00 
State to move 160 feet 
high board fence, used 
machinery parts, etc, 
(estimate) 


(Cont) 


189,00 


640.50 


299.00 


1,533.50 


264.80 


Cozad 


Benson 


12042 Wood, Maude E, 
Right of Way 
Option expires 
November 22, 1946 $ 
2513 acres at gl00.00 2,513.00 
0,028 acre 500 


Waiver of access 


12050— Kinney, Frank I, and Jessie M, 

Kinney, and Basil Link and 

Kathryn Link 

Right of Way 

Option expires 

November 14, 1946 
2,02 acres at $200.00 404.00 
Allowance for severance 
damages to 2,30 acres 
and for wrecking barfi 
instead of moving 625.00 
Waiver of access, except 
for dwelling; road approach 
North side-Station 573+00 


12037— Johnson, Jotm W, and Alice A, Johnson 
Right of Way 
Option expires 
December 10, 1946 
6.70 acres at yl00,00 670,00 
Fencing-228 rods at 
$1.50 rod 342,00 
Waiver of access, except 
for farm crossing and 
dwelling; road approach 
South side-Station 442+60 


12035— McKinzey, Livisey 
Right of Way 
Option expires 
December 11, 1946 
1.62 acres at 100,00 
36 rods fence at 
¥1.50 rod 54,00 
Waiver of access; road 
approach Station 399+40 


216,00 
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LOVE BRIDGE~BLACK BRIDGE SECTION, BAKER-HOMESTEAD HIGHWAY : © (Cont ) 


12263— Staggs, I.D, and Bernice A, Staggs 
Right cf Way 
Optima expires 
April 3, 1947 
1.25 acres $ 5.00 §$ 5-00 Benson 


12259— Love, Walter J. 
Right of Way 
Option expires 
April 2, 1947 
1,21 acres at $100.00 121,00 


1.89 acres at $50,00 94.50 
72 rods new fence at 
* $1.50 rod 108.00 
54 rods fence to move at 
#.00 rod 54-00 377.50 bd 
12257— Coon, S. H. et al 
Right of Way 
Option expires 
April 3, 1947 
0.61 acre at 100,00 61,00 
54 rods fence to move 
at 91.00 54.00 115.00 ad 
12258- State Land Board 
Right of Way 
1.70 acres LUMP SUM 200,00 200,00 . 


12262— Byrne, Ralph L. 
Right of Way 
Option expires 
April 3, 1947 
1,10 acres at ¢100.00 110,00 
2.33 acres at $50.00 


(less) 136.50 

2.65 acres at 940.00 

(plus) 104540 

1.45 acres at 32,50 3.63 

2.65 acres at $25.00 66225 

260 rods new fence at 

£1.25 rod 325.00 

54 rods fence to move 

at gl.Q0 per rod 54e00 * 799.78 ” 


Plus stock pass, and pipe 
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PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY: (Cont) 


12051— Quackenbush, Arthur R, and Helen 
Ne Quackenbush 
Right of Way 
Option expires 
December 11, 1946 
2.45 acres at $200.00 § 490.00 
Fencing-50 rods at 
@1.50 rod 75.00 
Waiver of access-—Private 
access South side-Sta-— 
tion 579+60 


SANDERSON BRIDGE SECTION, ALBANY-LYONS HIGHWAY 


9576-A Barclay, Carl 
Easeme at 
0,04 acre for easement 00,00 


8149-A Shumacher, Glen 
Easement 


0.832 acre for easement 00,00 


Footnotes: 


3% Item No. 13024: ‘The Conmissicn approved this settlement with 
William and Lily M. Ashby for acquisition of right of way for the 
Glendale Junction-Wolf Creek Section of the Pacific Highway on the condi-— 
tion that the Engineer approves an unrestricted business approach to the 
highway at this location, 


* Items Nos. 12888, 12899, 12903, 12898, 12895, 12897, 12896, 
12894, 12914, 12891, 12893: In the discussion of the settlements for 
right of way for the Dry Creek-Monument Section of the Kimberly—Long 
Creek Secondary Highway, in Grant County, the Engineer pointed out that 
the Commission has not yet approved the final location survey for the 
highway between these points. He advised that the survey is completed 
and submitted, in suppert thereof, a map and other pertinent information. 
He asked the Commission to approve the survey at this time so as to allew 
the Chief Counsel to proceed with the closing of the right of way options, 
The matter was discussed at considerable length and as a result thereof 
the Commission approved the Engineer's request, The following resolution 
approving the Dry Creek-Monument survey was thereupon adopted by the 
Comission by unanjmous vote: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and loca-— 
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PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY s 


12049- Nystrom, Vernice and June li, Shields 
Right of Way 
Option expires 
November 11, 1946 
0.28 acre at $500.00 $ 140,00 
Allowance-chicken house, 
fruit house, woodshed, 
garage, outside toilet 
and brooder house, dam— 
ages and remodeling 
back porch in lieu of 
moving house 1, 206,00 
Waiver of access 


12047- Mathews, Henry C. and Ruby Mathews 
Right of Way 
Option expires 
November 4, 1946 
6.40 acre et $75,00 30,00 
13 rods fence at $1.50 red 19,50 


Waiver of access 


12045— Higgins, J. A. and Vina Higgins 

Right of Way 

Option expires 

November 10, 1946 
4292 acres at $100.00 492.00 
24 rods fence at 91.00 rod_24.00 
Plus road approach—Pri- 
vate access-North side 
Station 552+65 


12044- Cook, J. D. and Anna Cook, and Elwin 

B. Snyder and Hazel M, Snyder 

Right of Way 

Option expires 

November 4, 1946 
1.96 acres at 975.00 147.00 
Waiver of access, with 
exceptions—Private access 
North side-Station 547+00 


12043- Guiley, Ellis 
Right of Way 
Option expires 
October 31, 1946 
0.67 acre at $150.00 100,50 
20 rods fence at $1,00 rod_20,00 
Waiver of access 


(Cont) 


m> 


(Cont) 
% 

1,346,00 Landon 
49.50 ® 
516.00 " 
147.00 . 
120,50 . 
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JOHNS~GLENDALE JUNCTION SECTION OF THE PACIFIC HIGHWAY Recommended 
7 Offer 
R 12208 Chester A, Smith $ 150.00 


R 13073 Amy E. Gray and Joseph A, Gray 200.00 


GLENDALE JUNCTION-WOLF CREEK SECTION OF THE PACIFIC HIGHWAY 
R12114 W. B, Garrett 


Following careful consideration of each item the Commission approved 
the request and thereupon, by unanimous vote, adopted the following resolution 
and the offers with regard theretos 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Comaission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high-— 
ways, whether within or without the corperate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or 
for shops, equipment sheds, office buildings, maintenance sites, patrol- 
men accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainten- 
ance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the develolpment and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other pur- 
pose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that thé 
tracts or parcels of land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 
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taon of the Dry Creek-lMonument Section of the Kimberly—Long Creek 
Secondary Highway, in Grant County, and in connection therewith to 
prepare a map or maps showing the route and location of said section 
of highway and file said report and record with the Commission for 
consideration; and 


WHEREAS, the Engineer has reported the completion of the said 
survey and has submitted the same for the approval or disapproval of 
the Commission; and - 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commis— 
sion that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Comaission, all members being present and affirmatively voting as 
follows: 


*1, That the survey of the Dry Creek-Monument Section of the 
Kimberly--Long Creek Secondary Highway, together with the maps, which 
for identification purposes bear map file Nos. 5B-25-17 and 6B-20-5, 
field notes and other engineering data submitted by the Engineer 
hereby are approved, and the Engineer is directed to file and pre- 
serve the same in the records and files of the Commission at Salem, 
Oregon, 


2e¢ That when said section of said highway is permanently con 
structed the same shall be done in accordance with said survey and 
location unless otherwise directed or ordered by the Commission, 


3. That this resolution be entered in the minutes and records 
of the Comission as of the twenty-eighth day of October, 1946, 


The Assistant Counsel also requested authority to condemn certain 
parcels of real property that are needed for certain highway improvements 
concerning which settlements cannot be reached by negotiation, He presented 
a list of such properties and offers that he recomsended in condemnation as 
follows: 


LOVE BRIDGE-BLACK BRIDGE SECTIUN OF BAKER-HOMESTEAD HIGHWAY Recommended 
Offer 
R 12260 Oran F, Hutton $1,250.00 


DRY CREEK-MONUMENT SECTION OF <IMBERLY-LONG CREEK HIGHWAY 
R 12902 Fred Page 225.00 
R 12887 A, D, Fleming 600,00 


(Cont) 


* 


Explenatory note: 

The section covered Fe this_ resolution includes only from Engineer's Station 
290+00 to Engineer's Station 701+85. Adoption of the survey through the town 
of Monument definitely is not included but was adopted by an amended resolution 
on December 30, 1946. (See page 13532 of the minute record) 
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submit to the Legal Department necessary and adequate descriptions of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, 

or by the exercise of the power of eminent domain, 


je That J. if, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or omers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensatiom to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J, M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces 
sary and appropriate to acquire title to the said >varcels of real prop- 
erty. 


5, That in the trial or prosecution of any action or actions 
instituted for tne purpose of acquiring by condemnation or otherwise tne 
said above described real properties, or any of them, or any interest 
therein, the said J, M, Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with any trial or 
court procedure connected with or prosecuted for the acquisition of said 
properties or interest therein as in his judgment may be for the best 
interests of the State, the State Highway Commission, and/or the defend— 
ant property owners. 


6- That this resolution be entered in full in the minutes 
and records of this Commission 


Foot Note: 


(%) The names of the property owners and the detailed description 
of the respective parcels-of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No, 69, under the head— 
ing "Real Property Condemnation Resolutions" and said descriptions by 
this reference are made a part of this minute entry to the same extent as 
if copied in full herein. 


The Assistant Counsel requested instructions regarding the issuance 
of permits for the use of excess state properties during the calendar year 
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1, That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for the 
accomplishment of the purposes hereinafter expressly and specifically set 
forth, which said real properties and the specific purposes for which the 
same are being acquired are described as follows, to wits 


Real property owned by Oran F, Hutton, which property is located 
in the east half of the soutiwest quarter of the southwest quarter, 
the north half of the southwest quarter, and the southeast quarter 
of the northwest quarter of Section 33, and in the south half of the 
northwest quarter of Section 33, all in Township 8 South, Range 43 
East, W.ii., Baker County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcels Nos, 1 and 2, and 
is further identified in the records of the Highway Commission as 
file R 12260, Parcel No, 1 being acquired for right of way purposes 
and Parcel. No. 2 being acquired for storage or maintenance site 
purposes in connection with the Baker—Homestead Highway; (*) 


Real property owned by Fred M, Page, which property is located 
in Lots 4, 3, and 2 of Section 2, Township 9 South, Range 27 East, 
W.M., Grant County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcel No. 3, and is further 
identified in the records of the Highway Comission as file R 12902, 
which property is being acquired for right of way purposes in cor- 
nection with the Kimberly—Long Creek Highway; (*) 


Real property owned by A. D, Fleming, which property is located 
in the north half of the northeast quarter of Section 14 and the 
southeast quarter of the southeast quarter of Section 11 and the 
southwest quarter of the southwest quarter of Section 12 and the 
northwest quarter of the northwest quarter of Section 13, Township 
9 South, Range 26 East, W.M., Grant County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcels Nos. 4, 5, and 6, and is further identified in the records 
of the Highway Commission as file R 12887, Parcel No. 4 being 
acquired for right of way purposes, Parcel No. 5 being acquired for 
the purpose of procuring therefrom roadbuilding materials, and an 
easement over Parcel No. 6 being acquired for hauling road purposes, 
all in connection with the Kimberly—Long Creek Highway. (*) 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the specific purposes 
hereinabove set forth, and the said properties are being acquired for the 
express and specific purposes in this resolution set forth, 


3. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
comection with the determination, description, and acquisition of said 
real properties, and said Engineer is further instructed to prepare and 
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The Chief Counsel reported that on December 17, 1942, the former 
Highway Commission adopted a resoluti-n authorizing condemnation of certain 
real property owned by W. P, and Anna Wurster which was needed in connection 
with construction of the West Portland-Hubbard Secondary Highway at the 
location of the Aurora Flight Strip because a satisfactory settlement could 
not be reached with the owmers, Provision was not made in this purchase, he 
said, for acquiring the/right of access to the highway from the abutting pro- 
perty although subsequent thereto such provision was made in the acquisition 
of right of way from adjoining property ovmers, The Wurster case, he said, 
has not been settled. He suggested, in view thereof, that the original reso- 
lution be amended to provide for the acquisition of such right of access as 
well as for the real property itself, The Commission approved the suggestion 
and thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 
WHENEAS, heretofore, to wit: on the seventeenth day of 

December, 1942, the Comuission adopted a resolution finding and declaring 

the acquisition of certain real property ovmed by Anna B, iurster and 

W. P, Warster necessary in connection with highway construction, and in 

and by said resolution authorized and directed the Commission's Chief 

Counsel to institute and prosecute condemnation proceedings for the 

acquisition of said property in the event the property could not be 

acquired by agreement; and 


WHEREAS, conforming to the provisions of said resolution a 
condemnation complaint was filed in the Circuit Court of the State of 
Oregon for Clackamas County on the seventeenth day of April, 1943, which 
said case is now pending; and 


WHEREAS, since the adoption of said resolution and since the 
filing of said complaint the Commission has found it advisable and in the 
interests of the traveling public that, in addition to acquiring fee 
title to the real property described in said complaint, there be acquired 
the defendants! right of access from their abutting property to said 
highway and ali right of access from said highway to said abutting pro- 
perty; and 


WHEREAS, it is the judgment and opinion of the Commission that 
said resolution should be amended so as to provide for and authorize the 
acquisition of all rights of access from the defendants! abutting pro— 
perty to the real property described in said complaint and all rights of 
access from the property described in said complaint to said abutting 
property; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion as follows: 


1. That said original resolution be amended and that by said 
amendment the Commission's Counsel be and he hereby is authorized and 
directed to file an amended complaint so as to provide, in addition to 
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1947. He recommended continuance of the present policy in that regard, which 
authorizes the issuance of permits under ceptain conditions, The Engineer 
concurred in the recommendation. The Commission approved the recommendation 
by unanimous vote, 


The Chief Counsel presented a request from Miss Jean Ryser, 
Portland, to purchase state-owned property situate adjacent to the Sunset 
Highway for homesite purposes, He recalled that the Commission, some time 
ago, declared as a policy that it would not sell any property along this 
highway wtil construction of the highway had been completed, The Commission 
voted unanimously not to deviate from such policy at this time. 


The Secretary presented a copy of City of Portland Ordinance 
No, 83792 whereby the City Council grants to tne Portland Chamber of Commerce, 
on certain: conditions, a revokable permit of five years! duration to establish 
and operate a guest center on city—state—owned property bounded by S.W. Harbor 
Drive, S.W. Front Avenue, S,W, Salmon Street, and S,W, Main Street, in the 
City of Portland. The Engineer advised that the area described lies between 
Harbor Drive and Front Avenue and is owned jointly by the city and the state, 
the state's interest being 40 percent of the total. It was originally acquired, 
he said, to provide a freeway along Harbor Drive and to prevent access to this 
thoroughfare at this point, and plans are to landscape it so that it will pre- 
sent an attractive appearance, He pointed out that, whereas the city is per 
mitting the use of the property as a guest center for a period of five years, 
nevertheless, in his estimation, it will be a permanent proposition. He gave 
as his opinion that it is a meritorious project and recommended favorable con— 
sideration by the Commission provided the freeway characteristic of Harbor 
Drive is maintained, 


Chairman Banfield gtate@ his concurrence in the viewpoint of the 
Engineer that once a guest cester is established on the property it will be 
there permanently, He also stated his dislike to conduct a joint business of 
this kind because once started it would be permanent and would be the establish- 
ment of a precedent that could not be avoided in considering the requests of 
other cities for similar privileges, He suggested, if the Comaission approves 
the use of the property for the purpose intended, that it,dispose of the statcts 
40 percent share to the city, either by sale or lease, which would take the 
state out of the picture, and the city would then be able to proceed on its 
own responsibility. Commissioner Schaupp stated his approval of Chairman 
Banfield's suggestion if the property is not needed for state highway purposes. 
Commissioner Chandler stated his opposition to the joint-owmership plan, 
The matter was discussed at considerable length, and, as a result thereof, 
the Commission decided unanimously to lease the state'ts\share of the property 
to the city for a five-year period on the condition that the city will not 
allow access from the property to Harbor Drive and that the matter will be 
reconsidered when the five-year-lease period expires, The Chief Counsel was 
instructed to prepare an agreement with the city on such basis and to submit 
the same to the Commission for approval before presenting it to the City 
Council for acceptance, 
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Beginning at a point 2327.7 fest north and 2161.6 feet west 
of the s@utheast corner of Section 35, Township 32 South, Range 
6 West, W.M,; thence North 30° 38! West a distance of 277102 feet; 
thence South 75° 43' West a distance of 541.7 feet; thence South 
45° 36! West a distance of 512.1 feet; thence South 66° O7' East 
a distance of 324.5 feet; thence } jorth 65° 28! East a distance 
of 317.0 feet; thence South 58° 56! East a distance of 75.5 fe et; 
thence North 52° 40' Bast a distance of 481.3 feet to the point 
of the beginning, 


The parcel of land to which this description applies con- 
tains 7.87 acres. 


and has approved and authorized the acquisition of the following described 
real property for hauling road purposes: 


and 


A parcel of land lying in the east half (B}) of the John 
Redfield D, L. C, No. 38 in Section 35, Township 32 South, Range 
6 West, W.M., Douglas County, Oregon, and being a portion of the 
following described real property: that tract of land which was 
conveyed by that certain deed to WwW, B, Garrett and Amanda Garrett 
recorded in Book 104, Page 165, of Douglas County Record of Deeds; 
the said parcel being described as follows: 


Beginning at a point on the southeasterly line of the above 
described parcel of land, said point being South 52° 40! Wiest a 
distance of 13.12 feet from the most easterly corner of said 
tract, said point also being 2319.7 feet north and 2172.0 feet 
west of the southeast corner of Section 35, Township 32 South, 
Range 6 West, VWi.M,3 thence South 65° 04! East a distance of 
132,77 feet; thence on a 317, 03 foot radius curve left (the long 
dnord of which bears North 84° 21! Bast 322,61 feet) a distance 
of 338.45 feet; thence North 53° 46! East a distance of 502 feet 
to a point on the proposed right of way line on the connection 
between the relocated Pacific Highway and the present Pacific 
Highway; thence in a southeasterly direction along said proposed 
right of way line a distance of approximately 43 feet; thence 
South 53° 46! West a distance of 489 feet; thence on a 357,03 
foot radius curve to the right (the long chord of which bears 
South 84° 21! West 343.31 feet) a distance of 381,15 feet; thence 
North 65° 04! West a distance of 153,81 feet to a point on the 
southeasterly line of the above described parcel; thence North 
52° 40! East along said southeasterly line a distance of 45,19 
feet to the point of beginning; containing 0.92 acre. 


WHEREAS, likewise subsequent to the adoption of said resolution 


the owner J, B. Moore requested a change in the description of the area 
sought to be acquired for the purpose of procuring therefrom roadbuilding 
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acquisition of the fee title to the real property described in said con 
plaint, for the acquisition of all rights of access from the defendants! 
abutting property to the property described in said complaint and from 
said real property and the highway to be constructed thereover to the 
said abutting real property, except at such places as may be designated 
by the Highway Commission, 


2. That this resolution be entered in full in the minutes and 
records of this Commission as of October 28, 1946, 


The Chief Counsel also asked the Commission to amend the resolution 
that was adopted by this Commission on August 22, 1946, authorizing the acqui- 
sition of certain real properties that are needed as right of way for con— 
struction of the Pacific Highway on permanent alignment in Douglas County. He 
explained that since the adoption of the original resolution on August 22 
changes have been made in the descriptions of several of the parcels, and the 
proposed amendment simply is for the purpose of correcting the original reso- 
lution in that respect. He recomnended approval of an amendatory resolution, 
The Commission approved the recomaendation and thereupon, by unanimous vote, 
adopted tae following resolution with regard thereto: 


WHEREAS, the Highway Commission on the twenty-second day of 
August, 1946, adopted a resolution authorizing the acquisition of certain 
real properties for highway purposes, which said real properties were 
described in said resolution and the names of the respective owners given 
therein, among vhich owners were W, B, Garrett, J. B. Moore, and Chester 
A, Smith; and 


WHEREAS, since the adoption of said resolution the ovmer W, 
B, Garrett requested a change in the description of the property sought 
to be acquired as a site from which to procure roadbuilding materials; 
and 


WHEREAS, for the purpose of conforming to the request and de- 
sire of the said owner W. 5. Garrett the Commission authorized a change 
in the description of said parcel of property and a change in the des-— 
cription of the parcel of land required for hauling road purposes and 
has approved and authorized the acquisition of the following described 
real property as a site from which to procure roadbuilding materials: 


A parcel of land lying in the east half (E}) of the John 
Redfield D, L. C. No, 38 in Section 35, Towmship 32 South, Range 
6 West, W.M., Douglas County, Oregon, and being a portion of the 
following described property: that tract of land which was con— 
veyed by that certain deed to W, B,. Garrett and Amanda Garrett 
recorded in Book 104, Page 165, of Douglas County Record of Deeds; 
the said parcel being described as follows: 
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West, W.ii,, Douglas County, Oregon, and being a portion of the 
following described property: that tract of land which was conveyed 
by that certain deed to Arthur J, Fawcett and Verle V, Fawcett re- 
corded in Book 108, Pages 404-405, of Douglas County Record of 
Deeds; the said parcel being described as follows: 


Beginning at a point on the northerly right of way line of the 
relocated Pacific Highway which is opposite and 100 feet distant 
northerly from Engineer's center line Station 338+00, said point 
also being 1167.8 feet south and 428.5 feet west from the north 
quarter corner of Section 30, Towmship 32 South, Range 5 west, 
W,ll.; thence North 34° 481 30" West a distance of 647.1 feet; 
thence North 44° 48' 30" West a distance of 226,6 feet to a point 
on the southerly boundary of the above described gravel bar strip; 
thence South 62° 48' 30" West along said gravel bar boundary a 
distance of 104.4 feet; thence South 44° 48' 30" East a distance 
of 265.0 feet; thence North 40° 16' 30" East a distance of 69.3 
feet; thence South 34° 48' 30" East a distance of 638.3 feet to a 
point on said right of way line; thence northerly along said right 
of way line a distance of 30,0 feet to the point of beginning. 


The parcel of land to which this cescription applies contains 
1,01 acres, 


and 


WHEREAS, the modification of the description of the property 
owned by the said J, B, Moore has made necessary the acquisition of the 
following parcel of real property owned by Chester A. Smith for the pur 
pose of procuring therefrom roadbuilding materials: 


A parcel of land lying in the north one-half (NS) of the 
east one-half (E$) of the east one-half (ES) of the northwest 
quarter (iW) of the northwest quarter (Ws) » said northwest 
quarter of the northwest quarter being designated as Government 
lot No. 6, of Section 30, Towmship 32 South, Range 5 West, W..u., 
Douglas County, Oregon; the said parcel being all that portion 
of said subdivision of Section 30 included in a strip of land 300 
feet in width, 150 feet on each side of the center line of a base 
line as said base line has been established over and across or 
adjacent to the said property; the location of the said strip of 
land being determined by the said center line from Station 5+53.4 
to Station 17430, which portion of center line is described as 
follows: 


Beginning at a point which is Engineer's center line Station 
5+53.4, opposite and 150 feet distant from which point the south- 
erly line of the said strip of land intersects the north line of 
Section 30; said point being 76,8 feet north and 738.6 feet west 
of the north quarter corner of Section 30, Township 32 South, 
Range 5 West, W.li,; thence South 29° 37! West a distame of 446.6 
feet; thence South 61° 48' 30" West a distance of 730 feet to 
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materials, and in order to conform and comply with the said request the 
Commission authorized a modification of said description and a modifica— 
tion of the description of the property required for hauling road pur— 
poses, so that the real property sought to be acquired as a source or 
site from which to procure readbuilding materials shall be described as 
follows: 

A parcel of land lying in the east one-half (BS) of the 
northwest quarter (NW}) and the south one-half (S$) of the east 
one-half (E}) of the east one-half (B}) of the northwest quarter 
(NW) of the northwest quarter (NWi), said northwest quarter (NW) 
of the northwest quarter (NW2) being designated as Government Lot 
No, 6, of Section 30, Township 32 South, Range 5 West, W.i., 
Douglas County, Oregon; the said parcel being all that portion of 
said subdivisions of Section 30 included in a strip of land 300 
feet in width, 150 feet on each side of the center line of a base 
line as said base line has been established over and across or 
adjacent to the said property; the location of the said strip of 
land being determined by the said center line from Station 5+$3.4 
to Station 17+30,0, which portion of ceater line is described as 
follows: 


Beginning at a point which is Engineer's center line Station 
5+53.4, Opposite and 150.0 feet distant from which point the south-— 
erly line of the said strip of land intersects the north line of 
Section 30; said point being 76.8 feet north and 738,6 feet west of 
the north quarter corner of Section 30, Township 32 South, Range 5 
West, W.M.; thence South 29° 37! West a distanct of 446.6 feet; 
thence South 61° 48' 30" West a distance of 730,0 feet to Engineer's 
center line Station 17+30,0, opposite and 150,0 feet distant south- 
erly from which is the center of the present channel of Cow Creek, 
said station 17430 being approximately on the north line of the 
south one-half (S$) of the east one-half (H}) of the east one-half 
(@}) of the northwest quarter (NWS) of the northwest quarter (NW) 
of Section 30, 


The widths (in feet) of the strip of land above referred to are 
as follows: 


Width on North- Width on South- 


Total erly Side of erly Side of 
Station to Station Width Center Line Center Line 
5453.4 to 17430.0 300 feet 150 feet 150 feet 


The parcel of land to which this description applies contains 
6.32 acres, 


and the real property sought to be acquired for hauling road purposes shall 
be described as follows: ; 


A parcel of land lying in the northeast quarter (NE4) of the 
northwest quarter (NWH) of Section 30, Township 32 South, Range 5 
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resolution should be modified or amended in the above respects and that 
the properties above described are needed and necessary for the purposes 
above stated; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com— 
mission, all members being present and affirmatively voting, 4s follows: 


1, That the resolution adopted by the Commission on the 


twenty-second day of August, 1946, be and the same is hereby modified 
and amended in the following respects: 


a. That the parcel of land described in said resolution 
as Parcel No, 25, owned by ii, B, Garrett, et al., be and the 
said parcel as described therein is deleted and in lieu thereof 
the following described parcel is inserted: 


Parcel No. 25 i. B, Garrett, et al., file R 12114, omers) 
Gravel Pit purposes) 


A parcel of land lying in the east half (E) of the 
John Redfield D. L. C. No. 38 in Section 35, Towmship 32 
South, Range 6 West, W.M,, Douglas County, Oregon, and 
being a portion of the following described property: 
that tract of land which was conveyed by that certain 
deed to W. B, Garrett and Amanda Garrett recorded in Book 
104, Page 165, of Douglas County Record of Deeds; the said 
parcel being described as follows: 


Beginning at a point 2327.7 feet north and 2161.6 feet 
west of the southeast corner of Section 35, Township 32 
South, Range 6 West, W.li,; thence North 30° 38! West a dis— 
tance of 277.2 feet; thence South 75° 43! West a distance of 
541.7 feet; thence South 45° 36! West a distance of 512.1 
feet; thence South 66° 07! EZast a distance of 324.5 feet; 
thence North 65° 28! East a distance of 317.0 feet; thence 
South 58° 56' East a distance of 75.5 feet; thence North 
52° 40! Bast a distance of 481.3 feet to the point of begin- 
ning. 


fhe parcel of land to which this description applies con— 
tains. 7,87 acres. 


b. ‘That the parcel of land described in said resolution as 
Parcel No. 26, owned by W. B, Garrett, et al., and required for 
hauling road purposes, be deleted and in lieu thereof there be in- 
serted the following description: 


Parcel No, 26 (W. B. Garrett, et al., file R l2lld, owners) 
(Hauling Road Purposes) 


A parcel of land lying in the cast half (By) of the John 
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Station 17430, at which station the westerly end of said strip of 
Zand lies at right angles to said center line, said Station 17430 
being approximately on the south line of the north one-half (N3) 
of the east one-half (B}) of the east one-half (@}) of the north- 
west quarter (NW;) of the northwest quarter (NW%) of Section 30. 


The parcel of land to which this description applies contains 
1.20 acrese 


and the acquisition of the following parcel of real property owned by Amy 
E. Gray for the purpose of procuring therefrom roadbuilding materials: 


A parcel of land lying in the southeast quarter (SEZ) of the 
southwest quarter (SW) of Section 19, Township 32 South, Range 5 
West, W.Mé,, Douglas County, Oregon, and being a portion of the fol- 
lowing described property: that tract of land which was conveyed 
by that certain deed to Amy EB, Gray recorded in Book 108, Page 594, 
of Douglas County Record of Deeds; the said parcel being all that 
portion of the foregoing described property included in a strip of 
land 300 feet in width, 150 feet on each side of the center line of 
a base line as said base line has been established over and across 
or adjacent to the said property; the location of the said strip of 
land (in so far as it encroaches upon said property) being deter 
mined by the said center line from Station 3+50.0 to Station 7+22,2, 
which portion of center line is described as follows: 


Beginning at a point which is Engineer's center line Station 
3+50.0, opposite and 150 feet distant from which point the northerly 
line of the said strip of land intersects the center of Cow Creek; 
said point being 253.6 feet north and 638,1 feet west of the south 
quarter corner of Section 19, Township 32 South, Range 5 West, W.ii.5 
thence South 29° 37! West a distance of 372,2 feet to Engineer's 
center line Station 7422,2, opposite and 150 feet distant from which 
the northerly line of said strip of land intersects the south line 
of said property. 


The widths (in feet) of the strip of land above referred to 
are as follows: 


Width on North— Width on South- 


Total erly Side of erly Side of 
Station to Station Width Center Line Center Line 
3450.0 to 22,2 300 feet 150 feet 150 feet 


The parcel of land to which this description applies contains 
1.98 acres. 


and 
WHEREAS, it is the judgment of the Commission that the said 
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Beginning at a point which is Engineer's Center line Sta- 
tion 5+53.4, opposite and 150.0 feet distant from which point 
the geutherly line of the said strip of land intersects 
the north line of Section 30; said point being 76.8 feet north 
and 738.6 feet west of the north quarter corner of Section 30, 
Townshipe 32 Souta, Range 5 West, ‘i.,; thence South 29° 37! 
West a distance of 446.6 feet; thence South 61° 48' 30" liest 
a distance of 730,0 feet to Engineer's center line Station 
17430.0, opposite and 150.0 feet distant southerly from which 
is the center of the present channel of Cow Creek, said Sta- 
tion 17+30 being approximately on the north line of the south 
one-half (S$) of the east one-half (#3) of the east one-half 
(Ey) of the northwest quarter (NWZ) of the northwest quarter 
(NWZ) of Section 30. 


The widths (in feet) of the strip of land above referred 
@o are 2s follows: 


Width on North Width on South— 


Total erly Side of erly Side of 
Station to Station Width Center Line Center Line 
5+53-4 to 174+30.0 300 feet 150 feet 150 feet 


The parcel of land to which this description applies con— 
tains 6.32 acres. 


d, That the parcel of land described in said resolution as 
Parcel No, 4, owned by J. B, Moore and required for hauling road 
purposes, be deleted and in lieu thereof there be inserted the fol- 
lowing description: 


Parcel No. 4 (J. B. Moore, file R 12207, ower) 
(Hauling Road Purposes) 


A parcel of land lying in the northeast quarter (NEz) of 
the northwest quarter (NWz) of Section 30, Towmship 32 South, 
Range 5 West, ti.M,, Douglas County, Oregon, and being a portion 
of the following described property: that tract of land which 
was conveyed by that certain deed to Arthur J, Fawcett and 
Verle V. Fawcett recorded in Book 108, Pages 404-405, of 
Douglas County Record of Deeds; the said parcel being described 
as follows: 


Beginning at a point on the northerly right of way line 
of the relocated Pacific Highway which is opposite and 100 feet 
distant northerly from Engineer's center line Station 338+00, 
said point also being 1167.8 feet south and 428,5 feet west 
from the north quarter corner of Section 30, Township 32 South, 
Range 5 West, W.M,3; thence North 34° 48! 30" West a distance 


‘> 


13401 


Redfield D, L. C. No, 38 in Section 35, Towmship 32 South, 
Range 6 West, W.M., Douglas County, Oregon, and being a 
portion of the following described real property: that tract 
of land wiich was conveyed by that certain deed te W. B. 
Garrett and Amanda Garrett recorded in Book 104, Page 165, 

of Douglas County Record of Deeds, the said parcel being 
described as follows: 


Beginning at a point on the southeasterly line of the 
above described parcel of land, said point being South 
52° 40! West a distance of 13,12 feet from the most easterly 
corner of said tract, said point also being 2319.7 feet north 
and 2172.0 feet west of the southeast corner of Section 35, 
Township 32 South, Range 6 West, W.M,; thence South 65° 04! 
Bast a distance of 132.77 feet; thence on a 317.03 foot 
radius curve left (the long chord of which bears North 84° 21! 
East 322,61 feet) a distance of 338,45 feet; thence North 
53° 46! East a distance of 502 feet to a point on the proposed 
right of way line on the connection between the relocated 
Pacific Highway and the present Pacific Highway; thence in a 
southeasterly direction along said proposed right of way line 
a distance of approximately 43 feet; thence South 53° 46! 
West a distance of 489 feet; thence on a 357,03 foot radius 
curve to the right (the long chord of which bears South 
84° 21! West 363.31 feet) a distance of 381.15 feet; thence 
North 65° 04! vest a distance of 153.81 feet to a point on 
the southeasterly line of the above described parcel; thence 
North 52° 40' Bast along said southeasterly line a distance 
of 45.19 feet to the point of beginning; containing 0.92 acre. 


c, That the parcel of land described in said resolution as 
Parcel No. 3, owmed by J, B. Moore, be deleted and in lieu thereof 
there be inserted the following description, to wit: 


Parcel No, 3 (J. B. Moore, file R 12207, owner) 
(Gravel Pit Purposes) 


A parcel of land lying in the east one-half (B}) of the 
northwest quarter (NW) and the south one-half (S+) of the east 
one-half (E}) of the east one-half (B}) of the northwest quar- 
ter (172) of the northwest quarter (NWz), said northwest quar— 
ter (NW) of the northwest quarter (NW;) being designated as 
Government Lot No. 6, of Section 30, Township 32 South, Range 5 
West, W.u., Douglas County, Oregon; the said parcel being all 
that portion of said subdivisions of Section 30 included in a 
strip of land 300 feet in width, 150 feet on each side of the 
center line of a base line as said base line has been estab— 
lished over and across or adjacent to the said property; the 
location of the said strip of land being determined by the said 
center line from Station 5453.4 to Station 17430,0, which por— 
tion of center line is described as follows: 
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The parcel of land to which this description applies con- 
tains 1.20 acres. 


f. That there be added to said resolution and designated as 
Parcel No. 35 the following described parcel of real property owned 
by Amy E, Gray, which parcel is needed as a source or site from 
which to procure roadbuilding materials: 


Parcel No, 35 (Amy B, Gray, file R 13073) 
(Gravel Pit Purposes) 


A parcel of land lying in the southeast quarter (SE) of 
the southwest quarter (SW;) of Section 19, Towmship 32 South, 
Range 5 West, W.l., Douglas County, Oregon, and being a por— 
tion of the following described property: that tract of land 
which was conveyed by that certain deed to Amy ©, Gray recorded 
in Book 108, Page 594, of Douglas County Record of Deeds, the 
said parcel being all that portion of the foregoing described 
property included in a strip of land 300 feet in width, 150 
feet on each side of the center line of a base line as said 
base line has been established over and across or adjacent to 
the said property; the location of the said strip of land (in 
so far as it encroaches upon said property) being determined 
by the said center line from Station 3+50,0 to Station 7422.2, 
which portion of center line is described as follows: 


Beginning at a point which is Engineer's center line 
Station 3450,0, opposite and 150 feet distant from which point 
the northerly line of the said strip of land intersects the 
center of Cow Creek; said point being 253.6 feet north and 
638.1 feet west of the south quarter corner of Section 19, 
Township 32 South, Range 5 West, W,\,: thence South 29° 371 
West a distance of 372.2 feet to Engineer's center line Sta- 
tion 7422.2, opposite and 150 feet distant from which the 
northerly line of said strip of land intersects the south line 
of said property. 


The widths (in feet) of the strip of land above referred 
to are as follows: 


Width on North-— Width on South- 

Total erly Side of erly Side of 

Station to Station Width Center Line Center Line 
3450.0 to 7422,2 300 feet 150 feet 150 feet 


The parcel of land to which this description applies con—- 
tains 1,98 acres. 


2, That the parcels of real property herein described as Par 
cels Nose 25, 3, 13A, am 35 are needed and are necessary as sources or 


13403 


of 647.1 feet; thence North 44 ° 48' 30" West a distance of 
226.56 feet to a point on the southerly boundary of the above 
described gravel bar strip; thence South 61° 481 30" west 
along said gravel bar boundary a distance of 104.4 feet; thence 
South 44° 48' 30" Bast a distance of 265.0 feet; thence North 
40° 16! 30" East a distance of 69.3 feet; thence South 34° 48! 
30" East a distance of 638.3 feet to a point on said right of 
way line; thence northerly along said right of way line a dis- 
tance of 30,0 feet to the point of beginning. 


The parcel of land to which this description applies con- 
tains 1,01 acres, 


ee. That there be added. following the description of the parcel 
of land described in said resolution as Parcel No, 13 the following 
described parcel of real property owned by Chester A. Smith, which 
shall be designated as Parcel No, 13A and which is needed as a site 
or source from which to procure roadbuilding materials, to wit: 


Parcel No, 13A (Chester A. Smith, ovmer) 
(Gravel Pit Purposes) 


A parcel of land lying in the north one-half (Nd) of the 
east one-half (Ej) of the east one-half (B}) of the northwest 
quarter (NWE) of the northwest quarter (NW%), said northwest 
quarter of the northwest quarter being designated as Govern-— 
ment Lot No. 6, of Section 30, Township 32 South, Range 5 
West, W.M,, Douglas County, Oregon; the said parcel being all 
that portion of said subdivision of Section 30 included in a 
strip of land 300 feet in width, 150 feet on each side of the 
center line of a base line as said base line has been estabe 
lished over and across or adjacent to the said property; the 
location of the said strip of land being determined by the 
said center line from Station 5+53.4 to Station 17430, which 
portion of center line is described as follows: 


Beginning at a point which is Engineer's center line sta- 
tion 5+53.4, opposite and 150 feet distant from which point 
the southerly line of the said strip of land intersects the 
north line of Section 30; said point being 76.8 feet north and 
738.6 feet west of the north quarter corner of Section 30, 
Township 32 South, Range 5 West, W.M.; thence South 29° 37! 
West a distance of 446.6 feet; thence South 61° 43! 30" West 
a distance of ‘730 feet to Station 17430, at which station the 
westerly end of said strip of land lies at right angles to 
said center line, said Station 17430 being approximately on 
the south line of the north one-half ("4) of the east one— 
half (Bj) of the east one-half (3) of the northwest quarter 
(NWz) of the northwest quarter (NM) of Section 30. 
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was not set, although mention was made that the state might sell it to the 
Port at actual cost, which investigation reveals was a lump sum of #10, He 
recommended that it be sold to the Port of Newport for such amount, a recent 
appraisal of the property revealing that it is not worth more than gl per 
acre. The matter was discussed at some length, and, it appearing to the Com- 
mission that the deed of conveyance has been properly prepared to protect the 
public's interest, the Commission voted unanimously to sell the property to 
the Port of Newport for the sum of $10, The deed of conveyance was signed by 
the Commission on the following day, 


The Commission had under discussion a request from ifr, Luke-Nichols, 
Hood River, to lease for a period of from ten to fifteen years a portion of 
what is know as the Button property at Hood River, which was acquired as 
right of way for the improvement of the Columbia River Highway at this point. 
ur, Nichols offered to pay $50 per year for the use of the property and agreed 
to the termination of the lease at any time when the Co.mission found it 
desirable for highway construction or other highway purposes, The matter was 
discussed at considerable length, and, as a result thereof, the Commission 
decided not to lease the property. 


The Chief Counsel presented a report on the necessity for adoption 
by the Commission of an order with respect to restricting access from indi- 
vidual properties to existing highways. He also presented copy of a suggested 
order, the provisions of which, he said, are in conformity with ideas pre- 
viously expressed by the Commission, Because of its importance the Commission 
deferred action on this matter until its next meeting in order that sufficient 
time may be had to study the order thoroughly. 


A committee representing the Advisory Committee on Travel and Inform 
ation Matters, consisting of Messrs. John A, Laing, Chairman; Arden X, 
Pangborm, member; and Manley F, Robison, Director of the Travel and Information 
Department, was present and presented the recomnendation of the Advisory Com— 
mittee concerning the 1947 budget of the Travel Department. A mbkmeographed 
copy of the Conmittee's recommendation containing detailed information was 
presented to each member of the Commission, Mr. Laing advised that the Advi- 
sory Committee is unanimous in recommending it for approval by the Highway 
Commission, He explained the features thereof in detail, After careful con— 
sideration the Commission approved the budget, as follows, by unanimous vote, 
upon motion of Commissioner Schaupp, which was duly seconded by Commissioner 
Chandlers 


"Magazine Advertising contracted 
for in 1946, but not billed 
until 1947 $ 60,000,00 


Printing, Photographic Depart~ 

ment, Auxiliary Promotion, 

General Office and Salaries 64, 592,00 
Magazine Advertising — 1947 112,004.85 


Newspaper Advertising — 1947 12,969.40 
$ 249,566.25" 
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sites from which to procure roadbuilding materials and their acquisition 
is hereby ordered by the Commission, and the parcels of real property 
herein described as Parcelg Nos, 26 and 4 are needed and are necessary 
for hauling road purppses and their acquisition is hereby ordered by the 
Commission. 


3- That except as herein amended or modified, the said reso- 
lution of August 22, 1946, shall remain in full force and effect, 


4e That this amended resolution be entered in the minutes and 
records of the Commission as of the 28th day of October, 1946, 


The Chief Counsei reported an inquiry from Judge E, C, Latourette, 
Oregon City, whether or not the Commission would be willing to sell to him a 
small parcel of land situate between the highway and the Willamette River at 
the end of 5th Street, in Oregon City. He advised that this property was 
acquired by the former Highway Commission in connection with a right of way 
settlement, the Commission being forced to purchase it in order to secure the 
right of way, He further advised that he could see no special value in the 
property for highway purposes and recommended that it be sold to Judge 
Latourette at its market value, The Engineer gave as his thought that the 
Comission should retain title to the property in order to control its use, 
He pointed out that the property is located at the turn in the highway where 
an excellent view of the Willamette River Falls may be obtained, which view 
would be obstructed were the property to get into private ownership and a 
building constructed on it. The preservation of the scenery along the 
Oregon City waterfront, he said, was one of the argunents presented by the 
proponents of the water front route when the former Highway Comission dis— 
cussed a location for the highway through this city. He further stated that 
access to this property near the sharp curve at this point would create a 
decided hazard, He recomuended against the sale of the property. In the 
discussion of this matter, Comuissioner Schaupp stated a desire to person— 
ally inspect the property before taking definite action. The Commission 
thereupon deferred its decision until a future date. 


The Chief Counsel presented for approval and execution a bargain 
and sale deed conveying unto the Port of Newport certain state-ovmed property 
situate on the south side of Yaquina Bay, consisting of a portion of the 
sand spit which contains the dock where ferries used to land prior to con- 
struction of Yaquina Bay Bridge, He recalled that a delegation from Newport 
appeared before the Comission some months ago and requested the privilege of 
acquiring this tract, which they declared was needed by the Port of Newport 
in connection with construction by the U, S, War Department of a turning 
basin for ships, He also stated that the Commission at that time agreed to 
sell the property to the Port of Newport under certain conditions, one of 
which was that the general public should have access to the water in Yaquina 
Bay at all times, The consideration to be paid for the property, he added, 
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Company to ceoperate with the State Highway Commission in every way possible 
in order that the scenic features along state highways may be preserved. 


The Chief Counsel advised that, in view of the circumstances sur- 
rounding this case, he did not believe that the Comuission would secure any 
satisfaction by criminally prosecuting the Mountain States Power Company; in 
fact, there is a question in his mind whether or not the Commission would be 
able to secure any satisfaction in view of the fact, as alleged, that Mr. 
Tillman's filbert trees were destroyed by the roots of the oak tree, 


The State Parks Superintendent was present and cited other cases 
where the Mountain States Power Company had maliciously destroyed tree growth 
along state highway rights of way. He recommended that the Company be pros— 
ecuted and a penalty assessed on the basis of the age of the tree. The 
matter was discussed at considerable length during which the Engineer advised 
that the evidence gathered in the investigations clearly shows that the tree 
was located entirely on State Highway property. ‘he Comnission referred the 
matter back to the Chief Counsel for further analysis and recommendation as 
to the method of procedure, 


Like action was taken by the Commission on a report rendered by the 
Chief Counsel on the destruction of a tree growing on the right of way of the 
Salem—Dallas Highway near the Oak Knoll Golf Course which was felled by a 
ur. F. D. Errion, which matter was previously discussed by the Comaission at 
its meeting in September. (The Chief Counsel reported his recomme ndation 
concerning both of the aforementioned tree-cutting matters on the following 
day, at which time he recommended against prosecuting the Mountain States 
Power Company because it would mean criminally prosecuting the employees of 
the Company and not the Company itself, and that ir, Errion be prosecuted to 
the full extent of the law. The Commission approved the recommendations un- 
animously and instructed the Chief Counsel to send proper notification to 
the guilty parties.) 


The Chief Counsel brought up for discussion the proposed agreement 
with the City of Port Orford covering improvement of the Oregon Coast Highway 
and construction of curbs and sidewalks along the highway through this town. 
He advised that the Commission's requirements with respect to such improvement 
have been conveyed to the city authorities who have not seen fit to adopt 
them, in view of which, he suggested that the matter be abandoned until the 
city indicates its willingness to cooperate. The Commission approved the 
recommendation unanimously, 


The Engineer reported the necessity to improve the ferry service 
across the Columbia River between Astoria, Oregon, and wegler, Washington. 
He advised that this could be accomplished in two ways, one by repairing the 
"spare" ferry "North Beach", which, according to the estimates submitted by 
reliable concerns, would cost from $40,000 to $87,000 to give five years of 
service, and the other would be to purchase a new ferry boat, which would 
cost approvimately $180,000 but which would have a service life of from 35 
to 50 years with proper maintenance. ie recommended purchase of the new 
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Mr, Laing also presented, in behalf of the Advisory Committee, a 
recommendation that Mr, Merle R, Chessman, former Highway Commissioner and 
prior thereto a member of the Advisory Committee on Travel Matters, be re- 
appointed a member of their committee. The Commission took the matter under 
advisement. 


The Chief Counsel reported on the request of Foster and Kleiser 
Company, Portland, for permission to maintain a platform on a strip of State 
Highway property about four feet wide situate at the southeast corner of 
Seventh and Astor Streets, in Astoria, He recalled that the Commission had 
this matter under discussion at the previous meeting and at that time referred 
it to him to ascertain whether or not it would be advisable to sell the prop- 
erty or to lease it. In response thereto he contacted the officials of the 
Foster and Kleiser Company who stated if the Commission will sell the property 
to the owmer of the abutting property, that they would be glad te deal with 
said party in as mich as they are now leasing space from him, The Commission 
appeared favorably inclined to sell the property to this ovmer if he will pay 
a reasonable amount for it, The Chief Counsel was instructed to ascertain 
such information and report back to the Commission, 


The Chief Counsel brought up for discussion a proposed settlement 
of the claim of Mr, Lester Wilkins for the destruction of a well located on 
the Arlington—Condon Section of the John Day Highway, in Gilliam County, He 
advised that the right of way was acquired by the county in the first instance 
but it appears that the county failed to record the final judgment, although 
the amount thereof was paid to the omer, It also appears that later on, 
when the state took over the highway, the well was found to be in disrepair and, 
accordingly, was filled in, with a result that Mr. Wilkins started a law suit 
alleging that the county had not paid for the well, ‘This case, he said, is of 
long standing and has now arrived at a point where it would be cheaper to 
settle out of court, which lir, Wilkins is willing to do upon payment to him of 
the sum of $150, The Chief Counsel recommended payment of such sum to Mr, 
Wilkins in order to dispose of the matter. The Coumission approved the recom 
mendation unanimously, 


The Chief Counsel reported on the cutting of an oak tree by employees 
of the Mountain States Power Company on the Monmouth-Independence Highway, He 
advised that during the progress of constructing a new power line on this 
highway in front of the premises of Mr. J. M, Tillman the men encountered a 
large oak tree which interfered with the power wires and, after consulting 
with Mr, Tillman with regard to trimming the tree, cut it down upon instruce 
tions from Mr, Tillman, who now alleges that he thought tne tree was located 
on his property and wanted it removed because it was destroying part of his 
filbert orchard, Investigation reveals, he said, that the tree was entirely 
on State Highway property, in view of witich the matter was called to the 
attention of the Mountain States Power Company by letter, reply to which has 
been received from the Company's attorney, Mr, Willard L. Marks, Albany. ‘The 
Chief Counsel read aloud Mr, Mark's letter, in which he expresses regrets 
that the tree was felled and advises that Mr. Tillman assumes full responsi- 
bility for the cutting; also in which he expresses the sincere desire of the 
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PACIFIC HIGHWAY IN MULTNOMAH COUNTY 
JANTZEN BEACH SECTION 


Edlefsen-Weygandt, Portland $117,813 «30 


PENDLETON—JOHN DAY HIGHWAY IV UMATILLA COUNTY 
TUTUILLA SECTION 


Jonn A. Logan, Portland $ 73,960.00 
Vernie Jarl, Gresham 76,560.00 
Porter W. Yett, Portland 92,414.00 


COVE SECONDARY HIGHWAY I! UNION COUNTY 
COVE-UNION SECTION 


E. C, Hall Co,, Portland $20 
liorrison—Knudsen Co., Boise, Idaho 20 


The Engineer discussed with the Commission the request of White 
Bros, Co,, contractors, Walla Walla, Washington, for the release of the bid 
bond which they furnished in connection with their proposal for the Oneonta 
Borrow Pit Excavating and Shaping Project on the Columbia River Highway, in 
Multnomah County, and in this connection the Engine-r introduced Mr, Carl A. 
Peterson, Resident Engineer, and Division Engineer, W. C. Williams, who have 
charge of this job. iir. Peterson was interrogated by Chairman Banfield as 
follows: 


Chairman Banfield: Did you give any instructions to 
White Bros. Co., or anyone else, different from the plans and 
specifications set out by the Highway Commission? 


Mr, Peterson: Wo, I did not. 


Chairman Banfield: What conversation did you have with 
them? 


Mr, Peterson: He (Mr. White) came into the office at 
Troutdale the morning prior to the day of letting. I asked him 
if he wanted to go up on the job. He said that he was familiar 
with it. He was there two or three days prior to this. We laid 
the plans out then. "What are these lines", he said, I answered, 
"Slope lines. That is the slope we have to slope the pit to." 
He said, "To those marks"? I said, "As near as we can, We might 
not be able to slope to these lines but as near as we can." He 
said, "Well, I'll put in a complimentary bid." That was all that 
was said, 


Chairman Banfield: Did any other contractors come in? 
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boat, also that he be given authority to advertise for bids for the building 
of a new ferry and to hire a Naval architect to design and oversee its con- 
struction, In support of his recommendation the Engineer gave figures on the 
volume of traffic that is now using the ferry, and anticipated traffic volume 
and revenues, (See Engineer's typewritten report to the Oregon State Highway 
Commission dated October 15, 1946, in general files for details.) Following 
considerable discussion of this matter the Engineer was authorized by the 
Commission to secure prospectuses from a number of marine architects setting 
forth their qualifications to handle a project of this kind and the compensa~ 
tion they would expect to receive for their services. Such information is to 
be furnished the Commission, which will then make its decision with respect 
to the entire matter. 


The Commission recessed for luncheon at twelve otclock noon and 
reconvened at 2:00-p.m. with the same persons present and participating, 


Bids, as follows, for highway construction work were opened and 
read in Conformity with previously-—published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 4:30 p.m, in 
the same room: 


BAKER-HOMESTSAD HIGHWAY IN BAKER COUNTY 
WEST UNIT, LOVE BRIDGE —BLACK BRIDGE SECTION 


J. C. Papin, Baker #332,918,00 
EB. C. Hall Co., Portland 339,273.00 
Sound Constr. & Engr. Co,, Seattle, Wn. 357,677.50 
J. A. Terteling & Sons, Inc., Boise, Idaho 393, 206,80 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
OCEANLAKE SECTION 


Knight Pearcy Nursery, Salem $ 4,661.31 
Miner & Co., Portland 6,220.54 
Albert W. Denton, Vancouver, in. 7, 598220 
Brennan Constr. Co,, Portland 7,969.00 


ALBANY-LYONS HIGHWAY IN LINN COUNTY 
SANDERSON BRIDGE REVETWENT SECTION 


Dobyns & Webb, Salem $ 13,700.00 
Stevenson Constr. Co., Salem 13, 750,00 
C. Je Eldon, Portland 14,350.00 
John A, Logan, Portland 14,885,00 
Oscar =, Joelson, Eugene 18,125.00 
leonard & Slate Oreg. Ltd., Portland 22,125.00 
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Mr, Devers: I remember only one and that was at Grants 
Passe It was minor work. The conditions were such that we all 
felt that the contractor wasn't to blame for the situation that 
had arisen. 


Mr, Baldock: [J think in all the other cases the bond 
has been forfeited. 


Chairman Banfield: Do you feel, Mr, Baldock, that your 
engineering plans and specifications given to the contractors, plus 
the information that your representatives have given, have been 
ample enough so that Mr, White was in possession of all the inform- 
ation needed to put in an adequate bid? 


Mr. Baldock: Yes. 


Mr, Devers: After he decided he couldn't do the job he 
and his superintendent were in my office in Salem, He said the 
superintendent told him he couldn't do it. 


The Engineer then gave as his opinion that after submitting his bid 
the contractor considered that it was too low and wanted to get rid of his 
obligation, The fact of the matter is that his bid was $25,000 below the 
Engineer's estimate. Another thing that should be considered, he said, was 
the delay that has been caused by the White Bros. Co. default. The material 
has not been removed as was anticipated when bids were taken and it is going 
to be necessary to extend the time limit for the present contractor, who is 
doing the work by force account. He added that had White Bros, Co. accepted 
the contract and performed the work diligently it would have been completed 
by n0oWe 


Commissioner Schaupp inquired if Mr. White mentioned, when he called 
at the Salem office, that his superintendent told him that he couldn't do the 
job. ‘The Chief Counsel replied in the negative. He further stated that the 
superintendent said he didn't see how he could do the job, also, that he 
hadn't seen it until after the contract had been awarded to White Bros. Co. 
This ooncluded the discussion, Action on the matter was deferred by the Com— 
mission until the following day. (This matter was brought to the attention 
of the Commission before adjournment on October 29 but action was again de- 
ferred until a future meeting), 


The Engineer reported a request from the City of Warrenton that the 
state assume jurisdiction over the old route of the Oregon Coast Highway 
through this towmm, He recited the history of this road, stating that when it 
was designated a state highway route the cities were required to maintain the 
section within the city limits, but later the highway was rerouted to by-pass 
the town of Warrenton and the old route was allowed to revert to the status 
of a city street. It appears now, he said, that two bridges on this route 
are badly in need of repair, one of which is over Skipanon River and the 
other over Skipanon Slough, and that it will cost about 915,000 to repair 
them, The city alleges that it does not have the funds to pay this expense 
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Mr, Peterson: Yes, I went up with all of them. They 
all understood that they had to slope it, ‘ 


Chairman Banfield: There was no question in Mr. White's 
mind that the slope had to be sloped to those lines? 


Mr, Peterson: No, After the bids were opendd we went up 
to the job and discussed ways and means of sloping it. He decided 
then he couldn't get a "Cat" up there, Five days later Mr, Anderson, 
the superintendent, came and said they were going to start sloping by 
hand, 


Chairman Banfield: You and Mr, White went up there and 
decided you couldn't put a "Cat" up there. Did you decide or did he? 


lir, Peterson: He did, I didn't have anything to do with it. 


Chairman Banfield; Are you sure there was no information 
given him that would lead him to believe that the plans were incorrect? 


lir. Peterson: He said, "Do you have to slope that?" (Re- 
ferring to the east side of the borrow area) I said, "No, we aren't 
going to touch that,” 


Chairman Banfield at this point recited the history of this case for 
the benefit of the new Highway Commissioner, Mr. Ben R. Chandler, following 
which the interrogation was continued, as follows: 


Mr, Devers: Has Mr, White talked with you since he was 
told by his superintendent he couldn't do the job? © 


ir, Peterson: No, 
Mr. Devers: When you said you told him he would be ex- 
pected to do the work to these lines as near as possible, what did 


you mean? 


Mr, Peterson: The rocks are large, It is pretty hard to 
sandpaper them down to meet the line of the slope. 


Chairman Banfield: You meant general sonformity to the 
plans within possibility? 


Mr. Peterson: Yes. 


Mr. Devers: I don't think they have any ground on which 
to say to the Commission they shouldn't forfeit their bond. 


Q@hairman Banfield: What cases in the past has the Com 
mission given it back? 
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operators whose permits were canceled by the Commission at the previous meet— 
ing for overweight violations, refusal to allow their equipment to be weighed, 
and for "laying out": Win, L. Hansen, Scottsburg; Wm, Ulam, idilo; C, R. Staples, 
Cascadia; and Donald R, Smith, Estacada. He read aloud letters received from 
each of these operators, each of whom promises hereafter to comply with the 
laws, rules and regulations governing his activities. In view of these let- 
ters the Commission, by unanimous vote, confirmed the reinstatement of the 
permits of these operators on a probationary basis. 


The Engineer also asked the Commission to confirm telephonic auth- 
ority given him to recommend to the Public Utilities Commissioner the granting 
of a log-hauling permit to Mr. Roy Jackson, He advised that Mr, Jackson is 
purchasing two trucks under contract from his brother, Beryl Jackson, and has 
been operating them under his brother's P,U.C. permit, which the Commission 
canceled at its last meeting because of his operator's refusal to allow his 
load to be weighed in the vicinity of Scottsburg. It appears that this latter— 
mentioned truck, which was originally owned by lir, beryl Jackson, had been 
sold by him to a Mr, Geo, W. Hendryx, who was operating it under if, Beryl 
Jackson's P,U.C. permit at the time of the offense, but who later on transfer— 
red his operations to the State of Washington, Neither Mr. Beryl Jackson nor 
lr, Roy Jackson, he said, had any knowledge of Mr, Hendryx's operations, which 
were in a different part of the state, so it appears that the penalty assessed 
against Mr. Roy Jackson is not quite in order, although he should have secured 
a P.U.C. permit in his own name to operate the two trucks that he is purchas— 
ing. He advised that Mr, Roy Jackson has now complied fully with the require— 
ments of the law with respect to permits and recommended confirmation of the 
telephonic order allowing him to continue his log hauling. The Commission by 
unanimous vote. approved the recommendation insofar as it pertains to the two 
trucks belonging to Mr. Roy Jackson, 


The Engineer also reported overweight violations of the following 
operators in the Willamina and Grand Ronde district: 


Roy Howard, McMinnville Gross overweight 4,900 pounds 
Denald Howard, Mcitinnville Gross overweight 8,400 pounds 
Fay Howard, McMinnville Gross overweight 2,700 pounds 
Unit overweight 2,900 pounds 
Robert Trenholme, McMinnville Unit overweight 4,400 pounds 
Concentrated overhang 
load 27 feet 
Galen West, McMinnville Overweight positive but unknown 


because iir, West refused to 
allow his load to be weighed 


The Engineer advised that, according to the Chief Weighmaster, all 
f these loads were observed "laying out" west of the Willamina scales at 


0 
3:00 p.m. on October 24, evidently waiting for Weighmasters to close their 
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and will have to close the bricges to all traffic if the state will not pay it, 


In addition to this project, he said, the city and Clatsop County are 
asking the Commission to assume full jurisdiction over the county road which 
extends from the Oregon Coast Highway at Warrenton to Fort Stevens, the main- 
tenance of which is now being done by the state under a wartime agreement 
which expires on December 31, 1946. The City of Warrenton is also asking the 
state to repair and maintain a one-block section of Fifth Street, which is 
used by log haulers, ~ a 


The Chief Counsel advised that the old highway route through Warren- 
ton was originally a county road and, in his opinion, still is a county road 
even though it may be inside the corporate limits of the city. He gave as his 
opinion that it would be ummise and the establishment of an undesirable pre- 
cedent for the Commission to assume any obligation for the repair of the 
route on the assumption that the road was or is a state highway; however, if 
the Commission considers it advisable to contribute state funds toward the 
reconstruction of the bridges, then it would be his recommendation that it do 
so under the statute whicn authorizes the Commission to use state highway 
funds for improvement of county roads or city streets. 


This matter was discussed at some length, but action thereon was 
deferred pending discussion with representatives of the city and the county 
who are to appear before the Commission on the following day, The Engineer 
and the Chief Counsel were instructed to contact such individuals in advance 
of the conference and submit to the Comrission their recommendation ‘overing 
the three projects. 


The Chief Counsel reported receipt of a number of complaints from 
the owmers of property at Cannon Beach that contractors who are clearing pri- 
vate lots in this vicinity are depositing debris such as tree trunks and roots 
upon the beach, creating hazards and giving the beach a very unattractive 
appearance, He advised that he hesitates to recommend that the Commission 
take any affirmative action in the matter because of the uncertainty of its 
authority to control the beach area; however, he suggested that he be author 
ized to notify the guilty parties of the complaints and that they may be, held 
liable in the event someone should be injured or property damaged as a result 
of the accumulation of debris which they have deposited on the beach area, 

He also suggested, if such warning letters do not bring about the desired 
results, that the Commission ask the legislature to clarify its authority 
over the beach area, so, if the legislature sees fit to give the Commission 
proper authority, it then can take action as may be necessary to control sit- 
uations of this kind, The Commission authorized the Chief Counsel to send 
such warning letters to the guilty parties. 


The Engineer asked the Commission to confirm the telephonic author- 
ity given him for reinstatement of the log-hauling permits of the following 
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The operators in each instance, he said, were arrested. He pointed out that 
the Company is operating the trucks under wartime emergency permits which 
authorize a limited amount of overweight, but not the amount of their viola— 
tions, and suggested that it might be advisable to cancel the Company's 
permits, which would require the operators to limit their loads to the 
weights specified by statute, The Secretary was instructed to bring these 
violations to the attention of the Company and to warn the Company that a 
repetition of the offense will result in the cancellation of its wartime 
emergency permits. 


The Engineer reported on the request of the Deschutes County Ad- 
vertising Committee for permission to erect rustic type signs on state high- 
way rights of way in the Central Oregon Recreational Area, which matter was 
first discussed at the previous meeting, He recommended the granting of 
this request, subject to execution of an agreement whereby the Committee 
agrees to furnish, install, and maintain the signs at its sole cost and ex- 
pense subject to Highway Department approval of the design, wording, size, 
color, and locations, ‘The Chief Counsel questioned the advisability of 
allowing various agencies to erect signs on state highway property without 
more control by the Highway Commission, In view of this question, the Com— 
mission again deferred action, The matter was referred back to the Engineer 
and the Chief Counsel for review and report at the next meeting. 


The Engineer brought to the attention of the Commission a list of 
employees of other state departments whose salaries are paid partially with 
State Highway funds, The Commission indicated that it had no objection to 
paying a portion of the salaries of each of these employees, of whom there 
are eight, however, decided that the salaries they receive should be set by 
the other state agencies without interference from the State Highway Depart— 
mente 


The Engineer reported the cost to construct a turn-around on the 
Warner Secondary Highway about four miles east of its junction with the 
Fremont Highway, Lake County, for the benefit of members of the Fremont 
Highlanders Ski Club, He estimated the cost of constructing such turn-around, 
ith provision for the parking of some 40 cars, at approximately 92,500 and 
recommended approval of the expenditure as conforming with the Commission's 
established policy with regard to such matters. The Commission approved the 
recommendation by unanimous vote. 


The Engineer reported on the resolution of Jasper Grange No, 532, 
Lane County, and a petition from residents and freeholders of Lane County 
requesting the grading, surfacing, and oiling of the Springfield—Creswell 
Secondary Highway between Jasper and Pleasant Hill, He advised that this 
road really doesn't qualify as a state secondary highway because it is little 
used, and there are so many other roads in Lane County more worthy of improve- 
ment, In fact, it has a very low priority rating. He further advised that 
negotiations have been carried on with the County Court of Lane County with 
the view that the County Court might be persuaded to take it back into the 
county road system; however, the negotiations are still in an incomplete sta-— 
tus, He recommended, in view thereof, that the request be denied and if the 
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weighing operations for the day, However, upon being contacted by the Weigh— 
masters all of them consented to the weighing with the above results except 
Mr. West, who refused to go to the scales and later on by-passed them when the 
Weighmasters closed the scales after 40 hours of continuous operation. He 
requested instructions whether or not to cancel the permits of these operators, 
Following discussion the Commission instructed the Secretary to direct a warn 
ing letter to each of the operators reciting their past record and notifying 
them that a repetition of their offense will result in cancellation of their 
P.U.C. permits. 


The Engineer also reported a "lay out" violation by Mr. Gustave E, 
iartin, Milwaukie, who operates on the state highway north of Estacada, It 
appears that Weighmasters observed lir, Martin's truck "laying out" above the 
loadometer scale site, and when requested to submit to weighing, Mr. Martin 
alleged tire trouble but stated that he would drive to the scales as soon as 
repairs were completed, The Weighmasters returned to the scale pit but when 
Mr, Martin did not show up again contacted him and observed him sawing off a 
portion of tne largest log on his truck in order to reduce his gross weight. 
It later developed, he said, that ir, Martin did not finish the sawing off of 
this log, but proceeded to the dump with the original load after the Weigh— 
masters had closed down the weighing operations for the day. The Engineer 
recommended cancellation of Mr, Martin's permit. The Commission was inclined 
to impose such penalty on Mr. Martin, however, deferred a definite decision 
with regard thereto pending a conference with him, The Secretary was in- 
structed to invite Mr, lartin to be present at the next meeting to show cause 
why his permit should not be canceled, 


The Commission had under discussion a report from the Ingineer on 
the necessity to extend the activities of the Highway Department Weighmasters 
to include the citing of truck operators for any manner of violation of the 
laws, rules and regulations governing their operations. Chairman Banfield 
gave as his thought that the Commission previously had given the Weighmasters 
such authority; however, he said, if the records do not so disclose, then, in 
his estimation, such authority should be granted at this time. Commissioner 
Schaupp concurred and thereupon moved that the Weighmasters be authorized and 
instructed to not only weigh logging trucks but also to weigh any vehicle 
coming under their observation which they consider to be overloaded and to 
cite to the justice courts all such that weigh in excess of the legal weight 
limits and the tolerances authorized by the Highway Commission, and also to 
cite to such justice courts the overators of all logzing equipment and other 
equipment who are observed by them transporting loads in violation of the 
laws, rules and regulations. The motion was seconded by Comnissioner Chandler 
and carried by the unanimous vote of the Commission, 


The Engineer submitted a report on overweight violations committed 
by operators in the employ of the Mitchell Pine Lumber Company, Mitchell, 
Sregon, in the transportation of lumber over state highways in the vicinity of 
Prineville. He advised that four of the trucks belonging to this company were 
recently weighed by State Police officers and were found to have overloads of 
10,600 pounds, 12,700 pounds, 11,812 pounds, and 11,812 pounds, respectively. 


—_—_—_—_—__—— 
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In the discussion of this matter the Engineer asked the Commission 
to approve the location survey for this proposed highway revision which ex- 
tends from the intersection of Third and Kirby Streets, in the City of 
McMinnville, southeasterly 0.9 mile to a junction with the present secondary 
highway in F, W, Martin's Addition, de exhibited a map showing the location 
and explained details thereof, The Comuission ap roved the survey by unani- 
mous votes (See ahead in this set of minutes for resolution formally adopting 
this survey along with other location surveys.) 


The Commission discussed with the Engineer the bids received 6arlier 
in the session for highway construction and took the following action thereon 
by unanimous vote: 


Contracts for the following projects were awarded to the low bidder 
in each instance: 


(1) Grading and oil-mat surfacing the West Unit of the Love Bridge- 
Black Bridge Section of the Baker-Homestead Highway, Baker County; low 
bidder, J, C. Papin, Baker, 


(2) One mile of landscaping on the Ocean Lake Section of the Oregon 
Coast Highway, Lincoln County; Knight Pearcy Nursery, Salem, low bidder, 


(3) Construction of a rock revetment in the Santiam River at 
Sanderson Bridge on the Albany-Lyons Secondary Highway, in Linn County; 
Dobyns and Webb, Salem, low bidder, 


The bid received for the grading and paving of the Jantzen Beach 
Section of the Pacific Highway, in Multnomah County, was referred to the 
Engineer and the Chief Counsel with authority to award the contract to the 
only bidder when certain conditions have been satisfied, including the clcar- 
ing up of right of way matters and an agreement with the Portland General 
Electric Company with respect to power poles. The bids received for the 
construction of the Tutuilla Section of the Pendleton-John Day Highway, 
Umatilla County, were referred to the Engineer with authority to award the 
contract to the low bidder when Umatilla County has agreed to the abandonment 
of the old highway right of way. 


The Commission rejected all bids received for the grading and oil- 
mat surfacing of the Cove-Union Section of. the Cove Secondary Highway in 
Union County. 


The Engineer reported on the request of the City of Newberg for the 
rerouting of the Hillsboro-Silverton Secondary Highway through this tom via 
4th and College Streets. He advised that this is a desirable change since it 
provides a direct route through Newberg for this highway and will require 
maintenance of only three more blocks of pavement, He estimated the cost to 
provide a satisfactory improvement on this route at approximately $6,000, of 
which amount, he said, the city has offered to contribute the sum of $2,500 
and has also agreed to construct curbs and sidewalks, He recommended approval 
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Commission has any additional money to spend in Lare County that it be spent 
for the improvement of other secondary highways. The Commission approved 
the recommendation unanimously, 


The Engineer reported results of studies and investigations by the 
Chief Counsel and himself relative to the rerouting of the Three Mile Lane 
Secondary Highway through the Catholic School property at the eastern city 
limits of McMinnville, He advised that the right of way for this project, 
which involves 0.9 mile of new construction, is estimated to cost about 
#34,700 based on an appraisal made in September, 1946, by the Right of Way 
Department. The principal items of expense, he said, involve the Catholic 
School property — moving and re-establishing the school on a new location, 
which is estimated to cost approximately $10,000, and acquisition of land 
upon which to re-establish the school and to locate the portion of the highway 
through the Cyrus Forell property, which cam be acquired for the sum of 
$9,834, being approximately $500 per lot, As to construction, he estimated 
the cost of grading work at $49,550, and the cost of a new bridge over the 
South Yamhill River at $169,000, making a total cost of the project, including 
engineering, of $253,200, He pointed out that the most important thing to do 
at the present time is te acquire the new site for the Catholic School and to 
come to some sort of agreement with the school authorities for the right of 
way across its property, The matter of constructing the project, he said, 
could be deferred until some future time, although it is a meritoriug pro- 
ject and should be undertaken in the not distant future because of the condi- 
tion of the existing bridge structure, which is now posted for 12-ton loads, 
He advised that the former Highway Commission was committed to the project, 
which would have been constructed before now were it not that Federal funds 
with which it was to be financed, lapsed, 


The Chief Counsel concurred in the statem2nts of the Engineer. He 
suggested that the Commission could purchase the properties that are required 
on the assumption that they are needed for highway right of way, and if it 
developed later that they are not needed for such purpose then the Commission 
could sell them if it so desired, In that connection he suggested that it 
would be advisable, where the right of way requires the taking of fractional 
lots in some instances, to acquire the entire lot, which could be more easily 
disposed ef later if the Commission decided to sell them, 


Chairman Banfield gave as his thought that the Highway Commission 
does not want to obligate itself to construct this project; however, in order 
to avoid handicapping the Commission later on should the project be approved 
for construction, it might be wise to arrange for the right of way now pro- 
vided the proponents of the project fully understand that the Commission is 
making no commitment or promise whatgoever as to construction, Commissioners 
Schaupp and Chandler expressed themselves similarly, Commissioner Schaupp 
adding that if the property is acquired then no buildings should be allowed 
to be erected on any of it, The Chief Counsel was thereupon authorized to 
secure an option from Mr, Forell for purchase of the property needed from hin, 
such option to be based on the taking of full lots rather than fractional 
lots for reasons mentioned by the Chief Counsel, 
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"Construction of a rock revetment in the Santiam River at Sanderson 
Bridge on the Albany-Lyons Secondary Highway, in Linn County. Dobyns & 
Webb, Salem, submitted the low bid for this project in the amount of 
$13,700, ‘The second low bid was submitted by Stevenson Construction Co., 
Salem, in the amount of 913,750. There were four higher bidders, The 
Commission has awarded this contract to the low bidder, Dobyns & Webb. 


"Pavement widening and grading and paving of connecting roads on 
the Jantzen Beach Section of the Pacific Highway, Multnomah County. The 
Commission received only one bid for this project being that of Edlefsen— 
Weygandt Co., Portland, at $117,313.30, The Commission has referred the 
bid to the Engineer and the Chief Counsel with authority to award the 
contract to the bidder when certain conditions have been satisfied. 


. "Grading and oil-mat surfacing and construction of a bridge on the 
Tutuilla Section of the Pendleton-John Day Highway, in Umatilla County. 
The Commission received three bids for this project, the low one being 
that of John A. Logan, Portland, at $73,960. ‘he second low bid was sub- 
mitted by Vernie Jarl, Gresham, at $76,560. ‘The third bid was submitted 
by Porter W. Yett, Portland, at $92,414, The Commission has referred 
the bids to the Engineer with authority to award the contract to the low 
bidder, John A, Logan, when certain conditions have been satisfied. 


"Grading and oil-mat surfacing on the Cove-Union Section of the Cove 
Secondary Highway, Union County. £E, C. Hall Co., Portland, submitted 
the low bid for this work in the amount of $201,622. Morrison—Knudsen 
Co., Boise, Idaho, submitted the only other bid in the amount of $208,472. 
The Commission has rejected both bids as being too high." 


Tne Commission had under consideration the adoption of a Biennial 
Budget Estimate covering the period July 1, 1947, to June 30, 1949, for in- 
clusion in the general state budget prepared by the State Budget Director for 
submission to the 1947 Legislative Assembly, ‘the Engineer presented a form 
of budget for this purpose, Following careful consideration of each of the 
items contained therein the Commission approved the budget as prepared by 
unanimous vote, upon motion of Commissiener Schaupp, which was seconded by 
Commissioner Chandler, Tio copies of the budget were thereupon signed by the 
Commission. (See copy of approved budget in general files for details.) 


The meeting adjourned at 5:00 p.m, to reconvene the following morn- 
ing at 9:00 a.m. in the same room, 


Portland, Oregon 
October 29, 1946 


The meeting of the State Highway Commission reconvened at 9:00 a.m, 
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of the project. The Commission approved the recommendation by unanimous vote 
and ordered that the matter be covered by an appropriate agreement between 
the city and the state, 


In conformity with instructions given by the Commission at the pre- 
vious meeting the Engineer reported the need of repairs to the large residence 
building located in Cape Arago State Park, Coos County. He advised that this 
building is two stories high with an attic and is approximately 25 feet wide and 
200 feet long. Portions of the building, he said, have deteriorated and repairs 
necessary to prevent further deterioration consist of waterproofing on the 
ocean side of the building; waterproofing the center brick chimney; replace— 
ment of the decayed house framing; patching plaster on walls and ceiling where 
damaged by rain and leakage; replacement of gutters, down spouts, broken 
windows, and outside doors; repairs to the furnace and plumbing fixtures; and 
spot painting of woodwork, all of which is estimated to cost about 1,655. 
Such repair work, he said, does not include the reconditioning of the build-— 
ing so that it could be used by the public or leased out to a concessionaire, 
so should it be decided to operate a concession at this place, additional 
work, which is estimated to cost about $14,000, would be needed, It was the 
thought of the Commission that the ftepair work should be limited to that 
immediately necessary in order to keep the building in good condition, and 
that a decision as to the future use of the building should be deferred until 
later. Motion was thereupon made by Commissioner Schaupp that the repair 
work immediately necessary, and estimated by the Engineer to cost about $1,655, 
be approved, The motion was seconded by Commissioner Chandler and carried by 
the unanimous vote of the Commission, 


, 
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The Chief Counsel reported the status of the proposed agreement with 
Marion and Polk Counties concerning the construction of a bridge over the 
Willamette River at Independence and explained the contents thereof. It 
appeared to the Commission that the agreement has been prepared in conformity 
with previous understandings, whereupon the Commission approved it by unani- 
mous vote, (The agreement was signed by the Commission on the following day.) 


At 4:30 p.m, Chairman Banfield announced the awards of contracts, 
as follows, bids for which were received at 2:00 p.m: 


"Grading and oil-mat surfacing the West Unit of the Love Bridge- 
Black Bridge Section of the Baker-Homestead Highway, in Baker County. 
J. C, Papin, Baker, submitted the low bid for this job in the amount of 
$32,918. E, C, Hall Co., Portland, submitted the next low bid in the 
amount of $339,273. There were two higher bidders, The Commission has 
awarded the contract to the low bidder, J, C. Papin. 


"Landscaping the Ocean Lake Section of the Oregon Coast Highway, in 
Lincoln County. The low bid for this project was submitted by Knight 
Pearcy Nursery, Salem, at $4,661.31, Itiner & Co,, Portland, submitted 
the next low bid at $6,220.54. There were two higher bidders, The Com- 
mission has awarded the contract to the low bidder, Knight Pearcy Nursery. 
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COMBINATION BIDS FOR ABOVE TWO PROJECTS 


TC) RY) Reduce} Comb, Bid | 
41,836.00 None | $261,292.75 


Sound Constr, & Engr. Co. $219,456.75 


0. C. Yocom Co, 48,115.00 | 221,477.50 None | 269,592.50 
E. C. Hall Co. 49,197.00 | 246,663.00 None | 295,860.00 
J. A. Terteling & Sons, Inc, 38,712.50 ! 274,554.00 None | 313,266.50 


JOHN DAY-BURINS HIGHWAY I HARNEY COUNTY 
NORTH UNIT, GRANT COUNTY LINE-CROW FLAT SECTION 


E. C, Hall Co,, Portland #290, 143.00 


SHERARS BRIDGES SECONDARY HIGHWAY IN SHERMAN COUNTY 
CONSTRUCT 189-FUOT CONCRETE BRIDGE OVER BUCK HOLLOW CREEK 


No bids received 


FULTON CANYON-WASCO SECONDARY HIGHWAY IN SHERMAN AND WASCO COUNTIES 
NORTH UNIT, FULTON CANYON SECTION 


Vernie Jarl, Gresham ; $ 65,973.00 
A, H, Saxton & Son, Corvallis 70,920.00 
Porter W, Yett, Portland TB, 333.50 
Homer G, Johnson, Portland 80,884.00 


SUNSET HIGHWAY IN WASHINGTON COUNTY 
NORTH PLAINS — BARNES ROAD SECTION 


Using Asphalt Using Tar 


Porter W, Yett, Portland $739,472.00- ------ 
Babler Bros., Portland 849,528.00 ------ 
JN. & Mod. Conley, Portland 897,264.75 ------ 
E. C. Hall Co., Portland 909,910.75 ------ 
Edwin C, Gerber, Oregon City 910,143.00 ------ 
McNutt Bros., Eugene Ce Ie. Sa 
Parker~Schram Co., Portland 982 ,237,00 83,337.00 


JOHN DAY HIGHWAY IN WHEELER COUNTY 
SERVICE CREEK-KIMBERLY ROCK PRODUCTION PROJECT 


A, H, Saxton & Son, Corvallis $23 , 200.00 
Vernie Jarl, Gresham 23 , 200,00 
0. C, Yocom Co., Mcitinnville * 23,840.00 
Oscar E, Joelson, Eugene ** 24, 000,00 
J, A, Terteling é Sons, Inc., Boise, Idaho * 24,000,00 
Jack R, Taggart Co., Salem 24,800. 


* Bidder will accept award of this project only in combination with the 
Kimberly—Dry Creek and Dry Creek-Monument Projects. 
** Bidder will accept only one project, 
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in the auditorium of the Public Service Building, Present were: 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


Bids, as follows, for highway construction were opened and read in 
conformity with previously-published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m: 


THE DALLES-CALIFORNIA AND FREMONT HIGHWAYS IN DESCHUTES 
AND KLAMATH COUNTIES 
LAPINE ROCK PRODUCTION PROJECT 


Oscar E. Joelson, Eugene * $ 45,000,00 
A, H, Saxton & Son, Corvallis 48,000.00 


* Bidder will accept only one project 


JOHN DAY-BURNS HIGHWAY IN GRANT COUNTY 
CANYON CITY-SODA MOUNTAIN ROCK PRODUCTIUN PROJECT 


Jack R, Taggart Co., Salem % 30,000.00 


KIMBERLY-LONG CREEK SECONDARY HIGHWAY IN GRANT COUNTY 
KIMBERLY-—DRY CREEK SECTION 


J. A. Terteling & Sons, Inc., Boise, Idaho * $ 38,712.50 
Sound Constr. & Engr. Co., Seattle, Wn. * 41,836.00 
Vernie Jarl, Gresham 43, 722,00 
A. H. Saxton & Son, Corvallis 47,229,00 
OQ. C, Yocom Co,, MeMinnville + 48,115.00 
E. C, Hall Co., Portland * 49,197200 
Homer G, Johnson, Portland 65,992.00 


* Bidder will not accept award of this project alone 


KIMBERLY—LONG CREEK SECONDARY HIGHWAY IN GRANT COUNTY 
DRY CREEK-—“ONUMENT SECTION 


Sound Constr. & Engr. Co., Seattle, Wn. * $219, 456675 
O. C, Yocom Co,, iicttinnville * 221,477.50 
EB. C. Hall Co., Portland * 246,663.00 
J. A. Terteling & Sons, Inc., Boise, Idaho * 27h, 554-00 
Natt McDougall Co., Portland 292, 451,25 


* Bidder will accept award of this project only in combination with award 
of Kimberly-—Dry Creek Project. 
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Mir, Burr jersonally responsible for the conduct of his drivers, so it is en- 
tirely up to him whether or not he continues operating. Following further 
discussion Mr, Larr was told to return at 2:00 p.m, to receive his answer. 
(The Commission later approved the reinstatement of Mr, Burr's permit on the 
same basis that the reinstatement of Mr. Hammond's permit was approved, See 
ahead for additional paragraph.) 


Mr. Jon R. Titcomb, Manager of the Springfield branch of the 
Weyerhaeuser Timber Company, and Mr, Walter Ryan, “ngineer, were present to 
discuss a proposed logging railroad grade crossing of the Pacific Highway in 
the towm of Sutherlin, Douglas County, ir. Titcomb explained that his Company 
is in the process of opening up a new large-scale project in the Calapooya 
Creek area which it plans to operate on a sustained yield basis. Tne timber, 
he said, will be transported by rail to Sutherlin where the railroad will 
cross the Pacific Highway on a location selected by the Coos Day and Eastern 
Railroad in 1915 and approved by the former State Railroad Commission. He 
presented a wap showing the location of the proposed crossing and explained 
that their purpose in coming before the Commission at this time is to secure 
the Commission's approval of their plan so no objections will be interposed 
when the matter comes up for hearing before the Public Utilities Commissioner, 


Mr. Titcomb gave as their understanding that the State Highway Com—- 
mission has selected a new route for the Pacific Highway through Sutherlin 
and that the Government is planning to deepen Sutherlin Creek at this point 
and provide a new bridge, He expressed a desire to know the detailed plans 
of the Highway Comaission in this respect in order that their operations 
might be designed to fit in with the proposed construction work, He felt 
that the expense of constructing 4 grade separation at the Pacific Highway 
would be too great for the traffic on the railroad to bear, as there would 
be only one round trip each day at low speed, which, in their estimation, 
would not endanger the public to any great extent. 


The Engineer advised that the traffic on the Pacific Highway at this 
point averages approximately 3,000 vehicles per day with a maximum of approx- 
imately 5,500 vehicles per day; also, that the sight distance for southbound 
traffic 300 feet in advance of the crossing would be approximately 150 feet, 
while for northbound traffic 300 feet south of the crossing the sight dis-— 
tance would be approximately 170 feet. He also stated that plans for the 
proposed realignment of the Pacific Highway through this area are far fron 
complete, but in general, the highway will remain in its present location, 

He predicted that it would take 25 years to complete the highway revision. 
The Engineer recommended that the Highway Commission resist the grade crossing 
when the matter comes before the Public Utilities Commissioner, because of 
the hazard that it would create to highway traffic, and suggested that another 


location could be found that would better suit a separation structure. 


Mr. Titcomb asked the Commission to complete the survey for the new 
highway location and advised that the Company would then make its plans in 
harmony therewith. The Commission refused to authorize such survey now, how- 
ever, upon the suggestion of Chairman Banfield, instructed the Engineer to 
investigate the matter in company with Mr, Titcomb and to report back first- 
hand information, 
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Mr, Cecil J. Hammond, log hauler, Roseburg, was present at the 
request of the Commission regarding the reinstatement of his log-hauling 
permit, which was canceled by the Commission on September 23, 1946, for trans- 
porting over the Elkton-Sutherlin Secondary Highway a load of logs weighing 
39,000 pounds in excess of the weight allowed, and being 14 feet overall in 
height, and 10 feet wide. Mr, Hammond acknowledged his guilt, however, stated 
that he did not realize that his load was so violently in.excess of the pre- 
scribed limits, Chairman Banfield admonished Mr, Hammond for bringing a load 
of such size and weight onto any highway, and advised that it is the most 
flagrant violation ever to come to the attention of the Highway Commission. 

He pointed out the seriousness of the offense and gave as his feeling that it 
would be a just penalty if Mr, Hammond were not allowed to resume his opera- 
tions for at least a month, Commissioner Schaupp stated that it is difficult 
to reconcile such conduct of an operator who has had as many years experience 
truck-hauling logs as has Mr. Hammond, Commissioner Chandler pointed out that 
it is the responsibility of the State Highway Commission to protect highway 
surfaces for general public use, and, in order to provide such protection, it 
must take action accordingly. 


‘ 


ur, Hammond pleaded for the immediate reinstatement of his permit, 
advising that hereafter he would comply strictly with the laws, rules and reg- 
ulations in every respect; otherwise, he said, if he had to wait a month, he | 
would be forced to sell his equipment, because he could not stand such a loss 
in income. Following further discussion Mr, Hamnond was told to reappear be- 
fore the Commission at 2:00 p.m, when he would be given an answer, (The 
Commission later approved the reinstatement of Mir, Hammond's permit on the 
condition that he will furnish to the Commission a written statement assuring 
the Comzission of his willingness hereafter to comply with all the laws, rules 
and regulations governing his operations, and with the understanding that his 
permit will be canceled permanently if the offense is repeated, See additional 
paragraph ahead,) 


Mr. Ronald Burr, log hauler, Coquille, appeared before the Commis- 
sion regarding the reigstatement of his log-hauling permit, which also was 
canceled on September 23, 1946, for two overweight violations on the Coos Bay- 
Roseburg Highway, one of which involved a load weighing 88,400 pounds and 
another weighing 97,980 pounds, Chairman Banfield explained the seriousness 
of the offenses and inquired if Mr, Burr mows reason why his permit should 
not be canceled permanently, it appearing to the Commission that the viola- 
tions were deliberate. He also inquired, if the permit were reinstated, what 
assurance Mr, Burr would give the Commission that the offense will not be re- 
peated. ir. Burr admitted the overloads and assumed full responsibility for 
them notwithstanding that he was not present when they occurred, He explained 
that the drivers of the trucks previously had been operating over roads where 
the loads were not restricted, and permitted the overloads in this instance 
as a matter of habit in order to make a good showing. He agreed hereafter to 
comply with the requirements in so far as is possible. Chairman Banfieid 
advised that the “ighway Comaission is reluctant to put any log hauler out of 
business or to impose a severe penalty unless that is necessary in order to 
secure compliance with the regulations; also that the Commission would hold 
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mission the maintenance of the old state highway route through the City of 
Warrenton, future maintenance of the Ft, Stevens Road, and the maintenance of 
a one-block section of Fifth Street in Warrenton that is used by log haulers, 
The Engineer and the Chief Counsel were instructed to discuss these matters 
with the delegation prior to their conference with the Commission and to 
ascertain if a satisfactory compromise agreement can be reached. This was 
done and the following report was rendered by the Engineer: He advised that 
this delegation is primarily interested in the state taking over the old 
highway route and the Ft, Stevens Road, and will withdraw its request for the 
improvement of Fifth Street if the Comuission will place the other two sec— 
tions on the state highway system. He pointed out that the old highway route 
contains two bridges that are in a bad state of repair and which the city 
will close entirely to public use unless the state will pay the repair ex- 
pense, which he estimated would amount to about $15,000, He also estimated 
the cost to recondition the paved surface over the balance of this section at 
approximately $2,500, He recommended approval of the proposition and that 
both sections be placed on the state secondary highway system for state main- 
tenance, As justification therefor, the Engineer advised that a large per— 
centage of the traffic that uses both sections is state-wide in character, so 
it appears that it is the state's obligation to maintain them, The Chief 
Counsel concurred in the Engineer's recommendation. Following discussion of 
the matter Commissioner Schaupp expressed his approval of the recommendation 
under existing circumstances, Commissioner Chandler gave as his thought that 
that is the only thing to do, Chairman Banfield expressed himself similarly, 
making the decision unanimous, subject, however, to the adoption by the county 
and the city of appropriate resolutions relative thereto, Such resolutions 
are to be presented to the Highway Commission and if considered satisfactory 
then the Commission will adopt an appropriate resolution placing both roads 
on the state highway system, The Chief Counsel was instructed to convey this 
information to the members of the delegation, The delegation did not confer 
with the Commission, 


The Commission recessed for luncheon at twelve @'clock noon and 
reconvenaiat 2:00 p.m, with the same persons present and participating. 


Chairman Banfield and Commissioner Schaupp approved the minutes of 
the Commission meeting held on September 23 and 24, 1946, subject to approval 
by former Highway Commissioner M, R, Chessman, who was present at such meet— 
ing. (Mr. Chessman approved and signed the minutes later.) 


Messrse William A. Bowes, Commissioner of Public Works; Fred T. 
Fowler, Traffic Engineer; and Ben R, Morrow, City Engineer, Portland, appeared 
before the Commission regarding three traffic problems that involve state 
highways, as follows: 


(1) Designation of Jefferson Street and Columbia Street as one- 
way traffic streets between Harbor Drive and 14th Street, 


(2) Installation of traffic signals and synchronization of the 
same for a 40-miles-per-hour speed limit along Barbur Boulevard from 
Hamilton Street south about three miles, 
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A delegation from Waldport, representing the Waldport Garden Club 
and consisting of Mrs. Daisy Overlander; iirs. Ethel Birrel, President; and 
urs, Alice Johnson, was present and urged the Commission to purchase for park 
purposes a 32—acre tract of timber land situate on the west side of the 
Oregon Coast Highway about three miles north of Waldport, Mrs. Overlander 
headed the group. She explained the purpose of their visit, Chairman 
Banfield advised that this matter had previously been brought to the atten— 
tion of the Commission by the State Parks Superintendent who considers that 
$15,000, the price that the owner of the property, Mr. Johnson, is asking for 
it, is exorbitant; moreover, the property would not fit into the state park 
picture unless the Commission also acquired the Howe tract, which abuts on 
the Johnson tract on the south and contains a number of small lakes, The 
Commission refused the offer, he said, on the basis of the Parks Superinten- 
dent's recommendation, 


Mrs. Overlander expressed surprise that there were no lakes situate 
on the Johnson property, it being their understanding that the property does 
contain a lake which provides the only warm water swimming hole in this area 
and is very popular from that standpoint. She gave as her thought that the 
establishment of a state park on this property is fully justified from this 
point alone and advised that they would not have asked the Highway Commission 
to purchase it were they not certain that this swimming hole is located on 
the property. She also urged the Commission to acquire the property in order 
to preserve the natural beauty and to avoid its being sold in small parcels 
and developed for commercial purposes, She offered the suggestion that the 
Commission could acquire the property now and develop it as a state park 
later on when funds are available to finance the work. 


The matter was discussed at some length, and as a result thereof, 
the Engineer was instructed by the Commission to have the State Parks Super- 
intendent make a further check as to the location of the lakes and to prepare 
a written report to the Coumission covering the entire matter. A copy of the 
report is to be sent to the Waldport Garden Club, 


The Engineer brought to the Commission's attention the Highway 
Department Budget that was adopted for the calendar year 1946 based on the 
assumption that there would be $35,372,000 available, He advised that with 
the exception of two items the amounts provided for expenditure are satisfac=- 
tory, however, it appears necessary to add $20,000 to the amount pretiously 
set up for administration and general supervision, to cover unanticipated ex— 
penses such as the hiring of additional employees and salary increases, and to 
provide an additional 920,000 for miscellaneous general operating expense to 
pay extra costs incident to the administration of the Civil Service Law, Fol- 
lowing a lengthy discussion of this matter motion was made by Comaissioner 
Schaupp that both increases be approved. The motion was seconded by Commis— 
sioner Chandler and carried by the unanimous vote of the Commission, 


The Secretary reported that a delegation from Warrenton and Clatsop 
County, consisting of County Judge Guy Boyington; Thomas T, Chave, Jr., City 
Attorney; and E, R. Baldwin, City Manager, was present to discuss with the Com- 
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the Traffic Engineer's studies, the plan suggested is the only method that can 
be devised to reduce traffic hazards, The plan, he sajd, does not limit 
itself to stage construction, so the entire section must be revised in order 
to permit a satisfactory synchronization of the signals. Chairman Banfield 
expressed objection to spending such a large sum of money for this project 

and inquired what might be done to eliminate the hazards by an expenditure of 
$50,000. He was informed by Commissioner Bowes that the entire project wouid 
have to be undertaken at one time or none of it considered, The State Highway 
Engineer advised that traffic along McLaughlin Boulevard has increased enorm— 
ously in the last two years, the increase being far in excess of that antici- 
pated, and that such volume of traffic, when applied to the standard signal 
installation formula, indicates a definite need for a system of synchronized 
signals, 


All three projects were discussed at considerable length with the 
result that the Commission, by unanimous vote, definitely approved the temp- 
orary plan for designation of Jefferson Street and Columbia Street east of 
14th Street as one-way traffic streets but deferred final action on the other 
two projects pending a detailed report from the Engineer following a joint 
investigation with Traffic Engineer Fowler of the City of Portland, such 
action being taken subject to the condition that the state's share of the 
entire expense shall not exceed 50 percent of the total and in no event shall 
it exceed $75,000 for the immediate undertaking. Commissioner Bowes stated 
definitely that the City of Portland would pay 50 percent of the cost of the 
Jefferson-Columbia Street Project and would contribute to the extent of its 
ability to the other project but he could not state definitely what that 
would be without first consulting with the City Council. 


Mr, Cecil J. Hammond reappeared before the Commission at this time, 
as requested, to receive the answer to his request for the reinstatement of 
his lwg-hauling permit, Chairman Banfield reiterated that the Highway Commis 
sion does not wish to rule any log hauler out of business, but insists on com— 
pliance with the rules and regulations, He inquired what cooperation will 
ir, Hammond give the Commission if it reinstates his hauling privileges, Mr. 
Hamnond assured the Commission that he would not again commit a violation. 
With this assurance, Chairman Banfield stated thet the Commission had discussed 
his case and is agreeable to restoring Mr. Hammond's permit if he will present 
a letter to the Engineer stating his willingness to abide by the laws, rules 
and regulations and that he will not again violate them. He added that a 
repetition of the offense will result in the permanent cancellation of his 
permit. Commissioners Schaupp and Chandler confirmed Chairman Banfield's 
statement. ‘The Secretary was thereupon authorized to recomnend to the Public 
Utilities Commissioner the reinstatement of Mr, Hammond's permit when he has 
furnished the letter mentioned by the Chairman, 


Mr, Ronald Burr reappeared before the Commission to receive an 
answer to his request for the reinstatement of his log-hauling permit, Chair 
man Banfield inquired what assurance Mr. Burr can give the Commission that he 
will not again violate the laws, rules and regulations governing his opera-— 
tions if the Commission will reinstate his permit. He advised that the Com— 
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(3) Installation of traffic signals and construction of traffic 
separators along McLaughlin Boulevard between Ross Island Bridge and the 
south city limits of Portland, 


Commissioner Bowes headed the group, Regarding the first of these 
projects, he pointed out that Jefferson Street west of 14th Street to a con— 
nection with Canyon Road is now sufficiently wide to allow for two-way traffic, 
but easterly from 14th Street it is narrow and, owing to the large volume of 
traffic and commercial developments along this section, the accident rate is 
high. He urged the immediate designation of Jefferson Street as a one-way 
street for westbound traffic and Columbia Street as a one-way street for east- 
bound traffic east of the 14th Street intersection, and the construction of 
a suitable connection between the two at 14th Street, such arrangement to be 
of a temporary nature until a traffic circle interchange can be constructed 
to comect both streets at 18th Street, when the temporary connection at 14th 
Street will be abandoned, A map was exhibited shoving the suggested lay-out, 
The State Highway Engineer endorsed the plan, which he estiinated would cost 
between $30,000 and $50,000, including a channelized intersection at 14th 
Street. He recommended approval of the project on the basis that the city 
will pay 50 percent of the costs involved. 


Regarding the second project, Commissioner Bowes pointed out that 
Barbur Boulevard carries a large volume of fast-moving traffic and that at 
present there is unlimited access from side streets without signal protection, 
He urged approval of the installation of appropriate signals at certain points, 
such as Slavin Road and several school crossings, and construction of a center 
line divider between opposing lanes of traffic in order to eliminate left-hand 
turns at all points except where the signals have been installed, He also 
suggested the synchronizing of the signals for a 40-miles-—per-hour speed 
limit, Chairman Banfield expressed the Commission's desire to cooperate with 
the cities in their efforts to reduce traffic hazards and gave as his feeling 
that the state might cooperate in this instance on a 50-50 basis if the Com— 
mission is convinced that the system suggested will give satisfactory results. 
llr. Fewler advised that the plan as suggested should be very effective, in- 
asmuch as cross traffic would be eliminated entirely except at the intersec— 
tions where traffic signals are installed; moreover, it would eliminate the 
necessity for the maintenance of police officers at certain intersections, 
which are now required. Chairman Banfield expressed a belief that the Com- 
mission should cooperate with the city on this project to the extent of adding 
such signals and lights as are necessary and the construction of dividers to 
control traffic at intersections and suggested, before taking definite action 
to that end, a joint investigation by the State Highway Engineer and the 
Portland Traffic Engineer, and the filing of a detailed report thereon, ‘he 
suggestion was approved, and it was so ordered, 


Concerning the third project, Commissioner Bowes stated that the 
ig McLaughlin Boulevard extending from the Ross Island Bridge to 


the south city limits, which is estimated to cost approximately $250;000; 
Traffic along this thoroughfare, he said, is also very heavy and, according to 
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The contract for the Lapine Rock Production Project on the Dalles-— 
California and Fremont Highwoys, in Deschutes and Klamath Counties, was 
awarded to the low bidder, Oscar E, Joelson, 


The bid received for the Canyon City-Soda Mountain Rock Protiuction 
Project on the John Dey—Burns Highway, in Grant County, was rejected. 


Contract for surfacing and oiling the Kimberly-—Dry Creek Section of 
the Kimberly—Long Creek Secondary Highway, in Grant County, was awarded 
to Sound Construction and Engineering Company on the basis of its com— 
bination bid for this project and for grading and oil-mat surfacing the 
Dry Creek-Monument Section of the Kimberly—Long Creek Secondary Highway, 
in Grant County, Grading and oil-mat surfacing the Dry Creek-—ionument 
Sestion of the Kimberly—Long Creek Secondary Highway, in Grant County. 
The Commission awarded this contract to Sound Construction and Engineer— 
ing Company, the low bidder, on the basis of its combination bid for 
this project and the Kimberly—Dry Creek Project. 


The Commission rejecied the bid of E. C, Hall Co., being the only 
bid received for the grading and oil-mat surfacing of the North Unit, 
Grant County Line-Crow Flat Section of the John Day-Burns Highway, in 
Harney County. 


No bids were received by the Commission for construction of a 
concrete bridge on the Sherars Bridge Secondary Highway east of Ty 
Valley, in Sherman County. 


The Cemmission awarded to Vernie Jarl the contract for the grading 
and oil-mat surfacing the North Unit of the Fulton Canyon Section of the 
Fulton Canyon-Wasco Secondary Highway, in Sherman and Wasco Counties, 
The sontract for paving and bridge construction on the North Plains— 
Barnes Road Section of the Sunset Highway, in Washington County, was 
awarded to the low bidder, Porter W. Yett, Portland. ‘The Commission 
decided to award the contract for the Service Creek-Kimberly Rock Pro- 
duction Project on the John Day Highway, in Wheeler County, to one of 
the two contractors who submitted identical low bids for the job and to 
select the successful bidder by lot, publicly. 


At 3:30 p, m. Chairman Banfield publicly announced the award of 
contrasts, as follows: 


"Lapine Rock Production Project on The Dalles-California and Fremont 
Highways, in Deschutes and Klamath Counties. The Commission received two 
bids for this work, the low one being that of Oscar BE, Joelson, Eugene, 
in the amount of $45,000, The other bid was submitted by A, H, Saxton & 
Son, Corvallis, at $48,000, The Commission has awarded the contract to 
the low bidder, Oscar E, Joelson, 


"Canyon City-Soda Mountain Rock Production Project on the John Day— 
Burns Highway, in Grant County, The Commission received only one bid for 
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mission cares not to put any log hauler out of business and when the permit 
of an operator is canceled the operator can blame no one but himself because 
the responsibility is his owm and he must assume it, not only as cowering his 
personal conduct, but also that of the men who operate his equipment. Mr, 
Burr assured the Commission that hereafter he wuld be more strict in giving 
orders to his drivers and that, insofar as he possibly could, he would abide 
by the rules and regulations. 


Mr, Burr inquired whether or not the Commission would grant a hear- 
ing before putting him out of businegs for an additional offense and was in- 
formed by Chairman Banfield that the Commission cannot put up a defense in 
his behalf, so it would be to his advantage to keep his loads within the re- 
quirements. Commissioners Schaupp and Chandler concurred, Commissioner 
Chandler adding that it is Mr. Burr's responsibility to see that his loads 
come within the requirements and that the loaders do not overload his equip- 
ment. Chairman Banfield thereupon informed Mr. Burr that the Commission has 
agreed to restore his permit if he will send in a letter assuring the Commis— 
sion that he will not again violate the laws, rules and regulations governing 
his operations, Such decision is being made, he added, with the understanding 
that a repetition of the of,ense will result in the permanent cancellation of 
Mr. Burr's permit, Commissioners Schaupp and Chandler confirmed the statement, 


The Engineer reported on the need to increase the amount approved 
in the Postwar Construction Program for financing completion of the Sunset 
Highway between Davies and Portland, He stated that through error the orig- 
inal estimate for this project was made on the basis of 1940 prices, whereas, 
in all other cases 1940 prices were increased by 50 percent to meet present- 
day conditions; SO, aS a consequence, there is needed to complete this pro- 
ject an additional amount of #600,000, of which amount $100,000 represents 
the cost of the proposed traffic interchange in the Commonwealth Inc, sub— 
division. He expressed regrets that the oversight occured, however, suggested, 
in view of the fact that the Commission is committed to the completion of the 
Sunset Highway, the continuance of the program as presently planned and that 
the overrun be paid by the state with contingency funds, Commissioner Schaupp 
pointed out if such suggestion were followed it would mean the unbalancing of 
the program in that the Commission would be spending in this district about 
$600,000 more than was originally planned; however, he favored proceeding on 
such basis, because of the Commission's commitment to the completion of the 
Sunset Highway improvement, with the understanding that the overexpenditure 
would be adjusted in the formulation of future programs, Chairman Banfield 
expressed himself similarly. Following considerable discussion the Commission 
approved the Engineer's suggestion, subject to the condition that adjustments 
are to be made in future construction programs to provide a balance of funds 
throughout the state to take care of the overexpenditure in this instance, 


The Commission discussed with the Engineer the bids received at the 
morning session for construction work and took the following action thereon 
by unanimous vote: 
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The next low bidder was Babler Bros., Portland, at #849,528, based on 
the use of asphalt. There were five higher bidders, ‘he Commission has 
awarded the contract to the low bidder, Porter W. Yett, 


"Service Creek-Kimberly Rock Production Project on the John Day 
Highway, in Wheeler County, A. H, Saxton & Son, Corvallis, and Vernie 
Jarl, Gresham, submitted identical low bids of 923,200 for this project. 
The next low bid was submitted by 0. C. Yocom Co,, Mcifinnville, at 
#€3,840. ‘There were three higher bidders, The Commission has decided 
to award this contract to one of the two low bidders by lot." 


The names of both contractors were thereupon placed in a hat and one 
was publicly withdrawn by Mr, Ralph Watson, Staff Writer for the Oregon Journal, 
being that of A, H, Saxton & Son. Chairman Banfield thereupon announced the 
award of the contract to A. H. Saxton & Son, 


The matter of appointing Mr. Merle R. Chessman, former State Highway 
Commissioner, a member of the Advisory Board on Travel and Information Matters 
as suggested by that Board was discussed by the Commission, The Commission 
indicated a favorable attitude with respect thereto but deferred a definite 
decision pending information from the Chief Counsel whether or not there is 4 
limitation placed on the number of individuals on the Board, either by law or 
by action of the former Highway Commission, The Chief Counsel was instructed 
to look into the matter and report his findings. 


The Chief Counsel again brought up for discussion the question of 
penalizing the Mountain States Power Company and Mr. F. D, Errion for destroy— 
ing oak trees growing on state highway rights of way. He advised that he has 
given this matter considerable thought since it was first discussed on the 
previous day and now is ready to recommend that Mr. Errion be prosecuted to 
the full extent of the law, but that the offense by the Mountain States Power 
Company be overlooked in this instance because it is questionable that any 
action the Commission might take would reach the Company, but rather might be 
limited to action against the Company's employees; moreover, there is a ques- 
tion, if the matter were taken to cowrt, whether or not a decision favorable 
to the Commission would be handed dovm in view of the allegation of the ovmer 
of the adjoining property that the roots of this oak tree were destroying his 
filbert orchard, The Commission adopted the Chief Counsel's recommendations 
by unanimous vote and instructed him to send an appropriate notification to 
each of the parties, 


A letter was presented from lir, Asa W, Battles, County Judge, Crook 
County, in which the Commission was requested to construct a connecting road 
between the old and new routes of the Madras-—Prineville Secondary Highway 
about three miles northwest of Prineville, to serve the Pine Products Mill 
after the old road has been abandoned as a state highway. Judge Battles states 
that the present road between the Pine Products Mill and Prineville is in bad 
condition and that the county is unable to maintain it in a condition that 
will serve the mill satisfactorily, ‘The Engineer advised that the road pro- 
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this project, being that of Jack R, Taggart, Salem, at $30,000. The bid 
has been rejected. 


"Surfacing and oiling the Kimberly-Dry Creek Section of the Kimberly- 
Long Creek Secondary Highway, in Grant County, The low bid for this job 
was submitted by J. A, Terteling & Sons, Inc., Boise, Idaho, at $38,712.50, 
This bidder stated that it would not accept the award of this contract 
unless also awarded the contract for the grading and oiling of the Dry 
Creek-Monument Section of this highway. The next low bidder was Sound 
Construction and Engineering Company, Seattle, at $41,836. ‘This bidder 
also stated that it would not accept the award of this contract unless 
also awarded the contract for the Dry Creek-—iionument Project. There were 
five higher bidders. A tabulation of the bids for this project and for 
the Dry Creek-Monument Project revealé that the combination bid for both 
projects submitted by Sound Construction and Engineering Company to be 
low, In view thereof, the Commission has awarded both contracts to that 
company on the basis of its combination bid price of $261,292.75 


"Grading and oil-mat surfacing the Dry Creek—Monument Section of the 
Kimberly—Long Creek Secondary Highway, in Grant County. ‘the low bidder 
for this project was Sound Construction and Engineering Company, of 
Seattle, at $219,456.75. The contractor qualified its bid by stating it 
would accept the award of this contract only in the event that it was 
@lso awarded the contract for the Kimberly—Dry Creek Project. ‘The next 
low bid was submitted by 0, C, Yocom Co., McMinnville, at $221,477.50. 
This bidder also stated that he would not accept the award of this con- 
tract unless also awarded the contract for the Kimberly—Dry Creek Project. 
There were three higher bidders, ‘The Commission has awarded the contract 
to the low bidder, Sound Construction and Engineering Co., on its combin— 
ation bid for both projects. 


"Grading and oil-mat surfacing the North Unit, Grant County Line- 
Crow Flat Section of the John Day—Burns Highway, in Harney County, The 
Commission received only one bid for this project, being that of £, Ce 
Hall Co., Portland, at $290,143, ‘The bid has been rejected, 


"Construction of a concrete bridge on the Sherars Bridge Secondary 
Highway eight miles east of Tygh Valley, in Sherman County, The Commis-— 
sion received no bids for this job. 


"Grading and oil-mat surfacing the North Unit of the Fulton Canyon 
Section of the Fulton Canyon-Wasco Secondary Highway, in Sherman and 
Wasco Counties, Vernie Jarl, Gresham, submitted the low bid for this job 
at %5,97. The next low bid was submitted by A. H, Saxton & Son, 
Corvallis, at $70,920, ‘There were two higher bidders. The contract has 
been awarded to the low bidder, Vernie Jarl, 


"Paying and construction of four bridges on the North Plains-—Barnes 
Road Section of the Sunset Highway, in Washington County, The low bidder 
was Porter W. Yett, Portland, at 9739,472, based on the use of asphalt. 


formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con— 
struction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Condon — 3rd Street, Lincoln Street, Church Street, Oregon 
Street, Trimble Street, Pennoyer Street 


Jacksonville - 3rd Street, 4th Street, Oregon Street, Elm 
Street, 2nd Street, Spruce Street, "C" Street, "D" 
Street, "E" Street, "L" Street 


Summerville — Main Street, Patton Street, Jefferson Street, 
First Street, Second Street, Third Street, Fourth Street 


Turner — "B" Street, 5th Street, east end of Sunnyside Road 
(two blocks) 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named 
respective cities and tovms hereby are a sproved, 


3. That the action taken respectively by said cities ard toms, as 
evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually so as to qualify 2ach to 
receive and use the funds to them apportioned, 


4. That upon entry of this resolution in the minutes and records of 
the Highway Commission the Secretary shall thereafter mail to the proper 
officer in each of said cities and towns a duly certified copy of the 
resolution or resolutions adopted by the city together with a oopy of the 
resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records ef 
the State Highway Commission as of the 29th day of October, 1946. , 


The Engineer also reported that the town of Bonanza has fulfilled 
the legal requirements with respect to the expenditure of 1944 State Tax 
Street Funds that it received in 1945 and that the plans for the proposed im 
provements to be financed with such funds have been examined and found satis— 
factory. He recommended approval of the same by the Commission. The Comnis— 
sion approved the recommendation and by unanimous vote adopted the following 
resolution with regard thereto: 
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posed by Judge Battles is about 0,65 mile in length. He estimated that it 
would cost about $45,000 to construct it because it crosses the McKay Creek 
and Ochoco Creek bottoms where in the past the Highway Department has en- 
countered severe drainage problems, He recomnended that the request be de— 
nied because it does not appear to him that the project has sufficient merit 
to justify the expense, particularly in view of the fact that existing roads 
could be improved at approximately one-half the cost of the new road and, in 
addition, would serve another sawmill, ‘he Commission approved the recommen— 
daticn unanimously, upon motion of Commissioner Schaupp, which was seconded by 
Commissioner Chandler, 


A letter was presented from Fort Klamath Grange in which the Commis-— 
sion is asked to give consideration in the formulation of its next three-year 
building program to the improvement of the West Side Klamath Lake Secondary 
Highway and the connecting road leading to the Lake of the Woods, The Sec— 
retary was instructed to inform the Grange that the Commission will be pleased 
to consider the project, but will do so without any obligation to make any 
commitment or promise relative to it. 


The Secretary presented a request from School District No. 55, Linn 
County, for sidewalk construction along the Santiam Highway at Sweet Home for 
the benefit and safety of school children; also, a letter from The Westdale 
Mothers! Club, Beaverton, requesting sidewalk construction along the Bertha— 
Beaverton Highway from Westdale Addition to Beaverton. ‘he Engineer was in- 
structed to include these projects in the list of sidewalk projects for con— 
sideration by the Commission in the adoption of its Minor Betterment Budget 
for 1947. 


The Engineer reported that the Cities of Condon, Jacksonville, 
Summerville, and Turner have fulfilled the legal requirements with respect to 
the expenditure of 1945 State Tax Street Funds that they received in 1944 and 
that the plans of each have been examined and found satisfactory, He recom— 
mended approval of the plans by the Commission, The Commission approved the 
recommendation and thereupon, by unanimous vote, adopted the following reso- 
lution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371i, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or tovms hereinafter named for disbursement during the 
calendar year 1946 for street purposes as provided in said law the sev— 
eral sums or amounts set epposite the names of the respective cities or 
towns: 


» See t 


— 


Condon - ------------ $1,285.72 
; Jacksonville ---------- 1,143.03 
i Sunmerville- ---------- 120,16 
Turner ~------------= 621.83 


AND, WHEREAS, each of said cities and tovms has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con— 
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A petition was presented from residents of Klamath County request— 
ing the early oiling of a 3.47 miles unoiled section of the Klamath Falis- 
Midland Secondary State Highway in order to eliminate the dust nuisance which, 
they state, constitutes both an accident and a health hazard, The Engineer 
advised that an amount of $130,000 was originally set up in the Postwar 
Program to finance the improvement of this road, but the County Court of 
Klamath County was dissatisfied with the allocation and requested that it be 
transferred to the Lower Klamath Lake Secondary Highway, which was done. 
Since that time, he said, the State of California has built a secondary high- 
way along the state line easterly from Cal-Ore to Hatfield, which will carry 
more through traffic than the Lower Klamath Lake Secondary Highway, in view 
of which, the County Court has requested that the contracting of the Lower 
Klamath Lake Secondary Highway improvement be held in abeyance for the time 
being. He advised that he considers the Klamath Falls—-Midland Secondary 
Highway of more importance than the Lower Klamath Lake Secondary Highway 
since it affords a by-pass south of Klamath Falls for residents living in 
the thickly—populated section southeast of the city. He recoumended, there— 
fore, that the petition be referred to the Klamath County Court for its con- 
sideration. ‘The Commission approved the recommendation. 


A petition was presented from citizens of Monument, Oregon, urging 
the improvement of the Kimberly—Long Creek Secondary Highway along the pro- 
posed new alignment rather than along the existing route. The Engineer ad-— 
vised that the survey was made several years ago but was not adopted by the 
Highway Commission until this meeting, when the Commission approved the loca- 
tion up to the west edge of the tow. The reason that the town section was 
not included was because of the exorbitant prices being asked for the right 
of way, it being considered that people might reduce their demands later on. 
He pointed out that the bridge over the North Fork John Day River at the 
eastern city limits was built on permanent alignment, using Federal funds, 
and can be used on either location, although it fits better the new route. 
The matter was discussed at considerable length, but a decision was deferred 
by the Commission until later, The Commission authorized the taking of options 
for right of way along the proposed route and ordered a report thereon at the 
next meeting. The Commission will then decide the question of the route. 


The Engineer reported completion of location surveys for revisions 
of the following sections of state highways: 


Grant County Line-Forest Boundary Section of the John Day 
Highway, in Harney County 


Hermiston-Umatilla Section of the Old Oregon Trail, in 
Umatilla County 


Hardman Hill Section of the Heppner—Spray Secondary Highway, 
in Morrow County 


Hay Creek-Condon Section of the Wasco-Heppner Secondary 
Highway, in Gilliam County, 


pare ree ne IY 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there has been by the Oregon State Highway Commission apportioned 
to the city and/or tom hereinafter named for disbursement during the 
calendar year 1945 for street purposes as provided in said law the sum 
or amount set opposite the name of said city or town: 


AND, WHEREAS, said city or town has, by appropriate action evidenced 
by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and com 
plied with the requirements of said law so as to qualify it for the ben 
efits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby apyrove for con- 
struction, improvement, or maintenance with the funds above specified 
the following streets in the following named city or tom: 


Bonanza — North Street, Market Street 


2.  # That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above 
named city or towm hereby are approved. 


3. That the action taken by said city or tovm, as evidenced by 
appropriate resolutions adopted and thereafter filed with the State High- 
way Commission, shall be and is deemed an appropriate and proper conform 
ance with the requirements of said law by said city or town so as to 
qualify said city or towm to receive and use the funds to it apportioned. 
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4e That upon entry of this resolution in the minutes and records 
of the Highway Commission the Secretary shall thereafter mail to the 
proper officer in said city or tow a duly certified copy of the resolu- 
tions adopted by the city or tovm together with a copy of the resolution 
approving the plans submitted by said city or town 


5. This resolution shall be entered in the minutes and records of 
the State Highway Commission as of the 29th day of October, 1946. 


A letter was presented from the ucllary Development Association, 
Umatilla, Qregon, requesting the early construction of a bridge across the 
Columbia River near the proposed McNary Damsite and stating their preference 
for a bridge entirely separate from the dam. The Secretary was instructed to 
inform the association that the Commission has definitely approved the loca~- 
tion of the bridge on the dam and to explain the reasons that prompted this 
action, 


13488 


constructed the same shall be done in accordance with said surveys and 
locations unless otherwise directed or ordered by the Commission. 


34 That this resolution be entered in the minutes and records 
of the Commission as of the 29th day of Qctober, 1946, 


‘Ay televingens ALD, eee 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete construction of certain highway 
projects: 


C, J, Montag & Sons, Contract No, 2737, for construction of bridges 
on the Steiwer Hill-Albany Section of the Pacific Highway East, in 
Marion and linn Counties, requested an extension of time from September 
30, 1946, to March 31, 1947, within which to complete this project. 

They attributed their failure to complete the project within the speci- 
fied time limit to shortage of labor; difficulties in securing equipment, 
materials, and supplies; and extreme difficulty in excavation for the 
footings. The Engineer advised that the reasons given by the contractor 
for overrunning the specified time limit are substantially correct. He 
pointed out that the contractor was promised delivery of treated lumber 
for this project in November 1945, but the last of the lumber was not 
delivered until the middle of October 1946, a delay of almost a year, 

He recommended, in view of the circumstances, that the extension of time 
requested by the contractor be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therzin. ‘he 
Commission approved the recommendation by unanimous vote, 


~~ 
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J. R. Maginnis, Contract No. 2749, for clearing the Circle Bridge-— 
Hug Point Section of the Oregon Coast Highway, in Clatsop County, re- 
quested an additional extension of time of 92 days, from September 30 to 
December 31, 1946, within which to complete this project. He advised 
that his operations were handicapped by an unusual amount of wet weather 
during the current year, which retarded burning operations; also, that 
such burning work was restricted by the Forest Service, which placed a 
limit on burning operations during periods of low humidity, ‘he Engineer 
advised that work under this contract was delayed because of a lack of 
labor and unsuitable weather conditions, He recommended, in view thereof, 
that the extension of time requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurring 
therein, The Commission approved the recommendation unanimously. 


Be ar 


Sound Construction and Engineering Co., Contract No. 2750, for fur- 
nishing crushed rock in stockpiles for the Lake County Line-Silver Creek= 
Cinder Butte Section of the Central Oregon and Lakeview-Burns Highways, in 
Harney County, requested an extension of time of 17 days, from August 31 to 
September 17, 1946, within which to complete this job. They attributed 
their failure to complete the project within the specified time limit to 
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Mcifinnville Section of the Three Mile Lane Secondary Highway, 
in Yamhill County 


He exhibited maps and explained each survey in detail, Following 
discussicn and careful consideration of each survey the Commission approved 
all surveys except that for the revision of the Hermiston-Umatilla Section of 
the Old Oregon Trail, which was postponed for later consideration, The 
following resolution with regard thereto was adopted by the Commission by 
unanimous vote: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and location 
of each of the following sections of state highways, to wit: 


' Grant County Line-Forest Boundary Section of the 
John Day Highway, in Harney County; 


Hardman Hill Section of the Heppner-Spray Secondary 
Highway, in Morrow County; 


Hay Creek—Condon Section of the Wasco-Heppner Secondary 
Highway, in Gilliam County; 


licMinnville Section of the Three Mile Lane Secondary 
Highway, in Yamhill County, 


and in connection therewith to prepare maps showing the route and loca— 
tion of said sectiuns of highways and to file a report and record with 
the Commission; and 


WHEREAS, the Engineer has reported the completion of said 
surveys and has submitted the same for the approval or disapproval of 
the Commission; and 


WHEREAS, after due consideration of said surveys, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion, all members being present and affirmatively voting as follows: 


1. That the surveys of the above-mentioned sections of state 
highways, together with the maps, which for identification purposes bear 
the map File Nos, 6B-20-20 and 63-20-21, 6B-19-4, 6B-21-8, and 6B-18-22, 
respectively, field notes and other engineering data submitted by the 
Engineer hereby are approved, and the Engineer is directed to file and 
preserve the same in the records and files of the Commission at Salem, 
Oregon. 


5 


2e That when said sections of said highways are premanently 


contractor for overrunning the specified time limit are correct and ree 
commended, in view thereof, that the extension of time requested be 
granted without penalty, ‘The Commssion approved the recommendation un- 
animously, 


Sound Construction and Engineering Co., Contract No, 2778, for grad 
dng the Davies-North Plains Section of the Wolf Creek (Sunset) Highway, 
4n Washington County, requested an extension of time from October 31, 
1946, to July 15, 1947, within which to complete this job. They attri- 
buted their failure to complete the project within the specified time 
limit to moisture content of materials encountered in quis greater than 
six feet deep, which made it impractical to haul or to obtain satisfac- 
tory compaction in embankments, In order to remedy this situation it 
was necessary to limit the excavation to six feet and permit the remain- 
der to dry out before disturbing it. They also alleged that they were 
delayed by inability of the contractors on the structures to obtain ma- 
terials with which to complete their projects, ‘The Engineer advised that 
the reasons given by the contractor for overrunning the specified time 
limit are correct. He recommended, in view thereof, that the extension 
of time requested be granted without penalty, A letter was presented 
from the Public Reads Administration concurring therein. The Commission 
considered that an extension of time to July 15, 1947, is excessive and 
accordingly ordered that the contractor be required to complete the job 
by June 15, 1947, An extension of time to June 15, 1947, without penalty, 
was thereupon approved by the Commission by unanimous vote, 


Sound Construction and Engineering Co,, Contract No. 2779, for grad~ 
ing the North Plains—Gardner Ranch Section of the Wolf Creek (Sunset) 
Highway, in Washington County, requested an extension of time from October 
31, 1946, to July 15, 1947, within which to complete this job, They gave 
¢he same reasons for failure to complete this project within the specified 
time limit as ‘were given for failure to complete the adjoining section 
between Davies and North Plains, Contract No, 2778. The Engineer advised 
that the reasons given by the contractor for failure to complete the 
project within the specified time limit are correct. He recommended, in 
view thereof, that the extension of time requested be granted without 
penalty. A letter was presented fron the Public Roads Administration 
coneurring therein, The Commission considered that the time requested 
is excessive and that the job should be completed by June 15, 1947, rather 
than July 15, 1947, Accordingly, the Commission voted unanimously to 
extend the time limit without penalty to June 15, 1947. 


A, D, Ford & Son, Contract No, 2801, for construction of the Moun-~ 
taindale County Road Grade Separation Project on the Sunset Highway, in 
Washington County, requested an extension of time of six months, from 
September 15, 1946, to March 15, 1947, within which to complete this job. 
They attributed their failure to complete the project within the speci- 
fied time limit to the fact that grading work at the site, which was 
supposed to have been completed by another contractor by May 31, 1946, 
had not been completed by August 28, the date of their request for the 
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difficulties in securing labor, the job being located an extreme distance 
from centers of labor supply. The Engineer advised that the contractor's 
delay in completing the project has not materially increased the cost of 
the job to the state, the contractor having, previous to the specified 
completion date, furnished sufficient oil rock to permit the oiling con— 
tractor on this section to start his work, He recomnended that the ex- 
tension of time requested be granted without penalty, The Commission 
approved the recommendation unanimously. 


Rogers Construction Co., Contract No, 2757, for surfacing and oiling 
the Malheur River—Juntura Section of the Central Oregon Highway, Harney 
County, requested an extension of time of 92 days, from September 30 to 
December 31, 1946, within which to complete this job. They attributed 
their failure to complete the project within the specified time limit to 
inability to secure a sufficient number of employees to operate their 
equipment. The Engincer advised that the reason given for failure to 
complete the project within the specified time limit is correct. He 
recoumended that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administration 
concurring therein, The Commission approved the recommendation by 
unanimous vwotee 


Sound Construction and Engineering Co., Contract No. 2772, for 
grading the Berger Ranch—Barnes Road Section of the Wolf Creek (Sunset) 
Highway, in Washington vounty, requested an extension of time from October 
31, 1946,to July 15, 1947, within which to complete this job. They 
attributed their failure to complete the project within the specified 
time limit-to excavation difficulties, the materials encountered in cuts 
greater than six feet deep containing a high moisture content, making it 
impractical to haul or to obtain satisfactory compaction in embankments, 
Such condition necessitited the limiting of excavation to the six-foot 
level and then allowing the cuts and fills to dry out before completing 
the excavation, The Engineer advised that this job would have been con- 
pleted within the specified time limit had it not been for the condition 
mentioned by the contractor, He recommended, in view thereof, that the 
extension of time requested be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therein, ‘The 
Commission considered such extension of time excessive and thereupon, by 
unanimous vote, approved an extension of time to June 15, 1947, without 
penalty. ‘ 


R, 0, Dail (Harrisburg Sand and Gravel Company), Contract No. 2775, 
for furnishing crushed gravel in stockpiles for the Halsey-Holley Section 
of the Halsey-Sweet Home Secondary Highway, in Linn County, requested an 
extension of time of 38 days from July 31 to September 7, 1946, within 
which to complete this job. ‘They alleged that the gravel bar which they 
were using as a source of materials could not produce a sufficient amount 
of rock to complete the project, which accounted for their failure to 
complete the job on time; also, that they experienced numerous breakdowns 
in their equipment. The Engineer advised that the reasons given by the 
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section and was further delayed by inclement weather and shortage of 
materials, particularly cement. The Engineer advised that the reasons 
given by the contractor for overrunning the specified time limit are 
correct and recommended, in view thereof, that the extension of time 
requested be granted without penalty. The Comission approved the 
recommendation unanimously, ’ 


Berke Bros., Contract No, 2830, for the Oneonta Borrow Pit Excava- 
tiag and Shaping Project on the Columbia River Highway, in Multnomah 
County. This is a force account project awarded to Berke Bros, as a 
result of default by White Bros, Co,, contractors, Walla Walla, Washing-— 
ton, as a result of taking of bids on May 16, 1946. The Engineer ad— 
vised that Berke Bros. have been handicapped in their work by unavoidable 
interruptions in their drag line operations, many days being lost by the 
breaking of cables which in most instances was caused by falling boulders 
of tremendous size; also, their drag line hoist was badly damaged by a 
large boulder, requiring more than two weeks to repair. ‘The work was 
further slowed dovm, he said, by reason of the fact that loading and 
dragging operations cannot be conducted at the same time because of the 
hazard of rolling rocks while the drag is in use, According to the 
contract, he said, the work was to have been completed by November 30, 
19463; however, he estimated, under the circumstances, that it would not 
be done until January 30, 1947, and he recomnended the granting of an 
extension of time to such date without penalty, notwithstanding that 
there will be a slight additional cost to the state for extension of the 
railroad protective bond, The Commission approved the recommendation by 
unanimous vote, 


The Engineer reported that Contracts Nos, 2718, 2724, 2730, 2750, 
2755» 2756, 2787, 2798, 2807, and 2825 for the construction of state highway 
projects have been completed according to the requirements of the contracts 
or modifications thereof and that said jobs are now ready for acceptance. 
The following resolution accepting the above projects was offered and adopted 
by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No, 2718, with Guerin Bros., for furnishing crushed 
rock in stockpiles on the Union Creek Section of the Crater Lake 
and West Diamond Lake Highways in Jackson County; completed 
August 7, 1946, 


Contract No, 2724, with Tom Lillebo, for construction of bridge 
over Duval Creek on the Duval Creek Section of the Willamette High- 
way in Lane County; completed August 25, 1946. 


‘ 
' 
} 
5 
} 
hi 
' 
‘ 


13441 


extension of time. The Engineer advised that the reason given by the 
contractor for his failure to complete the project within the specified 
time limit is correct, the fact being that the grading work at the 
bridge site, which was being done by another contractor, was delayed 
because of material shortages and difficulties in securing labor, He 
recommended, in view of the circumstances, that the extension of time 
requested be granted without penalty, A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation by unanimous vote. ; 


J. C. Papin, Contract No. 2810, for grade widening on the iill 
Guich-Salisbury Section of the Baker-Unity Highway, in Baker County, 
requested an extensien of time of 182 days, from November 30, 1946, to 
May 31, 1947, within which to complete this job, He attributed his fail- 
ure to complete the project within the specified time limit to diffi- 
culties in-obtaining labor and in obtaining equipment, materials, and 
supplies, The Engineer advised that the reasons given by the contractor 
for overrunning the specified time limit are substantially correct. He 
further stated that the state has not incurred any extra expense for 
engineering supervision by reagon of the delay and recommended that the 
extension of time requested be granted without penalty. The Commission 
approved the recommendation unanimously, 


Del R. Beebe, Contract No, 2818, for construction of an oil-mat 
surface on the Hampton-Suntex-Juniper Ridge Sections of the Central 
Oregon and Lakeview-—Burns Highways, in Deschutes, Lake, and Harney Coun- 
ties, requested an extension of time of 30 days, from September 30 to 
October 31, 1946, within which to complete this job, He attributed his 
failure to complete the project within the specified time limit to 
difficulties in securing equipment and labor, The Engineer advised that 
the contractor was slow in getting this job started for reasons stated 
by him. He recommended that the extension of time requested be granted 
without penalty. The Commission approved the recommendation unanimously, 


Porter W. Yett, Contract No, 2825, for pavement resurfacing on the 
Sandy Boulevard (12th Avenue-44th Avenue) Section of the Columbia River 
Highway, Portland, Multnomah County, requested an extension of time of 
10 days, from September 30 to October 9, 1946, within which to complete 
this project. He attributed his failure to complete the project within 
the specified time limit to inclement weather and to a truckers! strike. 
The Ensineer advised that the reasons given by the contractor for over— 
running the time limit are correct and recommended, in view thereof, 
that the extension of time requested be granted without penalty, The 
Commission approved the recommendation unanimously, 


Porter W. Yett, Contract No, 2826, for pavement widening on the West 
Gresham Section of the Mt, Hood Highway, Multnomah County, requested an 
extension of time of 109 days, from October 15, 1946, to February 1, 
1947, within which to complete this job, He alleged that his work was 
handicapped by reeestablishment of public utility facilities along the 
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The Engineer advised that the survey is being conducted under agreement with 
the U. S, War Department and that in conformity with this letter he has 
called off the survey party and is billing the War Department for expenses 
already incurred. The Commission approved the report. 


A letter was presented from the Multnomah County Council of the 
American Legion requesting the closing of Swift Secondary Highway to all 
traffic during a short period of time on one day prior to November 6 to allow 
the landing of two small airplanes which are to be exhibited at the Northwest 
Aircraft Show in the Livestock Pavilion from November 8 to ll, 1946. The 
Chief Counsel advised that it would be illegal to allow the closing of the 
highway for this purpose, whereupon the Commission denied the request. 


The Secretary advised that the American legion also will want author— 
ity to transport six airplanes across the Interstate Bridge from Vancouver to 
Portland for exhibition at the Aircraft Show, each of which will be 22 feet 
wide. The Commission, by unanimous vote, authorized the granting of a permit 
for this purpose, subject to the condition that the movements are made in the 
early morning hours when there is the least amount of traffic on the bridge. 


The Engineer reported that, in conformity with authority granted 
him by the Commission's resolution of October 24, 1944, he has posted the 
bridge over the Coast Fork of the Willamette River at M.P. 2257 on the 
Willamette Highway, Bane County, for a speed limit of 15 miles per hour for 
trucks, pending completion of certain repair work, He anticipated that the 
reduced speed limit would be in effect for about a week, ‘The Comission 
confirmed such posting by unanimous vote. 


A letter was presented from Anderson Brose, fFortland, regarding 
their bid submitted in Salem on August 26, 1946, for the purchase of certain 
used equipment stored at Salem, They alleged that their offer was based on 
receiving all or none of the 16 items offered for sale whereas, the Commission 
accepted their offers for only three of then, and stated their preference to 
forfeit their bid deposit rather than to accept only the three items, The 
Secretary advised that careful inspection of Anderson Bros,' bid reveals that 
they submitted an offer for each of the items separately, totaling $149.94, 
with an alternate proposal to pay $160 for all or none of the items, The 
bid, he said, did not contain any information to the effect that Anderson 
Bros, would not accept a portion only of the items offered for sale, Follow 
ing discussion the Commission declared forfeit the bid deposit submitted by 
Anderson Bros. 


The Secretary presented three letters from the Oregon Council, 
American Pioneer Trails Association, by Arthur R, Kirkham, Vice President, 
and Walter Meacham, Secretary, in one of which exception is taken to the 
action of the Commission adopting the recommendation of the Memorials Commit— 
tee of the Oregon Historical Society with respect to the naming of the south— 
ern pioneer route into Oregon, The second letter suggests that the Highway 
Commission appoint a Memorials Committee of three members, one each from dif- 
ferent qualified organizations, to pass upon requests concerning the erection 
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Contract No, 2730, with Watson & Morris, for painting the 
Coos Bay Bridge No. 1823, on the Oregon Coast Highway in Coos 
County; completed August 24, 1946, 


Contract No. 2750, with the Sound Construction & Engineering 
Co., for furnishing crushed rock in stockpiles on the Lake County 
Line-Silver Creek-Cinder Butte Section of the Central Oregon and 
Lakeview-Burns Highways in Harney County; completed September Ls 
1946, 


Contract No, 2755, with Archie R, Averill, for construction 
of overpass and culverts on the Troutdale-Wahkeana Creek Section 
of the Columbia River Highway in Multnomah County; completed 
October 10, 1946, 


Contract No. 2756, with Rogers Construction Co., for surfacing 
and oiling on the Buchanan—Malheur River Section of the Central 
Oregon Highway in Harney County; completed September 5, 1946, 


Contract No, 2787, with E. C, Hall Co., for regrading, surfac- 
ing and oiling on the Weston Mountain—McDougal Section of the Weston- 
Elgin Secondary Highway in Umatilla County; completed October 18, 
1946. 


Contract No. 2798, with T. W. Thomas, for grading and bitumin— 
ous macadam surfacing on the Oceanlake Section of the Oregon Coast 
Highway in Lincoln County; completed September 25, 1946. 


Contract No, 2807, with J.N. & M.J. Conley, for surfacing on 
the Eddyville-Blodgett Section of the Eddyville—Blodgett Secondary 
Highway in Benton and Lincoln Counties; completed September 12, 1946, 


Contract No, 2825, with Porter W. Yett, for pavement resurfac— 
ing on the Sandy Boulevard (12th Ave.-44th Ave.) Section of the 
Columbia River Highway in liultnomah County; completed October 95 
1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized, 


The Engineer reported receipt of a letter from the U, S, War Depart- 
ment calling attention to a Presidential directive which holds up all flood- 
control projects until further notice, and requesting the cessation of the 
survey that the State Highway Department is now conducting for relocation of 
roads and highways at the Meridian Damsite in Lane County, at Army expense, 
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Baie Ceres a ha 


mission decided not to take action at this time but to await the outcome of a 
damage case which is now pending before making a decision. 


4, SA Wives mcheiee 


4. Proposed rerouting of the Or-gon Coast Highway through the City of 
Seaside, The Engineer advised that his report is not ready on this subject. 


5. Acquisition of right of way for a proposed service road through 
Kellogg Park Housing Project, Milwaukie. The Engineer and the Chief Counsel 
advised that there is nothing to report at this time, 


Pere eee cir 
Pate wine reser 9 ea 


6. Status of right of way negotiations along the waterfront in the 
City of Coos Bay. The Chief Counsel advised that there is a question whether 
or not the Commission definitely authorized negotiations for this right of 
way, and he had it in mind to ask the Commission for instructions, Chairman 
Banfield stated that it is his recollection the Commission left it with the 
Engineer and the Chief Counsel to decide which properties there is urgent 
need to acquire and to negotiate with the owners of such properties. 
Commissioner Chandler gave as his understanding that the highway location has 
not as yet been settled and advised that this is important because people 
cannot develop their holdings until the location has been decided, © The 
Engineer confirmed Commissioner Chandler's statement regarding the survey and 
requested authority to conduct the survey at this time, The request was 
approved by the unanimous vote of the Commission. 


Leth Rane ah + 


7, Naming of a bridge in honor of the late C. B. McCullough. ‘he 
Engineer advised that he has nothing to report on this matter at this time, 


8. Request of Otto J, Kraemer for right of access to the Oregon Coast 
Highway from streets of his subdivision at Cannon Beach, the Chief Counsel 
advised that he and the Engineer investigated Mr. Kraemer's original request 
but could not approve it, and since then they have heard nothing from Mr, 
Kraemer, He recommended that the matter be deleted from future agendas until 
Mr, Kraemer revives it. The Commission approved the reoommendation. 


9, Settlement with W. 4, Gonyea for right of way required across his 
property for construction of the Pacific Highway between Judkins Point and 
Goshen. The Engineer and the Chief Counsel both advised tnat there is nothing 
to report at this time, 


10. Request of the City of Eugene for the rerouting of the Pacific High- 
way for a short distance along the Mill Racee ‘ho Engineer decided 
that there is nothing to report on this subject except that he anticipates 
that a delegation from Bugene will appear before the Commission in the not 
distant future regarding the project. 


1l, Question of securing reimbursement from the State Restoration Fund 
for losses incurred, notwithstanding that the property damaged is not restored 
to its original condition. The Chief Counsel advised that this matter was 
referred to him to consult with the Board of Control but that he has nothing 
to report at this time, 
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of markers and monuments on state highway rights of way, and the third letter 
offers objections to the wording for the Barlow Trail marker that is to be 
erected on the Mt, Hood Highway at Laurel Hill. The Commission voted unani- 
mously not to change its decision with respect to the naming of the southern 
Pioneer route leading to Oregon nar to change the wording recommended by the 
Memorials Committee of the Oregon Historical Society for the Barlow Trail 
marker, The Commission also voted unanimously not to change the set up of 
the committee that it has appointed to pass on recommendations covering his— 
torical subjects. 


The Engineer brought up for discussion the claim of the Union Paci- 
fic Railroad Company in the amount of $134,571, for damages that the Company 
alleges occurred to its facilities as the result of a slide on the Columbia 
River Highway near Oneonta on February 5, 19464 (See sopy of Engineer's 
report directed to the State Highway Commission, dated October 19, 1946, in 
general files for details.) He recommended that the claim be denied, The 
Commission approved the recommendation by unanimous vote, upon motion of 
Commissioner Schaupp, which was duly seconded by Comuissioner Chandler, 


The Engineer asked the Comission to confirm the telephonic author— 
ity previously granted permitting Mr. Wark H. Astrup, Assistant Parks Super— 
intendent, to go to Eureka, California, at state expense, on September 28 
and 29 in connection with the entertainment of a group representing the 
National Conference of State Parks that inspected state parks along the Oregon 
Coast Highway during the following three-day period, The Commission approved 
such expense by unanimous vote. 


The Commission had under discussion the scheduling of its next three 
regular meetings and decided unanimously to hold all of such meetings in Port- 
land, the first one on Monday and Tuesday, November 25 and 26; the second 
tentatively on Monday and Tuesday, December 30 and 31, 1946; and the third 
on Monday and Tuesday, February 3 and 4, 1947. The Secretary was instructed 
to make the usual arrangements to hold these meetings in the auditorium of 
the Public Service Building, 


The Engineer and the Chief Counsel reported on the following matters 
of unfinished business: 


_ 1, Proposal to include in the 1947 Budget the sum of $1,000,000 to 
finance minor betterments, The Engineer advised that this matéer will be re- 
ported at the Commission!s next meeting, 


2. Request of the City of Hood River for improvement of the Columbia 
River Highway at three points in Hood River County, The Mngineer advised 
that the report on this subject will be presented at the next meeting. 


3. Proposed purchase of public liability and property damage insur— 
ance covering accidents at the Interstate Bridge. The Engineer submitted a 
schedule of premiums that will have to be paid for such insurance, The Com 
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the present construction program and recommended that nothing be done toward 
the proposition xt this time unless the property o ners offer to give the 
right of way. The Commission approved the recommendation by unanimous votes 


The Commission considered and signed agreements, etc., as follows: 


Agreement with the National Hospital Association covering services 
beginning January 1, 1947. 


Agreement with Oregon Physicians' Service covering services begin- 
ning January 1, 1947. 


Agreement with The Pacific Telephone and Telegraph Co, covering 
pole line installation on the Glendale Junction-Wolf Creek Section of the 
Pacific Highway, Douglas and Josephine Countics. 


Agreement with Silica Products, Oreg. Ltd, covering service road 
construction and access restrictions on the Eugene—Veneta Highway, Lane 
County. 


Agreement with Bonneville Administration covering attachment of 
a guy wire on the Marion-Polk County Bridge across the Willamette River at 
Salem. : 


Agreement with James H. Inbric covering relinquishment of a cattle 
pass on the Gardner Ranch-Berger Ranch Sectionof the Sunset Highway, 
Washington County. 


Agreement with'L, M, Christensen covering removal of smelt sand 
from the ocean beach near Yachats State Park, Lincoln County. 


Agreement with Arnold Berger covering a change in point of access 
from his property to the Sunset Highway, in Washington County. 


Agreement with Marion and Polk Counties covering construction of a 
bridge across the Willamette River on the Salem-Independence County Road at 
Independence. 


Agreement with Tidewater Associated Oil Company covering tle trans-— 
fer of properties on the Columbia River Highway (15th and Commercial Streets), 
in Astoria. 


Agreement with Grant County covering abandonment of certain sections 
of the Kimberly-Long Creek Secondary Highway, in Grant County, 


Agreement with Crook County covering future abandonment of the old 
route of the Ochoco Highway between Marks Creck and Jones Ranch, Crook County, 


Agreement with Wheeler County covering future abandonment of the old 
route of the Ochoco Highway between Marks Creek and Jones Ranch, in wheeler 


County. 
L134 ¢ 


a 


13447 


12, Request for the improvement of the Fox Hollow Secondary Highway 
from Eugene south about four miles, The Engineer advised that he has nothing 
new to report on this subject but will present it for consideration by the 
Commission in the adoption of its 1947 Minor Betterment Budget. 


The question of the action to take against White Bros. Co, for 
failure to accept the contract that was awarded to them on May 16, 1946, for 
the Oneonta Borrow Pit Excavating and Shaping Project on the Columbia River 
Highway, in Multnomah County, was again brought up for discussion, but action 
thereon was deferred until a later meeting, 


The Chief Counsel brought up for discussion the matter of acquiring 
wayside strips along the Oregon Coast Highway between Newport and Waldport, 
particularly a tract owned by a Mr. E. C. Newell which lies approximately 
midway between two.strips already owned by the state on the ocean side of the 
highway. In this particular instance, he said, an agreement could not be 
reached with Mr, Newell as to the price to be paid for his property, so the 
Commission authorized acquisition by condemnation, and the case is still pend— 
ing. He exhibited a map showing the location of the property and advised that 
several thousand dollars are involved in the deal, He pointed out that there 
is a possibility that the jury will set a price on the property in excess of 
the amount the Commission is willing to pay for it, and, in that event, the 
Commission may decide not to acquire it, which leaves the property owner in 
the position of having to spend a considerable sum in defending his position. 
He inquired whether or not the Commission would be willing to reimburse Mr. 
Newell for such expense in the event it is decided not to purchase the prop- 
erty. He mentioned also that there are several other tracts in this locality 
which the Commission contemplates acquiring, so the Commission's decision with 
respect to the pending case probably would have some bearing on the Commis— 
sion's action with respect to the others, The matter was discussed at some 
length but a decision relative thereto was deferred by the Commission until 
its next meeting, The Chief Counsel was instructed to complete the present 
condemnation case and report the results thereof, 


The Engineer brought up for discussion a controversy with Mr, 

E. L. Dickson, Eugene, concerning the routing of traffic past his market 
building at Springfield Junction, He advised that Mr. Dickson caters to the 
general public and is very desirous of having people come to his place of 
business from all directions, which cannot be done under the present arrange- 
ment of chamelized traffic, so that people living in Eugene who wish to pat=- 
ronize his market are obliged to drive across the river into the town of 
Springfield and return, He advised that the situation could be helped by 
construction of a turn-around under the westerly approach to the Willamette 
River Bridges, which he estimated would cost approximately $10,000, and that 
he so informed Mr, Dickson and sugzested to him that the matter would be 
considered if he would acquire the necessary right of way because the improve- 
ment would be of no particular benefit to the state. Mr. Dickson, he said, 
has not acquired this right of way but has taken a very threatening attitude 
against the State Highway Department and other State officials, He pointed 
out that the improvement of the highwey at this location is not included in 


y, 


in Room 715 (Imperial Room) of the Imperial Hotel, Present were: 
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Portland, Oregon 
November 25, 1946 


The State Highway Comaission met in regular session at 9:00 a.m. 


T. H, Banfield, Chairman 

A, W. Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H. Baldock, State Highway Engineer 
J, M. Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of its meeting 


held on October 28 and 29, 1946. 


The State Parks Superintendent, Mr. S. H. Beardman, was present and 


reported on the following park matters: 


1, Suggestion of the State Board of Control that the State Highway 
Department assume jurisdiction over Sodaville State k, in Linn Countys 
The State Parks Superintendent pointed out that this k now is under 
the jurisdiction of the Board of Control, and if such jurisdiction were 
transferred to the State Hizhway Commission it would have to be done by 
legislative act. Inspection of the premises, he said, reveals that the 
park is in bad condition and that it would cost about $1,500 to improve 
it; moreover, it would cost about $1,000 annually to maintain a care— 
taker on the premises, He also pointed out that the park is about one 
and one-half miles removed from the Santian Highway. In the discussion 
of the matter the Commission indicated a reluctance to take over this 
park because of its condition and instructed either the Chief Counsel 
or the Parks Superintendent to so inform the Soard of Control, The 
Hoard also is to be informed as to the cost involved in reconditioning 
and maintaining the park, and, that while the Highway Commission hesi- 
tates to assume jurisdiction, it will do so if the Legislature makes the 


transfer. 


2, Request of Gen, Ira Raker that the Commission withdraw its 
application for a 200-foot freeway along the banks of the Rogue River and 


Butte Creek within the boundaries of Camp White: The Parks Superintendent 
advised that Gen. Baker, through his representative, Col. Glen.L, Jackson, 


of Medford, has asked the state to withdraw its ap-lication filed with 
the Surplus Property Board for a 200-foot strip of land along the banks 
of the Rogue River and Butte Creek where they join in Lot 3 of Section 7; 
Township 36 S., Range 2 W., W.li,, Jackson County, Gen. Baker, he said, 
wants to construct a home on the property and states a willingness to 
grant the state an easement along both streams so that the public will 


not be barred from fishing privileges if the Highway Commission will with- 


draw its filing. He further stated that the original purpose of the 
Commission's application was to preserve the right of access to both 
streams for fishermen; however, a strip 25 or 50 feet wide probably would 
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Agreement with John 0, Paulsen covering easement for road across a 
stockpile site acquired from D, P, Jenkins on the Oregon Coast Highway in Coos 
County. ; 


Amendatory Agreement with Del R. Beebe covering modification of 
Contract No, 2831 for the Smithfield-Elmira Section of the Territorial Secon— 
dary Highway, in Lane County. 


Agreement with Nellie and Adeline Sather covering temporary lease of 
the Sullivan Building, in Astoria, 


Leage Agreement with I, J. Rossman covering lease of lots ll and l2, 
Chicago Addition to the City of Florence. 


Bill of sale to J, C, Wilson covering purchase of building at Union 
Maintenance Station, Union County. 


Bargain and sale deed conveying to the Port of Newport certain pro- 
perty on the south side of Yaquina Bay, | 


There being no further business to come before the Commission at 
this time the meeting adjourned at 5:00 p.m 


State Highway Engineer 


, . Commissioner 
iY ettacecys,— 


Secretary / ’ dis. 


lf eae 
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Te Resolution from Portland Chamber of Commerce urging acquisition 
of timbered and scenic wayside strips along state highways: The Parks 
Superintendent pointed out that a delegation is scheduled to appear be- 
fore the Commission on the following day concerning this matter, The 
Commission unanimously approved the suggestion of Chairman Banfield that 
this delegation be referred to the State Parks Superintendent whom, the 
Commission holds responsible on matters of this kind. 


8. Consideration was given by the Commission to the adoption of a 
park budget for the calendar year 1947, After considerable discussion 
the following budget was adopted in principle by the unanimous vote of 
the Commission with the express understanding that each individual pro- 
ject will first be approved by the Commission before an expenditure of 
funds is made in connection therewith: 


"Parks Department 


Acquisition of Park Properties 
Buildings and Other Improvements in Parks-— - — 
Park Operation and Maintenance 


In the discussion of the park budget, particularly the item of 
park maintenance, the Commission authorized continuance of the present 
practice with respect to regular park maintenance but ordered that 
express approval for such items shall be obtained from the Commission 
before expenditures are made in connection with them, The Commission 
also ordered that all such work shall be done by park maintenance crews 
especially employed for the purpose, but not until men and equipment 
are available, and that highway maintenance crews shall not do any work 
whatsoever in state parks except that necessary to construct and maintain 
roadways, The Commission's decision was by unanimous vote, (See copy 
of 1947 budget for the Parks Department in general files for details of 
the proposed expenditure under the three classifications showm above,) 


The Commission also had under consideration the adoption of a budget 
for the calendar year 1947 for additional activities, After careful con 
sideration the following budget was adopted by the Commission by unanimous 
vote upon motion of Commissioner Schaupp, which was duly seconded by 
Commissioner Chandler; 
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serve the purpose. It was the thought of the Commission that if a right 
ef way 25 feet wide above high water is sufficient to satisfy the pur- 
pose for which the application was filed, then that is all that should 
be acquired, The Chief Counsel and the Parks Superintendent were in- 
structed to notify Col, Jackson as to the Highway Commission's position 
in the matter and to obtain his reaction thereto, 


3. Offer of Hansen Bros, Logging Co. to exchange cut-over lands 
for standing timber in Joaquin Miller State rark: The Parks Superinten- 
dent advised that Hansen Bros. own timber land which lies on the north 
side of this park, They would like to extend their logging operations 
to the park area if the Commission is willing, and have offered to deed 
their cut-over lands to the state if the privilege is granted. He recom 
mended that the offer be refused, particularly in view of the fact that 
the park was presented to the state as a gift by Lane County. The Com— 
mission approved the recommendation, 


4e Overnight camping in state parks: The Parks Superintendent 
submitted a written report on this subject, which was discussed briefly. 
He was instructed to present a broader report to include information as 
to what other states are doing along this line. 


5. Proposed state park on the Oregon Coast Highway north of Wald— 
port: The Parks Superintendent advised that, pursuant to instructions 
given to him by the Commission at the previous meeting, he has made cer 
tain investigations with respect to lakes that might be on the Johnson 
property, which the Waldport Garden Club is urging the Commission to 
acquire for state park purposes, At his request the Secretary read aloud 
the Parks Superintendent's report to Chairman Banfield on the subject. 
(See copy of report dated November 20, 1946, in general files for details). 
It appears that only a small section of the lake referred to by the Gar- 
den Club lies within the boundaries of the Johnson property, whereas in 
the opinion of the Parks Superintendent if a state: park is established 
it should include the entire lake; moreover, half of the area consists 
of blow sand, which is not worth $500 an acre, which Mr, Johnson demands 
for the same. The balance of the lake, he said, is located on property 
ovmed by a Mr. H. C. Howe, which is not available for purchase. The 
Parks Superintendent advised that he still is of the opinion that the 
expense of acquiring the property in question is not justified, and he 
recommended that it not be purchased, The Commission approved the 
recomnendation by unanimous vote, upon motion of Commissioner Schaupp, 
which was seconded by Commissioner Chandler. 


6 Request of R, C,. Moulton for permission to remove dowm timber 
and burned timber along the Sunset Highway near Quartz Creek Bridge: 
The Parks Superintendent advised tmt a satisfactory agreement has been 
reached with Mr, Moulton with respect to the removal of this timber and 
that Mr, Moulton has executed an agreement covering the matter which con 
tains a termination date of June 30, 1948, He recommended approval of 
the agreement. The Commission approved the arrangement by unanimous votes 
(The agreement with Mr, Moulton was signed by the Commission on the follow 
ing day.) 


— 


EXPENDITURES 


Capital Outlays: (See Footnote #1) 


Federal cooperative 
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900,000 2, 500,000 


136,000 465,000 
150, 000 650,000 
$5,000 350,000 
200, 000 250,000 
65,000 85,000 
30, 000 40,000 
1,000 -- 
55,000 * 60,000 
450,000 700, 000 
35,000 90,000 
10,000 25,000 
5,000 5,000 
25,000 200, 000 
3,000 10,000 
10,000 265,000 
1,000 45,000 
60,000 200, 000 
-- 50, 000 
10,000 D ,000 


450,000 1,200,000 


Cr. 212,000 Cr, 250,000 


100,000 1,000, 000 


$ 8,539,000 $20,660,000 


projects $ 2,546,867 $ 1,603,418 $ 5,970,000 $12,700,000 
State construction 
projects 155,655 216,918 
Cooperation in forest 
road work Cre 36,824 = 
Minor betverments 
(primary 45,278 103,382 
Minor betterments 
fsecondsry 10, 782 47,183 
Surveys (primary) 199,241 162,861 
Surveys (secondary) 62,996 103,831 
Surveys (county roads) 29,829 26,751 
Engineering county construc- 
tion gly 1,583 
Property acquisition, gener— 
al expense 38,185 465256 
Purchase of real property: 
For rights of way, 
general 161,268 169 , 599 
For right of way on 
Front Avenue 47,926 55,974 
For quarries and gravel 
pits 2,503 6,962 
For stockpile sites 6,250 2,266 
For parks 64,603 8,407 
For miscellaneous sites 4,111 2,719 
Construction of buildings 
and improvements: - 
In parks —— 24 4,912 
In parks (roadways) -- 348 
At maintenance sta- 
tions 4,708 13,527 
Astoria-Megler ferry 
terminal -=- oi 
On other properties 13,245 Cre 10,076 
Equipment : 
Purchase and better~ 
ment of equipment 125,531 70, 290 
Sale and depreciation 
credits Cr. 207,195 Cre 164,420 
Contingencies, construction -- -- 
$ 3,275,798 ¥% 2,472,691 
(Contt) 
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SORRGON STATE HIGHWAY COMMISSTON 
BUDGET — CALENDAR YEAR 1947 


As anes by the State Highway Engineer 


Expenditures of Previous teare Recommended 
1944 1945 Budget 
(Actual) (Actual) chamcnsilh 1947 
RECEIPTS 
State Funds: 
Motor vehicle license fees $ 3,300,093 $ 3,416,141 $ 3,715,000 % 4,150,000 
Gasoline tax 9,637,960 11,033,246 15,508,000 16,000,000 
Diesel fuel tax 224,891 230,292 260, 000 265,000 


Motor transportation fees 1,897,873 1,962,431 2,278,000 2,400, 000 
Fines for traffic law vio- 


lations 79,347 92,047 120,000 125,000 
Astoria-Megler ferry 
receipts odes -~- 130,000 210,000 
Miscellaneous cash receipts 
from rentals, discounts, etc. . 3,274 45334 60,000 45,000 
County cooperation 8,550 1,550 14,000 -- 
hiiscellaneous cooperative 
funds 30,113 861 27,000 -- 
Gross receipts, State 
Funds $15,182,047 $16,740,902 $22,112,000 $23,195,000 
less contributions 
to State Police 380, 663 428,112 338,000 466, 000 
less contributions 
to Counties 
(15.7%) 2,311,569 2,340,748 2,598,000 3,394,000 


less contributions 
to Cities (5%) 736,168 745,461 828,000 1,081,000 


Net receipts, State 
Funds $11,7539647 $13,226,581 $18,348,000 $18,254,000 


Federal Cooperative Funds 3,108,858 _ 2,290,000 2,800, 000 7,200, 000 


Net receipts for high- 
way purposes $14,862, 505 $15, 516, 581 $21,148,000 $25, 454, 000 
First of year balance 4,662,458 7,878,011 _13,466,000 17,138,000 


Estimated Total avail 
able funds 29, 524,963 $23,394, 592 $34, 614,000 $42, 592,000 


(Con't) 
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Debt Service: (See Footnote #5) 


Bond maturities $ 1,915,500 $1,453,000 $1,053,000 ¥% 650,000 
Bond interest ”3087610 227,914 + 167,000 1273000 
Service charge on bond 
payments 1,059 826 1,000 1,000 
Estimated total ex- 
penditures $11,646,952 $9,928,101 $17,476,000 $31,581,325 


Unexpended balances $ 7,878,011 $13,466,491 $17,138,000 $11,010,675 
November 15, 1946" 


Footnotes: 


#1, In the discussion of the items under the heading "Capital Out— 
lays" the Commission considered that it previously had approved the 
amounts shown for Federal Aid and State construction projects when it 
adopted resolutions providing its Three-Year Postwar Construction Pro- 
grams for Federal State penton) and that it also approved by such 


resolutions amounts f@r surveys for right of way acquisition as may 


approved 
subject to the condition that fi approval of construction projects 
be rded, and final approval of 
right of way purchases shall be given when the options covering such 
purchases have been passed on by the Commission, 


All other items under the heading "Capital Outlays" were a proved in 
principle with the understanding that the individual projects shall be 
pa eae be ad to the Commission for approval or rejection before the work is 
sta ° 


#2, All items under the heading "Maintenance", totaling 97,200,000, 
were approved by the Commission as recommended, 


#3. The amount recommended for planning and traffic surveys, under 
the heading "Operation", was $275,000, of which approximately 4172,000 
represents cooperation with the Public Roads Administration for types of 
traffic studies that are required by the Federal Government and approx- 
imately $103,000 represents entirely state funds. The Commdssion ordered 
a reduction 2n the amount set up for state financedprojects from 
$103,000 to $50,000 but made no change in the amount set up for Federal 
cooperative projects, The Engineer was instructed to review the program 
of prepoaed financed projects —— in case he is unable to arrange 
the program to fit the reduced amount of $50,000, he is to report back 
to the Commission why he cannot do so. 


The amount of $250,000 for the "Travel and Information Department" 
was previously approved by the Commission at its meeting on October 28, 
1946. (See Page 13406 of the minute book.) 


The amounts recommended for "Research and Special Investigations" 
and for "Miscellaneous General Expense", also under the. heading "Opera— 
tion", were 915,000 and 990,000 respectively, The Commission ordered 
these amounts reduced to 410,000 and $75,000. 
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Maintenance: (See Footnote #2) 


Special maintenance $1,042,075 $ 71,166 
primary 
Special maintenance 
secondary 160,011 -- 
General maintenance 
primary 2,932, 784 3,370,696 
neral maintenance 
_(secondary 883, 563 9745574 
Maintenance of county roads 9453 25 
Maintenance of city streets 16,772 150 
District maintenance super— 
intendence 125,628 128,262 


Contingencies, maintenance 
$ 5,185,286 $ 4,544,873 
Operation: (See Footnote #3) 


Administration and general $ 433,690 $ 480,455 
supervision 


Planning and traffic surveys 53,427 59 ,990 
Travel and information bureau 21,616 57,032 
Radio communication system 10,204 11,220 
R-W, quarry and stockpile 

leases Cr. 17,933 Cre 59,399 
Park operation. and mainten— 

ance (general) 37,052 36,991 
Park maintenance (roadways 

and minor parks 4,157 4,192 
Maintenance station operation 32,469 37,202 
Truck load inspection 71,199 85,040 
Guarding highway structures 15,878 1,189 
Drawbridge and ferry operation 78,445 88,511 
Research and special investi- 

gation 9,301 9,276 


Contribution to retirement fund - 
uiscellaneous general expense 45,978 42,301 

$ 795,483 $ 854,000 
Service and Clearing Accounts: (See Footnote #) 
Equipment, repair shops and 


storerooms (charges) $ 1,445,730 $ 1,592,736 
Equipment, repair shops and 

storerooms (credits) Cr.1,404,034 Crel, 557,671 
Rock production projects 

(charges) -- 709 , 362 
Rock production projects 

(credits) -- Cre 709,362 
District rock service account 

(charges) -- (1,078,261 
District rock service account 

(credits) --Cr. 630,780 
Other service and clearing 

accounts (net) 123,520 Cr. 107,749 


Increase in revolving fund -- 


(Con't) 


$ 


$ 


$ 


$ 


Cr. 


Cre 


Cr. 


275,000 


85,000 
4,100,000 


5,940, 000 


635,000 
160,000 
155,000 

000 


> 


1,576,000 


2,000, 000 
2,000,000 
550,000 
550,000 
1,050, 000 
850, 000 


-— 


$ 300,000 


100,000 
49900, 000 
1, 500,000 
20; 000 
100,000 


130,000 
100,900 


$ 7,200,000 


$ 700,000 


$ 2,343,325 


$ 2,100,000 
Cr.2,100,000 
850,000 
Cr. 850,000 
1,100, 000 
Cr, 850,000 


350,000 


43458 


He explained the necessity for such increases. (See Engineer's letter to the 
Oregon State Highway Commission dated November 22, 1946, in general files for 
details.). Following discussion the Commission approved such budget changes 
by unanimous votes 


The Assistant Counsel, Mr. George W, Neuner, reported a compromise 
settlement with respect to the acquisition of a gravel bar which is needed 
as a source of materials for improvement of the Tiller—Trail Secondary High- 
way, in Douglas County, He advised that this gravel bar is located about 
three miles off the highway, and it was originally thought that it would not 
be needed; however, it appears now that supplies from other locations are not 
sufficient for the purpose intended, so this property will have to be acquired. 
He further stated that agreement with the owner of the property could not be 
reached, so it was necessary to condemn; however, subsequent to the filing of 
the proceedings a compromise settlement was reached whereby the ovmer has 
agreed to accept the sum of $100 per acre for the 12,55 acres involved in 
order to avoid the condemnation suit. He recommended ap roval of the settle- 
ment, The Chief Counsel concurred, stating that, in his opinion, the state 
would not be able to make any better settlement if the condemnation suit were 
consummated, The Commission approved the recommendation by unanimous vote. 


The Assistant Counsel, ir. J. W. DeSouza, reported results of fur 
ther negotiations for right of way needed on the proposed relocation of the 
Kimberly—Long Creek Secondary Highway through the town of Monument. He 
advised that satisfactory settlements have been reached with all of the pro—- 
perty owners except one, and it appears that the right of way needed from 
such owner will have to be condemned, The total amount of the options 
secured, he said, is $7,000, and he estimated that the remaining property 
would cost the state about $1,500, making the maximum cost of the right of 
way $8,500, He pointed out, however, that such settlement wuld not include 
the cost of moving buildings, which is estimated to cost an additional $3,000 
or $4,000, The right of way being acquired, he said, is 80 feet in width 
and the buildings encroach only about five or six feet, and it would be the 
obligation of the state to move the buildings when necessary. The Chief 
Counsel recommended purchase of the right of way on the basis: of leaving the 
buildings where they now are, subject to the condition that the state would 
retain the right to move the buildings whenever it wants to.. The matter was 
discussed at some length and was referred back to the Chief Counsel to ascer 
tain whether or not a clean-cut arrangement can be worked out whereby the 
state can acquire the right of way and allow the buildings to remain in their 
present location without incurring any obligation in the event that damage to 
the buildings should result, 


The Commission recessed for luncheon at twelve o'clock noon and re— 
convened at 2:00 pem, in the same room with the same persons present and par 
ticipating, 


The Assistant Counsel requested authority to acquire certain par 
cels of real property that are needed for various highway improvements through- 
out the state. He presented a list of such properties, together with the offer 
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#4. The Commission approved without change the amounts recommended 
under the heading "Service and Clearing Accounts", including an increase 
of 350,000 in the revolving fund, The Chief Counsel was instructed to 
do what is necessary to secure legislative approval for such increase, 


#5. Items included under the heading "Debt Service" were approved 
by the Commission without question, 


During the discussion of the budget the Engineer requested author— 
ity to continue without interruption certain extra gang maintenance work, 
specifically drainage operations on the Siskiyou Section of the Pacific High- 
way, on the Wilson River Highway, and on the Santiam Highway, which work, he 
said, is being carried on as a continuous operation; also, to continue w thout 
interruption minor items of drainage betterment work which are performed by 
maintenance crews as a matter of routine. ‘The Commission approved the request 
by unanimous vote, (On the following day the Bngineer requested like author 
ity in connection with maintenance and betterment of bridges which work is 
performed by special bridge maintenance crews, The Commission announced that 
it did not wish to stop any repair or maintenance work that is of a routine 
nature, and accordingly approved the request by unanimous vote, with the 
understanding that all new work must be reported to the Commission for approv— 
aI or rejection before expenditures arc made in connection with them.) 


The Engineer pointed out that the budget as approved contains no 
provision for an expenditure to maintain the county roads at Warrenton and 
the county roads between Estacada and Milwaukie which have been provosed for 
the State Secondary Highway System, so the budget will have to be increased 
in the event the Commission later on accepts jurisdiction over these roads. 
The Commission decided to pass on such matier at a later date, 


The Engincer requested approval of increases in the amounts approved 
-for certain items in the 1946 Budget, totaling .128,000, as follows: 


"Previously Recommended 
Initial Approved Additional 


item Budget Increases Increase 

1. Engineering county construction $ -- § -- ~ 1,000 
2. Property acquisition, general 

expense 50,000 -- 5,000 
3. District maintenance superin- 

tendence 154,000 -- 6, 000 
4. Administration and general : 

supervision 525,000 20,000 90, 000 
5. R-W, quarry and stockpile 

leases 5,000 -- 3,000 
6. Truck load inspection 87,000 -- 23,000 


COTTONWOOD CANYON—CONDON SECTION, WASCO-HEPPNZR HIGHWAY: (CON'T) 


13126- Potter, Ralph W. and Sons 
Right of Way 
Option expires 
April 30, 1947 $ 
13,10 acres at 340,00 524.00 
3.4 miles barbed wire 
fence at $400.00 mile 1,360.00 
Plus 3 road crossings 


13125— Barker, Anna L, 

Right of Way 

Option expires 

May 7, 1947 
4e22 acres at 40.00 
373.5 rods fence at 
$1.50 rod 
Plus road approaches 


13127- Echols, Daisy L. 
Right of Way, Stock pile, — 
Option expires 
May’ 12, 1947 
17.97 acres at $40.00 718.80 
1.226 acres at $40.00 
(stockpile) 49.04 
3,18 acres at $50.00 
(quarry) 159,00 
2 miles barbed wire 
fence at $400 mile 800,00 
4 cattle gates and guards 
at $50.00 each 200,00 
Severance damages 350.00 25276684 
LOVE BRIDGE-BLACK BRIDGE SECTION, BAKER-HOMESTEAD HIGHWAY 
12749- Taylor, Martin B, and Clara P, Taylor 
Right of Way 
Quitclaim deed of mining 
claim rights on lands 
set aside by Federal 
Government 150,00 
State to provide 1 approach 
road 
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DeSouza 
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that he recommended in connection with each parcel, Following careful consid— 
eration of each item on the list the Commission approved the request and by 
unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement — 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle~ 
ment for the properties involved, and that the acquisition of the pro— 
perties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases 
of settlement hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be, 
and he hereby is instructed to complete the acquisition of the said 
properties ard to take title thereto in the name of the State of Oregon. 
The said properties hereby ordered and authorized to be acquired are as 
follows: 


ZIGZAG-RHODODENDRON SECTION, MT. HOOD HIGHWAY 


12827— Schelff, label B, 
Right of Way 
Option expires 
April 20, 1947 
20 lots at $50.00 
per lot $1,000.00 $1,000.00 Witt 
(37,720 sq. ft. at 


t 
; 
i~ 
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COTTUWOOD CANYON—CCNDON SECTION, WASCO-HEPPNER HIGHWAY 


13128-— Parman, Robena 
Right of Way 
Option expires 
April 30, 1947 


1.21 acres at (47.50 57.48 
0.89 acre at $47.50 plus 42,52 100,00 " 


Plus fencing 


: 
(Con!t) 


UMATILLA-HERMISTON SECTION, OLD OREGON TRAIL: (COh'T) 


wt 2043-A- Kik, William C, and Alice li, Kik (Con't) 
0.29 acre at g60,00 
plus per acre $ 18,30 
25 rods fence at $1,25 31,25 
State to convey 2.92 
acres at $60.00 to 
grantor—credit ---- 
Balance due from grantor 


*## 2059-A- Martin, Jack E., et al 
Right of Way 
Option expires 
May 13, 1947 
0.76 acre 


wet 2055—A- Arkell, Walter A,’ 
Right of Way 
Option expires 
May 13, 1947 
3.0 acres at $150.00 
160 rods fence at $1.25 
rod 
Severance — 8,0 acre at 
$25 acre 
Compromise to settle 
State to convey to 
grantor 5,0 acre at 
150,00 acre — credit 
Balance due 


##* 2042- Kik, Charles L. 

Right of Way 

Option expires 

April 22, 1947 
2.85 acres at $100.00 
138 rods fence at $1,25 
rod 
Severance damage — 25% 
of $185 


wt 2059- Hermiston Irrigation District 


Right of Way 
3.51 acres 
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125.65 Benson 
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UMATILLA-HERMISTON SECTION, OLD OREGON TRAIL 


eee 205% Lare, Dan A. 
Right of Way 
Option expires 
January 3, 1947 
0.48 acre at $10.00 $ 4080 $ 
Allowance for moving 
fence posts on wrong © 


line 5220 


2059— Hermiston Irrigation District 
Right of Way 
Option expires 
January 1, 1947 
3.13 acres 


2050- Elwood, lee E, 
Right of Way 
Option expires 
December 31, 1946 
1.55 acres at 100,00 155.00 


2044- O'Connor, Benjamin E. 
Right of Way 
Option expires 
January 18, 1947 
6e2 acres at $32.26 per 200,00 
320 reds fence at $1,25 
rod 400.00 


2059-B- Todd, Logan C. and Dorothy E. Todd 
Right of Way 
Option expires 
January 23, 1947 


0.38 acre at 430.00 
33 trees at $5.00 each 
40 rods fence at $1,25 
rod 


2047-A- Northern Pacific Railway Company 
Right of Way 
No option taken 
0,67 acre 


Kiky William C. and Alice Mi, Kik 


Right of Way 
tion expires 
May 12, 1947 


(Contt) 


11.40 
165.00 


50.00 


226.40 
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VENETA-CROW SECTION, TERRITORIAL HIGHWAY 


12529—A- Kosbab, Leonard 
Stock Pile Site 
Option expires 
April 27, 1947 
0,09 acre at $50.00 ae = ae 4050 Lytle 


ROS.s ISLAND BRIDGE-BUSH STREET SECTION, PACIFIC HIGHWAY 
125 21~ Southern Pacific Company 
Right of Way 
Have executed deed 
2 Tax lots 2 and 105, 
Block 2, Villa Heights 
~ Portland 3,330.00 3,330.00 DeSouza 


SALT CRESK-DOLPH CORNERS SECTION, DALLAS—COAST HIGHWAY 


ee ee SS ee 


2254-A- Wiebe, John Jd. 
Right of Way 
Option expires 
April 28, 1947 
3.93 acres at yl00,00 393.00 


Deduct from allowance on 
previous R/W settlement: 


67 rods fence at 


$1.50 rod $101.25 

1 gate 15.00 

1/2 severance 

allowance 40.00 156.25 236075 Benson 


McMINNVILLE-THREE MILE LANE SECTION, SECONDARY HIGHWAY j/152 


13113- Forell, Cc, E. 
Right of Way 
Option expires 
May 13, 1947 
26 lots in Blocks 3, 5, 
6, 9, Block 7, at 
$500.00 lot 13,000,00 13,000,00 Neuner 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 
**® 4447— Pearson, L. K., Jr. 
Right of Way 
tion expires 
December 1, 1946 


(Con't) 


Ps NST ee 


5 Sic l Reelar eee se Lei 
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WALLOWA LAKE SECTION, WALLOWA LAKE HIGHWAY 


* 11761— Wiggins, Irene B, and Leland R, 
and Robert W. Wiggins 
Park 
Option expires 
September 17, 1946 
51.0 acres at $58.82 
acre 


Anderson, L. F. 
Park 

Option expires 
November 2, 1946 

6.60 acres at $15.15 

acre 100,00 100,00 " 


* 12567— Hamilton, Harley 
Park 


Option expires 
November 3, 1946 
2.0 acres at $500.00 
acre 1,000,00 1,000,00 " 


ENEGREN FERRY SECTION, COUS RIVER HIGHWAY 


13046- Austin, Charles J, and Sarah Davis 
Right of Way 
Option expires 
April 28, 1947 


0.68 acre at $600.00 408 ,00 

1.05 acres at $26.00 21,00 

264 rods fence to move, 

Allowance — cut off and 

rebuild end of barn 600,00 1,359.00 Befison 


OJALLA BRIDGE-SILETZ SECTION, SILETZ HIGHWAY 


12457- wetcalf, Robert, and Joshua Ton 

(Grand Ronde-Siletz Agency) 

Right of Way 

No option taken 

(CORRECTION )# 
1.07 acres at $151.40 162.00 
18 rods fence at $1.00 18,00 

meats Additional 22 rods at 

$1.00 rod 22,00 202,00 Witt 
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condemnation suit to acquire the Williamson property, the Williamsons 
have agreed to accept the sum of $17,500 for the 55 acres that the state 
wants, provided they are allowed to keep five cabins now located on the 
property. The Commission approved such settlement by unanimous vote. 


Regarding the Wiggans property, the Chief Counsel advised that 
Mrs. Wiggans owns the lodge, which is not included in the transaction, 
and that she desires to have the exclusive right for a period of five 
years to rent boats on the lake and that provision for the same be made 
in their deed of conveyance. Mrs, Wiggans, he said, is willing to enter 
into an agreement with the Highway Commission to safeguard the state in 
the event that she disposes of other land which she has in this locality. 
During the discussion of this matter the Commission approved such arrange— 
ment subject to the condition that iirs, Wiggans will maintain during the 
first year a minimum of fifteen boats and will increase the number up to 
a maximum of 20, and with the further understanding that the Highway 
Commission retains the privilege of selling a concession for additional 
boats in the event that she does not comply with the arrangement. The 
matter was referred back to the Chief Counsel to work out the details. 


x* Item No. 4447 concerning right of way being acquired from 
L. K. Pearson, Jr. for the Siletz Bay-liewport Section of the Oregon Coast 
Highway. The Chief Counsel advised that Mr. Pearson would like to con 
tinue in business at this location until the state absolutely needs his 
property. He recommended approval of the request, The Commission 
approved the recommendation unanimously subject to the condition that 
the payment to be made to Mr, Pearson at this time shall be for the land 
only, the balance to be paid when the building is moved, 


“e% “Items Nos, 2057, 2059, 2050, 2044, 2059-8, AU7-*, 2043-4, MSHA, 
2055—A, 2042, and 2059 concerning acquisition of right of way for the 
UmatillaHermiston Section of the Old Oregon Trail: The Commission by 
unanimous vote approved the settlement mentioned in the foregoing reso- 
lution after adoption of the relocation survey as reported by the En- 
gineer. In this connection the Engineer advised that, as instructed by 
the Commission at the previous meeting, he made further investigations 
to ascertain whether or not it would be possible to arrange a satisfactory 
connection with the Columbia River Highway at the northern end of this 
relocation without encroaching upon the land owned by Oscar C, Hopkins 
and Carl Secaur, who are demanding an exorbitant. anount for their proper— 
ty. Investigations reveal, he said, that it will not be necessary to take 
any of the property of these men. In view of this report the Commission 
approved the survey and thereupon, by unanimous wte, adopted the follow 
ing resolution with regard thereto: 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and 
permanent location of the Umatilla-Hermiston Section of the Old 
Oregon Trail in Umatilla County, and in connection therewith to pre—- 
pare a map or maps showing the route and location of said section of 
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SILETZ BAY-NEWPORT SECTION, OREGON CUAST HIGHWAY: (CQN'T) 


+ 4447—- Pearson, L. K., Jr. (Con't) 

1,307 sq. ft. at 40f $ 522.80 §$ 
Allowance — moving lieu of 

damages: 

1/2 allowance - outside 

concrete pump island, 


and tanks ($350.00) 175200 
Inside pump island, 

concrete 125,00 
3 550-gal, tanks 175.00 


Filling lot crushed rock 140,00 
Building foundation, 

concrete wall 7500 
‘Floor, office, concrete 50,00 
Floor, grease rack, 


concrete 100,00 
Hydraulic hoist, move, 
reinstall 100,00 


Building, 1 story frame 500, 00 
Allowance for 3 new tanks 
at $75.00 — 1 at $42.50 267,50 2,230.30 Landon 


UNION AVENUE-INTERSTATE BRIDGE SECTION, PACIFIC HIGHWAY 


1776-A~ Hayden Island Amusement Company 


Right of Way 
0.69 acre 00.00 
0.48 acre 00,00 
6.83 acres 00.00 
4,800 sq. ft. 00.00 00.00 DeSouza 
UNITY DAM-MILL GULCH SECTION, BAKER-UNITY HIGHWAY 
12725— Yellow Nugget Mining Company 
Lease 
1 year lease for road mat- 
erials — approximately 
7,000 cubic yards 200,00 200,00 Cozad 
Footnotes: 


* Items Nos. 11781, 12660, and 12567 covering acquisition of 
property at Wallowa Lake for park purposes: The Commission approved such 
settlements following discussion of a report fran the Chief Counsel on 
results of a condemnation action to acquire additional land from Mr, 

7. H, Williamson, The Chief Counsel advised that, as a result of the 
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After careful consideration the Commission approved the request and 
the offers. The following resolutions authorizing condemnation were there- 
upon adopted by the Commission by unanimous vote: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainten- 
ance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose des—- 
ignated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOD/ED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for 
the accomplishment of the purposes hereinafter expressly and specifi- 
cally set forth, which said real properties and the specific purposes 
for which the same are being acquired are described as follows, to wt: 


Real property owned by R, 3, Myers, et ux., which property is 
located in the north half (N4+) of Section 7 and the northwest quar- 
ter (NWS) of Section 8, Township 4 South, Range 2 East, W.i., 
Gilliam County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcels Nos, 1 and 2, and is 
further identified in the records of the Highway Commission as 
file R 13129, which property is being acquired for right of way pur 
poses in connection with the Wasco-Hepponer Highway; and (+) 
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highway and file said report and record with the Commission for con 
sideration; and 


WHEREAS, the Engineer has reported the completion of the 
said survey and has submitted the same for the approval or disappro— 
val of the Commission; and 


WHEREAS, after due consideration of said survey, field 
notes, maps and other engineering data, it is the judgment of the 
Commission that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting as 
follows: 


1, That the survey of the Umatilla—ermiston Section of 
the Old Oregon Trail, together with the map, which for identifica— 
tion purposes bears the map file No, 6B-2-1, field notes and other 
engineering data submitted by the Engineer hereby are approved, and 
the Engineer is directed to file and preserve the same in the re- 
cords and files of the Commission at Salem, Oregon, 


2. That when said section of said highway is permanently 
constructed the same shall be in accordance with said survey and 
location unless otherwise directed or ordered by the Commission, 


3. That this resolution be entered in the minutes and 
records of the Commission as of the 25th day of November, 1946. 


The Assistant Counsel also requested authority to institute condem— 


nation proceedings te acquire certain properties concerning which satisfactory 


settlements with the owmers could not be reached by negotiation. He presented 

a list of such properties, together with the offers that he recommended in 

condemnation, as follows: 

HAY CREEK-CONDON SECTION OF WASCO-HEPPNER HIGHWAY Recommended 
Offer 

File 13129 R, E. Myers, et ux, $3,750.00 

EAGLE CREEK-SANDY SECTION OF WOODBURN 

File 12942 Guy Wilcox, et ux. 2,775.00 

DEPOE BAY SECTIUN OF OREGON COAST HIGHWAY 


File 4134 


lirs. William lioore, et al. 4,000.00 
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6, That this resolution be entered in full in the minutes and 
records of this Commission. 


Footnote: 


(*) ‘The names of the property omers and the detailed descriptions 
of the respective parcels of real property mentioned in this resolution 
: are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No, 70, under the head— 
ing "Real Property Condemnation Resolutions" and said descriptions by 
this reference are made a part of this minute entry to the same extent as 
if copied in full herein. 


WHEREAS, under and by virtue of the provisions of subsections 
6 and 7 of Section 100-115, 0. C. L. A., the Highway Commission is auth- 
orized to acquire by agreement, donation, or the exercise of the power 
of eminent domain real property, or any right or interest therein, nec— 
essary or deemed necessary for the preservation of scenic places and j 
other objects of attraction or scenic value adjacent to or along or in 
close proximity to state highways or which may be conveniently reached 
from or by a public highway, and the Commission is algo authorized to 


‘| acquire land and ground necessary for the development and maintenance of 
: parks, parking places, auto camps, camp sites, roadside development, re- 
> creational grounds or other places of attraction and scenic value which 


in the judgment of the Commission are necessary for the convenience of 
the public and which will contribute to the general welfare and pleasure 
of the motoring public or road users; and 


Pt iS i pee Se Se 


Me eAiibiss 


WHEREAS, in the opinion of the Highway Commission the real 

=f property hereinafter described is scenic in character, adjoins other real 
: property owned by the State, and possesses possibilities of development 
as a scenic area and likewise affords opportunity for roadside develop— 
ment; and 


WHEREAS, it is the judgnent and opinion of this Commission that 
the acquisition of said real property and the development of the same 
will contribute to the convenience of the general public and to the germ 
eral welfare and pleasure of the motoring public or road user; 


= 


{! 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1, That the Highway Commission does hereby find and declare 
that the real property hereinafter described is scenic in character and 
is suitable for development as 4 scenic area or viewpoint and for road- 


side development. 


146 
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Real property owned by Guy Wilcox, et ux., which property is 
located in the northeast quarter (NEF) of the southwest quarter 
(SW) of Section 13, Township 2 South, Range 4 East, W.M., Clack 
amas County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcels Nos. 3 and 4, and is fur- 
ther identified in the records of the Highway Commission as file 
R 12942, which property is being acquired for right of way purposes 
in connection with the Woodburr-Sandy Highway. (#*) 


P= 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the specific purposes here- 
inabove set forth, and the said properties are being acquired for the ex- 
press and specific purposes in this resolution set forth. 


3, That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the Legal Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of saic property or proper~ 
ties, whether said properties be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain, 


4e That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the ovmer or owners 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land wth respect to the compensation to be ; 
aid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached j 
then it is hereby further resolved that J. M, Devers, Assistant Attorney : 


a ee ee ee ee ee 


General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of real pro- 
perty. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein, the said J, i. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of said pro- 
perties or interest therein as in his judgment may be for the best inter— 
ests of the State, the State Highway Commission, and/or the defendant 
property ovwnerse 
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remaining property, if there be any remaining property, and in the event 
that the title to said property cannot be acquired by agreement then it 
is hereby ordered that J. M, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested 
+o commence and prosecute to a final determination such suit or action 

as may be necessary and appropriate to acquire title to the said premises 
and all rights therein for the purposes herein stated. 


6. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real property, or any interest therein, the said 
J. M. Devers, as Chief Counsel for the Oregon State Highway Commission, 

a is hereby authorized and empowered to make such stipulation, agreement, 

E or admission in connection with any trial or court procedure connected 

| with or prosecuted for the acquisition of said property or interest there— 
in as in his judgnent may be for the best interests of the State, the 
State Highway Commission, and/or the defendant property owmers. 


7, That this resolution be entered in the minutes and records 
of this Commission as of November 25, 1946. 


The Assistant Counsel reported that in connection with the acquisi- 
tion of property needed as extra right of way for state highways within the 
boundaries of Camp Adair applications for the acquisition of such properties 
must be executed and filed with the Goverment authorities within ten days 

ty after notification, He particularly pointed out that extra right of way is 
2 needed for U.S, 99W and for the Tampico Secondary Highway; also, that the 
= Highway Department needs a quarry site that is located wthin the area. He 
suggested, in view of the circumstances, that the Secretary be authorized by 


& the Commission to execute applications when necessary in order to avoid delays 
= incident to contacting the members of the Highway Commission individually be— 
= tween regular meetings of the Commission, The Commission approved the sugges- 
a tion with the condition that the applications are first approved by the Chief 
a Counsel and the Engineer, The following resolution relative thereto was 

i adopted by the Commission by unanimous vote: 

a WHEREAS, the Commission has heretofore found and declared that 
4 the acquisition of certain real property, title to which is now vested 

ad in the United States of America, is necessary and is needed in comection 
8 with the permanent improvement of the Pacific Highway West, U.S. 99W, 


and in particular that portion of said highway located in Benton and Polk 
Counties; and 


WHEREAS, the Commission has heretofore authorized and directed 
J, M, Devers, its Chief Counsel, to apply to the proper agency of the 
United States of America for the purchase or transfer of certain real 
properties and for a disclosure on the part of the Federal Government as 
to the terms and conditions upon which said properties can be purchased 
or otherwise acquired by the State of Oregon; and 
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2. That this Commission does hereby find and declare that the 
acquisition of fee title to said real property, free and clear of all 
interests of every kind and character, is necessary in order to make 
possible the preservation and development of the same for the convenience 
of the public and so that said area may be developed and maintained for 
its scenic value or public view qualities as well as for roadside develop-— 
ment, all of which the Commission does find and declare to be for the gen- 
eral welfare and pleasure of the motoring public and road user, 


3. That the real property the acquisition, preservation, and 
development of which the Commission now finds necessary for the purposes 
heretofore stated is described as follows, to wit: 


All that portion of Lot 1, Section 8, in Township 9 South, 
Range 11 West of the Willamette Meridian, in Oregon, lying west of 
the Roosevelt Coast Highway (now know as the Oregon Coast Highway), 
excepting that portion deeded to the State of Oregon, dated February 
il, 1929, said parcel of land being more particularly described as 
follows, to wit: 


Beginning at a point on the westerly right of way line of the 
Roosevelt Coast Highway (now known as the Oregon Coast Highway), 
approximately 535.7 feet westerly from the quarter corner between 
Section 5 and Section 8, Township 9 South, Range 11 West of the 
Willamette Meridian; thence Sough 9° 21' East 610 feet along said 
right of way line to a point; thence South 60° 45' West parallel to 
the U. S. meander line of the Inner Depoe Bay to the high tide mark 
of the Pacific Ocean; thence in a southerly direction along the 
high tide line of the Pacific Ocean a distance of approximately 150 
feet; thence in a northeasterly direction, following the high tide 
line of the Pacific Ocean to a point on the westerly right of way 
line of the Roosevelt Coast Highway (now known as the Oregon Coast 
Highway); thence North 9° 21! West along said right of way line a 
distance of approximately 30 feet to the point of beginning, con- 
taining 0,2 acre, more er less, save and except the portion of said 
lands heretofore conveyed to the State Highway Commission for right 
of way purposes, deed of conveyance thereof being recorded on page 
422 of Volume 78, Record of Deeds for Lincoln County, Oregon. 


4. That the survey of said area heretofore made by the State 
Highway Engineer and the description prepared hereby are approved by the 
Commission and the Commission does hereby order and direct that said des- 
cription be used and employed in the preparation of necessary deeds of 
conveyance or in necessary court proceedings. 


5~ That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the Stabe Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the ower or owners, 
or persons in possession if there be any, with respect to the compensa~ 
tion to be paid for the acquisition of said property and damage to the 


> 
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direct to the Curry County Bank as partial payment of its claim for damagese 
The contractor has agreed to release the bank from payment of the $500 due 

for performing the extra wrk, In other wrds, the pankts claim is being 
settled on the basis of being relieved from paying the contractor for the 
extra wrk and by being paid the sum of $160 by the state from the amount due 
the contractor for moving the bank, He advised that this controversy is of 
long standing, and, in his opinion, the settlement reached is fair and reason- 
able, He recommended approval of the settlement. ‘he Commission approved the 
recommendation by unanimous vote. (A three-party agreement covering the entire 
matter was signed by the Commission on the following day.) 


The Commission had under discussion the suggestion of the Advisory 
Committee on Travel Matters that Mr. Merle R. Chessman, former State Highway 
Commissioner, be reappointed a member of that Committee. The Commission de- 
ferred action on the matter »ending information as to lir, Chessman's attitude 
with respect thereto. 


The Chief Counsel presented a form of agreement with the City of 
Portland covering use, as a guest center by the Portland Chamber of Commerce, 
of certain city-state-owmed property adjacent to Harbor Drive, being bounded 
by S.W. Front Avenue, S.W, Harbor Drive, S,W, Salmon Street, and S.W, Main 
Street. The Commission approved the form of agreement, it appearing that it 
has been prepared in conformity with previous understanding. (The agreement 
was signed by the Commission on the following day.) 


The Chief Counsel reported his efforts to secure the removal of a 
building owned by Mr. E, H, Lamport in Casey State Park, Jackson County. In 
this connection he read aloud a letter received from Mr, Charles W, Reames, 
attorney, Medford, who represents bir. Lamport, stating that. Mr. Lamport ig agree- 
able to leasing the land upon which the building is situate or will sell the 
building to the state. The State Parks Superintendent, who was present, 
advised that he does not need the building in connection with the operation of 
this park, Following discussion the Commission, by unanimous vote, authorized 
the Chief Counsel to offer Mr, Lamport the sum of $500 for this pbuilding, the 
owner to be given the privilege of salvaging it if he so desires, and will j 
remove it piece by piece inasmuch as it cannot be removed whole without des- 


troying tree growth. 


The Chief Counsel also reported on the request of the Deschutes 
County Advertising Committee for permission to erect rustic-type signs on 
state highways in the Central Oregon Recreational Area, He advised that the 
Commission has authority to maintain such type of sign and to delegate such 
authority to others if it so desires; however, he would not recommend that 
such authority be transferred except to 2 public agency, He pointed out that 
the sponsor of the project is an "advertising" committee which, he understands, 
is composed of members of the Deschutes County Chamber of Commerce, and, 
although there is no direct evidence that this is a public agency, he sugges- 
ted, in view thereof, that if the Commission acts favorably on the request the 
privilege be granted to Deschutes County and the Chamber of Commerce, which 
are public agencies, if they will assume the responsibility for the signs, 
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WHEREAS, it appears that the rules, regulations and procedure 
pursuant to which the Federal Government disposes of surplus properties 
require a petition or application to be executed by the applicant; and 


WHEREAS, the Commission is in session regularly only once a 
month and therefore it is not always convenient for the members of the 


Commission to execute a formal application; 


NOW, THEREFORB, the Commission does hereby authorize and em- 
power H, B. Glaisyer, the duly appointed, qualified and acting Secretary 
to the Commission to execute for the Commission all necessary applications, 
petitions, or other papers required in connection with the acquisition of 
the real properties owned by the United States of America and offered for 
sale as surplus properties, which said real properties are located in 
Benton and Polk Counties in the State of Oregon and the acquisition of 
vhnich the Highway Commission has heretofore authorized, 


The form of such execution by said Secretary on pehalf of the 
Highway Commission shall be: Oregon State Highway Commission, By 
H. B. Glaisyer, Secretary. 


This resolution shall be entered in the minutes and records of 
the Commission as of the twenty-fifth day of November, 1946. 


The Commission discussed briefly the establishment of a rule or 
policy restricting access to state highways from abutting lend but deferred 
action in the matter pending a report from the Chief Counsel, The Secretary 
was instructed to delete this item from future agendas until such time as the 
Chief Counsel is ready to report. 


The Commission approved and authorized the mailing of 2 letter pre- 
pared by the Chief Counsel, dated November 20, 1946, and directed to ur. 
Z. E. Merrill, President, Mountain States Power Company, Albany, Oregon, core 
cerning the destruction of an oak tree on the hiormouth-Independence Highwaye 


The Chief Counsel reported a settlement of a controversy involving 
the acquisition of right of way for the proposed improvement of the Oregon 
Coast Highway in the town of Gold Beach, He explained that in order to pro- 
vide a satisfactory—width right of way it was necessary to move the Curry 
County Bank building and an adjoining barber shop building and that E, W, 
Lebeck & Son, house-moving contractors, Portland, were engaged to do the work 
at an agreed price of $4,500. In addition to the work required to be done by 
the state, he said, the bank engaged the moving contractor to do additional 
work, for which it agreed to pay the sun of $500, In the course of moving 
operations, he said, certain damage was done to the building, the anount of 
which has been the matter of controversy, although now mutual agreement has 
been reached among all parties whereby the state is to pay the moving contrac~ 
tor the agreed sun of #,500 less $160, which deducted amount is to be paid 
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district; moreover, & considerable amount of Federal funds is now being expem- 
éa to finance timber access road construction within the borders of the Na- 
tional Forest, which expenditure will be of no particular benefit unless the 
roads eutside of the Nations] Forest are also improved. 


The Engineer advised that about six miles of the road ismowa second- 
ary state highway and the balance, about 20 miles, is county road; also, that 
investi ation reveals that to improve the entire route to proper standards 
would cost abeut $550,000. The Federal Housing Authority, he said, has agreed 
to contribute the sum of $275,000 toward the expense on the condition that 
either the state er the county will contribute a like amount and will assume 
future maintenance of the road. He estimated that the maintenance expense for 
the first year would ameunt to about $75,000 and the cost of the survey about 
$25,000, so in the event the Commission should accept the offer of the Federal 
Housing Authority it would mean committing state funds to the extent of approxi- 
mately $375,000 for the first year. The maintenance cest thereafter, he said, 
would be from $10,000 to $15,000 annually. He advised that the matter has been 
discussed with the county court, which has agreed to furnish a right of way 
60 feet wide throughout the entire section and additional right of wey as may 
be required at sharp curves. He pointed eut that there are approximately 
2,400 miles of state highways that are used by log haulers and that there is 
a serious shortage of equipment to maintain such mileage. He further stated 
that after inspecting the road and consulting with Chairman Banfield he informed 
the Federal Housing Authority that he would recommend to the Cemmission accept- 
ance of its effer if the Federal Housing Authority would make arrangements for 
the state to purchase from Government surplus property road-building equipment 
sufficient to maintain 2,400 miles of highway that are used by leg haulers 
throughout the state. 


Chairman Banfield advised that he infermed County Judge E. L. Pope 
that if the Highway Commission took ever jurisdiction of this roac it would 
insist that the county furnish a 60-feot right of way throughout anc adaitional 
right of way at curves so that long legs and piling could be transported areund 
these points witheut taking up more than half the traveled portion of the road- 
way. He gave as his thought that the Commission should give serious consider- 
ation to the assumption of this obligation if the right of way is furnished 
and if equipment can be’ ebtained from the Federal Government; hewever, in his 
estimation, the Cemmission should defer its decision until. it is known just 
what the other interested people will do. Following discussion Commissioners 
Schaupp and Chandler approved the suggestion offered by Chairman Banfield, 
making it unanimous. The Engineer was thereupon instructed to convey to the 
Federal autnorities the action taken and to make it clear that as 4 first con- 
d@iffion the Commissign insists that its eq:ipment requirements be satisfied. 


A letter was presented from the City of Umatilla requesting impreve- 
ment of the Columbia River Highway through this town by widening for four 
lanes of traffic in order to relieve traffic congestion and the hazards inci- 
dent thereto. The Engineer advised that the proposed improvement requested is 
about one mile in length and is being requested by the city in anticipation of 
a very large growth during construction of the McNary Dam, so it has merit. 
He requested authority to make a survey of the project which he estimated 
would cost abaut $600. The Commission, by unanimous vote, autherized the sur- 
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The Commission approved the recomnendation and referred the matter to the 
Chief Counsel and the Engineer for further handling. 


The Engineer reported on = investigations of three Columbia 
River Highway improvement projects requested by a delegation frou Hood River 
at the meeting on September 23 and 24, 1946 — Cascade Locks—Herman Creek 
Section, Shell Rock Mountain-Warren Creek Section, and a section one mile in 
length east from Viento. He estimated the cost to construct the first of 
these projects, 2.93 miles in length, at $360,000; the second, one mile in 
length, at $250,000; and the thirdat $200,000. He recommended that the re- 
quest be denied because there is no way to finance the work at the present 
time and because, in his estimation, the traffic hazard would be increased 
rather than relieved, particularly at each end of each of the improved sec- 
ions by reason of the transition from an improved section of highway to an } 
unimproved section. The projects are meritorious, he said, but he suggested, 
because of the hazard feature, that the request be denied and in lieu thereof 
that the Commission extend the presently—improved highway easterly from its i 
present terminus at Cascade Locks as soon as funds can be spared to finance i 
the work, ‘The Commission approved the Engineer's recommendations ; 


The Engineer reported that, in conformity with authority previously 
given by the Commission, the sale of a building at Cannon Beach was advertised f 
for bids to be received in Salem on November 12 3, however, no bids were 1 
received. Tne Commission took no action. ; 


The Commission discussed priefly matters pertaining to furnishing ' 
additional ferry service across the Columbia River at Astoria, In this 
connection the Zngineer reported receipt of offers from three different con- 
cerns to supervise the design and construction of a new ferry boat. Repre- 
sentatives of the three concerns, he said, will appear before the Commission 
on the following day to discuss details. The Commission expressed 2 willing- 
ness to confer with the applicants, however, decided that a decision with 
respect thereto should be deferred until a later date, (See further discus- 
sion on following day when applicants were present.) 


— 


The Secretary presented a letter from the Hood River County Court 
recommending a location north of the Union Pacific Railroad for the perman- 
ent location of the Columbia River Highway through the towm of Hood River. 
The Commission ordered the communication filed for future reference. 


The Commission had under discussion a resolution from the Clackamas 
County Court requesting the designation as a state secondary highway of the 
county road which extends from Estacada to Milwaukie, which request was pre~ 
sented to the Commission orally by a delegation which appeared before the 
Commission on August 7, 1946. It appears that Clackamas County is not finan 
cially able to maintain this road, which is used extensively by log haulers 
in truck hauling logs to Portland and dumps in the Willamette River from the 
upper reaches of the Clackamas River, so unless some other agency furnishes 
funds with which to keep this road in repair all Jog hauling thereover must 
ceasee It also appears that the Federal Government is particularly interested 
in the project because of the sale of National Forest timber in the Clackamas 
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encroaching signs and other facilities, such as gas tanks, etc, In addition 
thereto, the city wants the state to construct a pedestrian underpass, 
estimated to cost an additional $15,000, which was not contemplated under the 
original arrangement, such underpass to be for the benefit and use of Linfield 
College. He advised that the improvement is scheduled for construction in the 
Postwar Program, the sum of $500,000 having been provided therefor, but it 
does not include the extra work proposed by the city. He was instructed by 
the Commission to inform the city and Linfield College authorities that the 
Commission previously approved the project on a certain basis and is not in- 
clined to change the "setup" or te do the extra work. 


A petition was presented from residents of Lane County requesting 
repairs to the Alsea—Deadwood Secondary Highway so as to permit the truck 
hauling of logs, The Engineer advised that this road is crooked and narrow, 
never having been improved to state highway standards, He estimated that it 
would cost about $22,500 to construct turn-outs so vehicles could pass safely 
and to do other necessary work, He gave as his understanding that a delega— 
tion is to appear on the following day concerning the project. In view 
thereof the Commission deferred a decision in the matter pending a conference 
with this delegation, (The delegation did not make an appearance at this 
meeting. ) 


The Commission had under discussion the following requests for ex 
tensions of time within which to complete highway contracts: 


J. F, Johnston, Contract No. 2748, for construction of a bridge 
over Pudding River on the Pacific Highway East at Aurora, in Clackamas 
and Marion Counties, requested an extension of time of 273 days, from 
October 31, 1946, to July 31, 1947, within which to complete this job, 
He gave no reason for his failure to complete the project within the 
specified time limit. The Engineer advised that work on this structure 
will be far enough advanced by May 31, 1947, to permit traffic to use 
the new bridge and all work, including the removal of the old structure 
and the cleaning up of the site, should be completed by July 31, 1947. 
He attributed the failure of the contractor to complete the project 
within the specified time limit to shortage of men and materials, and 
in view thereof he recommended that the extension of time requested be 
granted without penalty, A letter was presented from the Public Roads 
Administration concurring therein, The Commission approved the recom— 
mendation by unanimous vote. 


Del R. Beebe, Contract No, 2760, for re-oiling and rock production 
on the’ Flight Strip-iicDermitt Section of the I.0,N. Highway, in Malheur 
County, requested an additional extension of time of seven days, from 
October 10 to October 17, 1946, within which to complete this job. He 
attributed his failure to complete the project within the previously-— 
extended time limit to difficulties in securing equipment and efficient 
skilled labor, The Engineer recommended that the extension of time re- 
quested be granted without penalty, ‘The Commission approved the recom— 
mendation unanimously, 
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vey on the condition that it is assuming no obligation whatsoever as to con- 
struction, The Secretary was instructed to so:inform the City of Umatilla. 


The Engineer presented for the Commission's consideration a list 
of roadside landscaping projects prepared by the Lardscape Department for fin 
ancing for the most part with Federal funds, totaling approximately $140,000, 
and representing about 75 percent of the total of the projects that are being 
studied, The estimated cost of the major projects, he said, is $127,000, 
which will be paid with Federal Aid Funds on the customary basis, and the cost 
to construct the minor projects is estimated at $13,000, to be paid with state 
funds, He requested authority from the Commission to prepare plans and speci- 
fications for the work which he estimated would cost approximately five per 
cent of the cost of construction, In the discussion of this matter it was 
pointed out that because of Federal requirements it is mandatory that the Com— 
mission perform a certain amount of this type of work. In view thereof, the 
Commission referred the matter to the Parks Department to work up these pro- 
jects along with the other projects in the park program. 


The Commission by unanimous vote confirmed tHe Engineer's award of 
the following contracts, bids for which were received by the Commission at 
its meeting on October 28, 1946, upon assurance by the Engineer tmt the con- 
ditions of the awards have been satisfied: 


Grading and paving the Jantzen Beach Section of the Pacific 
Highway, Multnomah County; contract awarded on November 8 
to Edelfsen—Weygandt Co., low bidder; 


Grading and oil-mat surfacing and construction of a bridge 
on the Tutuilla Section of the Pendleton-John Day Highway, 
Umatilla County; contract awarded on November 21 to John A, 
logan, low bidder, 


A letter was presented from H, T, Botts, attorney, Tillamook, re- 
questing, in behalf of Casper Robitsch, construction of a cattle pass across 
U.S. Highway No. 101 nine miles south of Tillamook. The Engineer advised 
that this matter has been before the Commission on two previous occasions and 
each time the Commission denied the request because it appeared to be a pri~ 
vate matter, the Commission being averse to an expenditure of state funds for 
private gain. He recommended that the request be denied but that Mr. Robitsch 
be allowed to construct a cattle pass on his own account and at his own ex- 
pense if he desires to do so and will do the work in conformity with a design 
approved by the State Highway Department, The Commission approved the recom— 
mendation by unanimous vote. 


The Commission had under discussion a plan submitted by the City of 
McMinnville for the cooperative improvement of the Pacific Highway West 
(U.S. 99W) in the City of McMinnville. ‘the Engineer explained that, accord- 
ing to this plan, the state is obligated to spend ap roximately $473,000 for 
construction and the city, approximately $25,000 for reconstruction of water, 
gas, electric, and other public and private utilities and for the removal of 


BE Cie hy SA ho sa 


TION GATT He Rett 


¢ 


Ye Sas Ty 


Se re ee ae 


13480 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been eompleted according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No. 2757, with Rogers Construction Co,, for surfacing 
and oiling on the Malheur River-Juntura Section. of the Central 
Oregon Highway in Harney County; completed November 6, 1946. 


Contract No, 2760, with Del R, Beebe, for re-oiling and rock 
production on the Flight Strip McDermitt Section of the I,0.N. 
Highway in Malheur County; completed October 17, 1946 


Contract No. 2781, with Philpott and Buckingham, for placing 
of new timbers in two 105' truss spans in Vine Maple Bridge over 
Nehalem River on Fishhawk Falls Secondary Highway in Clatsop County; 
completed August 13, 19466 


Contract No, 2783, with Porter W, Yett, for grading, surfacing 
and oiling on the Campbell Bridge-Hazeldale Section of the Farming- 
ton Secondary Highway in Washington County; completed November 14, 
1946. 


Contract No. 2784, with Babler bros,, for grading and oil-mat 
surfacing on the Woodworth Acres—Parkdale Section of the Hood River 
Secondary Highway in Hood River County; completed September 28, 1946 


Contract No, 2611, with M. C. Lininger and Sons, for furnish- 
ing crushed rock in stockpiles on the Ashland-State Line Section 
of the Pacific Highway in Jackson County; completed October 5, 19466 


Contract No, 2828, with Loyd Calkins, for slide correction on 
the Hogg Rock Section of the Santiam Highway in Linn County, com- 
pleted October 29, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized. 


eg LE ST I 


The Engineer asked the Commission te confirm the telephonic author- 
ity given him to purchase four moter repair buildings at Camp Adair for $450 
each, totaling $1,%00, which have been offered to the state by the War Assets 
Administration on the condition that they are removed within 45 days, and to 
confirm the telephonic authority to purchase, move and re-erect these build- 
ings, which is estimated to cest a total of $12,000. The Commission by 
unanimous vote confirmed the telephonic authority previously given with res- 
pect to both matters. 


1347° 


Adler Construction Co., Contract No, 2791, for grading the Mill 
Creek-liller Flat Section of the Warm Springs Highway, in Jefferson and 
Wasco Counties, requested an extension of time of 30 days, from October 
31 to November 30, 1946, within which to complete this job. ‘They gave 
the following reasons for failure to complete the project within the 
specified time limit: (1) More solid lavarock in shallow cut sections 
than was anticipated, (2) Difficulties experienced in obtaining skilled 
labor, and (3) Delays in delivery of culvert pipe. ‘The Engineer advised 
that the reasons given for overrunning the time limit are substantially 
correct. He recommended, in view thereof, that the extension of time 
requested be granted without penalty. A letier was presented from the 
Public Roads Administration concurring therein, The Commission approved 
the recommendation unanimously. 


J. S, Risley, Contract No, 2817, for oiling and rock production on 
the Robertson Bridge-Hayes Hill-Shattuck Corner Section of the Rogue 
River Loop Secondary Highway and the Redwood Highway, in Josephine County, 
requested an extension of time of 212 days, from November 30, 1946, to 
June 30, 1947, within which to complete this job. He attributed his 
failure to complete the project within the specified time limit to delays 
in getting the work started, it being necessary for him to complete the 
contract vith the State Highway Commission at Parkdale before starting 
the new work, He explained, however, that all of the work except the 
actual oiling will be completed before December 15, 1946. The Engineer 
advised that the reasons given by the contractor for delay in performing 
the work on time are substantially correct, He further stated that the 
delay will not increase the expense of engineering supervision, and he 
recommended that the extension of time requested be granted without pen 
alty. The Commission approved the recommendation unanimously. 


A, D, Ford & Son, Contract No. 2800, for construction of the Vadis 
Overcrossing on the Sunset Highway, in Washington County, requested an 
extension of time of 150 days, from November 30, 1946, to April 30, 1947, 
within which to complete this job. They attributed their failure to 
complete the project within the specified time limit to labor and material 
shortages, The Engineer advised that the contractor expedited this pro- 
ject as much as possible but could not complete it within the specified 
time limit for reasons stated, He recommended, in view of the circun- 
stances, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein, The Commission approved the recommendation by unanimous votes 


The Engineer reported that Contracts Nos. 2757, 2760, 2781, 2783, 


2784, 2811 and 2828 for the construction of state highway projects have been 
completed according to the requirements of the contracts or modifications 

thereof and that said jobs are now ready for acceptance. The following reso- 
lution accepting the above projects was offered and adopted by the unanimous 


vote 


of the Commissions 
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Wallowa — Greenwood Street, 4th Street, 3rd Street, 2nd Street, 
Pine Street, Douglas Street, Clairemont Street, Spruce 
Street, alley between Alder Street and Pine Street south 
of First. 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and tovms hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance vith the requirements of said law 
by said cities and towns individually so as to qualify each to receive 
and use the funds to them apportioned. 


4e That Resolution Form 3 adopted by the City of Scio and 
approved by the State Highway Commission on June 26, 1946 shall be can- 
celed, in accordance with the request of the City of Scio on file in the 
records of the Oregon State Highway Department, and Resolution Forms l 
and 2 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the pro- 
per officer in each of said cities and towns a duly certified copy of the 
resolution or resolutions adopted by the city together with a copy of the 
resolution approving the plans submitted by the city. 


6e This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the 25th day of November, 
1946-6 


Thé Commission had under discussion resolutions from the Clackamas 
County Court requesting the rerouting of the Woodburn-Sandy Secondary Highway 
from Main Street to First Avenue in the town of Sandy. The Engineer recom 
mended approval of the request because it would provide for a more direct 
comnection between this highway and the Mt, Hood Highway and would relieve the 
state of maintenance of one-quarter of a mile of city streets, The Commission 
approved the recommendation and by unanimous vote adopted the following reso— 
lutions with regard thereto: 


WHEREAS, under the provisions of Sec. 100-115, 0.C.L.A., the 
State Highway Commission, by mutual agreement with the respective county 
courts of the several counties of the State, is authorized and empowered 
to select, locate and designate a system of secondary state highways, 
which highways shall be selected from the market roads or other county 
roads or available locations or routes of the several counties; and 
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A letter was presented from the Klamath County Chamber of Commerce 
suggesting the erection of a marker on The Dalles-California Highway near 
Algoma giving information concerning Upper Klamath Lake, Motion was made by 
Commissioner Schaupp that the matter be referred to the Memorials Committee 
of the Oregon Historical Society for recommendation, The motion was seconded 
by Commissioner Chandler and carried by the unanimous vote of the Commission, 


The Engineer reported that the towms of Grass Valley, Ocean Lake, 
Scio, Sumpter, and Wallowa have met the legal requirements with respect to the 

expenditure of 1945 State Tax Street Funds which they received in 1946 and 
that the plans for the several improvements have been checked and found satis- a 
factory. He recommended approval of the plans as required by statute, The ts 
Con.sission approved the recommendation and thereupon, by unanimous vote, Rs 
adopted the following resolution with regard thereto: ¢ 
¥ 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission apps» 
tioned to the cities and/or towns hereinafter named for disbursement 


during the calendar year 1946 for street purposes as provided in said : 
law the several sums or amounts set opposite the names of the respective - % 
cities or towns: y 
Grass Valley - - - -- ------------ $ 306,41 i 
Oceanlake -----------+-----=- 836062 . 

Scio --------------- meron 527621 ; 

Sumpter ------------------- 630.84 & 

Wallowa ------------------- 1,258.68 

1 

AND, WHEREAS, each of said cities and tovms has, by appropriate y 

action evidenced by resolution or other official instrument, certified F 
copies of which have been filed with the State Highway Commission, con- 8 
formed to and complied with the requirements of said law so as to qualify f 
each for the benefits thereof; : 
NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: Fe 

1, That the State Highway Commission does hereby approve for ' 
construction, improvement, or maintenance with the funds above specified ¢ 
the following streets in the following named cities: f 
# 

Grass Valley - Market Street, 2nd Street § 

' 

Oceanlake ~ Oregon Avenue, Nob View Drive, Summit Avenue, ; 

Darrell Avenue, Broadway, lincoln Street, Floral Avenue, Z 

Hoyt Street, Jackson Street, August Avenue E 

f 

3 


Scio — Main Street, North Street, West Street, Smith Street, 
Wheeler Street, Mill Street 


Sumpter — Mi%l Street, West High Street, Cracker Street, Granite 
Street, Austin Street, Auborn Street 
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WHEREAS, under the provisions of Sec, 100-115 0.C.L.A., the 
State Highway Commission, by mutual agreement with the respective county 
courts of the several counties of the State, is authorized and empowered 
to select, locate, and designate a system of secondary state highways, 
which highways shall be selected from the market roads or other county 
roads, or available locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual agreement with 
= the Clackamas County Court of the State of Oregon, has selected the road, 
un street or highway hereinafter named, and it is the purpose of the Commis— 
3 sion to officially and regularly designate and adopt said road, street or 
highway as a highway to constitute, together with other highways hereto— 
fore adopted and/or which may hereafter from time to time be added, the 
system of secondary state highways under the provisions of said acts; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting and 
participating, as follows: 


1. That the following described section of city street in the 
Town of Sandy, Clackamas County, Oregon, shall be added to and become a 
part of the state secondary highway system, to wit: 
A Section of the Woodburn—Sandy Seconda 


State Highway No, 161 


Beginning at the intersection of Main Street and First 
Avenue in the Town of Sandy, Clackamas County, State of Oregon; 
thence north via First Avenue to the intersection of First Ave- 
nue and Belmont Street, also being the intersection of First 
Aveme with the lit. Hood Highway, a distance of 0,07 mile, 


2. That the said highway shall be and hereby is qualified for 
improvement under the provisions of said Sec, 100-115, 0.C,L.A. 


3. That this resolution be entered in the minutes of the Com 
mission and a duly certified copy thereof mailed to the County Court of 
Clackamas Countye 


The Commission discussed a proposed agreement with the Clackamas 
County Court concerning the abandorment of portions of the old right of way 
of the Woodburn-Sandy Secondary State Highway when this highway has been re- 
constructed on permanent alignment. The Engineer advised that this highway 
improvement is scheduled for construction in the near future and that the 
agreement is simply to provide a mutual understanding with the county court 
with respect to the disposition of those portions of the present right of way 
which will no longer be of benefit for state highway purposes then the proposed 
improvement is completed, He recommended approval and execution of the agree— 
ment as prepared. The Commission approved the recommendation by unanimous 
vote. (The agreement was signed by the Commission on the following day.) > 4¢ 
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WHEREAS, the State Highway Commission, by mutual agreement with 
the Clackamas County Court of the State of Oregon, has heretofore selec— 
ted and regularly adopted, as provided by law, the Woodburn-Sandy Second- 
ary State Highway No, 161, and 


eee te mT rg rite tn epee 


WHEREAS, it is now the intention of the State Highway Commis— 
sion, by mutual agreement with the Clackamas County Court of the State of 
Oregon, to eliminate and remove from the system of secondary state high-— 
ways, under the provisions of Sec. 100-115 0.C.L.A., the hereinafter des— 
eribed section of the Woodburn-Sandy Secondary Highway No, 161, and 


nih th etna: seermaaamaiaes 


WHEREAS, it is mutually understood and agreed by the State High— 
way Commission and the County Court of Clackamas County of the State of 
Oregon, that from and after the adoption of this resolution by the State 
Highway Commission the hereinafter described section of the Woodburn- 
Sandy Secondary Highway No, 161 shall, under the provisions of the laws 
of Oregon, become a county road or city street, and the construction, 
repair, maintenance or improvement, and the jurisdiction thereof, shall 
be exclusively under the County Court of Clackamas County or the Tow 
of Sandy, as the county and tow authorities may agree; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating as follows: 


en a ee ee 


1. That the following described section of the Woodburn— 
Sandy Secondary State Highway No. 161, is hereby eliminated and removed 
from the Secondary State Highway System, to wit: 


A Section of the Woodburn-Sandy Secondary State Highway No, 161 


Beginning at the intersection of lain Street and First Ave—- 
nue in the Town of Sandy, Clackamas County, Oregon; thence in a 
northeasterly direction via Main Street to the intersection of 
Main Street and Belmont Street, also being the intersection of 
Main Street with the it. Hood State Highway, a distance of 0,19 
mile, . 


ee ee eG en oy me ee ee 


2. ‘That the said above described section is hereby declared to 
be eliminated and removed from the secondary system of highways and from 
and after he adoption of this resolution shall become a county road or 
city street, and the construction, repair, maintenance or improvement, 
and the jurisdiction thereof, shall be exclusively under the County Court 
of Clackamas County or the Torm of Sandy, as the county and town authori- 
ties may agree, and as provided by law, 


3. That this resolution be entered in the mimtes of the Com 
mission and a duly certified copy thereof mailed to the County Court of 
Clackamas County. 


4 
| 
ee es 


13486 


weight shall not exceed that determined by the formula W = 800 (L+#40) plus a 
two percent gross weight tolerance, The oversize concession, he said, was 
granted in order to allow operation over Oregon highways of equipment that is 
legal in California; however, the reasons that prompted the concession no 
longer exist. He recommended the revocation of all outstanding permits that 
allow the continuous operation of loads having a gross weight based on the 
formula W = 800 (L+40) but that the two percent tolerance be continued. The 
Commission concurred in the Engineer's viewpoint and thereupon ordered the 
cancellation of all such permits effective January 1, 1947. 


The Commission discussed the setting of a date for its next two 
regular meetings and decided definitely to hold the first of such meetings in 
Portland on Monday and Tuesday, December 30 and 31, 1946, and tentatively to 
hold the next meeting in Portland on Monday and Tuesday, February 3 and 4, 
1947. The Secretary was instructed to make the usual arrangements for the 
meeting place, 


The Engineer brought up for discussion matters pertaining to the pre— 
paration of the 17th Biennial Report of the State Highway Comission to the 
Governor covering the period July 1, 1944, to June 30, 1946, but action thereon 
was deferred by the Commission pending study, 


The meeting adjourned at 5:00 p.m. to reconvene at 9:00 a.m. the 
following day in the auditorium of the Public Service Building. 


Portland, Oregon 
November 26, 1946 


The meeting of the State Highway Commission reconvened at 9:00 a.m, 
in the auditorium of the Public Service Building, Present were: 


T. H. Banfield, Chairman 

A, W. Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H. Baldock, State Highway Engineer 
J. HM, Devers, Chief Counsel 

H, B. Glaisyer, Secretary 


Bids, as follows, for highway construction work were opened and read 
in- conformity with previously—published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m. in 
the same room: 


NEHALEM SECONDARY HIGHWAY IN COLUMBIA COUNTY 
BIRKENFELD-WASHINGTON COUNTY LINE ROCK PRODUCTION PROJECT 


A, H, Saxton & Son, Corvallis $ 36,080,00 
Jed Wilson, Seaside 38, 430,.00 
J. S. Risley, Milwaukie 38,435.00 


fhe Secretary presented a request from the Albany Junior Chamber of 
Commerce and the City of Albany for use of Waverly Lake in connection with 
its Timber Carnival, which is scheduled to be held on July 2, 3 and 4, 1947. 
The Engineer recommended approval of the request. The Commission approved the 
request by unaninous vote subject to the same conditions under which a similar 
privilege was granted this year, 


The Secretary presented requests for the establishment of reduced 
speed zones in Roseburg and at Twin Rocks, Action on these matters was de— 
ferred by the Commission pending receipt of more information from the Engineer, 


The Commission also considered a request for the establishment of a 
"no parking" zone in the City of Eugene, The Commission deferred action 
thereon pending adoption by the city of an ordinance approving such "no park— 
ing" zone, 


The Commission had under discussion the advisability of penalizing #! 
Mr. W. H. Hawes, log hauler, who refused to allow his load to be weighed by i 
Highway Department Weighmasters, The Engineer explained the violation in de— 353 
tail and reported the record of Mr. Hawes! operations for this year, It F 


appeared from the evidence submitted that the Weighmasters did not follow bs 
through when they first observed Mir, Hawes "laying out" by the side of the a4 
road, so there is a question whether or not there is full justification for a 
the cancellation of Mir, Hawes' permit. In view of this question the Commis— ied 
sion decided not to cancel this permit for this violation, however, instructed za 
the Secretary to inform Mr. Hawes that a repetition of the offense will mean | 
the cancellation of his permit. The Engineer was instructed to have the * 4 
Weighmasters follow through in cases of this kind and ascertain why the driver et 


of the truck refuses to allow his load to be weighed, 


The Commission discussed a proposed agreement with Gilliam County hi 
concerning the abandorment of a portion of the right of way of the Wasco— 4 
Heppner Secondary Highway west of Condon when this section has been recor zs 
structed on revised alignment. The Engineer advised that the Commission is oe 
taking bids on the following day for this highway improvement. He recommended, ie 
if a satisfactory bid is received, that the award of the contract be held Sid 
pending execution of the agreement by the county, inasmuch as it is the stan- Zs 
dard practice of the Commission to have such agreements completed in advance ; 
of the contract awards, Following discussion the Commission approved the Ry 
agreement by unanimous vote but deferred signing it until it first has been 5 
signed by the Gilliam County Court. The Commission decided not to award the 
contract for this project unless and until the County Court signs the agree- 
mente 


The Engineer brought up for discussion the matter of continuing the 
weight concessions heretofore extended to transporters of petroleum products 
during the wartime period when there was a shortage of gasoline, He explained 
that the Commission, in Jamary 1944, adopted two resolutions authorizing the 
issuance of revocable permits covering such movements wherein the overall 
length of the combination of vehicles shall not exceed 60 feet and the gross 
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GREEN SPRINGS HIGHWAY IN JACKSON AND KLANAT COUNTIES 
SISKIYOU JUNCTION-LONG PRAIRIE CREEK ROCK PRODUCTION PROJECT 


M, C, Lininger & Sons, Medferd $ 42,815.00 


I. O. Ne HIGHWAY IN MALHEUR COUNTY 
JORDAN CREEK-ROCK CREEK ROCK PRODUCTION PROJECT 


No bids received 


HEPPNER-SPRAY SECONDARY HIGHWAY IN MORROW COUNTY 
HARDMAN HILL SECTION 


J. S. Risley, Milwaukie $117, 718,00 
E. C. Hall Co., Portland 126, 784.00 
Leonard & Slate Oreg,. Ltd,, Portland 128,010,00 


COVE SECONDARY HIGHWAY I! UNION COUNTY 
COVE-UNIQN SECTION 


E. C. Hall Co., Portland $201, 622,00 


Consideration was given by the Commission to the request of White 
Bros. Co, for release of the bid bond which they furnished on May 16, 1946, in 
connection with their proposal for the Oneonta borrow Pit Excavating and 
Shaping Project on the Columbia River Highway, in Multnomah County, which matter 
was deferred from the previous meeting, Chairman Banfield gave as his thought 
that the bond should be forfeited because, in his estimation, sufficient in- 
formation was given the contractor to enable him to submit a bona fide bid. 
Commissioners Schaupp and Chandler concurred, whereupon the Commission, by 
unanimous vote, instructed the Chief Counsel to do vhat is necessary to collect 
the amount of the bid bond, 


The Engineer reported briefly on the request of the Weyerhaeuser 
Timber Co, to construct its logging railroad at grade across the Pacific High- 
way at Sutherlin, He advised that he inspected the premises in company with a 
representative of the Company and ascertained no facts that would justify him 
to change his previous recommendation that railroad and highway traffic be 
separated at this point; also, that the Company is now making further investi- 
gations and when the results thereof have been reported to him a full report 
will be rendered to the Commission. 


The Commission discussed the offer of Judge E. C. Latourette to pur- 
chase a small parcel of state-owned land situate between U.S, 99E and the 
Willamette River at the end of Fifth Street in Oregon City. The Engineer 
recommended against the sale of this property for reasons stated at the pre- 
vious meeting. Commissioner Schaupp gave as his opinion that the area should 
not be used as a parking lot because ears entering and leaving it would create 
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COOS RIVER SECONDARY HIGHWAY IN COOS COUNTY 
ENEGREN FERRY SECTION 
Coos Bay Dredging Co., Coos Bay $ 35,954.00 
Dobyns & Webb, Salem 44,911.00 a 
PACIFIC HIGHWAY IN DOUGLAS COUNTY é 
JOHNS—GLENDALE JUNCTION SECTION 
BRIDGES OVER COW CREEK AND QUINES CREEK a 
Sleeper & Keyes, Bend $ 65,770.00 = 
Lockyear & White, Inc,, Seattle, Wn. 92,880.00 = 7 
Re A. Heintz - Constr., Portland 97,000.00 £ 
WASCO-HEPPNER SECONDARY HIGHWAY IN GILLIAM COUNTY k 
HAY CREEK-CONDON SECTION i 
E. C. Hall Co., Portland $148,069.00 Ma 
Babler Bros., Portland 156,957.00 E 
O. C, Yocom Co., icMinnville 161,951.00 3 
Vernie Jarl, Gresham 166, 766.00 : 
Natt McDougall Co., Portland 208 , 804.05 Fe 
Sound Constr. & Engr. Co., Seattle, Wn, 212, 666.00 & 
JOHN DAY-BURNS HIGHWAY IN GRANT COUNTY gc 
CANYON CITY-SODA MUUNTAIN ROCK PRODUCTION PROJECT (1) % 
Newport, Kern & Kibbe, Portland * $ 28,320.00 
Jack R, Taggart, Salem 29,600.00 


* Bidder will not accept this project alone. 


JOHN DAY ROCK PRODUCTION PROJECT IN GRANT COUNTY 
ON FOUR STATE HIGHWAYS (2) 


Struss & McCoy, Redmond $ 41,990.00 
Jack Re Taggart, Salem 43,350.00 
Newport, Kern & Kibbe, Portland 45,730.00 
A, H. Saxton & Son, Corvallis 46, 660.00 


COMBINATION BIDS FOR ABOVE TWO PROJECTS 


ka) Reduc,{ Comb, Bid 
Jack R, Taggart $29, 600.00 None > ? 
Struss & McCoy $41,990.00 | None } $72, 590,00 i 
Newport, Kern & Kibbe 28,320.00 | 45,730,000 : None ; $74,050.00 &. 
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vided the cost is not exorbitant. The Commission ordered a joint report from Ii 
the Engineer and the Chief Counsel on the subject. 


In addition to other matters of unfinished business the Comitission 
considered the following: 


(1) Request for the improvement of the Fox Hollow Secondary 
Highway from Eugene south about four miles, 


(2) Request for sidewalk construction along the Santian 
Highway at Sweet Home, 


(3) Request for sidewalk construction along the Bertha- 
Beaverton Highway from Westdale Addition to Beaverton, 


(4) Request for sidewalk construction along the Beavertor- 
Aurora Secondary Highway from Aurora westerly a distance of 2bout 
one-half mile, 


The Engineer advised that provision for these improvements is made 
in the 1947 Minor Betterment Budget which the Commission considered at its 
meeting on the previous day, 


Mr, Gustave E. Martin and his attorney, lir, F. Leo Smith, Portland, 
appeared before the Commission in response to the Commission's request to show 
cause why his log-hauling permit should not be canceled because of his repeated 
violations of the rules and regulations which govern his operations, The 
Secretary read aloud a letter from the Assistant Maintenance Engineer reciting 
Mr, Martin's offenses, which include a "lay-out" in order to avoid having his 
load weighed, 


Attorney Leo Smith stated that the information as given in the report 
is substantially correct but that Mr, Martin's position is such that he has 
little choice in the size of the load placed on his truck by the loaders, and 
even though he might desire to fuily comply with the law he does have to take 
overloads occasionally in order to avoid being loaded short, 


Chairman Banfield pointed out the seriousness of the offenses and 
inquired what steps Mr. Martin plans to take in order to assure the Commission 
that he will not overload in the future, adding that the loading should be 
controlled in such a manner that there should never be any overloads. Mr, 
Martin replied that he has no discretion in the matter because the Vancouver 
Plywood Corporation, which ovms the timber, has charge of the loading opera— 
tions, He suggested that it might be advisable to take up the matter with the 
Vancouver Plyweod Corporation. He also said that he wants to comply with the 
law and is not desirous of having overloads because they are injurious to his 
equipment and because of the possibility of his being forced out of businesse 


In the discussion that followed Chairman Banfield pointed out that 
the weights allowed are set by the Legislature and must be respected, that all 
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a definite hazard for highway traffic. Chairman Banfield pointed out that no 
special hazard exists under present conditions but that a hazard could be i 
created by improper use of the area, He expressed himself in favor of keeping 
the area if the Engineer and the Chief Counsel recommend against its sale, 

The Engineer and the Chief Counsel recommended retention of the property by 
the state in view of the circumstances, The Commission approved the recommend- 
ation by unanimous vote, The Secretary was instructed to convey the action to 
Judge Latourette and to explain to him that the Comuission is now considering 
the advisability of establishing a "no parking" zone in front of the property 
as an additional safeguard to highway traffic at this point. 


Chairman Banfield brought up for discussion the question of whether 
or not the State Highway Commission, in approving the designation of Columbia 
Street in the City of Portland as a one-way traffic street, assumes a respon- 
sibility to maintain such street which, prior to such designation, was main- 
tained by the City of Portland as are other city streets that are not state 
highway routes. The Chief Counsel advised that if the State Highway Commis— 
sion takes the initiative in routing traffic over any city street then it 
automatically assumes the obligation to maintain such street; however, if the 
initiative in such matters is taken by the city and the State Highway Commis— 
sion simply approves the action taken by the city, as occurred in this in- 
stance, then the responsibility to maintain the street rests solely with the 
city because it is only a solution of one of the city's traffic problems, 

The Commission ordered that this soint be made perfectly clear to the city 
authorities. 


The Commission discussed a proposed agreement with Mr, Henry Zorn 
for the renewal of the agreement covering the rental of property in Champoe g 
State Park, The State Parks Superintendent advised that the Chief Counsel and 
he have gone into the rental feature as instructed by the Commission at the 
previous meeting and are of the opinion that the $3.00 per acre rental charge 
should not be increased because Mr, Zorn has gone to considerable expense in 
clearing and draining the property and otherwise keeping it in good conditions 
It was his thought that Mr. Zorn should be given credit for such improvements 
and that the agreement should be continued on the previous basis, The Chief 
Counsel stated he felt that ur. Zorn is entitled to such consideration, He 
‘suggested, in order that the record may be clear, that a paragraph be added 
to the form of agreement in explanation of the low rental rate, The Commis 
sion approved the suggestion by unanimous vote. Execution of the agreement 
was deferred pending revision of the agreement in that respecte s 


The Chief Counsel reported an inquiry from a property owner on the 
Oregon Coast Highway south of Waldport as to the Commission's plans for the 
improvement of this highway along his property frontage, which is about 1,500 
feet in length. It appears that this party wishes to subdivide his property 
in harmony with the plans for the highway. The Chief Counsel requested in- p 
structions to enable him to negotiate with the property owner for extra width ? 
right of way if needed and at the same time to acquire right of access to the t 
highway from the property. The Engineer suggested that it would be advisable & 
to acquire 2 small strip of land in any event in order to control access pro- i 
\ 


134° 


13492 


tion, one of which involves the crossing of the Union Pacific Railroad Com— 
pany's tracks, the other following a lower alignment and involving construc— 
tion in deep water in the Columbia River, Both locations involve the acqui- 
sition of right of access to the highway, He advised that he has not yet 
analyzed the alternate locations thoroughly but will do so and render a re- 
port and recommendation later if the Commission approves, As a result of dis— 
cussion the Engineer was authorized by the Commission to investigate the al- 
ternate routes. ‘ 


Mr. Steele inquired what action the Commission has taken on their 
request previously made for the improwement of the Columbia Piver Highway at 
three points in Hood River County —-at Herman Creek, at the east end of Shell 
Rock Mountain, and a section one mile in length east from Viento, He was in- 
formed by Chairman Banfield that the Commission had this matter under discus-— 
sion on the previous day and deCided not to make the improvements because of 
the cost involved and for the further reason that, in the minds of the Commis— 
sion and the Engineer, were the improvements undertaken it would mean increas— 
ing the traffic hazards rather than reducing them, inasmuch as they would 
introduce into the alignment several abrupt changes from a completed highway 
section to an incompleted section, which would be conducive of accidents, Mr, 
Steele then brought up for discussion the general improvement of the Columbia 
River Highway and suggested, since bids for dredging work contemplated in com 
nection with projects heretofore advertised have been excessive, that the Com— 
mission change the program by substituting projects located on higher ground, 
between Dodson and Hood River, He was informed that the program for this 
highway has already been arranged and the Commission is not inclined to revise 
it at this time, 


Mr, Steele also asked the Commission to preserve standing timber 
along the Columbia River Highway and urged favorable action soon to that end 
because the timber is now being cut. He was informed that the Commission has 
placed matters of this kind in the hands of the State Parks Superintendent, 
and is holding him responsible. Tiie Commission, he said, has not yet received 
a recommendation from the Parks Suoerintendent that such timber strips should 
be acquired, and until such recommendation is made the Commission will not act. 


A delegation from Eugene, consisting of Hon, Earl icNutt, Mayor; 
Deare Seeger, City Uanager; William Davis, City Councilman; William East, City 
Attorney; William Tugman, Eugene Register-Guard; Ed Turnbull, Chairman, Highway 
Committee, Chamber of Commerce; Hon, Clinton Hurd, County Judge, Lane County; 
County Commissioners Allen Wheeler and W, J. Holland; and P,il, Morse, County 
Engineer, appeared before the Commission regarding the prowosed three—party 
project for the rerouting of the Pacific Highway along the Mill Race from 
Broadway to 6th Avenue, and including construction of a connection with the 
county road which extends northerly from the City of Eugene on the east side 
of the Willamette River. Mr. iicNutt headed the group, He advised that the 
city has authorized a fund amounting to $500,000 to pay the city's share of 
the cost of this improvement, a bond issue of such amount having been voted 
for such a purpose, but that is the limit of funds available from city sources, 
He asked the Commission to give the city assurance that it would not be called 
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operators must comply with the requirements, and that the Commission will ex 
pect Mr, Martin to do so in connection with his future operations. Commis- 
sioner Chandler reminded Mr, Martin that the responsibility from this time 
forward with respect to violations is entirely with him and that any future 
violations will result in the permanent cancellation of his permit. Commis 
sioner Schaupp asserted that an unpardonable sin among log haulers is for 
them to "lay-out" along the highways with their loads to avoid being weighed, 
It was the Commission's considered opinion that Mr, Martin's permit should not 
be canceled for the present offense if he will write a letter to the State 
Highway Engineer outlining his position in this matter and stating his will- 
ingness hereafter to comply with the requirements in his future operations. 


In the discussion of the foregoing matter, the Commission noted the 
log-hauling record of the Vancouver Plywood Corporation which reveals six 
overweight loads of sixteen weighed by state weighmasters,. The Secretary was 
instructed to ask the company te appear before the Commission at its next 
meeting to explain the reason for the overloads and te give reasons why its 
permit should not be canceled. 


Also, in connection with the foregoing matter, the Commission ordered 
that hereafter the weighmasters be directed to continue the checking of trucks 
observed "laying-out", and if necessary, to wait over long periods of time in 
erder to obtain the exact weight of their loads, 


A delegation from Hood River, consisting of 2, E, Steele, ianager, 
Chamber of Commerce; Arthur Howell, County Judge, Hood River County; R, W,. 
Arens, County Commissioner; and F, V, Garrabraut, Councilman, appeared before 
the Commission regarding the designation of a permanent route for tae Columbia 
River Highway through this tow, ifr, Steele headed the group, He advised 
that both the Hood River City Council and the County Court of Hood River 
County have gone on record in favor of the route north of the Union Pacific 
Railroad tracks, and in support thereof presented a letter from Hon, J. C. 
Meyer, Mayor of Hood River; a letter from the Hood River County Court; a letter 
from the Apple Growers Association; a resolution from the Upper Valley Boos+— 
ar Club, a letter from ur, C, 0, Bunnell, Hood River Chamber of Commerce; 
and a resolut.on from the Hood River Chamber of Commerce, all of which favor 
such routing. 


Chairman Eanfield recalled that the Highway Commission, some. two 
years ago, told the people of Hood River that it would decide the permanent 
highway location when the people of Hood River made it known which location 
they preferred, He advised that the Commission is still of the same mind, 
and, if the letters presented fulfill the requirements, the Commission will 
then authorize a survey, but it will not make any commitment whatsoever as to 
construction, The letters presented by Mr. Steele were thereupon referred by 
the Commission to the Chief Counsel for scrutiny and report, 


The question as to the selection of a location for this highway 


west from Hood River to a point near the Columbia Gorge Hotel was also dis— 
cussed, The Engineer exhibited a map showing two locations under considera- 
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They were informed by Chairman Banfield that the Commission has not 
yet had time to study the proposal so is not in position today to make a 
decision with respect to it. Various phases of the matter were discussed at 
considerable length but action on the proposal was deferred until the Commis— 
sion has had an opportunity to discuss it with the Engineer and the Chief 
Counsel, 


Messrs. L. R. Hussa, Claude Butler, and 4. Davies, representing the 
Albina Machine and Engine Works, Inc., Portland, also appeared before the Com— 
mission regarding the design and construction of a new ferry boat for the 
ferry operation across the Columbia River at Astoria, They were informed by 
Chairman Banfield that the Commission feels that this is a matter which should 
be given very careful ‘consideration and study, and that the Commission is not 
in position to make its decision until 4t has had an opportunity to discuss it 
thoroughly with the Engineer and the Chief Counsel, which the Comuission hopes 
to do in the immediate future, 


The Engineer requested authority for Construction Engineer H, G. 
Smith, Maintenance Engineer 3, A, Collier, Bridge Engineer G, S. Paxson, and 
Acting Traffic Engineer, F, 2, Crandall to attend, at state expense, the 
annual meeting of the American Association of State Highway Officials which is 
to be held in Los Angeles in December, Chairman Baniield recomuended approval 
of the request. Comitissioners Schaupp and Chandler concurred, making the 
decision unanimous, : 


The Commission recessed for luncheon at 12:15 p.m. and reconvened 
the meeting at 2:00 p.m. with the same persons present and participating. 


Mr. Earl L. Dickson, Eugene, was present and asked the Commission to 
make three changes in the recently-completed highway improvement at the junc- 
tion of the Pacific Highway and the McKenzie Highway just south of Eugene for 
the accommodation of people who desire to patronize his business establishment 
at this location — (1) "Clip off" the end of the traffic separator on the 
Eugene side of the intersection to allow traffic from Eugene access to his 
premises without first driving across the bridge to Springfield and returning. 
(2) Take off the end of the long concrete section in front of Mr, Dickson's 
store building so as to allow traffic to cross the highway in the face of 
Bugene—bound traffic at a point where visibility is clear, (3) Cut the main 
island at the center of the intersection to allow people access to a 30-foot 
street which he has provided for their-use on his property. 


In regard to Mr, Dickson's first request the Engineer advised that 

he has ascertained from personal inspection that it would be possible to take 
care of the matter by constructing a turn-around under the approach to the 
Springfield Bridge and that he so informed Ir, Dickson and advised him that he 
would present the matter to the Highway Commission if Mr, Dickson would secure 
the necessary right of way free of cost to the state; however, he has not 
heard anything from ir, Dickson since then. He estimated the cost of construc— 
ting a turn-around in such location at approximately $10,000 and advisec that, 
while it would serve the purpose, there are times when it would be flooded by 
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upon to contribute in excess of such amount, notwithstanding that, as they 
understand it, the present-day estimate of the city's share is in excess of 
the $500,000. 


County Judge Clinton Hurd advised that Lane County does not have 
sufficient funds to pay for its pertion of the work, including the new bridge 
over the Willamette River. He suggested an allocation of Federal Secondary 
Highway monies to this project and advised that the county would also look 
favorably on the exchange of this county road for the Alsea-—Deadwood Road, 
which is now on the secondary highway system. 


In the discussion of this matter it appeared to the Commission that 
the city and the county are asking the state to contribute the sun of approx- 
imately g100,000 more than was anticipated under the original agreement. 
Chairman Banfield recalled the original arrangement and gave as his under- 
standing that the project was to be a city-county project and that the state 
was simply being asked to help out by contributing a certain sum to improve a 
section which was to be designated the route of the Pacific Highway. The 
Highway Commission, he said, is inclined to proceed on the original basis, 
but the question whether or not it will contribute an additional $100,000 of 
state money is one that cannot be answered until it has been studied thor-— 
oughly. The suggestion was made by ia. Tugman that the state might advance 
funds in behalf of the city and the county with assurance that the state 
would be reimbursed later from funds that are apportioned to the city and the 
county by law from state highway revenues, He was informed that such matter 
also would have to be studied before an answer can be given and will be given 
consideration when the Commission checks with the Engineer and the Chief 
Counsel all matters pertaining to this project, This concluded the conference. 


Mr, Ray Boals, Superintendent of the Bugene Water Board, and ir, 
William Tugnan also ap eared before the Commission regarding the installation 
of a water pipe line on the Federal Secondary Highway between Coburg Road 
Junction and Marcola. Mr, Boals advised that the city is about to construct a 
new water main along this section and wants to make certain that the installa 
tion is in the proper location so that it will not have to be moved later on 
when the highway is improved, eo will appreciate it if the Commission will 
authorize a survey to definitely locate the highway, ‘the Commission authorized 
the Engineer to make a reconnaissance survey of the section, The information 
gathered is to be reported back to the Comitission and the Eugene Water Board 
is to be advised of the action taken thereon. 


The following representatives of L, S, Baier & Associates appeared 
before the Highway Commission regarding their offer to render service to the 
Commission in connection with the design and construction of a new ferry boat 
for use in connection with the state ferry operation across the Columbia 
River at Astoria: 


Le Se Baier, President : 
J. M. Dyer, Member 

Bruce Yergen, Member 
Richard Schroeder, Member 
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offer of The Federal Housing Authority to contrivute $275,000 toward the con 
struction expense if either the state or the county will contribute a like 
amount. On such basis, he said, if the state assumes the obligation, it would 
mean a total contribution by the state for the first year of $375,000. He also 
advised that Clackamas County has agreed to finance a 60-foot right of way 
throughout and a wider right of way at turns in order to allow long loads of 
poles and piling to negotiate these turns with safety to other traffic, 


Chairman Banfield advised that in a discussion of this matter he in- 
formed Judge Pope he would leok with favor on the state assuming this obliga~ 
tion if the Federal Government will contribute 275,000 toward construction 
and will arrange so the state can purchase from Government Surplus Property a 
sufficient amount of equipment to maintain 2,400 miles of state highways over 
which logs are being hauled, it being impossible for the state properly to 
maintain these highways with equipment that is now on hand, and on the further 
condition that the county will acquire right of way as is needed, Commissioners 
Schaupp and Chandler expressed themselves as being in agreement with the plan 
suggested by Chairman Banfield, whereupon Chairman Banfield advised that the 
Commission would designate the road a state secondary highway if an when the 
conditions are fulfilled, The Engineer was thereupon authorized to make a 
location survey of the highway when the conditions are satisfied. 


Mr, Sherman S, Smith, Attorney, Grants Pass, headed a delegation of 
property owners along the Johns-Glendale Junction Section of the Pacific High-— 
way who asked the Commission to grant them right of access to the highway from 
their properties, The group included Jay B. Moore, George Dean, Wayne 
Johnson, and George Martin. Mr. Smith advised that the highway is now being 
constructed on the newly~adopted location which passes through the properties 
of the members of this group and, according to the present arrangement, these 
people are not going to be allowed access to the highway except in a limited 
way. He alleged that the highway as located passes through the several prop- 
erties in such a manner that several holdings are severed, rendering valueless 
and unsalable the portions lying on the east side of the highway unless right 
of access to the highway from such portions is granted by the Commissions This 
matter was discussed at considerable length during which individual attention 
was given to property owned by each member of the delegation. The Chief Counsel 
explained that the question before the Commission is whether or not to grant 
access to the highway from these properties for commercial purposes and for 
development. Chairman Banfield pointed out that the State Highway Commission 
is guided and governed to a great extent in the building of highways by the 
rules and regulations promulgated by the Public Roads Administration in cases 
where Federal monies are involved, and accordingly, the Commission must obtain 
the approval of such Federal agency before it can authorize changes in the 
adopted planse Unless the rules and regulations are met, he said, the st rte 
would gtand to lose the Federal monies for the project. He advised that the 
Cowzission is not in position to pass on the request at this time but will dis- 
cuss the matter with the Engineer and the Chief Counsel and then will take 
action. This concluded the conference except that Mr, Smith stated that some 
of the property ovmers feel, if they cannot have access to the highway from 
their properties, that the state should acquire their entire holdings rather 
than right of way only. 
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high water. He recommended construction of such a turmaround as a solution 
for Mr, Dickson's problem, 


As to Mr, Dickson's second request, the Engineer recommended against 
removal of the divider strip because of the hazard that would be created if 
traffic were allowed to cross the highway directly in front of Springfield- 
Eugene traffic. Mr. Dickson declared that many people now either drive their 
cars over the barrier or around it and back up to the front of his building, 
It was his thought that the cutting of the barrier would stop such practice. 
The Engineer again pointed out the hazard that would be created were traffic 
permitted to cross the highway in the face of traffic from Springfield to 
Eugene. He advised that reports received from Springfield indicate that 
traffic at this point is now working the smoothest that it ever has. It was 
his thought that if people are doing the things mentioned by Mr. Dickson the 
solution is more efficient policing of the intersection, He suggested, in 
view of the fact that the new arrangement has been operating for only about 
three weeks, continuation of such use as now provided, under observation, and 
that changes be made later if deemed advisable. Commissioner Chandler ex- 
preseed himself in favor of constructing the turn-around under the bridge 
approach, stating that in his estimation such a provision would satisfy the 
condition. ar, Dickson agreed that that would help, The Commission's Chief 
Counsel advised that the Commission's prime and serious obligation is to the 
general public, which always must be given first consideration. Abutting 
land owners, he said, have no vested right on the highway, and, if the Com 
mission were to adjust the highway facilities to accomuédate.@ property owner, 
then the members of the Commission could be held personally liable in the 
event of accidents occurring. 

Chairman Banfield concluded the discussion py advising lir, Dickson 
that the Commission will analyze his request and ascertain what can be done to 
remedy the situation of which he speaks. (The matter was reconsidered by the 
Commission later in the session, at which time the Engineer was instructed by 
the Commission to investigate the conditions and report back regarding the 
feasibility of doing some of the things that have been requested py Mr, Dick 
son, The Chief Counsel was instructed to report on the cost to acquire the 
right of way for the turn-around proposed under the end of the Willamette 
River Bridge.) 


A delegation from Clackamas County, including County Judge E. L, 
Pope; County Commissivner George Randall; Jimmie Olson, Manager-Editor, 
Oregon City Enterprise; and Ralph Milin, Assistant County Engineer, came 
before the Commission regarding the maintenance of the Estacada—Milwaukie 
County Road, which is being damaged by log-hauling traffic, Judge Pope was 
spokesman for the group, He pointed out the county 's problem and explained 
what they have in mind as a solution therefor. The Engineer advised that in- 
spection of the road reveals that it would cost about $550,000 to place it in 
first-class condition, In addition thereto, he said it would cost about 
$75,000 to strengthen and maintain it this year and approximately $25,000 to 
conduct a location survey that is required, Thereafter, he said, the mainte -—- 
nance cost would amount to from $10,000 to $15,000 annually. He menticned the 
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Engineer with authority to award the contract when this condition has been sat- 
isfied,. 


At 3:15 pems Chairman Banfield publicly announced the awards, as 


follows: 


"Bi rkenfeld-Washington County Line Rock Production Project on the 
Nehalem Secondary Highway, in Columbia County, The Comission received 
three bids for this job, the low one being that of 4, H. Saxton < Son, 
Corvallis, in the amount of $36,080, The next low bid was that of Jed 
Wilson, Seaside, at $38,430. The Commission has referred the bids to the 
Engineer with authority to award the contract to the low bidder when cer 
tain conditions have been satisfied. 


"Grading and surfacing the Enegren Ferry Section of the Coos River 
Secondary Highway, in Coos County, Coos Bay Dredging Co., Coos Bay, sub- 
mitted the low bid for this job in the amount of 935,954. The only other 
bid was submitted by Dobyns & Webb, Salem, at $44,911, The Comission has 
rejected both bids. 


"Construct bridges ower Cow Creek and Quines Creek on the Jonns— 
Glendale Junction Section of the Pacific Highway, in Douglas County. 
Sleeper and Keyes, Bend, submitted the low bid for this job at $65,770. 
Lockyear & White, Inc.,Seattle, submitted the next low bid in thé amount of 
$92,880, There was one higher bidder, The Commission has awarded the 
contract to the low bidder, Sleeper & Keyes, at their bid price. 


“Grading, surfacing, and oiling the Hay Creek-Condon Section of the 
Wasco-Heppner Secondary Highway, in Gilliam County. 5 C, Hall Co., 
Portland, submitted the low bid for this job in the amount of $148, 069. 
Babler Bros., Portland, submitted the next low bid in the amount of $156,957 
There were four higher bidders, The Commission has referred the bids to 
the Engineer with authority to award the contract to the low bidder, 


y 


EB. C. Hall Co., whem certain conditions are satisfied. 

"Canyon City-Soda Mountain Rock Production Project on the John Day— 
Burns Highway, in Grant County, The low bidder for this project was 
Newport, Kern & Kibbe, Portland, at $28,320,. They qualified their bid 
by stating that they would not accept the award of this contract unless 
also awarded the contract for the John Day Rock Production Project. Jack 
R, Taggart, Salem, submitted the next low and only other bid in the amount 
of $29,600. The Commission has awarded this contract to Jack 2, Taggart 
in view of the fact that Newport, Kern & Kibbe were not the successful 
bidders for the John Day Rock Production Projecte 


"John Day Rock Production Project on four state highways, in Grant 
County. Struss & McCoy, Redmond, were the low bidders at #41,990, Jack 
R, Taggart, Salem, was the second low bidder at 343,350, There were two 
higher bidders, The Comission has awarded this contract to the low 
bidder, Struss & lcCoy, at their bid price. 
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The Commission discussed with the Engineer the bids received at the 
morning session for highway construction and took the following action thereon 
by unanimous vote: 


Birkenfeld-Washington Gounty Line Rock Production Project on the 
Nehalem Secondary Highway, in Columbia County; the bids were referred to the 
Engineer with authority to award the contract to the low bidder when certain 
conditions are satisfied. 


Grading and surfacing the Enegren Ferry Section of the Coos River 
Secondary Highway, in Coos County. (QL bids received for this job were re- 
jected, 


Construct bridges over Cow Creek and Quines Creek on the Johns- 
Glendale ‘Junction Section of the Pacific Highway, in Douglas County, This 
contract was awarded to the low bidder, Sleeper & Keyese 


Grading, surfacing, amd oiling the Hay Creck-Condon Section of the 
Wasco-Heppner Secondary Highway, in Gilliam County, The Commission approved 
the low bid but deferred the award of the contract pending execution of an 
agreement with Gilliam County with respect to the abandorment of a portion of 
the old right of way. The bids were referred to the Engineer with power to 
award the contract to the low bidder when this condition has been satisfied. 


Canyon City-Soda Mountain Rock Production Project on the John Day- 
Burns Highway, in Grant County, The contract was awarded to Jack R, Taggart, 
the second low bidder, in view of the fact that the low bidder, Newport, Kern 
& Kibbe, qualified their bid by stating tha they would not accept the award 
of this contract unless also awarded the contract for the John Day Rock Pro- 
duction Project, which was awarded to another contractor, 


John Day Rock Production Project on four state highways, in Grant 
County. ‘The Commission awarded this contract to the low bidder, Struss & 
MeCoy. 


Siskiyou Junction-Long Prairie Creek Rock Production Project on the 
Green Springs Highway, in Jackson and Klamath Counties. This contract was 
awarded to M, C. Lininger & Sons, the only bidder, 


Jordan Creek-Rock Creek Rock Production Project on the I.0.N, High- 
way, in Malheur County, the Commission received no bids for this jobs 


Grading, surfacing, and oiling the Hardman Hill Section of the 
Heppner-Spray Secondary Highway, in Morrow County. The Commission rejected 
all bids for this job. 


Grading and oil-mat surfacing the Cove-Union Seetion of the Cove 
Secondary Highway in Union County, The Commission approved the low and only 
bid received for this job but deferred the award of the contract pending 
approval by the Public Reads Administration, The bid was referred to the 
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Mr, Kirkham also suggested the naming of a park for ir. Boardman, the 
State Parks Superintendent, and suggested that one located along the Oregon 
Coast Highway in the vicinity of Chetco River, Curry County, would be appro- 
priate, The Commission took the matter under advisement. 


Mr. J. S. Burres, stocknan, am lr, A. K, York, farmer, both of loro, 
Oregon, camb-before the Commission and urged the further improvement of the 
Cottonwood Canyon Section of the Wasco—-Heppner Secondary Highway. ir, Burres 
alleged that the condition of the grade through this canyon is very bad, and 
that it is hazardous for one to drive his car over it. He inquired as to the 
Commission's plans for improvement of the road, He was informed that the 
improvement of this section is now contained in the Commission's Three Year 
Postwar Program, and the Commission contemplates awarding a contract for the 
work some time during the spring or fall of 1947, preferably in the spring of 
the year, if that is possible. He was also informed that the approved project 
is at the easterly, or Condon, end and that when the work is completed the 
Commission will then select the next best project for monies which may then be 
available, Mr. Burres alleged that the most dangerous part of the road is at 
the west end. He stated that he has equipment of his own which is suitable 
for road work and inquired whether or not the Commission would object if he 
would use this equipment for improvement of this highway. He was instructed 
to take the matter up with the Engineers The Engineer advised that he would 
have someone call on Mr, Burres in the’ near future relative thereto. 


Mr. Burres also complained of the condition of the bridge over the 
John Day River on this highway. He advised that the bridge is now posted for 
a five-ton maximum load limit, and, in view thereof, he does not consider it 
safe to transport his equipment over the structure, which is necessary in 
connection with the conduct of his farming operations. The Engineer was 
instructed to investigate the complaint and to report back whether or not any- 
thing feasible can be done to improve the condition, 


Mr. C. EB. Stewart, District Engineer, Federal Works Agency, Bureau of 
Community Facilities, apveared before the Gommission regarding the moving of 
gome large buildings over the state highway from Camp Adair to the Oregon State 
College ¢ampus at Corvallis. Ye advised that the buildings are 25 feet wide 
and about 150 feet long, but the plan is to cut them up into shorter sections, 
although the width would still be 25 feet. He estimated that it would take 
about one hour to move each section, of which there are six to be moved, 
Following discussion the Commission referred the matter to the Engineer for 
investigation and report. Mr, Stewart was informed that if the report indi- 
cates that it is feasible to move the buildings without inconveni encing general 
highway traffic and subjecting such traffic to extreme hazards, then the Com— 
mission will be inclined to authorize the movements if other traffic is pro- 
perly safeguarded, although the Commission is not in position to state define 
itely at this time what action it will take. It was then arranged that Mr. 
Stewart would contact the Engineer in Salem within the next few days for a 
joint inspection of the routes. The information that is gathered is to be con- 
veyed to the members of the Commission by telephone in order to expedite actions 
Ur, Stewart advised that they probably yould want to start moving the buildings 
about the middle of December. 
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"Siskiyou Junction-Long Prairie Creek Rock Production Project on the 
Green Springs Highway, in Jackson and Klamath Counties. The only bid re- 
ceived for tais job was that of M, C, lininger & Sons, Medford, at 42,8158 
The Commission has accepted the bid and has awarded the contract to i, C, 
lininger & Sons at their bid price. 


"jordan Creek-Rock Breek Rock Production Project on the I.0.N, High- 
way, in Malheur County. The Commission received no bids for this project. 


"Grading, surfacing, and oiling the Hardman Hill Section of the 
Heppner-Spray Secondary Highway, in Morrow County, J. S, Risley, Milvau— 
kie, submitted the low bid for this project in the amount of $117,718, 

Tae next low bid was that of 5. C. Hall Co., Portland, at #125,784. There 
was one higher bidder, The Commission has rejected all bids for this job. 


"Grading and oil-mat surfacing the Cove-Union Section of the Cove 
Secondary Highway, in Union County, The only bidder for this project was 
B. C. Hall Co., Portland, at $201,622. ‘The Commission has referred the 
bid to the Engineer with authority to award the contract to this bidder 
when certain conditions have been satisfied." 


Mr. Robert A. Smith, representing Kaiser Co., Inc,, Portland, came 
before the Commission in regard to rendering service to the state in connec, 
tion with the design and supervision of construction of a new ferry which the 
Commission contemplates purchasing for use in connection with the Columbia 
River ferry operation between Astoria, Oregon, and Megler, Washington. He 
was informed by Chairman Banfield that the Commission has not had an opportun- 
ity to discuss the offers received for the rendering of such service and until 
that has been done the Commission will not be in position to act. There fol- 
lowed a general discussion of the matter which was concluded by Chairman 
Banfield, who stated that the Commission will make its decision after consul t- 
ing with the Engineer and the Chief Counsel as to details. 


A group representing the Recreational Resources Committee of the 
Portland Chamber of Commerce was present, Arthur Kirkham, Chairman of the 
Committee, headed the group which included irs, Daniel Heffner, Portland, 
President, Oregon Roadside Council; and A. N, Weir, Manager of the Oregon 
Strte loter Association, Mr. Kirkham presented a resolution adopted by the 
Portland Ciamber of Commerce in which the Commission is urged to vigorously 
pursue a program of preservation of timbered and scenic roadside stripse He 
particularly mentioned a section of the Columbia River Highway through the 
Columbia Gorge where, he said, timber is now being cut, and a section along 
U.S, Highway No, 10] in Douglas and Lane Countiese Chairman Banfield advised 
that the Commission has been doing considerable along the line suggested dur- 
ing the last three or four years, through the State Parks Superintendent, Mr. 
S, H. Boardman, whose recommendations so far have been approved by the Comnis— 
sion, He suggested that the proper procedure to be followed in matters of 
this kind should be to first consult with Mr, Boardman, who would make such 
investigations as are necessary and report to the Commission his recommenda— 
tion. Mr. Kirkham advised that they would pursue such course in the futures 
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The Engineer requested authority to carry en certain minor work in 
connection with bridge maintenance and betterment in addition to similar work 
that the Commission authorized on the previous day with respect to road mainte- 
nance,. He explained that such work is performed by special bridge maintenance 
erews and ineludes, among other things, the widening of narrow bridges when 
they are being redecked, which work should be done simultaneously, the re- 
placement of wooden box culverts which have failed, and such betterment work 
around foundations as is necessary to safegu:rd the structure pending approval 
by the Commission of the projects making up the minor betterment budget. The 
Commission stated that it did net want to stop any repair or maintenance work 
that is of a routine nature and accordingly approved the request. The Commis- 
sion ordered, however, that all new work must be approved by the Comm ssion 
before construction starts. 


The Chief Counsel requested further instructions regerding his deal- 
ings with the property own:rs who are demanding access to the Pacific Highway 
between Johns and Glenaale Junction. He was instructed to follow the desires 
of the Commission as heretofore expressed and to secure a freeway if possibl 
and to use judgment and give consideration to these property owners as th 
existing conditions justify. Chairman Banfield explained that the Commission 
does not want to approve crossings for busin ss activities, but on the oth r 
hand, the Commission would not object to a farm crossing that would enable 2 
farmer to cross the highwey from one of his tracts to another, The Chief 
Counsel then advised that his greatest trouble has been with the property 
owners who desire to lay a foundation for the future commercial development 
of their holdings. He was informed by Chairman Banfield that thc Commission 
is not in favor of such development and if that is the reason that they arc 
requesting access to the highway, then the Commission's answer will be no. 
Commiss oners Schaupp and Chandler concurred, whereupon the Chief Counsel was 
instructed to negotiate with the owners on such basis and report back his 
findings. 


The Chief Counsel reported th t the municipal authorities of Sweet 
Home have been trying to protect the state with respect to the right of way 
of the Santiam Highway in Sweet Home, it being the thought of the city that 
the right of way should b 80 feet wide at this point, and in this connection 
the city has had considerable difficulty with one of the property owners who, 
it appears, is planning to improve his pr perty, and if he earries out his 
plan, will make it more difficult for the state to secure right of way of stan- 
dard width, The city, he said. is asking the state to institute condemnation 
proceedings to obtain the right of way now and has agreed to join in the ex- 
pense involved. He recommended approval of the request. The Engineer con- 
curred in the recommendation. The Commission appreved the recommendation 
by unanimous vote,. 


The Commission considered and signed agreements, etc., as follows: 


Permit agreement granting to Bonneville Power Administration per- 
mission to occupy a portion of state-owned land in Tillamook County 
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Chairman Banfield brought up for discussion the three-way project in 
Eu,ene, concerning which a delegation appeared before the Commission during 
the morning session. He suggested that the Engineer and the Chief Counsel 
should discuss the matter further with the sponsors of the project and ascer- 
tain definitely, if possible, the finel position that: Lane County and the 
City of Eugene are going to take with respeewt to the work, because it appears 
to him that until the Commission receives adequate information as to need for 
the project it sheuld not contribute state funds for the construction. His 
suggestion was approved by Commissioners Schaupp and Chandler and it was so 
ordered. 


Chairman Banfield then brought up for discussion the request of 
Mr. E. L. Dickson for changes in the recently-completed highway improvement 
at the junctien ef the Pacific Highway with the McKenzie Highway in West 
Springfield. He gave as his thought that there may be some justification for 
Mr. Dickson's complaint, anc in view thereof, suggested that the Engineer make 
further investigation regarding the feasibility of doing some of the things 
which Mr. Dickson has requested, including the pessibility of constructing a 
turn-around under the bridge approach. His suggestion was approved by Com- 
missioners Schaupp and Chandler, whereupon the Engineer and the Chief Counsel 
were instructed to make such investigation and re ort back at the next meeting! 


Mr. Dickson, who was in the audience as an interested spectator, 
was then called before the Commission and informed by Chairman Banfield of the 
action thet had been teken. He was also informed that the Commission would 
make a definite cecision in the matter at its next meeting, when he would be 
informed of the action taxen. Mr. Dickson advised that he has signed agree- 
ments with property owners for right of way that is needed for the turn-around 
under the bridge structure. He was informed that the Commission's Chief 
Counsel would look them over. 


The Astoria ferry matter was also brought up for diseussion by @hair- 
man Benfield, who gave as his feeling that the Cemmission should have a definite 
recommendation from the Engineer whether or not it is feasible to repair the 
present ferry adequately to take care of needs for several years to come, and 
if not, the Engineer should make a definite reeommendation as to what type of. 

a ferry the Commission should construct as 4 new ferry and whether or not it 
would be possible to convert one of the Government-owned boats into a type of 
ferry that is needed, It was also his thought that in studying the matter the 
Engineer should keep his conversations with the naval architects and the bujlders 
entirely separate so that the Commission would not be placed in an embarrassing 
position in arriving at its decision with respect to the employment of the 
services of architects and the contrecting of the ferry construction. Commis- 
sioners Schaupp and Chandler expressed their concurrence in the viewpoint of 
Chairman Banfield, whereupon the Engineer was instructed to govern his actions 
accordingly. 
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Agreement with the City of Portland covering use by the Portland 
Chamber of Commerce of state-city-owned land a jacent to Harbor Drive 
bounded by S. W. Front Ave., S. W. Harbor Drive, S, ¥. Salmon Street, and 
S. W. Main Street, Portland, az a guest center. 


Agreement with Clackamas County covering the abamfenment of certain 
sections of the old route of the Woodburn-Sandy Seeon ary Highway between 
Eagle Creek and Sandy when the new route is completed. 


Agreement with R. C. Moulton covering removal by him of burned 
and down timber on state-owned property on the Sunset Highway. 


Agreement with A. W. Lebeck & Sons and the Curry County Bank dis- 
posing of a eleim arising ou® of the moving of the bank building and the 
acquisition of right of way for the Oregon Coast Highway through Gold Beach. 


Agreement with John T. Blow, et al. covering release of a cattle 
pass at Mile Post 33.7 on the Enterprise-Lewiston Highway, in Wallowa County. 


Agreement with Gilliam County covering ereetion of direetional road 
signs. 


There being no further business to come before the Commission at . 
this time the meeting adjourned at 5:00 p.m, 
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13504 Dec.30 Minutes approved. November 25 and 26, 1946- 


13505 


13507 


13508 
13531 


13532 


13533 


13538 
13539 


Parks. Parks Supt. reports on following: 

Wayside strips. Umpqua Hwy. Report on acquisition of 
wayside strips ordered filed. 

Sale of timber. Oregon Coast Hwy. North of Gardiner. Parks 
Supt. authorized to negotiate sale to Doernbecher Mfg. Co. 

Champoeg State Park. Installation of electric stove approved. 

Dallas-Coast Secondary Hwy. at Buell, Polk County. Offer of 
proposed park area declined. 

Silver Creek Falls State Park. Sale of concession to Ralph 
Nohigren. Chief Counsel to work out agreement with 
Mr. Nohlgren and report. 

Jackson County. Camp White area. Request of Gen. Ira Eaker 
for withdrawal of state's application for Government- 
owned lands along Rogue River refused. 

Washington County. Wilson River Hwy. Glenwood. Encroach- 
ment of residence on state wayside strip. Referred to 
Chief Counsel. 

Sale of timber. Oregon Coast Hwy. Otter Crest. Sale of 
wayside timber to Doerndecher Mfg. Co. disapproved. 

Wayside strips. Oregon Coast Hwy. Otter Crest. Negotiations 
for acquisition of timbered waysides authorized. Report 
ordered. 

Cape Sebastian State Park. Renewal of J. H. Turner sheep 
grazing lease approved. 

Betterment work in state parks. Supt. to submit plans in 
detail. 

Budget. Park construction and betterment program for 1947 
approved. 

Real Property. Resolution authorizing acquisition adopted. 

Surveys. Dry Creek - Monument Sec., Kimberly-Long Cr. Secdy. 
Hwy. Survey approved. Resolution adopted. 

Klemath County. Airport Access Road. Altamont Drive Sec. 
Settlement of condemnation case against Ellen A. Hannon 


approved. 


Multnomah County. Columbia River Hwy. Dodson-Bonneville Sec. 


Settlement for r/w with Harriet M. Lockwood approved. 
Clackamas County. Woodburn Sandy Hwy. Eagle Cr.-Sandy Sec. 
Re-adjustment of City of Sandy water main approved. 
Condemation. Offers approved. Resolution adopted. 
Portland. McLaughlin Blvd. Purchase of several small parcels 
of land to prevent billboard erection. Purchase refused. 
Multnomah County. Canyon Road. Acquisition of property on 
N.W. side to prevent restaurant development. Investigation 
ordered . 
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Astoria Ferry. Construction of new ferryboat L.R. Hussa to 
furnish report on service needs and estimate of cost. 

Astoria Ferry. Inspection of ferryboats “Tourist No. II" 
and "Tourist No. IDI" by American Bureau of Shipping 
authorized. 

Wasco and Hood River Counties. Improvement of county road from 
Dufur to jct. with Mt. Hood Hwy. denied. 

Lane County. Alsea-Deadwood Secdy. Hwy. Minor improvement 
authorized. 

Umatilla County. Pilot Rock. Cooperation in repairing bridge 
on city street approved conditionally. 

Yamhili County. Carlton. Repair of streets damaged by log 
hauling authorized on cooperative basis. 

Umatilla County. McNary Damsite. Construction of bridge across 
Columbia River, but not on the dam. Action deferred. 

Umatilla County. Weston-Elgin Secdy. Hwy. Construction of 
parking areas. Action deferred. 

Awards. Engr's, award of contracts approved. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Wasco County. The Dalles. Brewery Grade-Columbia River Hwy. 
intersection. State cooperation in improvement approved 
conditionally. 

Surveys. Completed and adopted. Resolution adopted. 

Extensions of time granted as follows: 

Contracts Nos. 2717, 2732, 2749, 2767, 2770, 2785, 2786, 
2794, 2808, 2614, 2818, 2821, 2822, and 2641. 

Contracts completed and accepted as follows: (Resolution 
adopted) 

Nos. 2717, 2775, 2777, 2793, 2812, 2619, 2838, and 2848. 

Hood River County. Hood River Secdy. Hwy. Woodworth Acres- 
Parkdale Sec. Abandonment approved. Resolution adopted. 

Josephine County. Abandonment of portions of Pacific Hwy. 

Wolf Creek-Sexton Mountain Sec. Action deferred. Referred 
to Engr. 

Malheur County. Nyssa-Adrian Secdy. Hwy. No. 450 and Homedale 
Spur Secdy. Hwy. No. 455. Designation as one secondary 
hwy. Action deferred. Attitude of Co. Ct. to be ascertained. 

Signals. Multnomah County. Canyon Road jet. at Sylvan. In- 
stallation of traffic signal. Matter to be discussed with 
County Commissioners. 

Speed Zones. Lane County. McKenzie Hwy. east of Springfield. 
Zone established. Resolution adopted. 

Travel and informational matters. Appointment of Merle Chessman 
to Advisory Board. Letter from Mr. Chessman ordered filed 
for future consideration. 

Historical markers. The Dalles-Calif. Hwy. Upper Klamath Lake. 
Frection of markers approved. Memorials Com. of Ore. 
Historical Soc. to furnish factual data. 
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Morrow County. Boardman. Acquisition of state-owned gravel 
pit and stockpile site by School District #25. Engr. to 
report. 

Wayside strips. Improvement urged by Oregon Roadside Council. 
Action deferred. 

Josephine County. Right of access. Request of J.M. Poe for 
commercial access to Pacific Hwy. denied. 

Bids. No construction projects to be advertized for bids 
until all right of way has been acquired. 

Cattle. Chief Counsel to prepare bill for 1947 Legislature 
to prohibit stock running at large on public highways. 

Tillamook County. Oregon Coast Hwy. Brighton, Nehalem 
Telephone Co. denied right to erect poles on west side of 
hwy. 

Parks. Casey State Park. Removal of privately owned bldg: 
Negotiations with owner to continue. 

Gravel from navigable streams. Chief Counsel to prepare 
bill for 1947 Legislature exempting state from payment 
of royalties. 

Portland. Jefferson and Columbia Sts. One-way street desig- 
nation. Chief Counsel to prepare resolution in conformity 
with Commission's decision at Oct. 28 and 29 meeting. 

Pole line facilities. Pacific Hwy. Roseburg-Medford Sec. 
Purchase of Postal Telegraph Co. facilities authorized. 

Eugene. Pacific Hwy. and Eugene-Coburg Co. Rd. Revised 
estimate of cost of improvement. Agreement with co. and 
city approved conditionally. 

Sale of buildings. Cilliam County. Columbia River Highway 
near Quinton. Offer of D.L. Zimmerlee accepted. 

Lincoln County. Oregon Coast Hwy. north of Yachats. Request 
for betterment of drainage conditions along highway denied. 

Lane County. Junction Pacific Hwy.-McKenzie Hwy. Traffic 
light installation approved. Decision re turn-around 
> deferred. 

Meeting recessed at 12:00 noon for luncheon and reconvened at 
2:00 p.m. 

Lane County. Pacific Hwy.-McKenzie Hwy. Junction. Construction 
of turn-around. Action deferred. 

Eugene. Pacific Hwy. and Eugene-Coburg Co. Rd. Agreement with 
city and county re improvement approved. Cooperation limited. 

Survey. Klamath County. Klamath Falls. Integration of hwy. 
traffic from north with connecting hwys. Engineer to work 
out survey plan. 

Lake of the Woods Rd. Survey requested. No action. 

Clackamas County. Canby. Pacific Hwy. E. Traffic control. 
Engr. to discuss matter with city officials. 

Portland. Harbor Dr. Lighting Project a city responsibility. 
Engr. to discuss with city officials. 
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Unfinished business (cont. ) 

Hood River County. Columbia River Hwy. Hood River. 
Permanent location of hwy. through city. Letters from 
Hood River County and City officials presented. No action. 

Gilliam County. Wasco-Heppner Secondary Highway. Cotton- 
wood Bridge over John Day River. Request for strengthen- 
ing denied. 

Gilliam County. Wasco-Heppner Secdy. Hwy. Cottonwood Grade 
Sec. Widening on bad turns. Engr. to investigate and 
report. 

Parks. Naming of state park in honor of S.H. Boardman. 
Action deferred. 

Clatsop County. Oregon Coast Highway. Seaside. Proposed 
rerouting along Roosevelt Dr. No action. 

Coos County. Oregon Coast Hwy. Naming of Coo Bay Bridge 
in honor of C.B. McCullough. Attitude of residents of 
North Bend and Coos Bay to be determined. 

Meeting adjourned at 5:00 p.m. to reconvene at 9:00 following 
morning. 

Bids received on following highway construction projects and 
purchase of concession privileges. 

Construct "Love" ‘Bridge over Powder River 

Klamath Falls Rock Production Project 

Ironside-Jamieson Rock Production Project 

Hardman Hill Section 

Rhea Creek-Hardman Hill Section 

Umatilla Dam-Hermiston Section 

Concession Privilezes at Corwn Point. 

Log Hauling. Overweight violations. Vancouver Plywood Corp. 
Charles Hovey appeared to answer charges. Permit not 
cancelled. 

Sherman County. Maryhill Ferry. New approach to ferry 
requested by Capt. C.T. Smith. Engr. to report. 

Lane County. Pacific Hwy. Judkins Point-Goshen Sec. Ac- 
quisition of r/w from W.H. Gonyea. Engr. to report. 

Unfinished business: 

State Restoration Fund. Reimbursement for loss of property. 
Insurance to be purchased for property needing special 
protection. 

Parks. Ore. Coast Hwy. Depoe Bay. Acquisition of the Cliff 
House property for park purposes. No action. 

Clatsop County. Astoria. Lease of land to Foster and Kleise 
for use in erecting signs. Chief Counsel to report. 

Parks. Acquisition of property near Chetco River for park 
purposes and naming park in honor of S.H. Boardman. No actin. 

Blue Star Memorial Drive. Request for designation of US99 as 
such to be presented to Legislature by State Garden Clubs. 
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Linn County. Albany. Willamette River Bridge. Relief from 
payment of annual fee for maintenance of pipelines on hwy. 
bridges. Referred to Chief Counsel. 

Log hauling. Trial load permits granted to Linden Alvin 
Jenkins, Albert Henry Strain, and Jess W. Walton conditionally. 

Log hauling. E.L. Hilterbrand to be warned to comply with 
requirements or have his permit cancelled. 

Log hauling. Overlength movements. Engr. to grant permits 
if cause no undue hazards. 

Tillamesk County. Oregon Coast Hwy. near Manzanita. Request 
of Barney Lucas to "daylight" a cut bank denied, 

Barrice’es. Erection on hwys. where weather requires use of 
che ns. Referred to Chief Counsel. Engr. to be governed 
by “Stef Counsel's decision. 

Signals. Columbia River Hwy. Mosier Tunnel. Installation 
of stop and go signals approved. 

Lincoln County. Road leading to Devil's Punchbowl State Park 
ordered repaired. Decision deferred re placing road on 
state secdy. hwy. system. 

Sale of scrap materials stored at Coquille to R.C. Patterson 
approved. 

Service Club Sign Racks. Request of 20-30 Club for panel on 
racks at state highway entrences to Portland denied. 

Clatsop County. Warrenton Secdy. Hwy. No. 105 and Ft. 
Stevens Secdy. Hwy. No. 104 placed on state secondary 
hwy. system. Resolutions adopted. 

Meeting date. February 3 and 4, 1947, set as tentative date 
for next meeting. Mar. 18 and 19 set tentatively for 
second meeting. 

Insurance. Blanket fidelity bond for Hwy. Dept. employees. 
Offer of the Ohio Casualty Insurance Co. to furnish bond 
accepted. 

Multnomah and Washington Counties. Sunset Hwy. Improvement 
through Commonwealth subdivision. Advertising for bids 
deferred. 

Unfinished business: 

Clackamas Co. Designation as state secdy. hwys. of certain 
co. rds. between Estacada and Milwaukie deferred. 

Speed zones. Douglas Co. Pacific Hwy. Roseburg. Speed 
zone established. Resolution adopted. 

Tillamook County. Ore, Coast Hwy. Twin Rocks. Speed 
zone established. Resolution adopted. 

“No Parking Zone". Pacific Hwy. Eugene. Establishment of 
zone approved conditionally. 

Lincoln County. Oregon Coast Highway south of Waldport. 
Acquisition of additional right of way. No action. 
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Parks Supt. reports (cont. ) 

Multnomah County. Crown Point. Sale of concession at Vista 
House to Multnomah Falls Gift Shop. Decision deferred. 

Curry County. Gold Beach. Establishment of state park on 
coastline urged. Investigation authorized. 

1947 park betterment. Program approved except for con- 
struction of buildings. Development by Parks Dept. crews 
only. 

Silver Creek Falls Park. Concession privileges. Chief 
Counsel and Parks Supt. to work up agreement with Ralph 
Nohlgren. 

Water purification. Tests to be conducted in all parks. 

Building construction. Plans to be approved by Commission. 

Park development funds. Equitable distribution ordered. 

Owyhee Reclamation Dam. Establishment cf state park urged. 
Parks Supt. to report. 

F.L. TouVelle. Gift of parksite. Grange protests sale. 
Commission not selling property. 

Multnomah County. Crown Point. Sale of concession privileges, 

Vista House. Reconsideration urged. Action deferred. 

(See page 13701) 

Real Property. “Acquisition authorized. Resolution adopted. 
Right of Way Acquisitions. All acquisitions of less than 
standard width to be reported to Commission for decision. 
Washington County. Sunset Hwy. near Cedar Mills. No bids 
until agreement with Commonwealth, Inc., consummated. 
Survey. Clackamas County. Woodburn-Sandy Secdy. Hwy. Eagle 
Creek-Sandy Sec. Location approved. Resolution adopted. 
Yamhill County. Pacific Hwy. W.-Salmon River Hwy. Jct. 

Channelization of traffic. Action deferred. Engr. to 

present map. (See page 13625) 

Right of Way Acquisitions. Small-scale alignment maps showing 
locations as approved to be presented during discussions. 

Condemnation. Offers approved. Resolution adopted. 

Condemnation. Oregon Coast Hwy. Addition to Short Sand Beach 
State Park. Decision deferred. Parks Supt. to report. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Bids received on following projects: 

Enegren Ferry Section 

Spencer Creek Bridge 

Scholls-Newberg Section 

Meacham-Hilgard Rock Production Project 

Lincoln County. Oregon Coast Hwy. Settlement of condemnation 
action against Charlotte M. Thomas for $8,250 approved. 

Josephine County. Pasific Hwy. Right of access at two points 
Granted Mr. Poe. 
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Douglas County. Pacific Hwy, Johns-Glendale Sec. Ac- 
quisition of property from W.A. Martin approved. 

Gilliam County. Wasco-Heppner Secdy. Hwy. Rerouting through 

' property of R.A. Meyers west of Condon. Engr. to report. 

Equipment. Purchase of motor graders. Release from obligation 
to deliver third of three graders granted. Interstate 
Tractor & Ejuipment Co. to obtain quotations for another 


grader. 

Lane County. Pacific Hwy.-McKenzie Hwy. jct. Revisions in 
new hwy. improvement as requested by E.L. Dickson. No 
action pending further investigation. 

Meeting recessed for luncheon at 12:00 noon and reconvened 
at 2:00 p.m. 

Bids for hwy. construction projects received at morning 
session discussed, 

Multnomah County. Crown Point. Bids for sale of concession 
privileges referred to Parks Superintendent. 

Clackamas County. Oswego Hwy. West Linn. Acquisition of r/w 
from Southern Pacific Co. approved. 

Coos County. Coos Bay. Fifth St. North. Opening of street 
to provide access to highway. Action deferred. 

Equipment. Expenditure of additional $100,000 for purchase of 
equipment approved. 

Minor Betterment Projects. List totaling $411,715 presented 
for approval. Action deferred. 

Weston-Elgin Highway... Tollgate and Spout Springs Mt. Con- 
struction of parking areas to be included in list of 
projects at next meeting. 

Legislative Assembly. Hwy. Dept. employees not to engage in 
lobbying. All information furnished legislators to be 
official information and signed accordingly. 

Clatsop County. Warrenton Secdy. Hwy. No. 105 and Ft. Stevens 
Secdy. Hwy. No. 104. Maintenance and betterment work. 
Engr. to report. 

Astoria Ferry. Inspection of ferryboat "North Beach" by American 
Bureau of Shipping authorized. 

Awards. Chairman Banfield announces awards of contracts. 

Agreements, etc., signed. 

Meeting adjourned. 3:00 p . 

Minutes of Dec. 30-31, 19h6 approved. 

Parks Supt. reports on following: 

Sale of down timber. Salmon River Hwy. Offer of Denny 
Logging Co. to purchase down timber accepted. 

Boat landing areas. Request for establishment of areas 
along navigable waterways denied. 

Overnight camping. Action re policy deferred. 
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Bids received (cont. ) 
Ross Island Bridge Ramps 
Astoria Ferry. Construction of new ferryboat. Sketches 
and model of hull exhibited. 

Lane County. Pacific Hwy.-McKenzie Hwy. Jct. E.L. Dickson 
requests adjustments in hwy. improvement. Previous action 
confirmed. 

Minutes. No transcript to public until approved by Commission. 

Coos County, Seven Devils Hwy. Construction requested. Encr. 
and Chief Counsel to investigate and report. 

Portland. Parkrose District. Improvement of S@ndy Blvd. 
between 107th and 122nd Aves. requested. Engr. to report. 

Portland. Killingsworth Ave. Improvement of drainage 
between 89th and 92nd Aves. requested. Engr. to investigate, 

Benton and Linn Counties. Corvallis-Eastside Secdy. Hwy. 
Reconstruction of grade urged. Engr. to report. 

Yamhill County. Bellevue-Hopewell Secdy. Hwy. Amity-Hopewell 
Sec. Improvement requested. Engr. to report, 

Meeting recessed at noon to reconvene at 1:30 p.m. 

Douglas County. North Umpqua County Road. Little River 
Bridge. Replacement on 50-50 basis with county. Engr. to 
report. 

Signals, Multnomah County. Tualatin Velley Hwy. Sylvan. 
Question of county share in cost. Action deferred. 

Multnomah County. Sunset Hwy. Canyon Road Sec. Acquisition 
of property from county and city considered. 

Clatsop County. Ore. Coast Hwy. Lewis and Clark River-Youngs 
Bay Bridge Sec. Acquisition of R/wW authorized. Location 
survey approved. Resolution adopted. 

Portland. Guest Center. Second entrance to area approved. 

Flood Damage. Engr. reports damage. No action. 

Sale of land. Albany. Offer of Theo Hoflich accepted. 

Gale of equipment. Salem. Offers of high bidders accepted. 

Lane County. Coburg-Road Jct.-Marcola County Road. Coopera- 
tion with Bugene Water Board in purchase of R/W disapproved. 

Signals. Corvallis. 3rd St. at VanBuren and "A" St. inter- 
sections. Installation approved conditionally. 

Clatsop County. Warrenton and Ft. Stevens Secdy. Hwys. Budget 
increased $20,000 for maintenance. 

Sherman County. Maryhill Ferry. Capt. Smith. Request for 
state aid in construction of ferry landing approach road 
denied. 

Equipment. 1947 Budget. Expenditure of $223,490 confirmed. 
$150,000 authorized for purchase of govt. equipment. Engr. 
to report. 

Lane County. Richardson-Eugene Secdy. Hwy. Oak Hill Over- 
crossing. Project withdrawn from Fed. Aid program and 
placed on state program. Resolution adopted. 
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Yamhill County. Pacific Hwy. W.-Salmon River Hwy. Jct. 
Channelization of traffic. Action deferred pending 
inspection by Commissioner Schaupp. (See page 1370h) 

Lincoln County. Ore. Coast Hwy. Otter Crest-Otter Rock Sec. 
Acquisition of timber tracts. Engr. and Parks Supt. to 
report. 

Josephine County. Pacific Hwy. Wolf Creek. Lease of state 
land to P.T. & T. for repeater station site approved. 

Jackson County. Pacific Hwy. Talent. Lease of property to 
P.T. & T. Engr. and Chief Counsel to report. 

Legislation. State hwy. revenues. Increase of allocation to 
counties. Commission opposes increase. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Sale of property. North Bend. Offer of J.H. Graham approved. 

Sale of building. Ore. Coast Hwy. Tolovana Park. Offer of 
Ralph W. Lee for residence bldg. accepted. 

Sale of property. Pacific Hwy. Eugene. Offer of Magic Gas 
& Appliance Co. accepted. 

Sunset Hwy. R/W settlement cranting Joseph Peterkort right 
of access from his property at four places approved. 

Portland. Front Ave. off-street parking area. Lease by city 
for one year approved. 

Legislation. Sodaville Springs Park. Commission to accept 
park if Legislature makes transfer. 

Curry County. Ore. Coast Hwy. Gold Beach. R/W negotiations 
to be continued. 

Public Utilities. Fees for attachment to bridge structures. 
Action deferred. Engr. and Chief Counsel to report. 


Clackamas County. Oregon City. Riparian richts along Willamette 


River. Agreement with Crown Zellerbach extended 5 years. 


Legislation. State Police. $1,000,000 increase in contribution. 


Attitude of Commission to be presented to legislative 
committee. 
Astoria ferry. Repair of ferry "North Beach". Action deferred 
Astoria ferry. "Tourist No. 3". Repair authorized. 
Astoria ferry. Construction of new ferryboat. L.R. Hussa to 
complete plans. Project to be advertised for bids. 
Lane County. Pacific Hwy.-McKenzgie Hwy. Jct. Construction of 
turn-around under Willamette River Bridge authorized. 
Meeting adjourned at 5:00 p.m. 
Bids received on following projects; 
Eagle Creek-Sandy Section 
Astoria (Bond St.-Commercial St. and Taylor Ave.-Astor St.) 
Sec. e 
Circle Bridge-Summit Section 
Ashland (Water St.-Oak St.) Section 
Front Ave. (Sheridan St.-Bancroft St.) Section 
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Portland. Maintenance and control of city streets used as 
state hwys. Engr and Chief Counsel to report. 

Portland. Jefferson St.-Columbia St. one-way streets. Columbia 
St. to be maintained by city. (See page 13688) 

Lincoln County. Siletz-Nashville Oo. Rd. Designation as state 
secdy. hwy. Request denied. 

Washington County. Tualatin Valley Hwy. Beaverton-Forest 
Grove Sec. Request to widen denied. 

Surveys. Completed and approved. Resolution adopted. 

Extensions of time cranted as follows: Contracts Nos. 2738, 
sain, 2771, 2773, 2774, 2791, 2795, 2796, “797, 2799, and 

Contracts completed and accepted as follows: 2766 2847. 
Resolution adopted. 

Portland. Burnside Street. Widening. P.T. & T. Co. to confer 
with city re future widening. 

Travel and Information Dept. Renewal of agreement with 
MacWilkins, Cole & Weber, advertising agency, approved. 
National Assoc. of Travel Officials. Fayment of $50 dues for 

current year approved. 

Polk County. Camp Adair. Buildings. Additional $17,000 
authorized for purchase. 

Steel girders. Purchase of 45 spans for $26,505.67 approved. 

Parallel parkin; stalis. Commission to paint stalls on hwy. 
routes in cities on which no meters have been installed. 

Baker County. Baker-Homestead Hwy. Ruckles Cr.-Middle Br. Sec. 
Abandonment approved. Resolution adopted. 

Coos County. Ore. Coast Hwy. Coos Bay. Abandonment of 
Ingersoll Ave.-Johnson Ave. Sec. approved. Resolution 
adopted . 

Malheur County. Nyssa-Adrian Secdy. Hwy. Agreement re 
abandonment approved. 

Malheur County. Nyssa-Adrian Secdy. Hwy. and Homedale Spur 
Secdy. Hwy. combined as Nyssa-Adrian Secdy. Hwy. Resolution 
adopted. 

Claim. Claude F. Williams. Prineville Grade Separation Proj. 
Settlement of claim for $114 approved. 

Labor. State hwy. contracts. Clause in contracts re veteran 
preference in employment confirmed. 

Clatsop County. Lower Columbia River Hwy. Timber trestle. 
Extension of agreement with St.. Helens Pulp and Paper Co. 
approved conditionally. 

Log hauling. Lebanon. State maintenance of trucking route 
authorized for 1947. 

Load limit. Reduced load limits ordered on certain hwys. 
Resolution adopted. 

Log hauling. Mt. Hood Hwy. Barlow Pass-Cooper Spur Sec. 
Havling to be permitted conditionally. 
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a | 13650 Feb. 4 Curry County. Ore. Coast Hwy. Port Orford, Improvement 
tin to 20th St. requested. City officials to be contacted. 
Umatilla County. 01d Ore. Trail. Umatilla-Hermiston Sec. 


} 13651 Request for rerouting denied. 
Parks. Boat landing areas. Establishment of landing areas 
13652 in state parks located on waterways. Parks Supt. to report. 


| Bids received at morning session discussed. 
I, Awards. Chairman Banfield announces awards of contracts. 
i 13654 Multnomah County. Columbia River Hwy. Oneonta Section. 
i i Additional expenditure of $30,000 approved. 
ih Portland. Sullivan's Gulch Hwy. Additional Expenditure of 
tI $7,000 to complete engineering studies approved. 
Klamath County. Klamath Palls-Malin Hwy. Henley-Calif. 
State Line Sec. Allocation of funds to remain unchanged. 

Lane and Douglas Counties. Pacific Hwy. Springfield Jct. - 

Yoncalla Sec. Request for additional improvements denied. 
13655 Tillamook County. Ore. Coast Hwy. Request for correction 
of flood condition at Kilchis River denied. 

Yamhill County. Tualatin Valley Hwy. Request for rerouting 
between Yamhill and McMinnville denied. 

Wallowa County. Wallowa Lake Hwy. Minam Hill Sec. Construction 
of guard fence requested. Engr. to submit statewide report. 

Tunnels. Installation of reflectors ordered. 

13656 Signals. Upper Columbia River Hwy. Mosier Twin Tunnels. 
Engr. to report re installation of signals. 

Signals. Lane County. McKenzie Hwy. Springfield. Instal- 
lation of RR crossing Signal on Wendling Branch, S.P. Co., 
approved. 

Third and Main Street intersection. Installation of signal 
denied. 

Klemath County. Klamath Falls. So. 6th St. Lighting System. 
Engr. to prepare plans and specifications 

Portland. Union Avemue. Request for illumination denied. 

| Marion County. Silver Creek Falls Secdy. Hwy. Footpath 

construction south of Four Corners. Action deferred. 

| 13657 Tillamook County. Oregon Coast Hwy. Bay City. . Improvement 
through city. Referred to Engr. 

Benton County. Albany-Corvallis Hwy. Guard fence construction 

/ near Corvallis requested. Action deferred. 
Footpath construction near Corvallis. Action deferred. 

Awards. Engr's. award of contracts confirmed. 

State Tax Street Funds. Resolution adopted. 

i 
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13659 State Tax Street Funds. Resolution adopted. 

13660 State Tex Street Funds. 1946 apportionment approved. 
Resolution adopted. 

13667 Portland. Front Avehue. Installation of traffic lights. 


13668 Action deferred pending study. 
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13695 Feb. 5 Unfinished business (cont. ) 


Lane County. Pacific Hwy. Judkins Point-Goshen Sec. 
Acquisition of r/w from W.H. Gonyea. Ener. and Chief 
Counsel to report. 

Gilliam County. Wasco-Heppner Secdy. Hwy. Rerouting through 
R.A. Myers property. Action deferred. Bids received for 
Hay Creek-Condon project rejected. 

Abandonment of old “4 Item to be deleted from future 
agenda. 

Coos Bay. Ore. Coast Hwy. Request for re-opening Fifth St. 
No. denied. 

Douglas County. Pacific Hwy. Sutherlin. Logging RR grade 
crossing. Engr's. report approved. 

Lincoln County. Ore. Coast Hwy. Newport. Improvement of 
hwy. To be deleted from future agenda. 

Clatsop County. Astoria. Use of state property for platform 
to maintain advertising sign. Chief Counsel to report. 

Insurance. Interstate Bridge. To be deleted from future 
agenda. 

Lane County. Fox Hollow Secdy. Hwy. Improvement to be con- 
sidered in Minor Betterment Program. 

Clatsop County. Ore. Coast Hwy. Seaside. Proposed re- 
routing. To be deleted from future agenda. 

Multnomah County. Pacific Hwy. E. Acquisition of r/w for 
service road through Kellogg Park Housings Proj. to be 
deleted from future agenda. 

Lincoln County. Ore. Coast Hwy. Depoe Bey. Condemnation 
of Cliff House property approved. 

Signals. Portland. McLoughlin Blvd. and Barbur Blvd. 
Engr's. report on installation to be presented at 
next meeting. 

Speed Zones. Klamath Falls. So. 6th St. Speed zone establish- 
ed. Resolution adopted. 
Klamath Falls. Integration of traffic between arterial hwys. 

Action deferred. 

Clackamas County. Estacada-Milwaukie Co. Rd. Designation as 
state secdy. hwy. approved. Fed. funds to be secured. 
Umatilla County. Old Oregon Trail-Columbia River Hwy. jct. 

Acquisition of r/w by condemnation from Eloise Van Slatte 

approved. Resolution adopted. 

Multnomah County. Columbia River Hwy. Crown Point. Concession 
privileges at Vista House sold to Multnomah Falls Gift Shop. 
Upper Columbia River Hwy. Construction of dredge fill sections. 

Project to be re-advertised for bids. 

Portland. Front Ave. Proj. Steel Bridge approaches. Engr. to 
handle details with city and railroad re construction. 

Portland. Front Avenue Landscaping Proj. Project postponed 
and temporary seeding to grass approved. 
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Gilliam County. Wasco-Heppner Secdy. Hwy. Cottonwood Grade 
Sec. Improvement requested. To be temporarily improved 
pending construction. 

Maintenance at east end of grade. Engr. to handle: 

Meeting adjourned at 5:30 p.m. 

Clackamas County. Load limit of 15,000 lbs. ordered on all 
county roads by County Court. No action. 

Clackamas County. Estacada-Milwaukie Co. Rd. Designation as 
State secdy. hwy. Engr. to report. 

Log hauling. Diamond Lake Hwy. and Crater Lake Hwy. No log 
hauling to be permitted. 

Speed zones. Speed limits for log hauling established on 
sections of hwys. To be included in PUC special permits. 

Columbia River Hwy. Portland-EBast Sec. Information re 
development requested. No action. 

Hood River and Wasco Counties. Columbia River Hwy. Hood 
River-Mosier Sec. Engr. to report re construction. 

Linn County. Albany-Lyons Secdy. Hwy. Wagner and Bevier 
Logging Co. granted permission to conduct logging. 

Polk and Marion Counties. Willamette River Bridge at 
Independence. Plans to be presented to Wer Dept. 

R. H. Baldock granted permission to attend Exec. Com. meeting 


of American Assoc. of State Hwy. Officials in ‘Washington, D.C. 


American Assoc. of State Hwy. Officials. Payment of $450 
annual dues approved. 

Meeting dates. March 24 and 25 set for next regular meeting. 

Unfinished business: 

Silver Creek Falls State Park. Sale of concession privi- 
leges. Chief Counsel to report. 

Washington County. Wilscikix. Hwy. Glenwood. Maintenance of 
private bldgs. on state property for five years approved. 

Umatilla County. Boardman. Acquisition by school district 
of state property. To be deleted from future agenda. 

Portland. Jefferson St.-Columbia St. one-way traffic plan. 
Resolution adopted. 

Clackamas County. Pacific Hwy. E. Canby. Traffic control 
requested. Engr. to report. 

Umatilla County. Weston-Elgin Secdy. Hwy. Construction of 
parking areas to be considered in 1947 Minor Betterment 
Progran. ; 

Josephine County. Pacific Hwy. Wolf Creek-Sexton Mt, Sec. 
Apandonment approved. Resolutions adopted. 

Lincoln County. Devils Punch Bowl State Park Road. Approved 
as state secdy. hwy. when County Court requests. 

Hood River County. Columbia River Hwy. Permanent location 
through City of Hood River. Action deferred. 

C. B. McCullough. Naming of Coos Bay Bridge in his honor. 
Formal request to be presented to Commission. 


Page Date Subject 
1947 
13710 Mar. 24 Lincoln County. Ore. Coast Hwy. Otter Crest Sec. Revision 


of hwy. across Badley property. Engr., Chief Counsel, and 
Parks Supt. to report. 
Real property. Acquisition authorized. Resolution adopted. 
13733 Klamath County. Lower Klamath Lake Secdy. Hwy. Midland- 
Mac's Store Sec. 80-ft. r/w to be acquired. 
Right of way acquisitions. Minimum 80-ft. r/w to be acquired 
in future. 
Awards. No contract to be awarded unless all r/w for project 
is obtained. 
Klamath County. Klamath Falls-Malin Hwy. U.S.R.S. Canal 
Crossing Sec. Width of r/w. Engr. to consult with Com- 
missioner Schaupp. 
Surveys. Completed and approved. Resolution adopted. 
13735 Surveys. Pacific Hwy. Eugene. Mill Creek Sec. Decision 
deferred. 
Surveys. Columbia River Hwy. Sullivan's Gulch Sec. Engr. 
and Chief Counsel to discuss matter with city and railroad 
13736 officials. 
Surveys. Salmon River Hwy. Ft. Hill Br. Sec. Decision 
deferred. (See page 13789) 
Condemnation. Offers approved. Resolutions adopted. 
13750 Wages and salaries. Civil Service pay plan approved. 
Legislature. Condemnation procedure. Senate Bill No. 139. 
Letter to governor urging veto approved. 
Meeting recessed at 11:55 a.m. to reconvene at 2:00 p.m. 
13751 Bids received on following projects: 
Mt. Hood Rock Production Proj. 
Replace Pier Fender for South Slough Bridge 
Spitzenberg-Scappoose Section 
Ashland (Water St.-Oak St.) Sec. 
Troutdale-Wahkeena Creek Sec. 
13752 Bridge over Buck Hollow Creek 
Umatilla River Dike Project 
Legislative Interim Committee. Appointment approved. 
Resolution adopted. 
13755 Legislature. State Hwy. Dept. Office Bldg. No action. 
Claim. N. Brown & Sons. Burns-Crane Hwy. Burns-Lawen Sec. 
Settlement for $25 approved. 
13756 Claim. Misses Mendenhall and Gilbert Hays. Boardman-Stanfield 
Hwy. Settlements for $780 approved. 
Sale of land. Astoria. McClure's addition. Offer of Evan 
Lum of $150 accepted. 
Douglas County. Pacific Hwy. Azalea-Glendale Sec. Condemnation 
settlement with C.A. Smith for r/w approved. 
Wheeler County. Shaniko-Fossil Secdy. Hwy. Chichester Gulch- 
Summit and Porcupine Butte-Chichester Gulch Secs. Abandon- 
ment approved. Resolution adopted. 
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Portland. Pacific Hwy. Jantzen Beach Underpass Proj. 

Additional sum for extra landscaping work approved. 

Equipment. $150,000 authorized for purchase of Govt. equipment. 
Sale of timber. Lane County. Oregon Coast Hwy. Gardiner. 

Offer of Doernbecher Mfg. Co. accepted. 

Log hauling. Evasion of weighing. C. ®. Staples and Roland 

P. Hougham. Permits not to be cancelled unless there is 

sure case. 

Permits. McKenzie Hwy. near Nimrod Rd, Jct. 
of cable by Roseboro Lmbr. Co. approved. 

Minor Betterment Program. 1947. $60,000 authorized for 
purchase of oil rock for maintenance. 

Footpath construction. No action until Legislature adjourns. 

Bridge betterment. Additional expenditure of $52,675 approved. 

Channelization Projects. Future projects to be discussed with 
Commission. 

Agreements approved and signed. 

Meeting adjourned at 12:30 p.m. 

Minutes of February 3, 4, and 5, 1947 approved. 

Parks. Parks Supt. reports on followgng: 

Sodaville State Park. $1,800 maintenance expenditure 
approved. 

Wayside strips. Umatilla County. 
John Day River-Camas Cr. Jct. Purchassof 80 acres approved. 

Collier State Park. Construction of mseum. Action deferred. 

Umpqua Lighthouse State Park. Request of Julius Siller to 
operate "dune skooters". Action deferred. 

Cline Falls State Park. Expenditures for betterment approved. 

Wallowa Lake State Park. Expenditures for betterment 
approved except construction of caretaker's house. 

The Cove State Park. Expenditures for betterment approved 
except construction of swimming pool. 

Collier State Park. Expenditures approved except con- 
struction of caretaker's house. 

Boating and picnic facilities bordering navigable streams. 
Development in exisiting parks approved. No additional 
lands to be acquired. 

Wayside strips. Upper Columbia River Hwy. Acquisition 
with state funds only approved. 

Owyhee Damsite. Malheur County. 
state park. No action. 

Wayside strips. McKenzie Hwy. Finn Rock-Blue River Sec. 
Strips not to be purchased. 

Silver Creek Falls Park. Rental of CCC buildings approved. 

Douglas County. Acquisition of parks at Elkton . Tunnel on 
Umpqua Hwy. and at Camas Mt. approved. 

Rocky Creek State Park. Addition proposed. Action deferred. 

Lane County. McKenzie River near Vida. Suggested acquisi- 
tion of park area disapproved. 


Maintenance 


Pendleton-John Day Hwy. 


Proposed establishment of 
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C. B. McCullough. Coos Bay Bridge named in his honor. Chief 
Counsel to prepare resolution. 

Coos County. Ore. Coast Hwy. No. Bend-Bandon Sec. Relocation. 
Action deferred, 

Benton and Linn Counties. Corvallis-Eastside Secdy. Hwy. 
Request for improvement denied. 

Log hauling. Tiller-Trail Secdy. Hwy. Complaint re hazards 
caused by log haulers. No action. 

Hood River and Wasco Counties. Columbia River Hwy. Hood River- 
Mosier Sec. Report on estimated cost of construction. No 
action. 

Meeting adjourned at 5:00 p.m, to reconvene following morning. 

Bids received on following projects: 

Pistol River Bridge and Flk Creek Bridge Painting 

Grant County Line-Crow Flat Sec. 

Madras Sec. 

Three Bridges over Sprague River 

Remodel Beardsley Bldg., Klamath Falls 

Gillespie Corner-Lorane Sec. 

Jordan Creek-Rock Creek Rock Production Proj. 

Nyssa (1st St.-7th St.) Sec. 

Ontario (S.W. lst St.-S.W. 12th St.) Sec. 

Troutdale-Wahkeena Creek Sec. 

Concrete bridge over 0.W.R.R. & N. Co. tracks at Bridal 
Veil, 

West Union-Cornelius Pass Sec. 

Necarney Creek Bridge and Nehalem River Bridge painting 

Barnes Road-Multnoamh County Line Sec. 

Minor Betterment Program. 1947. Approved except for item 
re footpath and sidewalk construction 

Permits. Upper Columbia River Hwy. Sandy River Bridge. Paul 
Mumpower to use state property for rental of fish nets. 
Referred to Chief Counsel. 

Gilliam County. Wasco-Heppner Secdy. Hwy. Cottonwood Grade 
Sec. Improvement requested. Action deferred. 

Coos County. Ore. Coast Hwy. North Bend. Proposed change in 
improvement involving Weyerhaeuser Timber Co. Engr. to report 

Parks. Curry County. Brookings. Offer, as cift, of small 
tract along ocean for state park. Parks Supt. to report. 

Umatilla County. Adams-Thorn Hollow Co. Rd. and Helix-Holdman 
Co. Rd. Exchange of improvements. Action deferred. 

Yamhill County. Selmon River Hwy. Willamina. Improvement 
requested. Engr. to report. 

Clackamas County. Pacific Hwy. E. Landscaping small area in 
front of "Fireside Dinners". Engr. to report. 

Three Year Postwar Program. Delegation from Harney County 
requests work to be expedited. No action. 
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Washington County. Krueger Quarry. Sale to S.P. & S. Rwy. 
approved, 

Benton County. Pacific Hwy. W. and Tampico-Lewisville Secdy. 
Hwy. Purchase of additional right of way approved. 

Public utilities. Fee for use of bridge structures. Policy 
adopted. 

Abandonment of state hwy. r/w Engr. and Chief Counsel to work 
out policy and report. 

Claim. Charles W. Brundle. Crater Lake Hwy. Settlement for 
$85.15 approved. 

Klamath County. Klamath Falls. Vacation of Peck Blvd. 
approved. 

Claim. Upper Columbia River Hwy. U.P.R.R. Co. Claim for 
$134,571 denied. 

Curry County. Oregon Coast Hwy. Gold Beach. Report on 
attitude of citizens re acquisition of r/w. No action. 
Portland. Sandy Blvd. 82nd Ave.-96th Ave. Sec. Improvement 

approved. 

Tillamook County. Ore. Coast Hwy. Bay City. Request for 
improvement denied. 

Jackson County. Pacific Hwy. Siskiyou Mt. Sec. Installation 
ef sight posts approved. 4 

Wallowa County. Wallowa Lake Hwy. Minam Hill Sec. Instal- 
lation of sight posts approved. 

Sight post installation. Engr. to report on state-wide basis. 

Sherman County. Wasco-Heppner Secdy. Hwy. W. Cottonwood 
Canyon Sec. Report on improvement. Action deferred. 

Signals. Pacific Hwy. E. Canby. Attitude of city in 
cooperation reported. No action. 

Dovglas County. North Umpqua County Rd. Little River Bridge. 
State cooperation in construction. Action deferred. 

Signals. Upper Columbia River Hwy. Twin Tunnels. Installa- 
tion of signals to be handled by Engr. 

Multnomah County. Col. River Hwy. Oneonta Tunnel. Road con- 
struction around tunnel approved. 

Clackamas County. Estacada-Milwaukie Co. Rd. Designation as 
state secdy. hwy. approved. Resolution adopted. 

Clackamas County. Woodburn-Sandy Secdy. Hwy. Woodburn- 
Estacada Sec. designated Woodburn-Estacada Secdy. Hwy., 
and Eagle Cr.-Sandy Sec. designated Eagle Cr.-Sandy Secdy. 
Hwy. Resolution adopted. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Equipment. Additional authorization of $100,000 approved for 
purchase, 

City street improvements not on state hwys. Report of Engr. 
approved. 
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1947 
13793 Mar.25 State Tax Street Funds. Resolution adopted. 
13796 Awards. Engr's. award of contracts confirmed. 
13798 Extensions of time granted as follows: Contracts Nos. 
2737, 2770, 2794, 2801, and 2826. 
13799 Contracts completed and accepted as follows: Contracts 


Nos. 2709 and 2821. Resolution adopted. 
Astoria Ferry. Report on operating cost. Engr. to negotiate 
for reduction in contract price. 
Meeting date. April 22, 23, and 24, and tentatively May 14 and 
15 set for next two regular meetings. 
13800 Astoria Ferry Terminal. Acquisition of Charles Swanson 
property. Engr. to report. 
Lincoln County. Devils Punch Bowl State Park. Road designated 
13801 as Otter Rock State Secondary Hwy. Resolution adopted. 
Multnomah County. Lower Columbia River Hwy. Willamette Slouch 
Bridge. Plans to be submitted to War Department. 
"No Parking" zone. Oregon Coast Hwy. Nelscott, Taft, and 


13802 Cutler City. Zones established. Resolutions adopted. 

13804 "No Parking" zone. Pacific Hwy. Springfield Jct. "No Parking- 
13805 Bus Stop" area established. Resolutions adopted. 

13806 Signals. Columbia River Hwy. Hood River. Blinker traffic 


signal installation at 9th Street approved. 

Signals. Hood River County. Columbia River Hwy. Cascade Locks. 
Request for pedestrian signals at three points denied. 

Signals. Clackamas County. Cascade Secdy. Hwy.- S.P. Co. RR. 
track intersection. Liberal. Floodlight installation approved 

13807 Company to pay one-half the cost. 

Buildings. Purchase of warehouses. Expenditure of $17,000 
approved. 

Steel. Purchase of I beams and 150’ span Bailey Bridge approved. 

Marion and Clackamas Counties. Pudding River Bridge. Old 
bridge to be sold to counties when new structure completed. 

Sale of scrap material. Fire siren sold to Gilbert Fire Dept. 
for $35. 

Platform scales. Reedsport. Request for installation denied. 

Load limits. Reductions on certain state hwys. lifted. 


13808 Resolution adopted. 
Jackson County. Sams Valley Secdy. Hwy. closed to log hauling 
13809 traffic. 


Log hauling. P.U.C. permit of Frank H. Pearson, Springfield, to 
be canceled. Stanford Norris, Dallas; and Clarence Kyriss, 
Sweet Home, to appear at next meeting. 
Lincoln County. Yachats. Removal of sand from ocean beach by 
J. H. Massey. Action deferred. 
f Permit. Request of J. A. McCaul, Jr., to operate mobile kitchen 
on ocean beach denied. 
Wasco County. The Dalles-Calif. Hwy. Tysh Valley. Arthur 
13510 Muller's facilities to be removed from r/w. 
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Central Oregon Hwy. Sage Hen Hill Sec. Inquiry re plans for 
improvement. No action. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Dovglas County. Elktcn-Sutherlin Secdy. Hwy. Improvement of 
south end of project approved conditionally. 

Coos County. Ore, Goast Hwy. Coquille-Coos Bay Sec. Improve- 
ment of Manning Creek-China Camp Marsh Sec. approved. 

Douglas County. Tiller-Trail Secdy. Hwy. Widening requested. 
Improvement included in Forest Hwy. Program. 

Portland. Cooperative study of conditions in Portland where 
streets and highways cross r.r. tracks approved. 

Survey. Sullivan's Gulch. Engr. and Chief Counsel to dj- uss 
results with Portland city officials. 

Benton County. Designation and maintenance of Alsea-Lobster 
Valley Co. Rd. as extension of Alsea-Deadwood Secdy. Hwy. 
Engr. and Chief Counsel to report. 

Douglas County. Umpqua Hwy. Reedsport-Scottsburg Sec. 
Improvement requested. No action. 

Douglas County. Umpqua Hwy. Reedsport - East Sec. Inquiry 
re status of improvement. Action deferred. 

Douglas County. Reedsport vicinity. Request for installation 
of platform scales.denied. a 

Deschutes County. Powell Butte Secdy. Hwy. Improvement of 
Ochoco Hwy. Jct.-Crook County Line Sec. Engr. to investi- 
gate and report. 

Crook County. Crooked River-Paulina Secdy. Hwy. Request 
for extension and construction of Paulina-John Day-Burns 
Hwy. Jct. Sec. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Survey. Polk County. Salmon River Hwy. Ft. Hill Bridge Sec. 
Location epproved. Resolution adopted. 

Coos County. Bradley Lake Co. Road. Lakeside County Road. 
Request.for oiling denied. 

Umatilla County. Hermiston Secdy. Hwy. Raleing of grade 
line on First St.-Third St. Sec., Hermiston, approved. 

Umatilla County. Hermiston. Request for additional footpath 
construction along new hwy. from Gladys Ave, to Osberg 
Tract denied. 

Multnomah County. Portland. Vancouver Ave, Secdy. Hwy. 
Request for widening denied. 

Jefferson County. Madras. The Dalles-Calif. Hwy. Construc- 
tion of curbs and gutters approved. 

Umatilla County. Pilot Rock. Bridge repair on street used 
for log hauling. State aid in amount of $2500 authorized. 

— Projects approved at following points: Pacific 
Hwy. E., Salem, and Pacific Hwy. at Springfield Jct. 

State Tax "Street Funds. Resolution adopted. 
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Wallowa County. Little Sheep Cr. Secdy. Hwy Report re reconstruc- 
tion approved. 

Lincoln County. Oregon Coast Hwy. Miner Cr.-Spencer Cr. Sec. 
Bxpenfiture of $1200 for slope protection approved. 

Log hauling. Coos Bay Lmbr. Co. Overweight violation. Engr. 
to report. 

Astoria ferry. "Tourist No. III". Certificate of seaworthines: 
from American Bureau of Shipping ordered filed. 

Coos County. Oregon Coast Hwy. North Bend. Improvement to 
accommodate Weyerhaeuser Timber Co. No action taken. 

Meeting adjourned at 6:45 p.m. 
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Multnomah County. Columbia River Hwy. Bonneville. 

Request for access from proposed aerial tramway terminal. 
Engr. to report. 

Revolving Fund. Increase to $700,000 approved. Resolution 
adopted. 

Travel information. Suggestion for maintenance of bureau in 
State Capitol rotunda referred to Travel and Info. Bept. 
Carl Jordan authorized to attend travel shows. 

Salaries and wages. Increase of Purchasing Agent's salary 
approved . 

Expense accounte of field employees. Engr. to report. 

Platting of property near hwy. r/w. Suggested letter to co. 
courts re approval of plats abutting state hwys. approved. 

Lane County. Willamette Hwy. Pleasant Hill. Relocation of 
monument. Engr. to report. 

Curry County. Oregon Coast Hwy. Port Orford Report re ac- 
quisition of r/w approved, 

Gilliam County. Wasco-Heppner Secdy. Hwy. Relocation west 
of Condon tentatively approved. Chief Counsel to report 
re cost of r/w. 

Portland, Pacific Hwy. (No. Union Ave.) Request to construct 
access driveway denied. Additional r/w and r/a to be 
secured. Survey authorized. 

Speed limit. Alsea-Deadwood Secdy. Hwy. Reduced speed limit 
established. Resolution adopted. 

Linn County. Lebanon. Improvement of city streets. Action 
deferred. 

Agreements approved and signed. 

Meeting adjourned at 5:00 p.m. 

Enroute Portland to Salem: . 

Yamhill County. Request for designation as state secdy. hwy. 
of road from Yamhill to McMinnville denied. 

Klamath County. Klamath Falls-Malin Hwy. Improvement 
through Malin authorized as Minor Betterment. 

Benton County. Pacific Hwy. W. Monroe, Requested improve- 
ment denied. 

Coos County. Coquille River Bridge at Bullards. Co-operative 
construction of bridge approved. 

Coos County. Request for construction of hwy. from Cape Arago 
to Bandon denied. 

Tillamook County. Elsie-No, Fork, Nehalem River Br. Request 
for construction of cutoff hwy. denied. 

Columbia County. Columbia River Hwy. Clatskanie. Sidewalk 
construction to S.P, & S. Depot requested. Action deferred. 

Cascade Hwy. Oregon City-Eugene. Request for construction 
denied. 


Portland, Oregon 
December 30, 1946 


The State Hi Commission met in regular session at 9:00 am, 
in Room 715 (Imperial Room) of the Imperial Hotel, Present were: 


T. H, Banfield, Chairman 

A, W, Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

Ry Hy Baldock, State Highway Engineer 
J. Me. Devers, Chief Counsel 

H. B, Glaisyer, Secretary 


The Commission by unanimous vote approved the mimutes of the meet- 
ing of the Commission held on November 25 and 26, 1946. 


The State Parks Superintendent was present and reported on the 
following park matters: 


1, Progress report on acquisition of wayside strips along the 
Umpqua Highways The Parks Superintendent made a general report on this 
subject, explaining details. The Commission took no action on the 
report, : . 


2. Cutting of wayside timber along the Oregon Coast Highway north 
of Gardiner: The Parks Superintendent advised that the state owns only 
a right of way through this district, the lands on both sides of the 
highway being owned by the Doernbecher iMammfacturing Company, which is 
now cutting the timber for market, and would: aiso like to acquire the 
timber on the highway right of way if the Commission is disposed to sell 
it. He pointed out that if the offer of the Doernbecher Manufacturing 
Company is not accepted the timber standing on the highway right of way 
would become a hazard to highway traffic when the company has logged its 
adjacent lands. He suggested that the timber be sold to the Doernbecher 
Manufacturing Company; otherwise, that the Commission acquire sufficient 
timbered waysides to protect the timber standing on the right of way. 
The Engineer concurred in the suggestion, Commissioner Schaupp expressed 
himself in favor of selling the timber to the Company. Commissioner 
Chandler expressed himself similarly, advising that, in his estimation, 
this would be a very picturesque section of highway even if the timber 
is cut because of the lakes and ocean views, Following further discus— 
sion motion was made by Commissioner Chandler that the State Parke 
Superintendent be authorized to negotiate the sale of the timber on the 
highway right of way with full power to act in the best interests of 
the state, The motion was seconded by Commissioner Schaupp and carri 
by the unanimous vote of the Commission, ¢ 


3, Installation of an electric stove in Champoeg Parks The Parks 
Superintendent recommended installation of an electric stove which he 
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generally are opposed to the State relinquishing any of its rights in 
favor of an individual to the impairment of the rights of the general 
public. At his request the Secretary read aloud a letter and a resolu- 
tion from the Issac Walton league of America and a number of telegrams, 
in all of which objections are voiced to the state giving up any of its 
rights to the property in question, The Parks Superintendent pointed out 
that the Commission at the previous meeting authorized the filing of an 
amended application for a 25-foot strip of land along the river rather 
than a 200-foot strip; however, that has not yet been done. He recom— 
mended, in view of the objections, that no change whatsoever be made in 
the previous application. uur. Frank B, Wire, State Game Supervisor, was 
present and advised that the State Game Commission also objects to the 
state modifying its original application and suggested that the State 
Highway Commission complete the acquisition of the 200-foot strip in 
accordance with its original plan, In view of the objections the Commis- 
sion decided that it would be inadvisable to modify in any way its pre- 
vious application for a 200-foot.strip of land along this stream and 
instructed the State Parks Superintendent not to file the modified appli- 
cation that was authorized at the. previous meeting. 


% Encroachment of the residence of Roy A, Gould on State Highway 
property near Glenwood: The Parks Superintendent advised that ur, Gould 
owns the land adjoining the state's property at this location and when 
constructing his residence puilding inadvertently placed it on land owned 
by the state, beyond the limits of the standard-ridth highway right of 
ways Mr. Gould, he said, anticipates continuing his residence at this 
place for about five years and would like very much to maintain the res- 
idence building in its present location during this period, He further 
advised that the land occupied by the building is a wayside strip 
obtained as a gift from the Consolidated Timber Company, which reconnends 
that ir, Gould be allowed to occupy the premises as requested. In the 
discussion that followed it was pointed out that the Commission has an 
established policy which will not permit encroachments of this kind, In 
view thereof, the Commission deferred its decision pending advice and 
recommendation from the Chief Counsel, to whom the matter was referred, 


8 Proposed purchase af timber strips along US1Ol between Otter 
Crest State Park and the junction with the road leading to Devil's Punch 
Bowl State Park: The Parks Superintendent advised that the highway is to 
be realigned along this section and that the right of way on the new 
location contains considerable timber which the Doernbecher sianufacturing 
Company would like to cut if it is agreeable with the Highway Commission, 
inasmuch as the land adjoins the timber tract which the Company now owns 
and is logging in this vicinity, He particularly pointed out that there 
are two tracts of land, now privately owned, on the west side of the 
highway which contain good stands of virgin timber and are desirable in 
order to preserve the timbered waysides, One of these adjoins Otter 
Crest State Park and the other is located a short distance south there- 
from, He recommended thet the request of the Doernbecher lianufacturing 
Company be denied and that the Commission authorize acquisition of the 
two other tracts, The Engineer concurred in the recommendation, Follow 
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estinated could be purchased for about ‘31,000, He pointed out that in 
the past the state has furnished stove wood for public use, which, at 
320 per cord, is quite costly. He estimated that about 170 cords of wood 
would be needed this year and advised that this will have to be provided 
by caretakers whose services could be used to much better advantage doing 
other things; moreover, if an electric stove were installed and the pub- 
lic was charged a nominal sum for the use of electrical energy a saving 
of about 3,000 would be effected, The matter was discussed at some 
length and as a result thereof the Commission approved the purchase and 
installation of a stove at this place as a trial proposition, 


4¢ Proposed park on the Dallas-Coast Secondary Highway at Buell, 
Polk County: The Parks Superintendent presented the offer of Buell 
Grange to present to the state as a gift for park purposes a l0-acre 
tract of land situate near Buell which has been used for park purposes 
for a number of years, He advised that the area does not particularly 
fit into the state park picture, and he recommended that the offer be 
declined, The Commission approved the recommendation unanimously, 


5. Sale of concession in Silver Creek Falls State Park: The Chief 
Counsel, Mr, J. M, Devers, reported on this matter on behalf of the State 
Parks Superintendent, He advised that, in conformity with authority 
previously granted the Parks Superintendent and himself, negotiations 
have been carried on with ir, Ralph Nohlgren, Salem, to take over this 
concession, Mr, Nohlgren, he said, has investigated the possibilities 
thoroughly and has stated a willingness to spend about 5,000 of his owm 
funds to provide a proper—functioning concession, if a satisfactory 
working arrangement can be effected with the Commission on a minimum 
five-year basis, The Chief Counsel recommended an agreement with ir, 
Nohlgren on such basis which would include provision that no considera— 
tion shall be paid for the first year in view of the expenditure to be 
advanced by lir, Nohlgren, unless revenues he receives exceed a certain 
sum hereafter to be agreed upon; if the revenues exceed such agreed sum 
then the state is to charge a certain percentage which also is to be 
agreed upon later, The charge for the second and following years, he 
said, would be a certain percentage of the gross revenues to be decided 
as a result of further negotiations, The Chief Counsel advised that 
Mr, Nohlgren is experienced in this class of business and guarantees to 
conduct the concession in a manner satisfactory to the State Highway 
Commission, and he has agreed also to vacate the premises in the event 
the Commission is not satisfied with the way in which he is operating 
the concession, Following discussion the Commission authorized the Chief 
Counsel to continue the negotiations with Mr. Nohlgren and to work up an 
agreement with him in conformity with his suggestions, He was instructed 
to report back to the Commission when negotiations are completed, 


6 Request of Gen. Ira Eaker for withdrawal of the State's applica~ 
tion for Government-owned lands along the Rogue River in the Camp White 
area, Jackson County: The Parks Superintendent advised that there is 
considerable agitation in Jackson County over this matter and that people 


_————— 


After careful consideration the Commission approved the progran 
as presented by unanimous vote, 


The Assistant Counsel requested authority to acquire certain parcels 
of real property that are needed for various highway improvements throughout 
the state, He submitted a list of such properties together with the offer 
that he recommended in connection with each parcel, After careful considera- 
tion of the individual items composing the list the Commission approved the 
request and the offers and thereupon, by unanimous vote, adopted the follow- 
ing resolution with regard thereto upon motion of Commissioner Schaupp, which 
was duly seconded by Commissioner Chandler: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle— 
ment for the properties involved, and that the acquisition of the pro- 
perties should be completed. 


NOW, THSREFORE, BC IT RISOLVED that the several offers or bases 
of settlement hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be, 
and he hereby is instructed to complete the acquisition of the said 
properties and to take title thereto in the name of the State of Oregon. 
The said properties hereby ordered and authorized to be acquired are as 
follows: 


DRY CREEK-WONUMENT SSCTION, KIiBURLY-LONG CRG HIGHI/AY 
* 12913— Hux, Mary F. 
Right of vay 
Option expires 
May 15, 1947 
7,840 SGe ft. at 2g $ 
sqe ft. 156.80 
1.50 (approx.) acres 
at 200 300,00 
Barn and poultry house 
at $100 each 200,00 
Moving and re~estab- 
lishing buildings, 
estimated at 500,00 1,156.80 


(Cont) 


ing discussion the Commission decided not to sell to the Doernbecher ian— 
ufacturing Company the timber growing on the new highway right of way. A 
cruise of the timber and negotiations for the purchase of the two other | 
tracts under discussion were authorized by the Commission, The results | 
thereof are to be reported back to the Canmission when a decision with 
regard thereto will be rendered, 


9. Renewal of the lease with J. H, Turner for the grazing of sheep 
in Cape Sebastian State Park, Curry Countys The State Parks Superinten- 
dent recommended renewal of this lease for another year at the former rate 
of 50 cents per head per year. The Commission approved the recommendation, 


10. Plans for betterment work in certain state parks: The State 
Parks Superintendent reported that plans for development work in a number 
of state parks have been completed and that he is now ready to report the 
details to the Commission in order to secure the Commission's approval 
for the beginning of the work, Action on this matter was deferred until 
the next meeting of the Commission. The Parks Superintendent was in- 
structed to submit his plans in detail to the individual members of the 
Commission in the meantime for study, 


In the discussion of park matters the Engineer submitted a program 
for construction and betterment of roads and parking areas in state parks 
that are chargeable to Maintenance Department funtis, He advised that the 1947 
Budget provides an amount of 45,000 for such purposes, and he submitted for 
the Commission's consideration a partial program for the funds as follows: 


"Park Amount 
Bradley Qil parking area ‘ 500,00 
Cascadia Construct roadway and parking 

area- - - -— = - — -— ~ -2,500,00 

Construct log span over 

creek ------- --,» 500,00 3,000.00 
Collier Construct entrance rgad and 

parking area 1, 500,00 
Cove—Palisades Grade and surfate with cinders 

about 4 miles of park roadways 3, 750,00 
Dorris Surface roadway 250,00 
Saddle Mountain Grade roadway in park 12, 500,00 


Silver Creek Falls Place and roll 1,300 
cu, yds. rock - — — — -yl,800,00 
Oil 40,000 sa. yds, of 
parking areas and 
roads -— - - ~~ -— — —10,000,00 11,800,00 


Tou Velle Oil 5,000 sq. yds, roadway 1,500,00 
Troutdale—-Sandy Grade and gravel road and 

River parking area 2,680,00 
Yachats Oil road and parking area 900,00 
Yachats Ocean Park Oil road and parking area 2,400.00 


TOTAL $4,0,'780,00 " 
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DRY_CREEK-MONUMENT SECTION, KIMBERLY-LONG CROEK HIGHWAY (Cont) 
* 12912- Stubblefield, George P, 

Right of ‘lay 

Option expires 

April 17, 1947 $ 9 


(0,114 acre) ~ 4,965 

SG¢ ft, at 2f sq. ft. 99.31 

Allowance-removing and 

rebuilding yard fence 20,00 

Plus moving and re- 

establishing house, 

estimated 486,00 605-31 Cozad 


* 1290}% Jones, lee R, and Josie Jones 
Right of Way 
Option expires 
April 15, 1947 
3,718 sde ft. at 2 
sq. ft. 14436 
AlLowance-removing and 
rebuilding 120 feet 
yard fence, re-estab-— 
lishing clothes line, 
small woodshed 25200 
Moving building, cellar, 
estimated 600,00 699.36 8 


% 12903—A~ Stubblefield, Otis 

Right of Way 

Option expires 

May 8, 1947 
0.59 acre at £3200,00 118,00 
Allowance—re~estab— 
lishing house, wood- 
shed, water system, 
cellar, fence 2,400,00 1,518.00 e 


Road entrance, south side, 
Station 736+00 


* 12904— Schafer, Ethel C. 

Right of Way 

Option expires 

May 7, 1947 
11, 412.7 sd» ft. at 
Lf SGs ft. 456-50 
Trees, berries, aspar- 
agus 27950 


(Cont) 


Pe 50 2266 


| 


13509 


DRY CRGEK-MONUMENT STCTION, KIMBERLY-LONG CREEK HIGHWAY (Cont) 


* 12910- Holmes, C, J, 


Right of Way 
Option expires 
May 14, 1947 $ $ 
1,480 sq. ft. at 10g 
sq. ft. 148.00 
Allowance~re building 
fence and gates 52,00 
anages~ 
3-foot cut across 
property 200,00 400,00 


The State is to pay for removal of 
house from right of way if in 
future highway is widened, or 
necessary 


* 12905- Gamble, Minnie Li, 

Right of Way 

Option expires 

May 7, 1947 
3,615.48 sqe ft. at 

sqe ft. 72.30 

1 shade tree 10,00 
22 rods woven wire fence 


at .4 rod 48,00 130,30 - 


* 12908— Cupper, iiorton 
Right of Way 
Option expires 
Way 6, 1947 
8,293 sae ft, at 2 
SQ. fte 16586 
(Allowance) moving and 
re-establishing house, 
outside toilet, estin— 


ated at 400,00 565.86 
* 12906- Boyer, Dempsey 
Right of Way 
Option expires 
May 4, 1947 
8,929 sade ft, at 2 
Sd, ft, 178,50 
Allowance—extending 
pipe line 50,00 


Allowance for moving 
and re-establishing 
. house 325,00 553450 


Cozad 


i35ie2 


ADRIAN-HOMEDALE SECTION, NYSSA-ADRIAN HIGHJAY (Cont) 


13085- Dazey, Floy E. 
Right of Way 
Option expires 
0.06 acre at 150,00 § 3400 % 3,00 Cozad 


13082= Cowling, E. G. and Edna B, Cowing 
Right of Way 
Option expires 
June 11, 1947 
91 rods fence at 41,00 
to move and recon 
struct 91,00 136,00 " 


13102~— Dierking, Lambert W. 
Right of Way 
Option expires 
June 9, 1947 
No land outside right 
of way 
92 rods fence-at 75¢ to 
remove and reconstruct 69,00 69.00 " 


13100—- Ashcraft, Odice L, 

Right of Way 

Option expires 

June 8, 1947 
No land outside right 
of way 
80 rods fence at 50f to 
remove and reconstruct 40,00 40,00 sd 


13099— Eastman, 5, E, 
Right of Way 
Option expires 
June 8, 1947 
0,10 acre at 150.00 15.00 
80 rods fence to remove 
and reconstruct at 50 
rod : 


40,00 55.00 ” 
13098—- Johns, Frank 
Right of Way 
Option expires 
June 8, 1947 
No land outside right 


of way 
(Cont) 


22904- Schafer, Ethel C, (Cont) 


Right of Way 
Option expires 
May 7, 1947 3 
123 rods woven wire 
fence at v4 rod 50,00 
200 feet water pipe 
en) 25¢ foot 50.00 
22 rods woven wire 
fencing, v4 rod 48,00 


Allowance-removing barn, 
chicken house, poultry 

pens, garage, and re— 
building $00.00 


ADRIAN-HOMEDALE SECTION, NYSSA-ADRIAN HIGHWAY 


13304— ideGivern, Anne T, 
Gravel pit 
Option expires 
dune 19, 1947 
19.97 acres at 10,00 199,70 
Deduction for hialheur 
County tax due, estin- 
ated at 75200 
Amount to be paid owner 
by State 


13084— Nicholson, Allen F, and Helen I, 
Nicholsen 
Right of Way and gravel 
Option expires 
June 11, 1947 
0,.27-acre at 100,00 27.00 
36 rods fence to move 
and reconstruct, 
1,00 rod 36-00 
21.05 acres at 10,00 210,50 


13101— Ormiston, Archie 

Right of Way 

Option expires 

June 15, 1947 
Land— none outside right 
of way 
Allowance for executing 
deed 2-50 


(Cont) 


1,232.00 


124,70 


273450 


2.50 


Cozad 


Cozad 
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ADRIAN-HOMEDALE SECTION, NYSSA~ADRIAN HIGHWAY (Cont) 


Right of Vay 

Qption expires 

June 18, 1947 
Allowance-153 rods 
barbed wire fence at 
‘abgOO rod 
Allowance-66 apricot 
trees at .3 each 


13083— Riddle, Geo, F. 

Right of Way 

Option expires 

June 10, 1947 
1.35 acres at »50,00 
Allowance=L02 rods 
barbed wire fence at 
3,00 rod 


13081— Parker, Ernest 5. 

Right of Way 

Option expires 

June 10, 1947 
13,200 sae ft. at of 
Sde fte 
1 large shade tree 
Allowance-20 rods 
barbed wire fence at 
‘31,00 rod 


13086— Tarr, GeOsw Pe 

Right of Vay 

Option expires 

June 15, 1947 
0.79 acre at ,100,00 
2.0 acres at 50.00 
Allowance—72 rods 
barbed wire fence at 
al,00 rod 


13088— Nelson, Elmer E, 
Right of Way 
Option expires 
June 12, 1947 
0.15 acre at .j50,00 750 
Allowance-100 rods woven 
wire fence at 1,00 rod 100,00 


(Cont) 
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ADRIANeHOMEDALE SECTION, NYSSA-ADRIAN HIGHWAY (Cont) 
13098- Johns, Frank (Cont) 

Right of Way 

Option expires 

June 8, 1947 $ 


80 rods fence to remove 
-_ reconstruct at 50¢ 40,00 
1309% Dierking, Lambert VW, 
Right of Way 
Option expires 
June 9, 1947 
No land outside right 


of way 
Allowance-54 rods barbed 
wire fence at 75f rod 40,50 


13090- Beebe, Glen S. 

Right of Way 

Option expires 

June 18, 1947 
0.42 acre at 150,00 63,00 
Allowance-290 rods 
barbed wire fence 
remove, rebuild, at 


1,00 red 290,00 


13069 Tracy, R. Co 

Right of Way 

Option expires 

June 17, 1947 
2.74 acres at 5200.00 548,00 
2,74 acres at ‘)50,00 137,00 
Al lowance—se verance— 
12 acres at 200 
— 50% — 1,200,00 
Allowance-lieu stock 
underpass 1, 000,00 
Allowance-364 rods 
barbed wire fence 


at 1,30 rod 47329 
13092— Symms, R. Doyle 
Right of Way 
Option expires 
June 18, 1947 
No land supposed *o be 
outside 
(Cont) 


> 
Oo 


$ 
40,00 Cozad 
40,50 sd 
353200 8 
3,358.20 " 


HOPE—DERRY RANCH SECTION, VALE-WEST HIGH AY (Cont) 


12759-A4— Swanson, Anna He 
Drainage Ditch Easement 
0,05 acre drainage purposes ‘00,00 ‘00,00 


COLES OHN DAY ON, JOHN DAY HIGHAY 


13224~- Pike, Daniel and Amy Pike 
lease 
Option expires 
June 22, 1947 
3 year lease on 7.80 § 
acres for road 
materials = 35,00 acre 39,00 


UMATILLA-HERMISTON SECTION, OLD OREGON TRAIL 


13301— Kennedy, We Ee 
Gravel Pit 
Option expires 
June 9, 1947 
20.0 acres at ,100.00 2,000,00 2,000.00 Chandler 


PELICAN CITY-SOUTH SIXTH STREET SECTION, KLAMATH FALLS—MALIN HIGHWAY 


11495— Wilcher, Geo. W. 

Right of Way 

Option expires 

way 21, 1947 
0.39 acre at 500.00 195.00 
Move 1 story cabin 150,00 
Move 14 story barn 150,00 
Fruit trees-3 at .5 each 15,00 
ove fancy windmill and 
frame 15,00 
Move and reconstruct 100 
feet lattice fence and 
150 feet barbed wire 


fence 40,00 
ALTAWONT DRIVE SECTION, ATRPORT ACCESS HIGH.AY 


** l116g— Hannon, Ellen A, 
Right of Way 
4.69 acres at $75.00 
less 370.75 
Severance damages 229.25 600.00 .&Callister 


This amount includes foreclosure all construction 
liens claimed by Klamath Irrigation District 
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ADRIAN-HOMEDALE SECTION, MYSSA-ADRIAN HIGHYAY (Cont) 


13087- Leavitt, Samuel 5, 


Right of Way 
Option expires 
June 12, 1947 % % 
0.12 acre at .150,00 18,00 
320 rods 
barbed wire fence at 
50¢ rod 160,00 


State to provide drive— 
ways and road entrances 
at existing location 178,00 Cozad 


13103~- Tallman, James Orrin 

Right of Way 
Option expires 
June 20, 1947 

No additional land in 

right of way 
Allowance for executing 
deed 2.50 2.50 " 


HOPE—DERRY RANCH SECTION, VALE-WEST_ HIGHWAY 


127 Zinie, George J. 
Right of tiay 
Option expires 
Jamary 24, 1947 
(CORRECTION) 
0,20 acre at 20,00 4.00 
1.0 acre at 100.00 100,00 
22 shade trees at ,10 
each 220,00 
Allowance-160 rods 
barbed wire fence at 
41.00 rod 160,00 484,00 " 


Additional Amount 


Moving house west about 

400 feet 500,00 
400 feet 1+ in, pipe to 

be removed from deep 

well to new location 112,00 


Excavation—basement, 
concrete foundation 
for house 322.00 
Brick flue from bottom 
of basement 84450 EES ° 
7502, 50 
", 1GAE (Cont) 
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EAGLE CROEK-SANDY SECTION; DY HIGHWAY (Cont) 


++ 12981- Forrester, Maude (Cont) 
Right of Way 
Option expires 
April 30, 1947 $ 
s-severance 18.0 
acres, value ,1,800,00 
~- 15% 


++ 12946- Fish, Ray C. and Louise A, Fish 
Right of Way 
Option expires 
June 19, 1947 
1.50 acres at ,200,00 
25 foot dug well, at 
45200 foot 
House 


++ 12949— Goss, Robert and Margaret Goss 

Right of Way 

Option expires 

June 18, 1947 
0.09 acre at .300,.00 27,00 
10 rod fence at 
$1.50 rod 15,00 
Moving garage= 
allowance 60,00 
State to construct (re) 
road approach 


4+ 12950- Worthen, William A. 
Right of Way 
Option expires 
June 6, 1947 
0,82 acre at 300.00 246,00 
Allowance~—inconvenience 
during moving, etc. 54,00 
Moving house, shed, out— 
house, estimated at 600,00 
Construct approach westerly 
side — Sta. 41+00 
Construct approach westerly 
side — Sta. 40+00 


++ 1295 Legge ge Fred 


PS, 


2 Tara Ig gga aedioo hE ERO 


us UBVILLE SECTION, C HIGHT: 


we 13317% Lockwood, Harriet li, 


Right of ‘lay 
Option expires 
February 23, 1947 $ 
0.23 acre at .100,00 23,00 
3,562 acres at 500.00 1,781,00 
2.0 acres at 500,00 
less 1,000.00 
¥ 29.188 acres at 50,00 
i less 1,455.40 
House 2,388.10 


5220 acres at -~500,00 2,600.00 
15,05 acres at 50.00 752450 
House 1,000,00 


EAGLE CRSEK-SANDY SECTION, ‘JOUDBURN-SANDY HIGHWAY 


++ 12975— lundeen, Victor and ifabel Lundeen 
Right of Way 
Option expires 
April 30, 1947 
2.50 acres at 100,00 250,00 
208 rods fencing at 
22.00 rod 416400 


++ 12943- Converse, A,L, and Evelyn Converse 
Right of tay 
Option expires 
April 30, 1947 
1,16 acres at 200,00 348,00 


+ 12980— Jarvis, Je E 
Right of Way 
Option expires 
April 30, 1947 
0.85 acre at .j750,00 637.50 
34 rods fence at :2,00 
rod 68200 


++ 12981— Forrester, idaude 
Right of Way 
Option expires 
April 30, 1947 
3.28 acres at 100,00 328,00 
6 walnut trees at 20,00 
each 120,00 


231 rods fence at ‘2,00 
rod 462,00 


(Cont) 
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EAGLE CREEK-SANDY SECTIQN, WOODDURN-SANDY HIGHWAY (Cont) 
++ 12960- King, Laurence P, and Nettie King 
Right of Way 
Option expires 
June 4, 1947 $ 3 
0,09 acre at ..750,00 67.50 
0,023 acre at ‘400,00 9220 
0.23 acre at 200,00 . 46.00 


0,127 acre at ‘100,00 12,70 
Allowance-damage by 


reason reduction area 


front house 64-60 200,00 
#+ 12964- ijalar, Anton and Nina walar 
Right of Way 
Option expires 
June 8, 1947 
0.97 acre at »200,00 194.00 
Moving 19 shrubs 20,00 214,00 


State to reconstruct 2 
existing road approaches 


++ 12958 Fredrick and Ida Lohrman, and George 
and Bertha Van Bergen 


Right of lay 
Option expires 
June 3, 1947 
0,5 acre at :,200,00 100,00 
24 rods fence at 1,50 
rod 36,00 136,00 


State to construct road 
approach easterly side 

Sta. 68+50 and 71+15, 
westerly side at Sta. 71+15 


++ 12970- Chilton, Guy 


Right of Way 
Option expires 
June 9, 1947 
0,01 acre 5,00 
loving entrance posts 5-00 10,00 
++ 12951- Buswell, Bawin P. and Thelma Vie Buswell 
Right of Way 
Option expires 
'  §00 sq. ft. at 1f sq. ft. 5.00 500 
State to construct road 
approach 


(Cont) 
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a EAGLE CREEK-SANDY SECTION, VOODBURN-SANDY HIGHWAY (Cont) 


State to reconstruct road approach 
at Station 91438,2 


iG ++ 12983— Gregory, T. 0. 
in Gravel Pit and Haul Road 
¢ Option expires 
$ October 14, 1948 $ $ 
: 6,30 acres—3 year 
i lease~at 3¢ cubic 
: yard F, T, Young 
if ++ 13158 Sandy Sportsmen Association, Inc. 
‘ie Right of Way 
he Option expires 
a April 29, 1947 
‘ae 3 0.17 acre at 200,00 34200 
; bt Allowance for moving 
5 club house from right 
of way 350,00 384.00 Parker 
++ 12982— iteyers, Edgar L, 
Right of ‘lay and Easement 
Option expires 
May 25, 1947 
0.13 acres at 500.00 65-200 
21 rods fence at {2,00 
rod 42,00 
0,36 acre (easement re- 
construction dike) 107,00 " 
| 4+ 12950 Ellis, Wade E, and Virginia B, Ellis 
} | Right of Way 
) Option expires 
| June 5, 1947 
j 0.19 acre at .200,00 38,00 
/ 0.24 acre at ‘100,00 24,00 
— 110 rods fence at .1,50 Parker 
) rod 165200 227,00 Norlin 
| State to reconstruct existing 
road approach 
| ++ 12961- Campbell, Carl J, 
] Right of Way 
. Option expires 
June 9, 1947 
| | 0.01 acre 5400 5400 " 


(Cont) 


C ON, Wo.D) ANDY WAY (Cont) 
++ 1297 Bell, “illiam and Bina Bell 


Right of Way 

Option expires 

June 19,1947 » 
0,11 acre at .750.00 82.50 
0,06 acre at 4200.00 12,00 


Shurbs, trees, reduc- 


tion yard, lam 


200,00 


State to construct road 
approach, Sta, 151+70, 
152+70, North side 


++ 12972— Hudson-Duncan Company 
Right of ‘ay 
Option expires 
lay 14, 1947 


0.81 acre at .{750,00 607,50 
0,58 acre at 9400,00 232,00 
0.79 acre at ‘150,00 118,50 
Construct road approach, 

Sta. 176+00 - 


++ 12973— Sandy Ridge Cemetery Association 


Right of vay 
Option expires 
June 10, 1947 

0,01 acre 


1.00 


Construct 25-ft. entrance 
to cemetery at Sta, 172+68.4 


and 174+00 


++ 12962- Greenwell, Roy E. 
Right of Way 
Option expires 


0.67 acre at .,200,00 134,00 
Allowance-moving eléc=- 


tric fence 


9-00 


Allowance-moving sign 


post 


10,00 


Federal Land Bank partial 
release of mortgages 7.50 


+e 1297- Scherner, Rhinehart 
Right of Vay 


on expives 
June 12, 1947 


ALL 


2,03 acres at 150,00 304,50 
45230 


ages 


(Cont) 
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EAGLE CREEK-SANDY SECTION, WOODBURN-SAl DY HIGHWAY (Cont) 


++ 12965- ‘idmer, William 

Right of Way 

Option expires 

June 8, 1947 
0,12 acre at 300.00 
Shrubs, trees, rose 
bush—allowance 
15 rods at .1.50 (fence) 
rod 


<> 


++ 12967- Goodell, iyron H. 
Right of Way 
Option expires 
June ll, 1947 
0.21 acre at .:200,00 
35 rods fence to move— 
21,50 rod 
Well—allowance 
Reconstruct approach 
Sta. 138+00 
Construct and gravel 
foot-path front house 


++. 12968- Gierke, Louis T. 

Right of Way 

Option expires 

June 23, 1947 
0.08 acre at .,200,00 
0,06 acre at .300,00 
0.71 acre at 750,00 
6,340 sq. ft, at 3 
SQe ft. 
Shrubs and trees- 
allowance—move 
25 yards gravel—on new 
driveway 
loving house, garage, 
estimated 


++ 12969- Frenz, Arthur 

Right of Way 

Option expires 

June 6, 1947 
0,05 acre at 750,00 
13 rods wire fence-move= 
wl,.50 rod 
Apple tree 


(Cont) 


36200 
21.00 


250 


144,50 


4,335.80 


Parker 
Norlin 


PLEAS..NT TC UN, WILLAWETT> HIGH/AY 
12741— Lidyard, Belden and Helen F, lidyard 
Right of Way 
Option expires 
April 18, 1947 2 % 
0,01 acre at 500,00 5.00 
12 rods fence to move, 
at J1.50 rod 18,00 23,00 


Waiver of access, private, 
north side, station 342+#70 
excepted, 


12029— Jordan, .iabel Noll and Clyde E. Jordan 
Right of Way 
Option expires 
arch 20, 1947 
0,65 acre at 9500,00 325,00 325,00 
Waiver access, except to 
service road 
Plus road approach 


12028 itheeler, Allen P, and Effie G. theeler 


Right of Way 
Option expires 
April 4, 1947 
0.92 acre at 300,00 2776.00 
Trees 50,00 
55 rods fence at .1,00 
rod 55400 381,00 
Waiver access 
Road approach 


12032 Burt, Cole and Frances R. Burt 
Right of Way and Stockpile 
Option expires 


April 13, 1947 
1.43 acres at ,300,00 429,00 


0.44 acre at 200,00 88,00 
7,27 acres at 150.00 1,090,50 
Filbert trees-124 at 


519 each 643,50 
236 rods fence at 2,00 
rod 472.00 


YWe1l1-30 ft. at 524000 ft. 120,00 
jioving buildings, estin- 

ated at 1,500.00 4343400 
Station 360400 


(Cont) 


Landon 
Norlin 


Landon 


Also, State to exchange present stockpile site? acre- 
for new site-l acre-at Station 389+00-old site at 
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c ANDY i, RN-S HIGH. (Cont) 


++ 12953- Farmer, Donald L. 
Right of Way 
Option expires 

0,15 acre at ‘300,00 45,00 

iwoving 7 fruit trees 342.00 

Moving 14 rods fence Parker 

at 1,50 rod 21.00 100,00 Norlin 

Reconstruct approach 


* 
a 


Right of Way 
i 5 Option expires 
ie 0.22 acre at ‘3750.00 165-00 
(b 0.42 acre at .100,00 42,00 
sy dove 27 rods fence at ° 
x 1,50 rod 40,50 247450 ‘s 
Construct approach 


i, ++ 1297} (The City Church Extension Society) of the 
j 


/ i liethodist Episcopal Church of Portland, Oregon 
i We Right of Way 
| Option expires 


he June 7, 1947 
43 2.08 acres at 100,00 208,00 
Allowance-moving barn 


from R/W 100,00 308,00 Parker 
Construct approach— 
Sta. 216+00 


++ -13223- Knorr, welvin J, and “dith |. Knorr 
Right of Way 
Option expires 
June 15, 1947 
0,05 acre 10,00 
14 rods fence, at Parker 
j1.50 rod 21,00 31,00 Norlin 
Construct road approach- 
Sta. 21846345 


a 
: 
$i 
w 
» 


ER TaEME D 
ao 


a 


vw 


—— 


ia 
otal 


++ 12978~ Rehberg, Carl H. 

a Right of iy 

a Option expires 

ie 0, acre at ,300,00 219,00 

ity 18 rods fence at 1,50 

Ff rod (move) 00 246200 n 
Construct approaches south si 

Sta, 218490, 229450, 216400 


x 
Tet 


° 


13526 


12041— Baughman, Robert S, and lora E. Baughman 
‘Right of Way 
Option expires 
February 5, 1947 3 
0.31 acre at 9500,00 155,00 
3.0 acres at 450,00 150,00 
Allowance-Severance dam- 
ages-12 acres at $20.00 240,00 
120 rods fencing at 
» $2e25 rod - 150.00 
Allowance~lieu moving 
500,00 


State to replace pipe — 
Private access, Sta. 512+00 


12740- Hammond, Clarence E, 

Right of Way 

Option expires 

April 7, 1947 
0,01 acre at $500.00 
12 rods woven wire fence 
at $1.50 rod 
Trees 
Reconstruct road approach, 
north side, Sta. 318+54 
Private access 


12033+ Trower, D,H, and Mildred Trower 
Right of Way 
Option expires 


April 7, 1947 
0,08 acre at $200.00 
10 rods fence at #1,00 
rod 
Waiver of access 


12026- Dozier, George and Anna Dozier 
“Right of Way 
Option expires 
April 21, 1947 
0,78 acre at g100,00 


Waiver of access 


(Cont) 


i 
fi 
fi 
' 
Be 
ia 


xe 
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PLEASANT HILL—LOST CRETK SECTION, “TLLAMZTTE HIGHWAY (Cont) 


12933— liorris, P, G, and Susan L, Norris 
Right of Way 
Option expires 
February 20, 1947 oo) 
rag at 150,00 535,50 
7 Ss fence at 1,75 131.25 
Waiver of access, at Sta~ 
tion 414+30, and on South 
side at Station 402+50 


12034— Davis, Frank A, and Margaret A, Davis 
Right of Way 
Option expires 
February 21, 1947 
3.24 acres at ‘100,00 324,00 
116 rods fence at 21,50 
Allowance-for wrecking 
and removing hay barn 300,00 
Severance damages, lieu 
moving buildings, dig- 
ging well, constructing 
cattle pass 2,202,00 
Waiver of access-South side, 
Station 389493 


12031- Harris, Louise B, and John id, Harris 

Right of Way 

Option expires 

April 2, 1947 
0,43 acre at .350,00 150,50 
Trees and lilac oushes 220,00 
Waiver of access-road 
approach at Station 359+70 


13026- Jordan, .iabel Noll and Clyde =, Jordan, 
and :elvin iu, tilliamson 
Right of Way 
Option expires 
February 17, 1947 


0.08 acre at $500,00 40,00 
Waiver of access-except to 
service road 


(Cont) 


66675 


3,000,00 


37.50 


40,00 


Landon 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY (Cont) 
12021- Carrothers, Jess and Beulah B, Carrothers 
Right of Yay 
Option expires 
May 16, 1947 $ $ 
09 acre at 4400,00 36,00 
Shrubbery, rose bushes, 
trees 500 
Allowance-in lieu mov— 
ing house 700,00 871.00 


Waiver access, except private 
purpose (Sta. 308+50) 

Plus reconstruction road 
approach 


12048- Appling, D.B,. and Mary C. Appling 
Right of Way am Channel Change 
Option expires 


June 3, 1947 
0.83 acre at $300,00 249,00 
0.86 acre at $250,00 215-00 
Allowance-wrecking, in- 
stead moving barn 400,00 
24 rods fence at $2.00 
rod 48,00 
Allowance-trees, shrub- 
bery 25.00 937.00 


Waiver access, except private 
access community private 
road (Sta, 570461.6) 

Plus driveway 


12023- Taylor, Delmar 0, and Vernon We. Jones and 
Helen i, Jones 
Right of Way 
Option expires 
May 1, 1947 
0.21 acre at 500.00 105,00 105.00 
Plus waiver of access 


12020- Christian Church of Pleasant Hill 

Right of Way 

Option expires 

June 4, 1947 
0,51 acre at $500.00 255200 255200 
Waiver of access, except private, south 

side (Sta. 305+60) 

State to reconstruct road approach 


(Cont) 


-_- 


Landon 
Norlin 


Landon 
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PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY (Cont) 
12932— Marshall, James M, and Agnes V. Marshall 

Right of Way 

Option expires 

May 15, 1947 


$ $ 
0.16 acres at 4200.00 32,00 32,00 
Plus read approach- 
private access 


12757 Weight, August W, and Hilda E. Weight 
Gravel Pit 
Option expires 
May 6, 1947 
4.29 acres at $200,00 858,00 858,00 
Plus fencing 


1202% Summers, Stanley R, and Cecile Johnson Summers 
Right of Way 
Option expires 
April 17, 1947 
0,98 acre at 150,00 147,00 
Trees-cherry and oak 150,00 
58 rods fence, $2,00 
per rod 116,00 413,00 
ae approach 
Waiver access, except private- 
(Station 331 1) 
12024— Bridge, Edward P, ami Agnes G, Bridge 
Right of Way 
Option expires 
May 2, 1947 
0.27 acre at $500, 00 135,00 
Allowance-lieu moving 


house, etCe 500,00 
3,000 sq. ft. at 5f 
Sq. ft. 150,00 785.00 


Complete waiver of access 


12015- Taylor, Raymond B, and Marie B, Taylor 
Right of Way 
Option expires 
May 15, 1947 
0.163 acre at 9400.00 6520 65.220 
Waiver access, except 
private (Station 296+00) 


(Cont) 


Landon 
Norlin 


CIRCLE BRIDGE-HUG POINT SZCTIGi, OREGAI COAST HIGHWAY 
9928-B— Kinney, Robert Ce 

Right of Way 

Option expires 


4 interest in 7.60 
acres at 50.00 per 
acre 190,00 190,00 


BIRKENFSLD-WASHING TON COUNTY LINE SECTION, NEHALEM HIGHWAY 


8446- Crown—Zellerbach Corporation 
Quarry Site 
lease on rcyalty basis, 
estimated 10,000 cubic 
yards 00,00 00.00 


WEST LINN SECTION, OSWEGO HIGHWAY 
12931- Southern Pacific Company 


Right of Way 
Have deed : 
14,797 Se ft, at 3¢ 
Sde fte 420,00 420,00 
SCHO: p TION HILLSBORO-SILVERTON HIGHWAY 


13221— Stayton, Henry F, and iiarian, and 
Calvin J, and Sma Lb, Little 


Rock Quarry 

Option expires 

Way 22, 1947 
1,70 acres at ,200,00 340,00 
2,0 acres at 50,00 100,00 
36 fruit, nut trees at 


90.00 each 360,00 800.00 
GARDNER RANCH-BERGER RANCH SECTION, SUNSET HIGHWAY 


6509—A~ Imbrie, James N, and Lillian Imbrie 
Channel change 

0,72 acre to be exchanged for land of 
equal area now owned by State and which 
was originally purchased from Inbrie, 
This additional land for channel change 
made necessary account moving bridge 100 
feet west. 
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Watt 


Parker 


DeSouza 


Collins 


‘y 1346 


F 
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Cc SEC HIGHW. (Cont) 
12016- Bennett, ierrill and Rose Bennett 
Right of Way 
Option expires 
May 1, 1947 » 


v 
0.29 acre at 00,00 116,00 
Credit: 0,05 acre land 
to be conveyed to owner 
by State — 925,00 2500 91.00 Landon 
Complete waiver of access 


JOHNS—GLENDALZ JUNCTION SECTION, PACIFIC HIGHWAY 


13191— Douglas County 
Right of Way 
Have deed 
0.76 acre 00,00 00,00 McCallister 


IDALEZ JUNCTION-WOLF CRZEK SECTION, PACIFIC HIGHI/AY 
Right of Way 
Option expires 
June 6, 1947 
1.92 acres at 375,00 143.90 
54.1 rods fence at 1.50 
rod 81.10 225.00 ® 
Access restricted as to re- 
located Pacific Highway 
Access not restricted as to 
present located highway 


ENEGREN FERRY SECTION, COOS RIVER HIGHWAY 


13045— Enegren, Charles 
Right of Way 
0.63 acre at $600.00 378,00 
Removal sheds and clear- 
ing right of way 500,00 
54 rods fence at ¥le25 


rod 67.50 
Allowance-trees 168.75 1,114.25 Benson 


Condemnation recommendation-approved by Commi ssion-:j1,075.00 
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following resolution with regard thereto was thereupon adopted by the 
Commission by unanimous vote upon motion of Commissioner Schaupp, which 
was duly seconded by Commissioner Chandler: ‘ 
WHEREAS, on October 28, 1946, the Commission adopted a 
resolution by which the Commission approved the survey of the Dry 
Creek-Monument Section of the Kimberly-Long Creek Secondary Highway, 
the termini of which adopted survey were Engineer's Stations 290+00 


WHEREAS, subsequent to the adoption of said survey it was 
found advisable to make the easterly terminus Engineer's Station 
701485 and therefore the survey deemed approved was the survey which 
employed as the casterly terminus said Engineer's Station 701485; and 


WHEREAS, it now has been determined by the Com.dission, 
after obtaining further information with respect to the cost of right 
of way through the town of Monument, that the original survey should 
be approveds 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the 
Highway Commission, all members being present and affirmatively vot-— 
ing as follows: 


1. That the original survey for the relocated route of the 
Dry Creek-—Monument Section of the Kimberly—Long Creek Secondary High— 
way, the termini of which are Engineer's Stations 290400 and om & 
hereby is finally approved as the survey of said relocated section of 
said secondary highway and when said section of said highway is in- 
proved it shall be improved in conformance with said survey and 
location, 


2_ That this resolution be entered in the minutes and 
records of the Commission as of the 30th day of December, 1946. 


#*- Item 11168, acquisition of right of way from Ellen A, Hannon for 
the Altamont Drive Section of the Airport ‘ccess Road, Klamath County: 
This item appears in the resolution as confirmation of the settlement of a 
condemnation case that was approved by the Commission over the telephone 
on December 3, 1946. 


wx Item No, 13317, acquisition of right of way from Harriet iM. 
Lockwood for the Bodso m-Sonneville Section of the Columbia River Highways 
This settlement was approved by the Commission on the recommendations of 
the Chief Counsel, the State Highway Engineer, and the State Parks Super~ 
intendent, it being reported that sufficient savings will accrue in con- 
structing the highway on this property to pay the cost of the land; 
moreover, the state will also secure the advantage of being able to con 
trol access to the highway along this section, 


- 
> 
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TIDEWATER SECTION, ALSEA HIGHWAY 


12652- iReynolds, E. G,. and Grace N. léeReynolds 
Right of ‘lay 
Option expires 
January 14, 1947 

45 sq. ft. 00,00 
Plus road approach 


= 


12650- Hutchins, K, E, and D, I, Hutchins 
Right of Way 
Option expires 
January 14, 1947 
400 sq. ft. 00.00 
Plus road approach 


12635- Barclay, E.L. and Charlotte Barclay 


Right of Way 
Option expires 
Jamuary 8, 1947 
0,03 acre at 500.00 15.00 
0.03 acre at 925200 a 75 
12647 Hester, igyra Dell 
Right of Way 


Option expires 
January 16, 1947 
267 Sde ft. at ig Sde ft. 10.68 


HARDMAN HILL SECTION, HEPFNER-SPRAY HIGHWAY 


12663-A- Stevens, Otha C. 
Right of Way and Stockpile 
Option expires 
June 27, 1947 


1.8 acres at 450,00 90.00 
348 rods fence at 
-al.00-move 348.00 


Footnotes: 


00,00 


15.75 


10.68 


438,00 


McChesney 


Cozad 


* All of the parcels listed in the above resolution under the 
heading Dry Creek—Monument Section, Kimberly—Long Creek Secondary High- 
way, were approved by the Commission on the recommendation of the Commis— 
sion's Chief Counsel, iir, J. M, Devers, who advised that the requirements 
of the Commission as set forth at the previous meeting have been satis— 
fied, In view of this information the Commission approved the survey for 
the permanent location of this highway through the town of Monument. The 


1946 
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WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the speci— 
fic and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


le That the Commission does hereby find and declare that the 
parcel of real property hereinafter described is necessary for right of 
way purposes in connection with the Kimberly~Long Creek Highway, which 
real property is owmed by G. Edwin Jones, is identified in the records of 
pag vag Commission as file R 12911, and is more particularly described 
as follows: 


A parcel of land lying in Let 3, Block 1, of old town of 
Monument, in Section 1, Township 9 South, Range 27 East, W. Mey 
Grant County, Oregon, the said parcel being described as follows: 


Beginning at the intersection of a line which is 40 feet 
northerly of and parallel to the relocated center line of the 
Kimberly—Long Creek Highway and the west line of lot 3, Block l, 
of the old town of Monument; thence South 47° 17! 30" East along 
said line 40 feet northerly from and parallel to said center line 
a distance of 182,64 feet; thence South 87° 07! 30" West along the 
south line of Lot 3 a distance of 135,52 feet to the southwest 
corner of Lot 3; thence North 0° 30! East a distance of 130.68 feet 
to the point of beginnings > 

The parcel of land to which this description applies contains 
0,203 acres 


2. That the Commission does hereby find and declare that the 
said described parcel of real property is necessary and acquisition of 
the same by the State is required for the specific purposes hereinabove 
set forth, and the said property is being acquired for the express and 
specific purposes in this resolution set forth, 


3, That the State Highway Engineer be and he hereby is in 
structed and difected to make or cause to be made all surveys necessary 
in connection with the determination, degeription, and acquisition of 
said real property, and said Engimer is further instructed to prepare 
and submit to the legal Department necessary and adequate description of 
said real property, which said description hall be available for the 
preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property, whether said 
property be acquired by purchase, donation, agreement, or by the exercise 
of the power of eminent domain. 


That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 


AL + 
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++ In connection with the consideration of right of way acquisi— 
tions for the Eagle Creek-Sandy Section of the iloodburn-Sandy Highway 
the Engineer advised that he proposed to advertise this project for bids 
to be received at the next meeting of the Commission, but there are two 
places where the two-inch water main which serves the City of Sandy must 
be moved because of interference, The new highway location, he said, 
crosses and recrosses the pipeline in such a way that it would be prac- 
tically over the pipeline for a large portion of the distance. He gave 
as his opinion that it is the state's obligation to readjust the pipe- 
line, which he estimated would cost apout 41,000, and he requested 
authority to arrange with the city efficials for such readjustment as 
may be necessary at state expense. The Commission approved the request 
by unanimous vote, 


The Assistant Counsel also requested authority to institute condem— 
nation proceedings to acquire property needed as right of way for the Rock 
Creek-Monument Section of the Kimberly—Long Creek Secondary Highway through 
the holdings of a Mr, G. E, Jones, and for the Umatilla-Hermiston Section of 
the Olid Oregon Trail through the holdings of Eloise Van Slatte, He recommm ded 
an offer of $1,250 in condemnation for the Jones property and an offer of 
$1,600 in condemnation for the Van Slatte property, Following discussion the 
Commission approved the request and the offers and thereupon, by unanimous vote, 
adopted the following resolutionswith regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur 
chasg, agreement, donation, or by the exercise of the power of eminent 
domain real property, and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high— 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainten- 
ance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close prosimity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
access roads, public highways, or for any other purpose designated by the 
United States; and 
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WHEREAS, the Old Oregon Trail (State Highway No. 6, U.S, Route 
No. 30) is a state highway under the jurisdiction and control of the 
State, and said highway is, in addition to being a part of the state high- 
way system, a part of the federal highway system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Umatilla-Hermiston Section, and for the purpose 
of constructing a highway over said relocated line it is necessary that 
real properties be acquired for rights of way and that other real prop- 
erties be acquired for other highway purposes; and 


WHEREAS, pursuant to the provisions of Section 100-115, O.CLeAcy 
the Highway Commission is authorized to determine and fix the widths of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor; and 


WHEREAS, pursuant to the provisions of said section, the Com 
mission is authorized, when acquiring real property for highway purposes, 
to acquire and take fee title to the same; ami 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to whe real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Old Oregon Trail, as one of the major highways of 
the State, carries a large volume of traffic, both state and interstate, 
and it therefore is the judgment and opinion of the Commission that 
wherever possible access to and from said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that the prop- 
erty hereinafter described is needed and required for right of way pur 
poses in connection with the construction and maintenance of the section 
of the Old Oregon Trail known and designated as the Umatilla-Hermiston 
Section, which said property is ovmed by Hloise Van Slatte and is 
particularly described as follows: 


A parcel ef land lying in the southwest quarter (Swi) of the 
northwest quarter (a and the northwest quarter (NW_) of the 
southwest quarter (SW;) of Section 15, Township 5 North, Range 
28 East, Wi. ig, Umatilla County, Oregon, and being a portion of the 
following described property: that tract of land which was cor 
veyed by that certain deed to Eloise Van Slatte recorded in Book 151, 
Page 319, of Umatilla County Record of Deeds; the said parcel being 
described as follows: 
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authorized, and directed to attempt to agree with the ower of said real 
property and/or with the tenants or persons in possession, if there be 
any, with respect to the compensation to be paid for the taking of the 
same and the damage, if there be any, and in the event that no satisfac— 
tory agreement can be reached then it is hereby further resolved that 

J. i, Devers, Assistant Attorney General and Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized to 
commence and prosecute to a final determination such suit or action as 
may be necessary and appropriate to acquire title to the said parcel of 
real property. 


5- That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said above 
described real property, or any interest therein, the said J, ii, Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby 
authorized and empowered to make such stipulation, agreement, or 
admission in connection with any trial or court procedure connected with 
or prosecuted for the acquisition of said property or interest therein 
as in his judgment may be for the best interests of the State, the State 
Highway Commission, and/or the defendant property owner. 


6, That this resolution be entered in full in the minutes and 
records of this Commission as of the 30th day of December, 1946. 


“WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empawered to acquire by pur— 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property, and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and toms, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
aporeach or hauling roads, highway drainage, drainage tunnels, mainten— 
ance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
access roads, public highways, or for any other purpose designated by the 
United States; and 


property, which said description shall be available for the preparation 
of any deed or deeds or other instrument or instruments necessary to com 
plete the aequisition of said property, whether said property be acquired 
by purchase, donation, agreement, or by the exercise of the power of 
eminent domains 


5. That J. ii, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owner or with the 
tenants or persons in possession, if there be any, of said parcel of 
land with respect to the compensation to be paid for the taking of the 
same and the damage, if there be any, and is authorized and directed to 
acquire, in addition to title to the said described parcel of land, all 
rights of access thereto except at such points or places as may be des~ 
ignated by the State Highway Commission, and in the event that no satis- 
factory agreement can be reached then it is hereby further ordered that 
the said J. M. Devers, as Chief Counsel for the State Highway Commission, 
be and he hereby is requested and authorized to commence and prosecute to 
a final determination such suit or action as may be necessary and appro- 
priate to acquire title to the said parcel of real property and all 
rights of access thereto except at such points or places as may be desig- 
nated by the State Highway Commissions 


6, ‘That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said des- 
cribed real property, or any interest therein, the said J. a, Devers, as 
Chief Counsel to the Oregon State Highway Commission, is hereby author— 
jzed and empowered to make such stipulation, agreement, or admission in 
connection with any trial or court procedure connected with or prosecuted 
for the acquisition of said oroperty or interest therein as in his judg- 
ment may be for the best interests of the State, the State Highway Com 
mission, and/or the defendant property owners 


7% This resolution shall be entered in full in the minutes 
and records of this Commission as of the 30th day of December, 1946+ 


Commission that the Highway Commission purc 
along McLoughlin Boulevard in order to prevent their use for commercial bill- 


boards, He advised that he cannot recommend purchase of these properties, 
notwithstanding that they are small in area, because they are quite expensive; 
moreover, the City of Portland now has the guthority to prevent the use of the 
properties for the purpose intended if it wants to exercise it, It was the 


Commission!s unanimous decision that the City of 


Portland should handle this 


matter under the authority which it now has» 
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Beginning at a point which is the intersection of the south 
line of the Columbia River Highway and the west line of Section 25, 
said point being 50 feet southerly from (when measured at right 
angles to) the center line of the Columbia River Highway at Engi- 
neer's Station 644,40, said point also being 3524 feet norta and 8 
feet east of the southwest corner of Section 15; thence South 0° 
O8t East a distance of 0.4 feet to a line which is 50 feet south— 
westerly from and parallel to the 1946 relocated center line of the 
Old Oregon Trail; thence parallel to said relocated center line on 
a 522,96 foot radius curve right (the long chord of which bears 
South 48° 40' 30" East for 647.23 feet) a distance of 697.87 feet 
and South 10° 26! 45" East 1808.29 feet to the south line of the 
northwest quarter of the southwest quarter of Section 15; thence 
South 88° 51! 45" East along said south line 102,08 feet to a line 
which is 50 feet northeasterly from and parallel to said relocated 
center line of the Old Oregon Trail at a point opposite Engineer's 
Station 30+73.24; thence North 10° 26! 45" West parallel to said 
relocated center line a distance of 1771,38 feet to a point oppo- 
site Station 13+03.86; thence North 79° 33! 15" East approximately 
90 feet to the southerly extension of the west line of that tract 
of land conveyed to Oscar C. Hopkins and Carl Secaur by that certain 
deed recorded in Book 178, Page 178, of Umatilla County Record of 
Deeds; thence northerly along said west line and its southerly 
extension approximately 440 feet to the south line of the Columbia 
River Highway; thence westerly along said south line of the Columbia 
River Highway approximately 640 feet to the point of beginnings 


The parcel of land to which this description applies contains 
6.66 acres. 


2. That the section of said highway has been relocated, planned, 
and the specifications for the construction and improvement of the same 
made in a manner which will be most compatible with the greatest public 
good and will in the opinion of the Commission do the least private 


injury. 


3, The Commission does hereby find ami declare that, in addi- 
tion to the acquisition of the real property above described, it is, in 
the judgment and opinion of the Commission, necessary that there be 
acquired all rights of access from abutting property to the parcel of 
real property herein described and the highway which is to be constructed 
thereover, except at such points or places as may be designated by the 
State Highway Commission. 


4e That the State Highway Engineer be and he hereby is instruc— 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real property, and said Engineer is further instructed to prepare and 
submit to the legal Department the necessary description of the said real 
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Postwar Program was arranged and that now it is simply a matter of checking 
the details, which should be done by the Engineer and the Chief Counsel before 
any job is advertised, Commissioners Schaupp and Chandler concurred, where- 
upon it was ordered that the matter be handled in that manner, 


The Chief Counsel brought up for discussion the question of control 
of stock running at large on public highways, He advised that some counties 
have herd laws and others do not, and he suggested that the legislature be 
requested to enact a law prohibiting stock running at large on any state high— 
way in view of the hazards that this stock creates for the traveling public, 
The Commission approved the suggestiof and authorized the Chief Counsel to 
prepare a bill in conformity therewith for presentation to the 1947 legislature, 


The Chief Counsel also brought up for discussion a controversy between 
the Nehalem Telephone Company and the Mountain States Power Company relative 
to pole line construction on the Oregon Coast Highway in the vicinity of 
Brighton, Tillamook County. He made reference to the law which grants to 
pole line companies the right to place their poles on the right of way of 
public roads but which reserves to the State Highway Commission, in the case 
of state highways, the right to state where the poles shall be placed, In 
the present instance, he said, the Mountain States Power Company maintains 
its poles on the easterly side of the highway, and the Nehalem Telephone Can— 
pany wants to occupy a location on the westerly side of this highway, alleging 
that it is unable to effect a joint-use pole agreement with the Mountain States 
_ Power Company, The westerly side of the highway, he said, overlooks the ocean, 
and were the telephone company allowed to place its poles on that side of the 
highway it would detract from the oceanic view, The Secretary recalled that 
the former Highway Commission emphatically denied a request from the Nehalem 
Telephone Company for permission to maintain its poles on the westerly side of 
the highway, Following discussion the Commission voted unanimously to uphold 
the action of the former Commission and not permit pole line construction on 
the ocean side of the highway at this point. The Nehalem Telephone Company is 
to be required to place its poles on the easterly side of the highway under a 
joint-user agreement with the Mountain States Power Company. If such an 
agreement cannot be effected the telephone company is to obtain a private right 
of way for its facilities. 


The Chief Counsel rendered a progress report on the matter of secur~ 
ing removal of a privately-owned building in Casey State Park, He recalled 
that the Commission at the previous meeting authorized him to offer Mr. 
Lamport, the owner, the sum of $500 for the building; however, the offer has 
not been accepted and Mr, Lamport considers that he is entitleito payment for 
a power line which he alleges was constructed at his expense in order to 
furnish electrical energy to his property. Mr. Lamport, he says, is of the 
opinion that the power line can be used to good advantage by the state, The 
State Parks Superintendent, who was present, advised that the power line will 
be of no benefit whatsoever to the park, The Commission took no action in the 
matter except to instruct the Chief Counsel to contime negotiations in com 
formity with previous instructions, 


i 
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The Engineer also advised that the Portland City Planning Commis- 
sion has suggested that the State Highway Commission acquire certain property 
on the northwest side of Canyon Road in order to prevent use of the property 
for restaurant purposes. The Planning Commission, he said, suggests that the 
state acquire this for park purposes, He pointed out that this highway no 
doubt will have to be widened some time in the future, but there is no knowing 
at the present time whether or not the property in question will be needed as 
right of way. Following discussion the Commission ordered an investigation of 
the matter in order to determine whether or not the state is obligated in any 
Way. 


The Engineer reported a request from School District No, 25, Board— 
man Public Schools, Morrow County, for acquisition of a state-owned gravel 
pit and stockpile site which the school district wishes to use as an athletic 
field and for other building purposes. According to information received from 
} the superintendent of the school a portion of the property which includes the 

he gravel pit is essential to the school and its future, The matter was dis- 
i : cussed at some length, but a decision was deferred by the Commission pending 
| 

| 

} 

\ 

| 
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investigation and report from the Engineer whether or not there is another 
satisfactory gravel pit available in the community, 


reagan iating 


A letter was presented from Mrs, Eva Heffner, President,. Oregon 
B: Roadside Council, complimenting the Commission on its "splendid network of 
eg, rural roads" and urging action by the Commission "to take full advantage of 
Oregon's natural attractions". iirs, Heffner suggested several things that 
might be done by the Commission to provide more attractive waysides. The 
vd Commission deferred action in this matter until the following day when lirs. 
| eel Heffner is scheduled to appear before the Commission regarding this and other 
matters. 


The Assistant Counsel, Mr, George Neuner, presented a request from 
iH kir. Joseph uM, Poe, defendant in a highway condemnation case, for unrestricted 
=! access at Engineer's Station 552 and for restricted access at Engineer's 
4 Station 541 on the Pacific Highway, in Josephine County. He advised that in 
; the original dealings with Mr. Poe provision was made for two private access 
roadways, but since that time ifr, Poe has changed his attitude and now wants 
| [ona access to the highway for commercial purposes and also wants a higher price 
: | for his property. id, Poe's property, he said, is not in a commercial area, 
mie 2 and he recommended that his request be denied. The Commission took the atti- 
1 tude that if it granted ifr. Poe's request in the present instance it would 
| Bi then be necessary +o take similar action in connection with other cases. 

+ Accordingly, his request for commercial access was denied, 


/ é The Commission had under discussion a suggestion from the Chief 
bil Counsel that the Commission adopt an order prohibiting the advertising for 
,) bids of any highway construction project until all right of way for the pro- 
me ject has been acquired and other matters in connection with the project have 
been disposed of satisfactorily, Chairman Banfield gave as his thought that 
the objective which would be obtained were the Chief Counsel's suggestion 
approved is satisfied by the resolution which the Commission adopted when the 


| 


ment work at about $2,500 per mile, or a total of $29,000, The cost to acquire 
the facilities he said, is $17,000, of which amount 99,400 represents the pur- 
chase price of 94 miles of line at $100 per mile and the balance, a charge for 
dismantling 38 miles of line at $200 per mile, He pointed out the possibili- 
ties of selling 56 miles of pole line to private concerns at $2,600 and of 
selling materials salvaged on the remaining 38 miles at 450 per mile, or 
$1,900, thus realizing a saving to the state of $4,500, Such saving, he said, 
would reduce the purchase price from $17,000 to $12,500 and would result ina 
saving of $16,500 under the estimated cost of readjusting the line. Following 
discussion and in view of the report, the Commission, by unanimous vote, 
authorized the purchase of the pole line at the price quoted, 


The Chief Counsel brought up for discussion a proposed agreement with 
the City of Eugene and Lane County covering the construction of a city-county 
project which inwlves the rerouting and improvement of the Pacific Highway for 
a short distance within the City of Sugene and the improvement of the county 
road which extends northerly from Eugene on the east side of the Willamette 
River, He advised that, pursuant to instructions from the Commission, he and 
the State Highway Engineer consulted further with the city ami county officials 
and have reached an agreement which provides that the county shall contribute 
$550,000 and the city shall contribute $550,000 toward the costs, which is 
substantially the same as the arrangement originally proposed, The Engineer 
advised that the revised estimate of the state's share oi the cost of the 
project is $229,000, which is about $62,000 higher than the original estimate, 
He pointed out that, according to the revised agreement, the county is asking 
the state to advance to the county the sum of y300,000, which it will repay 
within five years from its share of the state gasoline and license revenues, 
and the city is asking the state to advance the sum of $50,000 on its account 
and has agreed to repay the amount in full within a five-year period from its 
share of such state revemes, A decision in the matter was deferred until the 
afternoon session, (The matter was recmsidered later in the session, at which 
time the Commission voted unanimously to proceed on the basis of the revised 
agreement, with the understanding that the Commission is in no way obligated 
to proceed with the project if it considers the bids that may be received for 
construction as too high, and in that event the Commission shall be free to 
reject all bids if it so desires, The Commission ordered that the city and 
the county be advised there is a limit to which the Commission can go with 
respect to this project, and that if bids are excessive the city and county 
should not expect the state to go beyond such limit, With this understanding 
the Commission signed the agreements which previously had been signed by the 
city and county officials, The Chief Counsel was instructed to convey the 
above information to the city and the county by letter.) 


The Engineer reported the results of the taking of bids in Salem on 
December 9, 1946, for the purchase of a service station building located on 
the right of way of the Columbia River Highway near the towm of Quinton, 
Gilliam County. He advised that two bids were received, the high one being 
that of D, L, Zimmerlee at $51 and the other being that of Kenneth I, Sauter 
at $12,50 The estimated value of the building, he said, is $50, He recom 
mended acceptance of the offer of Mr, Zimmerlee. The Chief Counsel concurred 
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The question of payment of a royalty on gravel taken from the beds 
of navigable streams for use in connection with state highway construction 
Was brought up for discussion by the Chief Counsel, He advised that the 
State Land Board, which is concerned, would appreciate action by the iegisla— 
ture to relieve the state from the payment of such royalty; however, there is 
some question whether or not the Legislature would take appropriate action 
because funds from this source are used for school purposes, and it is prob~ 
able that the school authorities would offer objections, He pointed out that 
were the legislature to approve a bill of this nature it would mean a saving 
of a large sum of money for highway construction, particularly in cases where 
material is dredged from navigable rivers for construction of highway embank- 
ments, He recommended, nevertheless, that the legislature be requested to 
Yelieve the Commission fran payment of such royalties, particularly where the 
material is to be used in construction of highway grades, The Engineer conr- 
curred in the recommendation, The Commission approved the recommendation by 
unanimous vote and instructed the Chief Counsel to prepare an appropriate bill 
covering the matter for presentation to the legislature, 


The Commission discussed matters pertaining to the designation of 
Jefferson Street and Columbia Street, Portland, as one-way traffic streets 
which was approved conditionally at the meeting held on October 28 and 29, 
1946. The Chief Counsel advised that the City of Portland has adopted a 
resolution relative to such designation which, in his opinion, does not 
entirely reflect the attitude of the Highway Commission as expressed when the 
matter first came up for discussion, He read aloud the city's resolution, 
being Resolution Noe 23106, and a tentative resolution that he has prepared 
for adoption by the Commission in the event the Commission approves the city's 
resolution, The Commission considered that the city's resolution is not in 
conformity with the understanding reached with city officials at the previous 
meeting and accordingly disapproved it. The Chief Counsel was instructed to 
revise the form of resolution for adoption by the Highway Commission in con- 
formity with the Commission's decision as expresaed at the meeting on October 
28 and 2, 19460 


The Commission had under discussion the proposal that the state 
acquire the abandoned pole line and facilities of the Postal Telegraph Company 
between Roseburg and vedfard, It was represented to the Commission that the 
relocated Pacific Highway takes in territory on which is located portions of 
the pole line, which line has been abandoned by reason of the consolidation of 
the Postal Telegraph Company with Western Union; and it was further represented 
that if the Postal Telegraph Company's pole line is left in private ownership 
the state will be required, at considerable expense, to pay for re-establishing 
the line on a proper place within the highway limits. It was also represented 
that the abandoned pole line can be purchased for much less than it will cost 
to remove and re-establish it, 


The Engineer advised that, whereas the entire relocation of the 
highway between Roseburg and Medford has not been completed, he is definitely 
certain that 11,6 miles of pole line will require readjustment in order to 
avoid the new highway construction, He estimated the cost of such readjust- 


Highway-McKenzie Highway Junction, Chairman Banfield advised that, in his 
estimation, the highway improvement as constructed does not affect Mr. Dickson's 
business any more than it does the businesses of others at the same location. 
Commissioner Schaupp gave as his thought that the construction of a turn-around 
under the end of the bridge is not a practical solution to the problem and de- 
clared that he was not in favor of constructing such a turn-around if the cost 
is a considerable sum. The Engineer presented a letter signed by himself and 
the Chief Counsel recommending against the cutting of the barrier strips at 

any of the points requested by lir, Dickson because of the hazard that would be 
created for the traveling public, also recommending acquisition of right of way 
and construction of a turn-around under the end of the bridge at an estinated 
cost of $12,000, and recommending further the installation of three additional 
traffic lights at an estimated cost of 35,000, The Commission confirmed the 
action taken previously approving installation of the traffic lights but 
deferred its decision with respect to construction of the turn-around under the 
bridge pending a report from the Engineer as to the frequency of floods that 
would effect such a turn-around, and whether or not Mr, Dickson is harmed more 
than others at this location by reason of the highway as constructed, (Mr. 
Dickson appeared before the Commission on the following day regarding this 
matter. See ahead for results of the discussion.) 


The Commission resumed discussion of the proposed civy-county project 
in Bugene. Mr, Deane Seeger, the City Manager, was present. Chairman Banfield 
inquired what the attitude of the city and the county would be if bids re- 
ceived for construction were higher than the estimated cost of doing the work, 
Mr, Seeger replied that the City Council feels the project is so urgent that 
it was willing to pledge future city revenues to pay for its share of the cost 
and accordingly executed the revised agreement, It is the feeling of the 
Council members, he said, that the cost estimates as prepared by the Engineer 
are based on present-day conditions which may change for the better within the 
next two or three years, when some relief will be realized, Chairman Banfield 
then advised that if the state proceeds with the project the people of the city 
and the county must realize and must consider that the Commission is extending 
itself to the limit in cooperating under the present arrangement and that it 
retains the privilege of rejecting the bids in the event satisfactory prices 
are not received. There is a limit, he said, to which the state can go and the 
Commission is willing to contribute to such limit, but no further, Cammission- 
ers Schaupp and Chandler expressed their approval of the arrangement on such 
basis, The Chief Counsel was instructed by the Commission to convey such in- 
formation to the city ami the county authorities by letter, explaining clearly 
the extent or limit to which the state will join with the city and the county 
in this undertaking. (The revised agreement covering the matter was signed by 
the Commission on the following day.) 


A letter was presented from the City Planning Commission, Klamath 
Falls, suggesting, in view of the prospective new highway entrances to Klamath 
Falls from the north through Alameda Street and the present completion of the 
South Sixth Street highway development, that the time is propitious for a 
restudy of the possibility of integrating this highway traffic with other 
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in the recommendation, The Commission approved the recammendation by unanimous 
voter 


The Engineer also reported on the request of property owners for the 
betterment of drainage conditions along the Oregon Coast Highway about one 
mile north of the tom of Yachats, Lincoln County, He advised that this matter 
involves the policy of the State Highway Commission in that it concerns the 
development of property abutting state highway right of way. The present 
request, he said, is a renewal of previous requests, which have been denied, 
It appears that the development work consisted of filling in certain property 
in connection with which no provision was made for keeping open the natural 
drain from the highway, and as a consequence drainage water from the highway 
flows on to the privately-owned land on which tourist cabins have been corr 
structed, causing an undesirable conditions As a solution for the problem 
the property cwners are asking the state to divert the drainage water several 
hundred feet along the highway to Salmon Crebék, which would cost approximately 
$350, It appeared to the Commission that the responsibility for correcting 
the situation rests with the property owners because they should have made 
provision to take care of the drainage water when the development work was 
under way, lotion was made by Commissioner Schaupp that the request be denied, 
Commission Chandler seconded the motion, which carried by the unanimous vote 
of the Commission, 


Chairman Banfield reported on his inspection with the Engineer of 
the recently-—completed highway improvement at the intersection of the Pacific 
Highway and the McKenzie Highway at West Springfield, He stated that, in his 
estimation, were the barriers cut, allowing traffic access to Mr. Dickson's 
premises as he desires, unjustified hazards would be created for other high- 
way traffic, of which there is a large volume, Inspection of the proposed 
turn-around under the Willamette River Bridge approach, he said, raises a 
question in his mind whether or not much advantage would be gained or the 
problem solved were such turn-around constructed, The Engineer estimated the 
cost of constructing the turn-around under the bridge at approximately 912,000, 
and gave as his thought that such turn-around might be helpful except in 
periods of high water, He definitely recommended as helpful the installation 
of three additional traffic lights between the bridge and the overcrossing 
through the little community know as Glemmood so as to slow down traffic ani 
permit safe turns at street intersections, He estimated the cost of the 
traffic light installations at $5,000, The Commission, by unanimous vote, 
approved the installation of the extra traffic lights but deferred its 
decision with respect to the turnaround until information is available as to 
the frequency of the high water conditions, (This concluded the discussion 
during the morning session; however, it was resumed immediately following the 
luncheon period, See ahead for additional paragraph, ) 


The Commission recessed for luncheon at twelve ofclock noon and re- 
convened at 2800 p.m. with the same persons present and participating. 


The Commission resumed discussion of the request of Mr. Earl L. 
Dickson for revisions in the recently-completed highway project at the Pacific 
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Engineer that Mr, L, R, Hussa, of the Albina Engine and ifachine Works, Ince, 
be employed to furnish such report on service needs and estimate of cost, 
Commissioners Schaupp and Chandler confirmed the statement made by Chairman 
Banfield whereupon the employment of ifr. Hussa for this purpose was authorized. 


The Engineer then brought up for discussion the matter of inspecting 
the two existing ferry boats, "Tourist No. II" amd "Tourist No, Ili". He 
advised that the American Bureau of Shipping has offered to survey these boats 
for a proposed classification for a fee of between $500 and $700 each, the 
object of the classificaticn being to determine the general condition of the 
boats. He recomended acceptance of the offer, The Commission avproved the 
recommendation by unanimous vote. 


The Commission discussed a petition from the Wasco County Pomona 
Grange requesting the early improvement of a county road which extends from the 
town of Dufur westerly to a junction with the hit. Hood Highway in Hood River 
.Countye The Engineer advised that the road referred to is a county market 
read approximately 29 miles in length and that it has a very low priority 
rating; in fact, the westerly 1#mile section, which lies within the borders 
of Mts. Hood National Forest, has had very little development. There is some 
travel over the road during the summer, he said, but during the winter months 
about half the road would be entirely closed by snow, He recommended that 
the request be denied. The Commission approved the recommendation by unani— 
mous votes ‘ 


The Engineer asked the Commission to confirm the telephonic author— 
ity granted him since the meeting on November 26 to spend approximately 
82,000 in cooperation with certain Lane County log haulers for minor improve— 
ments of the northerly six-mile section of the Alsea—Deadwood Secondary High- 
way in the vicinity of Alpha and Paris, so as to facilitate the truck hauling 
of logs. The Engineer advised that an agreement has been reached with a Ms 
Jess Brown, one of the log haulers, to do this work under state supervision. 
The arrangement provides that ir. Browm is to furnish and operate equipment 
which he owns and the state is to pay him $10 an hour for his services. The 
Commission by unanimous vote approved the arrangement and confirmed the 
authority for the expenditure. 


A letter was presented from the City of Pilot Rock requesting the 
assistance of the State Highway Department in repairing a bridge located on a 
city street which is subject to considerable heavy log hauling. The Engineer 
advised that this matter has been investigated, and it is estimated that the 
repair work will cost about 51,220. He recommended approval of the city's 
request on the condition that the city will contribute 20 percent of the 
estimated cost, or about $244- The Commission approved the recommendation by 
unanimous vote on the condition that by so contributing toward this improve— 
ment the State Highway Commission admits no liability or responsibility what- 
soever for the structural capacity of the bridge now or in the future. The 
Commission ordered the matter covered by appropriate agreement «ith the city 
and that such condition be included thereins 
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connecting arterial highways, Commissioner Schaupp gave as his thought that 
it would be a good idea to work up some sort of a plan for coordinating this 
traffic, although he is not in favor of an expensive survey. It was his 
thought that desired results could be obtained by a "car-count" survey rather 
than by what is known as an “origin and destination" survey, He also stated 
that the sponsors of the survey want included a survey of the Lake of the Woods 
road; however, he is not in favor of doing anything with that road at the pre- 
sent time, The Commission referred this matter to Commissioner Schaupp and 
the Engineer to work out a survey plan. 


The Engineer brought up for discussion the request of the City of 
Ganby for some sort of traffic control on US#®E through this town to elinin- 
ate danger that exists under present conditions, The Engineer advised that 
the highway through Canby is three lanes wide, whereas the adjoining sections 
are only two lanes wide, which induces excessive speed through the town, 
resulting in a dangerous condition for pedestrians, He suggested that some 
solution of the problem might be worked out if the city is willing to pay 50 
percent of the cost involved, He was authorized by the Commission to discuss 
the matter with the city officials, The matter is to be handled by personal 
contact rather than by letter, 


The Engineer brought up for discussion the lighting of Harbor Drive 
in the City of Portland. He advised that he had received a request from the 
Federation of Community Clubs for the immediate lighting of this thoroughfare 
involving the installation of lighting units at 14 specific locations, He 
estimated the cost involved at $3,010; however, he explained that this does 
not include the lighting of the entire section fram Couch Street to Barbur 
Boulevard, the completion of which is estimated to cost approximately 
$91,328. He further advised that there is no understanding with the City of 
Portland, either in writing or otherwise, with respect to the lighting of 
this street, The Cammission voted unanimously not to spend any state money 
for this type of lighting in any municipality, there being a question whether 
such lighting is beneficial, The Commission considered that if such lights 
are installed it is a city responsibility. The Engineer was instructed to 
discuss the matter with the city officials. 


The Engineer discussed with the Commission matters pertaining to 
the proposed construction of a new ferry boat for operation across the 
Columbia River between Astoria, Oregon, ami igler, Washington, particularly 
the question of employing someone to design a new ferry boat and to supervise 
construction of the same, (See Engineer's letters dated December 12 and 
December 26, 1946, directed to the Oregon State Highway Commission containing 
recommendations and details of the matters discussed.) Chairman Banfield 
advised that the Commission discussed this matter during the noon-time period 
and concluded that "outside" advice should be secured and that the designing 
and the construction of the ferry boat should be handled separately, ‘The 
Commission, he said, feels that it should have a complete report as to just 
what is needed to satisfy the traffic requirements at this place before it 
makes any decision with respect to the type of ferry boat to be furnished, 

He further stated that the Commission has approved the recommendation of the 


Tax Street Funds which they received in 1946 and that the plans for improve- 
ments to be undertaken with such funds have been examined and found satis— 
factory: 


Banks Eagle Point Enpire Imbler 
Canyon City Eastside Florence Yamhill 


He recommended approval of the plans by the Commission as is required 
by law. The Commission approved the plans and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1946 for street purposes as provided in said law the 
several sums or amounts set opposite the names of the respective cities 


or towns: 

Banks -—--—------- cr rrr rrr $ 371.00 
Canyon City ------ 7-7 or errr 468263 
Eagle Point -<------ 3-7 ror rrr 364099 
Eastside—- —--—--—-------- ror r rom 958.28 
En mercer wee reer reo 1,061.92 
Florence- - - - - were r reer 908. 

Inbler~ oe Oe ee ee eae eee ~- 273037 
Yamhill = —- -----—--- ee errr 627.84 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con 
formed tc and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Banks — Wilkes Avermwe, Parmley Street, Woodman Street 

Canyon City - Washington Street, Main Street, Park Street, 
Izee Street, Bridge Street, Clay Street 

Eagle Point — Hamilton Avenus 

Eastside ~ First Avenue 

Empire - Washington Street, Broadway Street, Newmark Avenue 

Florence — Washington Street, lincoln Street, Josephine Street 

Imbler ~ Second Street 

Yamhill ~ Olive Street, Laurel Street, Elm Street, 1st Street, 


3rd Street 


The Commission also discussed a request from the City of Carlton 
for state aid in the maintenance of certain city streets that are being dam 
aged by log-hauling traffics The Engineer gave as his thought that approval 
of this request is in conformity with the Commission's established policy of 
assisting small cities and towns in the financing of repair work on city 
streets that are being damaged by log haulers, He recommended, however, that 

limited to making ay etaey ad 
rtion of the street. He estimated the total cost invo a 
ay vnich amount the city would pay about $400, which is the estimated 
cost of normal maintenance. ‘The Commission approved the request by unanimous 
vote on the basis of the Engineer's reconmendations 


A letter was presented from the McNary Development Association, 
Umatilla, Oregon, requesting early construction of a bridge across the 
Columbia River near the site of the proposed licNary Dam, but not on the dam 
itself. The Secrétary was instructed to reply that the Commission, in con 
junction with the State of Washington, has applied for special Federal 
monies with which to finance bridge construction on the dam, and until it is 
knorm definitely whether or not such Federal aid is to be obtained the Camis— 
sion will make no definite statements or take any definite action with respect 
to a new bridge, 


The Commission discussed a request from the Tollgate Recreation 
Council, Pendleton, for the construction of parking areas along the Weston—- 
Elgin Highway at Tollgate and at Spout Springs liountain, for the benefit of 
people who wish to engage in winter sports at these locations, The Commis— 
sion deferred a decision in this matter pending discussion of the iiinor 
Betterment Budget for 1947. 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he has awarded contracts as follows, bids for 
which were received by the Commission at its meeting on November 26, 1946, the 
conditions of the awards having been satisfied: 


(1) Grading and oil-mat surfacing the Cove-Union Section 
of the Cove Secondary Highway, Union County; contract 
awarded on December 3, 1946, to E. C. Hall Company, 
Portland, the low bidder; 


Birkenfeld—Washington County line Rock Production 
Project on the Nehalem Secondary Highway, in Columbia 
County; contract awarded on December 24, 1946, to 

A, H. Saxton & Son, Corvallis, low bidder, 


The Commission by unanimous vote confirmed the awards as reported 
upon motion of Commissioner Schaupp, which was duly seconded by Commissioner 
Chandler. 


The Engineer reported that the following cities and towns have ful- 
filled the legal requirements with respect to the expenditure of 1945 State 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following street in the following named city or town: 


Waldport — Hospital Hill Road, from Alsea Highway to hospital 


2. That the type, plan and character of improvement proposed 
in the resolution filed with the State Highway Commission by the above 
named city or town hereby are approved, 


3, That the action taken by said city or town, as evidenced by 
appropriate resolution adopted and thereafter filed with the State High- 
way Commission, shall be and is deemed an appropriate and proper conform— 
ance with the requirements of said law by said city or towm so as to 
qualify said city or towm to receive and use the funds to it apportioned. 


4. That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail to 
the proper officer in said city or town a duly certified copy of the 
resolution adopted by the city or town together with a copy of the reso— 
lution approving the plans submitted by said city or town. 


5. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 30th day of December, 1946. 


a me ee 


The Engineer brought up for discussion a request from The Dalles 
City for state cooperation in the improvement of a city street know as Brew 
ery Grade at its intersection with the Columbia River Highway in The Dalles. 
He advised that the city is widening Brewery Grade at this intersection, and 
in connection therewith, has stated a willingness to deposit the excavated 
materials along the north slope of the state highway embankuent as may be 
directed by State Highway engineers, and to place on the widened embanknent 
a layer of selected roadbed topping rock if the state will channelize this 
intersection and widen the existing pavement, He estimated the total cost 
of the state's share at $8,900 and the cost to the city at upwards of $6,600, 
and advised that the city work would be done by city forces and the state's 
work by state forces. He recommended approval of the project. Following 
discussion the Commission approved the recommendation by unanimous vote, sub- 
ject to the condition that the city shall complete its portion of the work 
before the state's portion is started, In this connection the Chief Counsel 
advised that the city does not care to enter into a formal agreement with the 
Commission covering the matter, The Commission agreed to the waiver of the 
formal agreement and authorized the matter covered by excharge of letters; 
however, reiterated that the state's share of the work, under the circumstances, 
shall not be started until the city's portion of the wrk is completed, 


Se 
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2q That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved, 


3e That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall be 
and is deemed an appropriate and proper conformance with the requirements 
of said law by said cities and towns individually so as to qualify each 
to receive and use the funds to them apportioned, bri 


4e That Resolution Form 3 adopted by the City of Banks, and 
approved by the State Highway Commission on April 4, 1946, shall be 
canceled, in accordance with the request of the City of Banks on file in 
the records of the Oregon State Highway Department, and Resolution 
Forms 1 and 2 hereby approved be substituted therefor, 


5« That upon entry of this resolution in the mimteg and re—- 
cords of the Commission the Secretary shall thereafter mail to the proper 
officer in each of said cities and towns a duly certified copy of the 
resolution or resolutions adopted by the city together with a copy of 
the resolution approving the plans submitted by the city. 


6 This resolution shall be entered in the mimtes and records 
of the Oregon State Highway Commission as of the 30th day of December, 
1946, 


The Engineer also reported that the City of Waldport has fulfilled 
the legal requirements with respect to the expenditure of 1944 State Tax 
Street Funds which it received in 1945; also, that the city's plans for the 
improvements to be financed with such funds have been examined and found 
satisfactory, He recommended approval of the plans by the Commission, The 
Commission approved the recommendation and thereupon, by unanimous vote, 
adopted the following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there has been by the Oregon State Highway Commission appor— 
tioned to the city or town hereinafter named for disbursement during the 
calendar year 1945 for street purposes as provided in said law the sum 
or amount set opposite the name of said city or town: 


AND, WHEREAS, said city or tovm has, by appropriate action 
evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed 
to and complied with the requirements of said law so as to qualify said 
city for the benefits thereof; 


The Commission considered the following requests for extensions of 


time within which to complete highway contracts: 


Guerin Bros,, Contract No. 2717, for the Prospect-Antelope Creek 
Rock Production Project on the Crater Lake Highway, in Jackson County, 
requested an additional extension of time of 92 days, fran June 30 to 
October 1, 1946, within which to complete this job. They attributed 
their failure to complete the project within the previously-extended 
time limit to conditions beyond their control, The Engineer advised 
that the contractor was handicapped by an extraordinary number of break- 
dowms of his equipment. The delay, however, he said, did not cause any 
inconvenience, although the cost of engineering supervision exceeded by 
a small amount the anticipated expenditure for this purpose. He recom- 
mended that the extension of time requested be granted to September 27, 
1946, the day the job was actually completed, rather than to October is 
without penalty. The Commission approved the recommendation by unanimous 
vote, however, not for the reasons given by the contractor for overrun~ 
ning the specified time limit, 


licNutt Bros,, Contract No. 2732, for construction of the Coyote 
CGreek-Grave Creek Section of the Pacific Highway, in Josephine County, 
requested an extension of time of 94 days, from July 31 to November 25 
1946, within which to complete this job, ‘They attributed their failure 
to complete this project within the specified time limit to inclement 
weather, which necessitated closing down the work earlier in the fall 
than was anticipated and delayed resuming operations later in the spring, 
slide conditions caused by storms, delays encountered in securing asphalt 
paving materials for the job, shortage of labor and skilled operators, 
and extra time required for foundation excavations than was anticipated. 
The Engineer advised that the reasons given by the contractor for failure 
to complete the project within the specified time limit are substantially 
correct. He recommended, in view of the circumstances, that the exten- 
sion of time requested be granted without penalty, A letter was presen- 
ted from the Public Roads Administration concurring therein. The Comnis— 
sion approved the recommendation by unanimous vote; not, however, on the 
basis of the reasons given by the contractor for overrunning the speci- 
fied time limit, 


J. R. Maginnis, Contract No. 2749, for clearing right of way on the 
Circle Bridge—Hug Point Section of the Oregon Coast Highway, in Clatsop 
County, requested an additional extension of time of 243 days, from 
December 31, 1946, to August 31, 1947, within which to complete this job. 
He gave no reason for failure to complete the project within the speci-— 
fied time limit but advised that the work left to be done on the contract 
consists merely of burning a few charred piles of refuse which it is 
impractical. to burn until the summer of 1947. The Engineer recommended 
that the extension of time requested be granted without penalty. He 
advised that the contractor would be held responsible for completion of 
the clearing and burning of the material piled on the north end of the 
first section which is to be placed under contract for grading so that 
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The Engineer reported that the surveys for the relocation of the 
Oregon Coast Highway between Youngs Bay Bridge and lewis and Clark River, in 
Clatsop County, and for the relocation of the Albany—lyons Secondary Highway 
between Crabtree Creek and Scio, in linn County, have been completed. He 
presented maps showing the revised locations for the Commission's considera— 
tion and approval. He recalled that the relocation survey for the above— 
mentioned section of the Oregon Coast Highway was ordered by the Commission 
when Senator M, R, Chessman was a member, and he particularly recommended 
that this survey be adopted by the Commission and that the Commission author— 
ize descriptions furnished the Right of Way Department to secure right of way 
options, The Commission deferred adoption of the survey for this project 
pending a report from the Engineer and the Chief Counsel as to the probable 
cost of the right of way; however, approved the survey for the relocation of 
the Crabtree Creek-—Scio Section of the Albany—lyons Secondary Highway, The 
following resolution approving the Crabtree Creek-Scio survey was adopted by 
the Commission by unanimous vote: 


WHEREAS, the State Highway Commission heretofore authorized 
and directed the Engineer to make a complete and final survey of the 
route and permanent location of the Crabtree Creek-Scio Section of the 
Albany—Lyons Secondary Highway, in Linn County, and in connection 
therewith to prepare a map showing the route and location of said 
section of highway and file said report and record with the Commission 
for consideration; and 


WHEREAS, the Engineer has reported the completion of the said 
survey and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judguent of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT H&REBY IS RESOLVED by this 
Commission, all members being present and affirmatively voting as follows: 


1. That the survey of the Crabtree Creek-Scio Section of the 
Albany-Lyons Secondary Highway, together with the map, which for identi- 
fication purposes bears the map file No, 6B-21-18, field notes and other 
engineering data submitted by the Engineer hereby are approved, and the 
Engineer is directed to file and preserve the same in the records and 
files of the Commission at Salem, Oregon. 


2. That when said section of said highway is permanently 
constructed the same shall be done in accordance with said survey and 
location unless otherwise directed or ordered by the Commission, 


3. That this resolution be entered in the minutes and records 
of the Commission as of the thirtieth day of December, 1946. 


The Engineer advised that this contract was awarded on February 26, 1946, but 


the contractor did not begin operations until April 8, 
busily engaged on another state highway cont 
possible for the contractor to complete this 


limite He recommended, nevertheless, that the extension of 


granted without penalty. A letter was presented 
istration concurring therein. 
unanimous vote, however, not 


the time limit, 


Newport, Kern & Kibbe, 


did not start operations until June 
on another state highway contract. - 


1946, because he was 
ract, and it, therefore, was not 
work within the specified time 


time requested be 


from the Public Roads Admin- 
The Commission approved the recommendation by 
on the basis of the reasons given for overrunning 


Contract No, 2786, for regrading and oil-mat sur 
facing on the South Springs-Unatilla County lane Section of 
Secondary Highway, in Morrow County, requested an extension 
days, from November 30, 1946, to June 30, 1947, within which to complete this 
jobe They attributed their failure to complete the project 
fied time limit to inability to secure skilled labor, which 
shift operations when working conditions were favorable; and to difficulties 
in securing repair parts and supplies for their equipment, 
advised that this contract was awarded on February 26, 1946, but the contractor 


extension of time be granted without penalty. A letter was 


Public Roads Administration concurring therein. 


recommendation by unanimous 


Ww. R. Grasle Company, Contract No. 274; 
system on the Interstate Bridge between Portland, 


the Lexington-Lcho 
of time of 215 


within the speci- 
prevented double 


The Engineer 


18, 1946, because he was engaged in work 
He recommended, nevertheless, that the 


presented from the 


The Commission approved the 


vote, however, not for the reasons given by the 
contractor for overrunning the specified time limit. 


for installation of the lighting 
Oregon, and Vancouver, Wash- 


ington, requested an extension of time of 59 days, from December 31, 1946, to 
February 28, 1947, within which to complete this job. They attributed their 
ject within the specified time limit to inability to 


failure to complete the pro 


secure definite information or 2 commitment 


materials required for the work, The Engineer advised that 
by the contractor for overrunning the time limit is correct 
s, that the extension of time requested be granted 


in view of the circumstance 


without penalty, The Commission approve 


vote, not, however, for the 
time limit. 


reasons given by the contractor 


Archie R, Averill, Contract No. 2808, for construction 
on the Pacific Highway at Junction City, Lane County, requested an extension of 
time of 121 days, from November 30, 1946, to April 1, 1947, 


complete this job. He attributed his failure to comp 


the specified time limit to shortages of material and labor 
advised that the reason given by the contractor for overrunning the time limit 
is substantially correct and recommended, in view of the circumstances, that 


the extension of time reque 


sted be granted without penalty. 


approved the recommendation by unanimous vote, not, howeve: 


stated by the contractor. 


from suppliers as to delivery of 


the reason: given 
» and he recommended, 


d the recommendation by unanimous 


for overrunning the 


of a trestle bridge 


within which to 


lete the project within 


e The Engineer 


The Commission 
» for the reasons 
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there would be no interference with the grading contractor's .operations; 
however, if the work is not completed by that time the grading contractor 
will be required to do it for an amount not to exceed $500, which amount 
will be deducted from the amount the state owes the clearing contractor. 
A letter was presented from the Public Roads Administration concurring in 
the Engineer's recommendation, ‘The Commission approved the recommenda— 
tion by unanimous vote, however, not on the basis of the reasons given by 
the contractor for failure to complete the project within the specified 
time limit. 


Morrison-Knudsen Co., Inc., Contract No, 2767, for construction of 
the Arthur Street Overcrossing on Front Avemue, in Portland, requested 
an extension of time of 180 days, from December 31, 1946, to June 30, 
1947, within which to complete this job. The following reasons were 
given by the contractor for overrunning the specified time limits Delay 
in the award of ‘the contract; delay in obtaining steel piling because of 
steel mill strikes; inability to secure a sufficient number of competent 
workmen and materials to keep the work going at correct speed; diffi- 
culties encountered in driving foundation piling because of unanticipated 
obstructions, ‘The Engineer advised that the reasons given by the con 
tractor for failure to complete the project within the specified time 
limit are substantially correct. He recommended, in view of the circum 
stances, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote, 
not however, for reasons stated by the contractor for overrunning the 
specified time limit, 


a 


ineeen menertemlemmnemunmns empire raiment are at a ae 


Struss and licCoy, Contract No, 2770, for the Redmond Rock Production 
Project on the McKenzie, The Dalles-California, Ochoco, and O'Neil High- 
ways, in Crook and Deschutes Counties, requested an additional extension 
of time of 74 days, from January 1 to March 15, 1947, within which to 
complete this job, They attributed their failure to complete the project 
within the specified time limit to equipment breakdowns which required 
six week's time to repair, The Engineer advised that progress on this 
job has been slow for reasons stated by the contractor; however, the 
state has suffered no particular loss to date. He recommended, in view 
of the circumstances, that the extension of time requested be granted 
without penalty, The Commission approved the recommendation by unanimous 
vote, Such approval, however, was not granted on the basis of the 
reasons given by the contractor for overrunning the specified time limit, 


Newport, Kern & Kibbe, Contract No, 2785, for regrading and oil-mat 
surfacing on the Lexington-South Springs Section of the lexington-Echo 
Secondary Highway, in Morrow County, requested an extension of time of 
215 days, from November 30, 1946, to June 30, 1947, within which to com 
plete this job, They based their request on the following reasons: 
Inability to secure skilled labor which prevented double shift operations 
during favorable weather conditions; and serious handicaps in the use of 
equipment caused by difficulties in securing repair parts and supplies. 


are correct, He recommended that the extension of time requested be 
granted withcut penalty. The Commission approved the recommendation by 
unanimous vote, not, however, for reasons stated by the contractor, 


Harr and Horton, Contract No, 2841, for pavement widening on the 
Forest Grove Section of the Wilson River and Nehalem Secondary Highways, 
in Washington County, requested an extension of time of 31 days, from 
November 30 to December 31, 1946, within which to complete this job. They 
attributed their failure to complete the project within the specified time 
limit to delays caused by new water main construction and service instal-— 
lations by the City of Forest Grove, and by the relaying of gas pipe 
services and mains by the Portland Gas & Coke Company, also, to heavy 
rains during November which caused unworkable conditions, The Engineer 
advised that conditions beyond the contractor's control delayed construc— 
tion operations on this job so that it was impossible for the work to be 
completed within the specified time limit. He recowmnended, in view of 
the circumstances, that the extension of time requested be granted with— 
out penalty, The Commission approved the recommendation by unanimous 
vote, not, however, on the basis of the reasons given by the contractor. 


The Engineer reported that Contracts Nos. 2717, 2775, 2777, 2793, 
2812, 2819, 2838, and 2848 for the construction of state highway projects have 
been canpleted according to the requirements of the contracts or modifications 
thereof and that said jobs are now ready for acceptance, The following reso— 
lution accepting the above projects was offered and adopted by the unanimous 
vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptances 


Contract No, 2717, with Guerin Brothers, for producing crushed 
gravel in stockpiles on the Prospect—Antelope Creek Section of the 
Crater Lake Highway in Jackson County; completed September 27, 1946. 


Contract No, 2775, with Harrisburg Sand & Gravel Company, for 
furnishing crushed gravel in stockpiles on the Halsey-Holley Section 
of the Halsey-Sweet Home Secondary Highway in Linn County; completed 
September Ts 1946. 


Contract No, 2777, vith Newport, Kern & Kibbe, for regrading, 
surfacing and oiling on the Gilliam County Line-Dightmile Section of 
the Wasco-Heppner Secondary Highway in Morrow County; completed 
September 17, 1946. 


Contract No, 2793, with Curtis Gravel Company, for regrading 
and oilemat surfacing on the Mijl Creek Forks-The Dalles Section of 
the Mill Creek County Road in \asco County; completed November 29, 
1946. 


1p 
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Angelo A, Doveri, Contract No, 2814, for construction of the 
Chiloquin Bridge on The Dalles-California Highway, in Klamath County, 
requested an extension of time of 243 days, from November 30, 1946, to 
July 31, 1947, within which to complete this job, He attributed his 
failure to complete the project within the specified time limit toa 
shortage of skilled labor and of material, which delayed construction 
until the winter season when concrete cannot be placed satisfactorily. 
The Engineer advised that the reasons given by the contractor for over— 
running the specified time limit are correct, He recommended, in view 
of the circumstances, that the extension of time requested be granted 
without penalty. A letter was presented from the Public Roads Adminis— 
tration concurring therein, The Commission approved the recommendation 
by unanimous vote, not, however, for the reasons given by the contractor 
for overrunning the time limit, 


Del R. Beebe, Contract No, 2818, for re-oiling the Hampton-Suntex- 
Juniper Ridge Section of the Central Oregon and Lakeview-Burns Highways, 
in Deschutes, Lake and Harney Counties, requested an additional extension 
of time from October 31, 1946, to August 15, 1947, within which to com- 
plete this job. He alleged that. labor and material shortages encountered 
during the- summer season on other construction projects forced commence- 
ment of this contract too late in the season for completion within the 
specified time limit. He also advised that work was delayed because of 
unfavorable weather conditions, The Engineer advised that the reasons 
given by the contractor for failure to complete the project within the 
specified time limit are correct and recommended that the extension of 
time requested be granted without penalty. The Commission approved the 
recommendation unanimously, not, however, for the reasons given by the 
contractor for failure to complete the job on time, 


John A, Logan, Contract No. 2821, for construction of the Prine— 
ville Grade Separation structure on the liadras—Prineville Secondary 
Highway, in Crook County, requested an extension of time of 60 days, from 
December 31, 1946, to idarch 1, 1947, within which to complete this job, 
He alleged that his failure to complete the project within the specified 
time limit was due to delays in securing materials, The Engineer recom— 
mended that the extension of time requested be granted without penalty. 
The Commission approved the recommendation by unanimous vote, not, how- 
ever, for the reason stated by the contractor, 


Warren Northwest, Inc., Contract No, 2822, for grading, paving, 
widening, and curb construction on the Pacific Highway East and on the 
Hillsboro-Silverton Secondary Highway, in Woodburn, Marion County, re- 
quested an extension of time of 227 days, from November 30, 1946, to 
July 15, 1947, within which to complete this job. The contractor alleged 
that the delay in awarding this contract and unusually wet weather during 
the last half of October and November, which prevented construction of a 
satisfactory paving job, were the reasons why the contract was not com— 
pleted within the specified time limit. The Engineer advised that the 
reasons given by the contractor for overrunning the specified time limit 


RE at| 


made of the area and section of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY this Commis- 
sion as follows: 


L. The section of the old right of way of the Hood River 
Secondary Highway which is known as the Woodworth Acres-Parkdale Section, 
the beginning point of which is Engineer's Station 205+15 and the ending 
point of which is Engineer's Station 315+70 of the reconstructed line, 
hereby is abandoned as a part of the right of way of said secondary high- 


Ways 


2. The section of said highway hereby abandoned is shovm 
colored in red on the map attached hereto, marked Exhibit A, and by this 
reference made a part hereof, * 


3. Said abandoned section of the right of way of said highway 
shall be continmed and maintained as a county road by the County Court of 
Hood River County pursuant to agreement heretofore executed by the Highway 
Commission and the County Court of Hood River County. 


4~e The area shown colored in green on said Exhibit A includes 
right of way acquired for the location and construction of said highways 
In connection with all the area colored in green it is the judgment and 
finding of the Commission that all of said area is and will be needed for 
highway right of way, and likewise for highway construction, improvement, 
maintenance and other highway purposes and uses, For such uses and pur 
poses, therefore, the Commission does hereby declare and order that 
possession of and title to all of the land or area showm colored in green 
on said Exhibit A shall be retained and held by the State, and shall not 
be permitted to revert to or become the property of abutting owmmers. * 


5 The boundaries of all real properties acquired for rights 
of way and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place, 


6 This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Hood River County a duly certified copy hereof, and shall 
file with the Clerk of Hood River County a like certified copy; and said 
County Court ig hereby respectfully requested to take appropriate official 
action by resolution or otherwise by which the County shall accept the 
said abandoned section of the said old right of way shown colored in red 
on the map attached hereto and marked Exhibit A, and shall assume juris- 
diction thereover as a county road and shall maintain the same for public 
purposes. * : 


nll 


Contract No, 2812, with Porter W, Yett, for grading and paving 
on the Judkins Point-Springfield Junction Section of the Pacific 
Highway in Lane County; completed November 26, 1946. 


Contract No. 2819, wicn A, H. Saxton & Sons, for furnishing 
crushed rock in stockpiles on the Dairy Section of the Klamath Falls- 
Lakeview and Dairy-Bonanza Highways in Klamath County; completed 
November 30, 1946. 


Contract No. 2838, with Edlefson-Weygandt Company, for top- 
soiling on the Front Avenue (Alder St.-Sheridan St.) Section of the 
Pacific Highway West in Multnomah County; completed November 29, 
1946. 


Contract No, 2848, with Dobyns & Webb, for revetment on the 
Sanderson Bridge Section of the Albany-Lyons Secondary Highway in 
Linn County; completed November 25, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized. 


The Engineer reported that construction of the relocated section of 
the Hood River Secondary Highway between Woodworth Acres and Parkdale has been 
completed and consequently the old route of the highway between these points 
no longer is of value for state highway purposes, He recommended that the 
Commission take appropriate action abandoning the old highway and allowing it 
to revert to Hood River County for future maintenance, The Commission 
approved the recommendation and thereupon, by unanimous vote, adopted the fol- 
lowing resolution with regard thereto: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Hood River Secondary Highway 
known as the Woodworth Acres-Parkdale Section in Hood River County, the 
northerly temninus of which is at Highway Engineer's Station 203+00 of 
the reconstructed line and the southerly terminus of which is at Highway 
Engineer's Station 319+15.1 of the reconstructed line; and 


WHUREAS, by reason of the relocation of said section of said high- 
way a portion or unit of the right of way of the highway as formerly 
located has been eliminated from the boundaries of the new location, 
which eliminated section or area is no longer needed for highway purposes, 
but is needed and must be retained for public use; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be 


this intersection going to and from school, It is alleged that this is a very 
dangerous intersection and that fatal accidents will occur unless something is 
done to protect pedestrians at this point. The Engineer advised that this 
intersection was investigated about a year ago and traffic conditions at that 
time did not warrant the installation of a signal; however, since then traffic 
has increased, and now it is his recommendation that a standard signal be 
installed when one is available and that in the meantime he be authorized to 
install, as a temporary expedient, a simple signal assembled from odds and 
ends that are now in stock, In the discussion the question arose who is 
responsible for the installation of this signal, inasmuch as the intersection 
is formed by the junction of a state highway with a county road, The Commis-— 
sion appeared favorably inclined to contribute toward the installation of the 
signal but evidenced a reluctance to assume the full responsibility. Chairman 
Banfield gave as his thought that counties should be asked to join in the 
expense of installations at such locations. Commissioners Schaupp and 
Chandler concurred, whereupon the Engineer was instructed to discuss the 
matter with the Board of County Commissioners of Multnomah County. 


The Engineer reported that it would be advisable for the Commission 
to establish a reduced-speed zone on the licKengie Highway east of the town of 
Springfield, particularly between Mile Post 1.81 and Mile Post 3.47, because of 
the many accidents that have occurred along this section. He recommended a 
25-miles-per-hour speed zone extending from the east city limits of Springfield, 
iile Post 1,81 to Mile Post 2.40, which is just east of the railroad crossing; 
and a 35-miles-per-hour speed zone for the section between Mile Post 2.40 and 
the junction with the Springfield Creswell Secondary Highway at Mile Post 
3.46. The Commission approved the recommendation and thereupon, by unanimous 
vote, adopted the following resolution with regard thereto: 


WHEREAS, the State Highway Commission, pursuant to the provi- 
sions of Section 115-320, 0. C, L. As, as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
hereinafter; and 


WHEREAS, the data, facts, and information obtained in connection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-320, 0. 
C. L. Asy as amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to 
the state highways or sections of state highways hereinafter set forth 
and more particularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a different 
speed thereupon than the speed fixed in said statute, which said dif- 
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Footnote: 


* The map mentiored in this resolution is attached to the orig- 
inal resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 135, under the heading "Abandonment and 
Retention Resolutions" and said map by this reference is made a part of 
this minute entry to the same extent as if copied in full herein, 


The Commission had under discussion the adoption of resolutions 
abandoning portions of the old right of way of the Pacific Highway between 
Wolf Creek and Sexton Mountain, in Josephine County, since the new highway 
between these points has been constructed, The Engineer exhibited a map 
showing in red the sections of the old right of way that are to be abandoned 
as a state highway and that are to be maintained as a county road by Josephine 
County, showing in brown the sections which are to be abandoned as parts of 
the state highway and hereafter will be under the jursidiction and control 
of Josephine County for maintenance as a county road or for vacation purposes 
as the County Court may determine, and showing in green the portions of the 
old right of way that are to be retained by the Highway Commission for high- 
way right of way and other public purposes and uses, Inspection of the map 
indicated to the Commission that certain sections of the old route would be 
isolated or "dead-ended", which raised the question whether or not definite 
action with respect to such parcels should be taken withour first consw) wang 
with the Josephine County Court. The Commission decided to cefer action on 
the matter until 4t has been brought to the County Court's attention 
and its attitude ascertained. The matter was referred back to the Engineer 
for handling. 


The Engineer brought up for discussion the matter of combining two 
state secondary highways in lialheur County —— Nyssa-Adrian Secondary Highway 
No. 450, which extends from the tovm of Nyssa southerly a distance of 20.95 
miles to the intersection of Homedale Spur Secondary Highway No, 455 with the 
Jordan Valley County Road, about 8.7 miles south of Adrian; and Homedale Spur 
Secondary Highway No, 455, which extends easterly a distance of about 1.95 
miles from the intersection of the Nyssa~Adrian Secondary Highway No. 450 
with the Jordan Valley County Road, He advised that the combination of these 
two secondary highways is proposed to simplify and to improve the records 
and that no change whatsoever is contemplated or is intended. The question 
arose whether or not the County Court of idalheur County has been consulted 
with respect to this change. It appearing that this has not been done, the 
Commission decided to defer action until the County Court's attitude has been 
ascertained. 


The Engineer presented a petition signed by numerous parents who 
have children attending the grade school at Sylvan at the head of Canyoa Road, 
Portland, and a letter from Mr, James Landye requesting the installation of a 
traffic signal on the Sunset Highway at its junction with the county road at 
Sylvan for the benefit and safety of scheol children who are obliged to cross 
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which meet the approval of the Memorials Committee, The Secretary was instruc- 
ted to convey such information to Mr, Parrish and to ask him to furnish the 
factual data that the Committee has available concerning the subject matter, 


The Engineer brought up for discussion a request from the Portland 
Gas & Coke Company for relief from the payment of a fee for maintaining its 
gas pipe line on the Willamette River Bridge at Albany, He advised that the 
company is installing a six-inch gas main on this bridge and that the permit that 
was issued authorizing the company to install its facilities on the bridge 
provides that the company shall pay $100 annually for the privilege, which is 
the amount that The Pacific Telephone and Telegraph Company has been paying 
since 1926 for a similar privilege, He further advised that, with the 
exception of the Interstate Bridge between Portland and Vancouver, the Albany 
Bridge is the only one for which an occupancy fee is charged aod. that the fee was 
charged the telephone company because of extra expense which the state ineurred 
during the construction of the bridge to provide space thereon for the tele- 
phone facilities, The question arose whether or not the Portland Gas & Coke 
Company should be relieved of the payment of this charge and whether or not 
The Pacific Telephone and Telegraph Company should be required to continue 
annual payments, It was the thought of the Commission that the matter should 
be studied from a state-wide standpoint, whereupon it was referred to the 
Chief Counsel for investigation and recommendation, 


The Commission discussed the overweight leg-hauling violations com- 
mitted by Linden Alvin Jenkins, Albert Henry Strain and Jess W. Walton, and a 
request from Mr, T. L, Weaver, Justice of the Peace, Canyonville, that these 
operators be given trial load permits which would enable them to load their 
trucks within allowable weight limits, The Commission authorized the granting 
of permits for such trial movements with the understanding that thereafter the 
operators will be expected to keep their loads within the maximum weight 
limits allowed or suffer the penalty of having their permits canceled. 


The Commission also discussed the log-hauling violations of Mr, 
Zz. L. Hilterbrand for transporting overweight loads and for "laying-out" in 
order to avoid having his truck weighed by state weighmasters. Mr, Hilter- 
brand's record for the first ten months of 1946 indicates seven overweight 
violations out of 127 loads weighed, which places him in Glass IIe The Com— 
mission ordered that Mr, Hilterbrand be warned to comply with the requirements 
and that a repetition of these offenses or the committing of any other will 
result in the cancellation of his P,U.C. pexmit. 


The Engineer requested instructions relative to the granting of 
permits for log movements 12} feet overall in height. The Commission ordered 
that each application for overheight log-hauling permits shall be given indi- 
vidual attention and authorized the granting of sych permits if it is ascer- 
tained that the movements can be made without causing undue hazard to other 
traffic, 


A letter was presented from lir, Barney lucas, Seaside, requesting 


permission to "daylight" a cut bank on the Oregon Coast Highway near Manzanita. 
The Engineer advised that ur, Lucas owns land at this location with considerable 


Af 
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ferent speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic 
investigation and upon the finding and determination made by the Commis~ 
sion with respect thereto, the Commission does hereby determine and does 
hereby order that within the meaning and purpose of said Section 115-320, 
0. C, L, As, as amended, the speed at which a vehicle may be driven upon 
said state highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth immediately following. 


Name of Highway: wo cnee MORQDZLE. LECRVGY. 0. cece cee eccecsecerccasverevenes 


Highway mumbert ...ssssdbececececceceseseassRoute number: ..VS28...0005 
leo SSO0—O“S“Q—=——" 


Location of Termini |Bstablished Speed 
= 
WisP. 1.81 (east city limits, to U.P, 2,40 (east | 25 miles per hour 

Springfield) side of R.R. 
; crossing) 


M,P, 2.40 (east side of R.R. to MeP, 347 (june— 35 ‘miles per hour 
crossing) , tion with Spring-! 


| field=-Creswell. | 
sits a ee Hi ghwa: 


= ee_rlee 


BE IT FURTHER ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particular appli- 
cable speed on said state highway, 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in conflict 
with the provisions of this order hereby is vacated and annulled, 


The Secretary presented a letter from Mr, ierle R, Chessman, former 
State Highway Commissioner, relative to his appointment as a member of the 
Advisory Committee on Travel and Informational Matters, The Commission ordered 
the communication filed for future consideration, 


A letter was presented from iir, Phillip H, Parrish, Chairman of the 
Memorials Committee of the Oregon Historical Society, advising that the 
Memorials Committee favors the erection and maintenance of signs along The 
Dalles-California Highway at Upper Klamath Lake, giving historic data with 
respect to the lake, and offering to furnish data with respect to the lake if 
the Commission desires it. In view of this communication the Commission voted 
unanimously to erect appropriate signs at this location bearing inscriptions 
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at the Highway Shops in Coquille at the following unit prices: 


Scrap Steel $ 6,00 per ton 
Scrap cast iron 8,00 per ton 
Scrap bronze 205 per pound 
Scrap radiators (large 1,50 each 
Scrap radiators (small 1,00 each 
Scrap batteries 250 each 


4 
The Commission by unanimous vote confirmed the authority to sell 
this material to Mre Patterson at such unit prices. 


The Commission had under discussion a request from the 20-30 Club, 
Portland, for the installation of service club sign racks ai state highway 
entrances into Portland similar to those that have been erected at some of 
the smaller cities and towms of the state, The request was denied by the 
Commission because there is not enough room on a single sign rack to accomo- 
date a panel for each of the many service clubs in Portland, and were more 
than one sign rack permitted the purpose for which the racks were authorized 
would be defeated, 


The Commission had under discussion a resolution from the City of 
Yarrenton requesting that there be placed on the state secondary highway 
system for future state maintenance ‘the city streets over which the Columbia 
River Highway was originally routed —— Chapman Street from 19th Street to 
Everett Avenue, thence on Everett Avenue to Wheeler Street, thence on \heeler 
Street to Albany Avenue, thence on Albany Avenue and Second Street to the 
intersection of Second Street with iain Street, route of the Fte Stevens 
County Road, a distance of 1,60 miles; also, that the Commission designate as 
a state secondary highway the Ft. Stevens County Road from its junction with 
the present Oregon Coast Highway near Skipanon, in Warrenton, via Main Street, 
Wassachusetts Avenue, Clatsop Street, East Pacific Street, and Pacific Street 
to the Ft. Stevens boundary in Hammond, a distance of 4.48 miles. The 
Commission also considered, in connection with this subject, a resolution from 
the County Court of Clatsop County requesting that the Ft. Stevens Road, as 
above described, be designated a state secondary highways In the discussion 
of this matter it appeared to the Commission that the requirements of the 
Commission with respect to such designations have been fulfilled, in view of 
which the Commission approved the requests and by unanimous vote adopted the 
following resolutions designating as state secondary highways both the roads 
and the city streets described in the resolutions of the city and the county: 


WHEREAS, under the provisions of Title 100 0.C,.L.A, and in 
particular, Subsection 36 of Section 115 of said Title, the State Highway 
Commission, by mutual agreement with the respective county courts of the 
several counties of the State, is authorized and empowered to select, 
locate, and designate a system of secondary state highways, which high- 
ways shall be selected from the market roads or other county roads, or 
available locations or routes of the several counties; and 


: 
eS 
1a 


tan aap hag stems elif said napa esatempee spi 


135638 


frontage on the highway, and it appears that he now is developing this pro= 
perty and wants to remove the material from the highway, presumably to enable 
him to lay out streets which would connect with the highway, He further 
stated that approval has been given to an access at one point for a proposed 
county road, but he did not believe that access to the highway should be given 
at additional points along lir, Lucas's frontage because of the hazard that 
would be created for traffic on this important highway, He pointed out that 
the state has not acquired right of acoess from the property owners along 

this section and that the only means of controlling right of access would be 
to deny lr, Lucas's request for permission to "daylight" the cut, The Commis- 
sion voted unanimously denying ifr, lucas's request unless a satisfactory 
arrangement can be worked out by the Engineer and the Chief Counsel, 


The Commission discussed a letter from the Oregon Motor Transport 
Association suggesting "that the Highway Commission be encouraged to erect 
barricades on all highways where weather conditions dictate the use of chains 
for safe passage;" also, requesting that stop and go signals be installed at 
Mosier Tunnel on the Upper Columbia River Highway as an aid to the prevention 
of accidents, The Commission referred to the Chief Counsel the Association's 
suggestion relative to the maintenance of barricades and instructed the Engi- 
neer to be guided by the Chief Counsel's decision with respect thereto, The 
Engineer recommended approval of the request for the installation of stop and 
go signals at iiosier Tunnel, The recommendation was approved by the Commis— 
sion by unanimous vote on the condition that the signal aprons shall be set 
far enough ahead of the tunnel entrances that ample warning may be given 
traffic entering the portals, 


The Commission had under discussion the authorizing of repairs to 
and the maintenance of the road which extends from the Qregon Coast Highway 
to Devil's Punch Bowl State Park, Lincoln County, It appears that this road 
was quite badly demaged by storms during the period December 9 to 15, 1946, 
because of inadequate drainage, and the question now arises who is responsible 
for the repairs, the state or the county, such repair being estimated to cost 
about $6,000. The Engineer advised that the former Highway Commission, on 
August 14, 1935, authorized an expenditure of a nominal sun to maintain this 
road in a fair condition because it is the main road leading to a state park, 
and that it has been maintained by the state since that time, notwithstanding 
that the road is not on the state highway sytem, It was his thought that the 
road should be designated a state secondary highway if the Commission decides 
to continue maintaining it, The Chief Counsel advised that, inasmuch as the 
state has been maintaining the road for the past ten years, it is the state's 
responsibility to make repairs, Following discussion the Commission, by unan- 
imous vote, authorized the immediate repair of the road at state expense but 
deferred until a later date its decision with respect to placing it on the 
state highway system. 


The Engineer asked the Commission to confirm the telephoni¢ author- 
ity given him to sell privately to Mr, R. C, Patterson, Independence, an 
accumulation of scrap steel, cast iron, bronze, radiators and batteries stored 
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added, the system of secondary state highways under the provisions of 
said acts; 


NOW, THEREFORE, BE IT AND IT HOREBY IS RUSOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating, as follows: 


1, ‘That the following described market road, county road, 
highway, street, route, or Jecationof a highway in Clatsop County be and 
the said market road, county road, highway, street, route, or location, 
hereby is selected, designated, established, adopted and approved as a 
secondary state highway and shall be and hereby is designated as a part 
of the secondary state highway system, to wit: 


Fort Stevens Secon State Highway No. 104: 


Beginning at the junction of the Fort Stevens Road 
with the Oregon Coast Highway near Skipanon in Varrenton; 
thence northerly via iain Street, idassachusetts Avenue, 
Clatsop Street, Cast Pacific Street, and Pacific Street, 
to the Fort Stevens boundary in Hammond, being a distance 
of 4.48 miles. 


2, ‘That the said highway shall be and hereby is qualified for 
improvement under the provisions of said Title 100 0.C.L.A., Subsection 
36, Section 115. 


a 


The Commission had under discussion the setting of a definite date 
for its next regular meeting heretofore tentatively scheduled for uonday and 
Tuesday, February 3 and 4, 1947. ‘The Commission, by unanimous vote, approved 
such tentative date as its next meeting date and instructed the Secretary to 
make the usual arrangements to hold this meeting in the auditorium of the 
Public Service Building. The Commission also tentatively set Tuesday and 
Viednesday, arch 18 and 19, as the date for its next following regular meet- 
ing, in Portland. 


The Commission considered the offers of The Ghio Casualty Insurance 
Company and the United Pacific Insurance Company to furnish a blanket bond 
covering all State Highway Department employees in the amount of 2,500 each, 
with an additional premium for excess coverage Over and above ‘2,500, The 
Engineer advised that for the past several years Tne Ohio Casualty Insurance 
Company has furnished a bond covering certain Highway Department employees in 
responsible positions, the amount of coverage for each employee depending on 
such employee's responsibility. There are 312 employees bonded at the present 
time, he said, with coverages ranging from “1,000 to “20,000, and at the rate 
of 52,10 per ‘i1,000 per year the premium amounts to 1,883.70. This company, 
he said, now proposes to furnish 4 blanket bond ceveringall State Highway 
Department employees in the amount of $2,500 each for a premium of ‘439.39, 
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WHEREAS, the State Highway Commission, by mutual agreement 
with the Clatsop County Court of the State of Oregon, has selected the 
road, street, or highway her2inafter named, and it is the purpose of 
the Commission to officially and regularly designate and adopt said 
road, street or highway as a highway to constitute, together with other 
hichways heretofore adopted and/or which may hereafter from time to time 
be added, the system of secondary state highways under the provisions 
of said acts; 


NOW, THOREFORS, BE IT AND IT HOR=BY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating, as follows: 


1. That the following described market road, county road, 
highway, street, route, or location of a highway in Clatsop County be 
and the said market road, county road, highway, street, route, or loca- 
tion, hereby is selected, designated, established, adopted and approved 
as a secondary state highway and shall be and hereby is designated as a 
part of the secondary state highway system, to wits 


Warrenton Secondary State Highway No. 105: 


Beginning at the intersection of Chapman Street with 
19th Street in the Town. of Warrenton, Clatsop County, Oregon, 
said point also being in the Oregon Coast Highway; thence 
northerly and westerly via Chapman Street, Everett Aveme, 
Wheeler Street, Albany Avemme and 2nd Street, to the inter— 
section of Main Street and 2nd Street in ‘/arrenton, a dis— 
tance of approximately 1,60 miles, 


2. That the said highway shall be and hereby is qualified for 
improvement under the provisions of said Title 100 0,C,L.A,, Subsection 
36, Section 115. 


WHEREAS, under the provisions of Title 100 0,C.L.A., and in 
particular, Subsection 36 of Section 115 of said Title, the State Highway 
Commission, by mutual agreement with the respective county courts of the 
several counties of the State, is authorized and empowered to select, 
locate, and designate a system of secondary state highways, which high- 
ways shall be selected from the market roads or other county roads, or 
available locations or routes of the several counties; and 


WHORES, the State Highway Commission, by mutual agreement 
with the Clatsop County Court of the State of Uregon, has selected the 
road, street, or highway hereinafter named, and it is the purpose of the 
Commission to officially and regularly designate and adept said road, 
street or highway as a highway to constitute, together with other high- 
ways heretofore adopted and/or which may hereafter from time to time be 
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197.68 and Mile Post 198.32 on the Pacific Highway at the north city limits of 
Roseburg and the designation os a 35—miles-per-hour speed limit between Mile 
Post 61,41 and Mile Post 62,20 through the Twin Rocks District just soutn of 
the Town of Rockaway and that the Superintendent of State Police approves the 
establishment of such reduced-speed zonese He recommended approval of such 
reduced=speed zones by the Commission as an accident-prevention measure, The 
Commission approved the recommendation and by unanimous vote adopted the fol- 
lowing resolutions relative thereto: 


WHEREAS, the State Highway Commission, pursuant to the provi- 
sions of Section 115-320, 0. C. L. As, as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
hereinafter; and 


WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-320, 

0. C, Le Ae, as amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to 
the state highways or sections of state highways hereinafter set forth 
and more particularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a different 
speed thereupon than the speed fixed in said statute, which said different 
speed or speeds shall be as specifically set forti hereinafter, 


NOW, THERTFORE, based upon said engineering and traffic investi- 
gation and upon the finding and determination made by the Commission with 
respect thereto, the Commission does hereby determine and does hereby 
order that within the meaning and purpose of said Section 115-320, 

0. C, Le Asy as amended, the speed at which a vehicle may be driven upon 
said state highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth immediately followings 


Name of highways co. +o0FBGtieS GIN... nenenecsereoenerencaserorceees 
Highway mumbert ssosscertererecrersrensesss Route number: + eVSI2..eeee 
~ Nesation of Established Speed 


Location of Termini 
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MP. 197.68 to M.P, 198.32 (North CL of ' 35 miles per hour 
Roseburg) i 
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BE IT FURTHSR ORDERED that the State Highway Engineer be and he 
hereby is ordered and directed to erect at appropriate places in suffi- 


with excess insurance at the rate of 1.75 per $1,000 if the total excess is 
over “182,500, At such rate, he said, the total premium, based on excess 
coverage for 312 employees, would be “995,03~ This company, he said, also 
offers to write a blanket bond covering each employee in the amount of ‘35,000 
with excess bond at the rate of $1,625 per ‘1,000, which would result ina 
total premium of 656,38 for the entire coverage, The United Pacific Insurance 
Company, on the other hand, has offered, through two separate agencies in 
Salem, to furnish a blanket bond covering each Highway Department employee in 
the amount of “2,500 for ‘969,97, and excess coverage at the rate of $2.50 per 
‘1,000, or a total of ‘1,807.47, based on excess coverage for 312 employees, 
It was his thought that the offer of The Ohio Casualty Insurance Company is by 
far the best and recommended that this company be requested to furnish a 
blanket bond on the basis of its proposal to furnish such a bond containing 
5,000 coverage for each employee. The Commission approved the recanmendation 
by unanimous vote subject to the condition that the provisions of the bond 
meet with the approval of the Chief Counsel, 


The Engineer brought up for discussion matters pertaining to the 
construction of the Sunset Highway through the Commonwealth, Inc, subdivision 
west of Portland and in connection therewith exhibited a model of the proposed 
improvement shoving in perspective the proposed highway grade separation 
structures, one of which is within the limits of the Commonwealth, Inc. sub- 
division and the other, at the intersection of the Sunset Highway with the 
Tualatin Valley Highway, being two miles apart. He requested authority to 
advertise for bids for the construction of this last completing link of this 
highway. In the discussion that followed it avpeared that final agreement 
with Commomvealth, Inc. concerning the right of way through its subdivision 
has not been reached, In view thereof, the Commission ordered that this pro- 
ject be postponed until this right of way matter, and any other pending 
mat.ers concerning the project, have been satisfactorily disposed of, 


Consideration was given by the Commission to the following matters 
of unfinished business: 


le Proposed designation as state secondary highways of certain county 
roads in Clackamas County extending from Estacada to iiilvwaukies The Engineer 
advised that the Commission agreed to so designate these county roads if the 
Federal government would contribute the sum of ‘275,000 toward the cost of 
constructing the roads to proper standards and if Army equipment were made 
available to maintain all highways in the state over which log hauling is 
being carried on, Concerning the equipment, he said that a certificate has 
been received from the Federal government providing some equipment, but 
nothing definite has been received, so the matter is still status quo, He 
was instructed to follow up the matter, to keep a record of what he does in 
connection therewith, and to present the matter to the authorities in 
Washington, D.C,., if necessary, through Oregon's delegation in Congress. 
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2. Establishment of reduced-speed zones in Roseburg and Twin Rocks: 
The Engineer advised that he has contacted the State Police Department with 
respect to designating a 35—miles-per-hour speed limit between Mile Post 
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BE IT FURTHDR ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particular appli- 
cable speed on said state highway. 


BE IT FURTHER ORDERZD that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con 
flict with the provisions of this order hereby is vacated and annulled, 


———— nnn 


3, Establishment of a "no parking" zone on the Pacific Highway 
(Franklin Boulevard) between Highway Engineer's Stations 123+20 and 127440 at 
the north end of University Street in the City of Eugene: ‘The Engineer 
advised that the establishment of a "no parking at any time" zone at this 
location is in the interests of traffic safety and is in accord with the 
viewpoint of the Eugene city officials; moreover, the city has agreed to 
cooperate to the extent of improving the entrance into University Street, 
which is in bad shape at the present time, and by making other improvements, 
Further, the city police have pledged their cooperation in the matter of 
enforcing the parking restrictions, The Commission voted unanimously approv— 
ing the establishment of such "no parking" zone provided the City of Eugene 
will adopt an ordinance declaring such zone and provided further that the 
proceedings meet with the approval of the Commission's Chief Counsel. 


4, Report of the Engineer and the Chief Counsel on an inquiry relative 
to the plans of the Commission for the improvement of the Oregon Coast High- 
way south of Waldport: The Assistant Counsel, ur. George Weuner, reported 
that the person making the inquiry owns property along the highway at this 
point which he wishes to develop in harmony with the highway, that, pursuant 
to instructions by the Commission at the previous meeting, this person was 
contacted relative to the purchase of extra right of way along this frontage, 
put the offer received to date, in his estimation, is exorbitant and he can- 
not recommend it to the Commission, Negotiations are continuing, he said, 
and further report will be rendered later. The Commission took no action 
in the matter, 


5, Adoption of a permanent location for the Columbia River Highway 
through the City of Hood Rivers The Chief Counsel advised that he has stud- 
jed the letters received from the City of Hood River, the Hood River County 


requested relocation of the highway within the Hood River corporate limits. 
He added that the letters could not be construed as official expressions 
except perhaps the statement made by the counsy court, but they are suffi- 
cient to indicate and to express an approval of the proposed location. It 
was his thought that the letters meet the requirements of the Commission with 
respect to adoption of the permanent route of this highway through the City 
of Hood River when the Commission is ready to act on the matter, The Com- 
mission took no action on the matter, 
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cient number adequate signs giving notice of the particular applicable 
speed on said state highway. 


BZ IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con- 
flict with the provisions of this order hereby is vacated and annulled, 
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WHEREAS, the State Highway Commission, pursuant to the provi- 
sions of Section 115-320, 0. C,. L. A., as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
hereinafter; and 
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WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregon; and 


UHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-320, 

O. C. Le Ae, aS amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to 
the state highways or sections of state highways hereinafter set forth 
and more particularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a different 
speed thereupon than the speed fixed in said statute, which said differ~ 
ent speed or speeds shall be as specifically set forth hereinafter. 
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NOW, THEREZFORS, based upon said enginezring and traffic investi- 
gation and upon the finding and determination made by the Commission with 
respect thereto, the Commission does hereby determine and does hereby 
order that within the meaning and purpose of said Section 115-320, 

O. C. Ly Av, as amended, the speed at which a vehicle may be driven upon 
said state highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth imiediately following: 


Name of highways cow n o TORO, COBSt HE GHWAY, ete e eee eeeneccenneneees 
Highway number; coopatcacottanssonsenccabeouue NUmUEES « USHOT.. 26s 
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Location of Termini | Established Speed 


MeP. 61241 (South City Limits to .P, 62.20 35 miles per hour 
of Rockaway) 
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j 
Covers section of US101 through Twin Rocks 
(unincorporated) ____ 
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tive to so naming the Coos Bay Bridge on the Oregon Coast Highway. He 
suggested that it might be helpful if Commissioner Chandler would make some 
inquiry along that line since he is a resident of the City of Coos Bay, 
Commissioner Chandler consented to make such inquiry, whereupon the Commission 
approved the suggestion. 


The meeting adjourned at 5100 pom, to reconvene on the following 
morning in the auditorium of the Public Service Building, 
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Portland, Oregon 
December 31, 1946 


The State Highway Commission reconvened the meeting at 9:00 ase 
in the auditorium of the Public Service Building. Present were: 


T, H. Banfield, Chairman 

Ben R, Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 
J. lie Devers, Chief Counsel 

H, Be Glaisyer, Secretary 


Commissioner A, \/. Schaupp was excused. 


Bids, as follows, for highway construction work and for the purchase 
of concession privileges in Vista House at Crown Point on the Upper Columbia 
River Highway were opened and read in conformity with previously—published 
notices, following which Chairman Banfield announced that the awards of com 
tracts would be made at 3:00 pem. in the same room: 
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6—- Request of lr. J. S. Burres, loro, for the strengthening of the 
Cottonwood Bridge over the John Day River on the \’asco-Heppner Secondary 
Highway: The Engineer recalled that ir, Burres, who appeared before the Com— 
mission on November 26, 1946, declared that this bridge is posted for a five- 
ton maximum load limit; however, investigation of the records reveals that, 
whereas such reduced lad limit was ordered in 1938, the former Commission, 
on December 5, 1940, lifted the restrictions following completion of repairs, 
and the reduced load limit signs were taken dom, Personal inspection of the 
premises recently, he added, do not reveal any reduced load limit signs on 
the structure, contrary to the statements made by Mr, Burres when he was 
present at the Commission meeting, 


Te Request of itr, J. S. Burres, oro, for permission to make certain 
repairs to the Cottomwood Grade Section of the '‘asco-Heppner Secondary High 
way, using his ow equipment: The Engineer advised that this matter has been 
investigated by Division Engineer ‘mm. 3. Chandler, who states that the condi- 
tion of the road now is no worse than it has been for many years and that 
improving it to facilitate the transportation of a large number of wheat 
trucks over the section, as is contemplated, would necessitate a major 
improvement, costing more money than the Commission has available for the 
purpose, He suggested that a small amount of state force work at points 
particularly desired by ur. Burres woud be helpful and recommended approval 
of such a project rather than that hir, Burres be allowed to do the work on 
his owm account because of the possibilities of accidents occurring, unless, 
perchance, Mr. Burres is willing to enter into an agreement with the Commis- 
sion and will indemnify the Commission should accidents occur, Chairman 
Banfield expressed himself in favor of doing a small amount of widening on 
some of the bad turns and suggested a maximum expenditure of about ‘:2,000 
for this purpose, Commissioners Schaupp and Chandler approved the suggestion, 
whereupon the Engineer was instructed to make further investigation to deter- 
mine just what can be done for such amount. The Engineer is to report back 
to the Commission when the investigation is completed, at which time the 
Commission will take definite action. 


8. Suggestion of the Recreational Resources Committee of the Portland 
Chamber of Commerce that a state park be named in honor of ir, S. H. Boardman, 
State Parks Superintendent: The Commission deferred action on this matter 
pending a conference with members of the Oregon Roadside Council, which is to 
appear before the Commission on the following day. 


oe Proposed rerouting of the Oregon Coast Highway along Roosevelt 
Drive through the City of Seaside: The Chief Counsel reported briefly the 
present status of this matter and advised that he would render a complete 
report as soon as possible, The Commission took no action pending the filing 
of such report. 


10, Naming of a bridge in honor of the late C. B, McCullough: The 
Engineer advised that he followed the previous instructions of the Commission 
regarding this matter, but to date has received no definite information as 
to the attitude of the people of the cities of Coos Bay and North Bend rela~ 
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COMBINATION BIDS FOR ABOVE TiO PROJICTS 


(1) Hardman Hill Section ofthe Heppner-Spray Secondary Highway. 
(2) Rhea Creek-Hardman Hill Section of the Heppner-Spray Secondary Highway. 


§2,'730.00 $192,308~00 
None | 204,903.00 


J. S. Risley $118, 448.00 
B, C, Hall Co. 120, 348400 
Homer G, Johnson 128,104,00 None 208 , 579.00 
0, C, Yocom Co. 123,271.00 91,050.00 5, 520,00; 208,801.00 
Sound Constr. & Engrs Co. 129,631.90 | 81,893.00 | Wone , 211,524.90 


OLD OREGON TRAIL IN UMATILLA COUNTY 
UMATILLA DAM-HERMISTON SECTION 


0. C, Yocom Co., Mciinnville $141,478.00 
K, F, Jacobsen Co,, Portland 142, 692,50 
Vernie Jarl, Gresham 144,905.00 
J. A, Terteling & Son, Boise, Idaho 146,225.10 
Babler Brose, Portland 149,373.00 
Homer G, Johnson, Portland 164,425,00 
R. A. Heintz-Constr., Portland . 164,764.00 
E, C, Hall Co., Portland 168, 642200 
Natt icDougall Co., Portland 169,960.50 
C, T, Halcom Co., Portlani 258,638.50 


CROWN POINT VISTA HOUSE 
CONCESSION PRIVILEGES 


PER CENT 

OF GROSS SALES 
Multnomah Falls Gift Shop, Multnomah Falls 10,5% 
Joseph V, Tompkins, Salem 06.54 
Edvrin L, Dimmitt, Portland 02,0% 


Mr, Charles Hovey, Manager of the Logging Department of the Vancou— 
ver Plywood Corporation, was present in response to the Commission's request 
to show cause why the company's log-hauling permit should no% be canceled in 
view of the record of overweight violations that have been charged against 
his company's equipment. Chairman Banfield recited for .i. Hovey's benefit 
the record of the company's violations and inquired what the company intends 
to do to correct the situation, He advised him that the overloading must 
stop; otherwise, the Commission will cancel the company's permit, He sug- 
gested that the company either purchase scales for the weighing of its loads 
before they enter a state highway or secure the services of a new loader if 
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BAKER-HOM@STEAD HIGHWAY NEAR RICHMOND IN BAKER COUNTY 
CONSTRUCT "LOVE" BRIDGE OVER POWDER RIVER 


Lindstrom Bros,, Portland ; § 23,931.50 


FOUR STATE HIGHWAYS IN KL‘\idATH COUNTY 
KLAWATH FALLS ROCK PRODUCTION PROJECT 


Gladney & Adams, Klamath Falls “ 38,367.00 


clea, haha sir emesenrentimanpane eat 


JOHN DAY HIGHWAY IN WALHEUR COUNTY 
IRONSIDE—JAWIESON ROCK PRODUCTIWN PROJECT 


Jack R, Taggart, Salem $ 33,655.00 
A, H. Saxton & Son, Corvallis 375217250 
Rogers Construction Co., Portland 37;973200 


Frank N. Parsons, Forest Grove 44,470.00 


HEPPNER-SPRAY SECONDARY HIGH./AY IN mORRO.! COUNTY 
HARDMAN HILL SECTION 


ar Ge ee A en, Sener aetna 
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J. S. Risley, Milwaukie (2) $118,448.00 
B.C, Hall Co., Portland (1) 120,348,00 
0. C. Yocom Co,, ieMinnville (3) 123,271.00 
Homer G. Johnson, Portland (1) 128, 104,00 
Sound Constr, & Engr. Co., Seattle, im, (1) 129,631,90 


(1) Bidder will accept award only in combination with the Rhea Creek-Hardman 
Hill Project. 


(2) Bidder will make lump sum reduction of ‘2,730.00 if also awarded Hhea 
Creek-Hardman Hill Project. 


Bidder will make lump sum reduction of "5,520.00 if also awarded Rhea 
Creek-Hardman Hill Project. 


HEPPNER-SPRAY SECONDARY HIGHAY IN MORROW COUNTY 
RHEA CREEK-HARDMAN HILL SECTION 


J. Se Risley, iilwaukie » 76,590,00 
Homer G, Johnson, Portland 80,475_00 
Sound Constr. & Engr, Co., Seattle, im, * 81, 893.00 
E. C. Hall Co., Portland +# 84,555400 
0. C. Yocom Co., McMinnville * 91,050,00 


* Bidder will accept award of this project only in combination with 
Hardman Hill Project. 
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traffic over the new approach it would be the state's obligation to maintain 
it. The matter was discussed further but action thereon was deferred pending 
additional study and report from the Engineer, to whan it was referred, 


The Chief Counsel brought up for discussion a settlement with Mr, 
ud. He Gonyea for right of way needed for the proposed improvement of the 
Pacific Highway across Mr. Gonyea's land between Judkins Point and Goshen, At 
his request Mr, Ray Landon, right of way buyer who has been carrying on the 
negotiations with Mr. Gonyea, explained details, It appears that ir. Gonyea 
ovms land on both sides of the highway location and has plans for the construc- 
tion of a tourist motel on one side of the highway and in connection therewith 
he will need commercial access to the highway at two points. ur. Gonyea also 
wants one private access to his home on the opposite side of the highway. It 
appears, also, that Mr. Gonyea owns frontage on the highway nearly 3/4 of a 
mile long, and he has agreed to sell the right of way to the state for “1,000 
if given the access to the highway which he considers he needs; but he will 
not settle on any other basis and will go to court if the state will not meet 
his terms, The Engineer stated that he is inclined to recommend refusal of 
iir, Gonyeats terms until he has had time to study the situation, It was 
Chairman Banfield's thought that if negotiations are continued they should be 
on a no-access basis, which is in conformity with the Commission's established 
policy, As a result of discussion the Comaission deferred action pending a 
complete report by the Engineers The Engineer was instructed to render such 
a re ort at the next meeting. In the meantime negotiations with Mr, Gonyea 
are to be discontinued. 


The Commission had under consideration additional matters of unfin- 
ished business, as follows: 


1, Possibility of securing reimbursement from the State Restoration 
Fund for losses incurred, notwithstanding that the property damaged is not 
restored to its original condition: ‘he Chief Counsel advised that the law, 
as written, does not permit the Board of Control to reimburse state depart- 
ments for lesses unless the property damaged is restored, and that it would 
take an action of the Legislature to change it. Chairman Banfield suggested 
that the Legislature should not be requested to charge the law and that, if 
the Commission has any property which it considers should be covered by special 
insurance, such special insurance should be purchased, The suggestion was 
approved by Commissioner Chandler and it .<s so ordcerede 


2. Proposed acquisition of the Cliff House property on the Oregon 
Coast Highway at Depoe Bay for park purposes: The Assistant Counsel, iir. 
George Neuner, reported that a formal offer to pay #4,000 was made for this 
property but the owner was not interested in selling it at that price am 
indicated that the property would cost the state in excess of .7,500. In 
view thereof, he said, a condemnation action was filed but.the case has not 
yet come to‘trial, The Commission took no action on the matter, 


3, Question of leasing a narrow strip of state property in Astoria to 
Foster and Kleiser Company on which to maintain a platform for the use of 
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the man now so employed cannot or will not keep the weight of loads within 
the specified limits, ir. Hovey admitted the violations, which, he said, 
have occurred notwithstanding definite instructions to the men in charge of 
loading to keep loads within the prescribed limits, He further stated that 
the company wishes to cooperate with the Highway Cammission in every way and 
to that end is now purchasing scales for the weighing of its loads so here- 
after definitely no overloads will occur, In view of the assurances given by 
Mr. Hovey, the Commission decided unanimously not to cancel the permit of the 
company for past offenses, It was understood, however, that a repetition of 
the offenses would result in the cancellation of the permit regardless of tue 
number of trucks that are being operated under it, 


Captain C. T. Smith, owmer of the Columbia River ferry boats at 
The Dalles and at iaryhill, and Mr, Bert Geer, his manager, came before the 
Commission regarding construction of a new approach road to the waryhill ferry 
landing. Captain Smith advised that he proposed to construct a new ferry 
landing about 740 feet downstream from the present ferry landing, which will 
necessitate construction of a new approach thereto from the Columbia River 
Highway. Surveys have been made, he said, which disclose that a new connec- 
tion with the highway can be constructed that will meet the requirements of 
the State Highway Commission and will overcome objections previously offered 
by the Commission and its engineers. ie exhibited a plan of the proposed 
improvement, which includes construction of a retaining wall parallel with 
the highway for a distance of about 300 feet and the construction of roadway 
ramps leading from the highway up to the ferry road junction fran the east 
and from the west. Such ramps, he said, are to be on a three percent grade, 
the top to be level with the railroad, so that traffic would cross the rail- 
road at grade, He further advised that the ramps and the ferry read will be 
paved 20 feet wide, and thot it is »revosed to construct a concrete faup 230 
fect long at the ferry landings 


Mr, Geer advised that the new road will provide a saving of 3/4 of 
a mile to the traveling public, and, based on an estimated number of 82,067 
cars that crossed the Maryhill Fer~ in 1946, such saving would amount to 
about 54,000 miles a year, He prea.cted that traffic crossing the ferry in 
1947 would reach 100,000 cars. He also said that the use of the proposed 
landing would shorten by about ten minutes the time now required to cross 
the river, 


The Engineer questioned the safety features of the proposed connec- 
tion and requested time to make investigations and studies before passing 
judgment. He pointed out that the approach to the present ferry is a county 
road, which the state oiled but does not maintain; also, that it will be 
necessary to secure an order from the Public Utilities Commissioner author— 
izing the new railroad crossing. He also mentioned that the highway grade 
at this point is same four and one-half feet below the railroad tracks, and 
there are possibilities that the highway would have to be raised, Chairman 
Banfield remarked that the present ferry approach is the route of US97, and 
if the new approach is constructed, it probably will mean the rerouting of 
this Federal highway. The Chief Counsel advised that if the Commission routes 


Commission's attention prior to presenting their resolution to the legislature 
in order that the Commission may know just what they have in mind, Chairman 
Banfield advised that he did not believe the State Highway Commission will 
oppose the bill or object to carrying out any instructions the Legislature may 
see fit to give the Commission in regard to this subject, This concluded the 
conferences 


The Assistant Counsel, iir, George Neuner, presented a map showing 
an area along the Johns-Glendale Junction Section of the Pacific Highway in 
Douglas County where the state is purchasing right of way from a ir, 

Ww, A. wartin, et al, He advised that ur, lartin owns several hundred acres 

at this place which are severed by the new highway location, leaving two 
isolated pieces on the south side of the highway, one of which contains 426 
acres, and the other 53 acres, iff, idartin, he said, wants to utilize both 
tracts, which necessitates the granting to him of two farm crossings; moreover, 
it will necessitate construction of an underpass and considerable fencing. In 
order to avoid this expense he recommended that the state purchase both tracts 
at $50 per acre, which is the value placed on them by the appraisers. He 
pointed out that there would be some salvage, inasmuch as the state can resell 
the excess property; and, that by purchasing the property the state would be 
able to control access to the highway from the proverty. The Chief Counsel 
coneurred in the recomendation, The Commission approved the purchase of the 
prope’-ty at the price quoted, 


The Engineer brought up for discussion a request from Senator 5. R, : 
Patlaad, Condon, for the rerouting of the tiasco-Heppner Secondary Highway 
throvgh the property of a lir, R. A. Meyers, west of the town of Condon. He 
~alviged that the new highway location severs lir, Meyers! property in a manner 
thet is objectionable to him and that Senator Fatland is asking that the 
‘loeztion be given further study, which will mean deferring indefinitely the 
evard of the contract for constructing the new section, bids for which were 
received at the meeting on November 26, The Comission deferred action on 
the matter pending a full written report on the subject from the Engineer. 


Messrs. J. J. Gard and R, B, Zbersole, Assistant Secretary and 
Treasurer, and Government Sales Agent, respectively, of the Interstate Tractor 
and Equipment Company, Portland, ap veared before the Commission with regard 
to the delivery of the third of three motor graders which were ordered from 
the company in May 1945 as the result of competitive bidding. ir. Ebersole 
explained that the company has already delivered two of the graders at the 
price stipulated in its quotation; however, they have been unable, because of 
scarcity of equipment, to deliver the third grader, He inquired whether or 
not the Highway Commission would insist that they do so, notwithstanding that 
the company stands to lose a considerable sum because of the increased price 
that the manufacturers are now demanding. He pointed out that the company 
delivered the second grader to the state at its bid price of 7,341.23, less 
4250 allowance for an old grader, notwithstanding that the allowable price 
under the 0.P.A, regulations at the time was ‘8,462.30, so the company stands 
to lose {1,121.07 in that transaction. The present price for the same equip-— 
ment, he said, is “9,087.30, which is “1,746.07 more than the purchase price 
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workmen in erecting advertising signs: The Chief Counsel advised that he has 
nothing to report on this matter except that he has arranged to discuss the 
sale of the property to the owner of the adjoining land, the results of which 
he will report to the Commission at the next meeting. 


A delegation from Portland representing the Oregon Roadside Council 
and including Mrs. Daniel Heffner, President, Miss Julia Hobday, Vice- 
President; iirs. Cora surney, Treasurer; and Mr. 0, C. Roehr, Counsel, was pre- 
sent and urged the Commission to purchase for park purposes a strip of land 
lying along the Oregon coastline north of the Chetco River, in Curry County, 
and to name this park "Samuel H. Boardman Park" in honor of if. S, H. Boardman, 
State Parks Superintendent, iirs, Heffner headed the group, All members of 
the delegation spoke in behalf of this request, Chairman Banfield advised 
that the Commission recognizes the service which has been rendered the State 
of Oregon by Mr, Boardman, but the purchase and naming of the park in his 
honor are two different matters and cannot be considered at the same time, 

He further stated that it is the policy of the Commission not to acquire state 
park areas until they have been inspected by the State Parks Superintendent 
and his recommendation has been received. The Commission, he said, has not 
received a recommendation from ifr, Boardman with regard to the piece of land 
mentioned by the delegation, but the Commission will discuss it with Mr, 
Boardman and secure his recommendation as to its feasibility as a state park 
area, The naming of the park for ifr, Boardman is something that the Commis— 
sion will have to consider at a later date, This concluded the discussion, 


Mrs. William T, Lambert, Legislative Chairman, State Garden Clubs 
of Cregon, came before the Commission regarding the erection of markers and 
the ornamentation of US99 in recognition and commemoration of the services 
and achievements rendered by men and women who served in the armed forces of 
the United States in ‘orld War II. Mrs. Lambert advised that the National 
Council of State Garden Clubs is sponsoring a "Blue Star Memorial" program in 
connection with which the Federation of Garden Clubs of Oregon, and other 
state federations of garden clubs, have been asked to cooperate, the object of 
which is, as stated, to commemorate the services and achievements of those 
who served in the last war, The State Garden Club of Oregon, she said, has 
endorsed this program and has prepared a joint resolution for adoption by the 
Oregon Legislature in which US99 is designated as "The Blue Star Drive" and 
in which the State Highway Comaission is instructed to file with the Secretary 
of State a description of the particular section of US99 so designated and to 
cause to be erected along this highway suitable tablets and/or ornamentation 
to peroetuate the resolution, iirs, Lambert explained that the State of Oregon 
will not be called upon to avpropriate any money for the proposed plantings, 
inasmuch as that feature will be taken care of wholly by the state garden 
clubs, although the State Highway Commission might be asked to contribute a 
small sum for signs. The planting, she said, will be done under the super 
vision of the State Highway Commission and will be in locations that meet with 
the Commission's approval, irs, Lambert filed with the Commission a copy of 
the joint resolution which the legislature is to be asked to adopt. She 
explained that the Garden Clubs are not asking the State Highway Commission 
to do anything at the present time but are simply bringing the matter to the 
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creating a hazardous condition, and if Mr. Dickson will provide the roadway 
leading to the area, He added that it is necessary that one-way traffic be 
maintained in front of Mr, Dickson's store building as a matter of safety to 
other highway traffic, ii, Dickson was further informed that it is contrary 
to the policy of the Commission to do anything that would react harmfully to 
private interests if that can be avoided, but sometimes it is necessary for 
the Commission, as a public duty, to do certain things that adversely affect 
private business when the interests and safety of the general public demand 
it. He reiterated that the Comaission might look with favor on granting two 
entrances to Mr. Dickson's property, one at each side, if satisfactory points 
of entrance can be found, but definite action in that regard cannot be taken 
until further investigations have been made, and that the Commission is 
definitely opposed to making the changes requested by mr, Dickson. ~ 


Mr. Dickson declared that this is a matter which is beyond the hand- 
ling of traffic and that it is his intention to keep working on the matter 
regardless of the stand taken by the Highway Commission. 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m, with the same persons present and participating. 


The Commission discussed with the "ngineer the bids received at the 
morning session for contract work and took the following action thereon by 
unanimous vote: . 


The contract for the Klamath Falls Rock Production Project on 
four state highways in Klamath County was awarded to the low and only 
bidder, Gladney & Adams, Klamath Falls. 


The contract for the Ironside-Jamieson Rock Production Project 
on the John Day Highway, in Malheur County, was awarded to Jack R, 
Taggart, Salem, the low bidder. 


The awards of the contracts for the remaining projects were 
held pending approval by the Public Roads Administration, The bids for 
these projects were referred to the Engineer with authority to award the 
contracts to the low bidder in each instance when such approval has been 
obtained, 


The Commission also considered the three offers received for the 
purchase of concession privileges at Vista House, Crown Point, The award of 
this contract was deferred until the next meeting of the Commission, The bids 
were referred to the State Parks Superintendent and the Chief Counsel to 
analyze and report their recommendation at that time. 


The Commission had under discussion the offer of the Southern Pacific 
Company to sell to the state for the sum of “420 a small tract of land con- 
taining 14,797 square feet that is needed as right of way in the town of \est 
Linn, The Chief Counsel recommended purchase of the property at such figure. 
The Sngineer concurred in the recommendation, The Commission ap roved the 
recommendation by unanimous vote, (See Voucher No. 18638). 


in 1945. He pointed out that the quotation they submitted in 1945 was predi- 
cated upon the ability of the State of Oregon to obtain release from the War 
Production Board Order I~192 covering this type of equipment and advised that 
it would not have been possible for the company to have guaranteed its price 
unless the state obtained such release, Such release, he said, was, or has 
not, been obtained, which partially accounts for the nondeliveryof the equip- 
ment to date, He asked the Commission to reimburse the company for its loss 
on delivery of the second grader and to relieve the company from its obligation 
to deliver the third grader; however, he added, the company will complete 
delivery of this equipment and assume the loss if the Commission insists, 


Mr, Gard stated that the company accepted the order in good faith, 
and its failure to complete the delivery of the graders was for reasons beyond 
its control, He confirmed iir, Ebersole's statement that the company would 
deliver the third grader if the Highway Comaission insists but could not prom 
ise when that would be because deliveries are very slow from the factory, 


The Chief Counsel inquired whether or not the company could have 
protected its price from the factory if it had paid cash when the order was 
placed. iir, Gard replied that the company had tried to do that but without 
success, whereupon the Chief Counsel remarked that the company has a good 
"talking point" were the matter to be tried in court. ir. Gard again stated 
that the company will abide by the Commission's decision and will deliver the 
third grader when it can, even at a loss to the company, if the Commission 
insists but will also accept cancellation of the order without obligation if 
the Commission approves disposition of the case in that manner, 


The Engineer recommended, under the circumstances, the cancellation 
of the order, Following further discussion motion was made by Commissioner 
Chandler that the company be relieved from furnishing the third grader without 
obligation, either to the state or to the company, but that the company will 
be required to assume its loss on the delivery of the second grader, Chairman 
Banfield seconded the motion and declared it carried, The Engineer was there- 
upon authorized by the Commission to obtain quotations for the delivery of 
another grader, 


Mr, Earl L, Dickson, Eugene, came before the Commission with 
reference to his request for certain revisions in the newly-constructed 
highway improvement at the Pacific Highway-mcnenzie Ji,hwsy Junction in vest 
Springfield, in order to allow the traveling public freer access to his 
business establishment at this place. Chairman Banfield advised the results 
of his inspection of the premises on Saturday, December 21, 1946, particu- 
larly pointing out that, in his estimation, there is no way to remove any 
portion of the channelization strips that have been installed without 
creating a hazardous condition for other traffic, of which there is a 
large volume, He suggested the possibilities of constructing a turn-around 
under the approach to the ‘illamette River Bridge at this place if iz, 
Dickson would provide parking space off the highway right of way, perhaps in 
back of his store building. The Commission, he said, might look with favor 
on granting two entrances to such parking area if that can be done without 
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The Engineer brought up the matter of maintaining the newly-designa- 
ted secondary highways in the town of liarrenton, He advised that inasmuch as 
the State Highway Department has assumed jurisdiction over these roads, provi- 
sion will have to be made to finance maintenance and betterment work which 
may be required, since no provision was made for such work in the 1947 Budget 
which the Commission adopted at the previous meeting. The Commission deferred 
action on this matter pending a report from the Engineer as to the costs in- 
volved. The Engineer was instructed to furnish such information at the next 
neetinge 


Chairman Banfield brought up for discussion matters pertaining to 
the ferry boat "North Beach" which has been used as an auxiliary boat in con 
nection with the ferry operation between Astoria, Oregon, and Megler, Washing— 
ton. He inquired as to the condition of this boat, which it is proposed to 
replace with a new one, The Engineer advised that, according to investigations, 
it would cost between “40,000 and “80,000 to put this boat in serviceable con— 
dition, and even then it would be too small to provide the service that would 
be demanded of it, if last year's record can be taken as an indication of what 
the future requirements will be. Inspection of the boat, he said, reveals 
much rotten wood in the hull, and, according to marine architects, the boat 
could not be reconditioned to provide service for more than five years, He 
gave as his thought that it wovld be a waste of funds to syend so much money 
in the repair of the old boat for such a short period of time when what is 
really needed is a faster boat with double the capacity, He pointed out that the 
engines in this boat are in fair condition and probably could be salvaged for 
at least /110,000, provided they cannot be used in the new boat, 


Chairman Banfield suggested that it would be advisable to secure 
expert advice from the American Bureau of Shipping as to the seaworthiness of 
this boat before it is disposed of and the engines removed, The Engineer 
estimated the cost of such inspection at about 500 and requested authority 
to have the American Bureau of Shipping inspect the boat along with its 
inspection of the other ferry boats, The Commission a»proved the request and 
ordered that only one of the boats similbe inspected at one time so as to insure 
that at least one ferry boat will be operating at all times, 


At 3:00 p.m, Chairman Banfield announced the awards of contracts for 
which bids were received at the morning session, as follows: 


"Construct ‘Love Bridge' over the 2owder River on the Baker-Homestead 
Highway near Richmond, Baker County. The Commission received only one 
bid for this project, being that of Lindstrom Bros., Portland, at 
$23,931.50. The bid is satisfactory, but avard of the contract is being 
deferred pending satisfaction of a certain condition, The bid has been 
referred to the Engineer with authority to award the contract when this 
condition has been satisfied. 


*Klamath Falls Rock 2roduction Project on four state highways in 


Klamath County. The only bid received for this project was that of 
Gladney & Adams, Klamath Falls, at 38,367, The Commission has awarded 


- NO Ee 


at ret 


43581 


The Chief Counsel brought up for discussion a request from the 
owners of property in Block 32, Bennett's Addition to the City of Coos Bay, 
that Fifth Street North, which has been vacated by city ordinance at the 
request of the Highway Commission, be reopened so as to allow them access to 
the highway from this street. He advised that the street was vacated by City 
Ordinance No, 1547 in 1941 in order to preserve the freeway characteristic of 
the highway at this point, The Engineer advised that, were the street to be 
reopened, it would defeat such freeway characteristic and would introduce a 
definite hazard to highway traffic. He recommended that the reopening should 
be opposed, particularly since the people residing along Fifth Street now have 
access to their properties from other city streets, In the discussion that 
followed the Commission indicated that it considered it unwise to grant the 
request of the property ovmers; however, definite action on the matter was 
deferred pending further study, 


The Sngineer presented a status report on expenditures to date for 
highway eauipment, He pointed out that the Commission heretofore authorized 
an expenditure of 450,000 for emergency purchases, of which amount ‘270,819.92 
has actually been spent for equipment received, and 176,510.68 has been 
committed by orders, leaving a balance of only ‘i2,669,40 to finance additional 
purchases that are badly needed, He requested authority to spend an additional 
‘100,000 for-this purpose, The request was approved by the unanimous vote of 
the Comaissioners present. 


The Engineer presented tc the Commission for approval a list of léinor 
Betterment projects for undertaking during 1947, totaling “258,390 for high- 
ways and 153,325 for bridges; grand total, “411,715. He advised that this 
is only a partial list of projects and that others would be submitted to the 
Commission for approval later, He explained briefly the details with respect 
to each of the projects presented, The Commission deferred action on the 
matter until its next meeting when Commissioner Schaupp is present. 


In the discussion of this matter the Engineer pointed out that 
there was omitted from this list an item of “13,000 for construction of park- 
ing areas along the Veston—Zlgin Highway at Tollgate and at Spout Springs 
Mountain, which tentatively has the approval of the Commission, He was 
instructed to include this item in the list for consideration by the Commis- 
sion at the next meeting. 


The Commission had under discussion matters pertaining to the leg- 
islative Assembly which will be in session beginning Monday, January 13, 1947. 
The Commission ordered that no Highway Department employee whomsoever shall 
engage in lobbying at this session; further, that if information concerning 
highways is requested by any member of the Legislature such information shall 
be given in writing and all such information shall be the Highway Department's 
official information and shall be signed by the highway official who furnishes 
it. A copy of all information furnished the Legislature shall be retained 
for the Commission's records and files, 
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The Commission considered and signed agreements, etc., as follows: 


Cooperative agreement with Public Roads Administration and U.S. 
Forest Service covering forest highway construction, 


Agreement with =. J. Lindvick, et al. covering lease of property 
for roadbuilding materials. 


Agreement with Henry Zorn covering rental of portion of Champoeg 
State Park for farming purposese 


Easement deed authorizing Bonneville Power Administration to maintain 
a stub pole with anchors and guys on state highway property in Tillamook 
Countye 


Agreement with the City of Salem covering installation of a flashing 
beacon on Pacific Highway East at the intersection of Mission and South 
Commercial Streets, Salem, 


nt with the City of Tugene covering installation of traffic 
signals at the intersections of Sixth Avenue and Sevenue Aveme (state highway 
routes) with Blair Boulevard, in Zugene. 


Agreement with the City of Eugene and Lane County covering a proposed 
three-way project along the old mill race in the City of Eugene. 


Project statement with the P,R.A, covering improvement of the 
Albany—Lyons Secondary State Highway. 


Project statement with the P,R.A. covering improvement of the 
Hillsboro-Newberg Section of the Hillsboro-Silverton Secondary Highway. 


: Project statement with the P,R.A. covering improvement of the 
Pittsburg-Scappoose Road in Columbia County. 


There being no further business to come before the Commission at 
this time the meeting adjourned at 3:00 peme 
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the contract co the bidder at their bid price, 


"Tronside—Jamieson Rock Production Project on the John Day Highway, 
ialheur County, Jack R, Taggart, Salem, submitted the low bid for this 
job at {33,655. The second low bid was that submitted by A. H. Saxton & 
Son, Corvallis, at ‘37,217.50. There were two higher bidders, The Com- 
mission has awarded the contract to the low bidder, Jack R, Taggart, at 

* his bid price, 


"Grading, surfacing and oiling the Hardman Hill Section of the 
Heppner—Spray Secondary Highway, idorrow County. The Commission received 
five bids for this work, the low one being that of J. S, Risley, 
Milwaukie, at {118,448 iir. Risley agreed to a lump sum reduction of 
"2,730 if also awarded the Rhea Creek-Hardman Hill Project, bids for 
which were also received at this meeting. The second low bidder was 
E. C. Hall Go., Portland, at “120,348, This contractor qualified his 
bid by stating that he would not accept the award of this contract unless 
also awarded tae contract for the Rhea Creek-Hardman Hill Project. ‘The 
low bidder for the Rhea Creek-Hardman Hill Project, consisting of widen 
ing, surfacing and oiling, and furnishing crushed rock in stockpiles, 
was J. S, Risley, iilvaukie, at “76,590+ Homer G, Johnson, Portland, 
submitted the next low bid at “80,475. ‘There were three higher bidders, 
A tabulation of the bids received for both projects, in combination, 
reveals the bids of J, S, Risley to be low. The bids are satisfactory, 
but the Commission has deferred the award of the contract pending the 
satisfaction of certain conditions, The bids have been referred to the 
Engineer with authority to award both contracts to J, S. Risley, the low 
combination bidder, on the basis of his combination bid which totals 
“192,308, when the conditions are satisfied, 


"Grading, surfacing and oiling the Umatilla Dam-Hermiston Section 
of the Old Oregon Trail in Umatilla County, The low bidder for this 
project was 0, C. Yocom Co,, iicitinmnville, at “141,478. The second low 
bidder was K. F, Jacobson Co., Portland, at ‘142,692.50. There were 
eight higher bidders, The low bid is satisfactory to the Commission, 
but the award of the contract is being held pending satisfaction of cer- 
tain conditions. The bids have been referred to the Engineer with auth- 
ority to award the contract to the low bidder, 0.C, Yocom Co., when the 
conditions have been satisfied. 


"Sale of concession privileges at Vista House, Crown Point, on the 
Columbia River Highway, hultnomah County, The high bidder for this 
concession was Kultnomah Falls Gift Shop, imltnomah Falls, at 10.5 per- 
cent of gross sales, The next high bidder was Joseph V. Tompkins, 
Salem, at 6,5 percent of gross sales, The third, and only other, bid 
was received from Edwin L, Dimmitt, Portland, at two percent of gross 
sales. The Commission has referred the bids to the State Parks Super~ 
intendent end the Chief Counsel to analyze and report back to the Com- 
mission at its next meeting when final action will be taken thereon," 
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advised that he and the Parks Superintendent have carefully considered 
the bids received at the previous meeting for the purchase of this com 
cession and recommend acceptance of the offer of the Multnomeh Falls 
Gift Shop, which submitted the high bid therefor at 10,5% of gross 
revenues, He further advised that he has consulted with Mr. Edwin Le 
Dimmitt, present caretaker at Vista House, -regarding the vacation of 
the premises, and Mr, Dimmitt advises that 30 days! time is sufficient 
for him to vacate the premises. ‘The Commission deferred a decision in 
the matter pending consultation with Mr, Frank l, MeGuire, Portland, 
who ig interested in the matter on behalf of Mr, Dimmitt and who is 
scheduled to appear before the Commission at this meeting with regard 
thereto, (See ahead for further discussion——The Commission later in 
the gession awarded the contract to the Multnomah Falls Gift Shop.) 


5. Proposed establishment of a state park along the Oregon Coast- 
line south of Gold Beach, Gurry County: The Parks Superintendent 
exhibited a map showing the location and boundaries of this proposed 
park, which he stated contains about 2,600 acres of land, all of which 
is privately owned, He recommended purchase of the property as being 
very desirable from a park standpoint and to provide right of way for 
the future lotation of the Oregon Coast Highway along this section, It 
was his thought that the land could be purchased for about $10 per acre. 
The Commission by unanimous vote authorized investigations to ascertain 
the possibilities of acquiring the property and the probable cost 
thereof, such investigations to be made without obligating the Commis— 
sion in any way to establish a state park at this location. 


6, Approval of orders for state park betterment work for 1947 
performance: The State Parks Superintendent presented a list of projects 
proposed to take up the full amount of $265,000 budgeted for state park 
development work this year together with maps showing a number of the 
parks and work orders showing details of contemplated improvements, as 
follows: 


OREGON STATE PARKS DEPARTMENT 


Proposed Betterment Orders — 1947 ++ 
Work Order For Present For Later 
Details Approval Approval ___ Total 
FOR CONSIDERATION FEBRUARY 3: 
l. ‘Ath Maps: 


Armitage 2. + 2 2 0 0 eo 2 2 2 © § 300,00 $7,000.00 * 7,300.00 
* l- 20 ptcnic tables $ 200,00 
* 2— Fireplace 100,00 

#* 3 Caretaker's house 7,000,00 


(Con!t) 


Portland, Oregon 
February 3, 1947 


The State Highway Commission met in regular session at 9:00 a.m, 
in the auditorium of the Public Service Building. Present were: 


T. H, Banfield, Chairman 

A. W, Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H. Baldock, State Highway Engineer 
J. li, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of the meet~ 
ing held on December 30 and 31, 1946. 


The State Parks Superintendent was present and reported on the fol- 
lowing matters: 


1, Offer of Denny Logging Company to purchase "down" timber along 
the Salmon River Highway wayside strips: The Parks Superintendent 
advised that there are about 68 fir trees, containing approximately 
200,000 board feet of timber, which the campany would like to purchase 
and for which they have offered to pay the sum of 400, He advised that 
this timber was advertised for sale at one time, but the Commission 
received no bids for it, He recommended acceptance of the offer from a 
standpoint of improving the appearance of the roadside, The Commission 
approved the recommendation unanimously, subject to the condition that 
the leading of the timber on the highway right of way shall be strictly 
prohibi ted. 


2. Request of Marine Parks Committee of the Columbia River Yacht- 
ing Association for establishment of landing areas along navigable 
waterways of Oregon: The Parks Superintendent advised that approval of 
this request would eventually result in the expenditure of a large sum 
of money which is not available for purposes of this kind, He pointed 
out that landing areas are now available at a number of locations, such 
as at Champoeg State Park on the Willamette River, and he exhibited a 
map showing the location of such places, He recommended that the request 
be denied, The Commission approved the recommendation unanimously, how 
ever instructed the Parks Superintendent to prepare a report with maps 
showing state parks that are located on streams having boating facilities, 


3, Establishment of a policy regarding overnight camping in state 
parks: The Commission discussed this matter at some length but deferred 
action for about six months, there being a question as to the advisa— 
bility of inaugurating a program of this nature, 


4e Sale of cocession in Vista House at Crown Points The Chief 
Counsel reported this matter on behalf of the Parks Superintendent. He 
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Work Order For Present For Later 


Detajls Approval Approval Total 
Shert Sand ee @f@eoeenreeeeteeaetve@ $ 1, 200,00 $ },000,00 $ 8, 200,00 
* 1- Latrine $ 1,000.00 
#* 2— Fireplace 100,00 


* 3+ 10 picnic tables 100,00 
«x 4- Caretaker's house '7,000,00 
Silver Creek ee seeceeeveese 6,300,00 12,100,00 18, 400,00 
* 1l- Remodel lodge 500,00 
% 2— Remove CCC building 
from camp, take to 
park and remodel 5,000.00 
## 3—(Complete community 
(building, labor 8, 500.00 
(Complete community 
(building, materials3,600.00 
* 4- Glass tops for 25 
myrtle tables 300.00 
* 5— Convert wood furnace 
to oil furnace — oil 


tank 500,00 
Tou Velle eevteeoeeeveeeve @ 2,890.00 9,400.00 12,290,00 
* l—- Guard rails 200,00 
*% 2— Water line and 
fountains 250,00 
% 3— Latrine and cess— 
pool 1,500.00 
a 4— 2 sheltered 
stoves 2, 400,00 
* 5— 24 stationary pic- 
nic tables 800.00 
#* 6 6 moveable picnic 
tables 60,00 
* JF 1 group picnic tables 80,00 
##* g. Caretaker's house 7,000,00 
Williamson eeseevee ef ee ee @ 1,850.00 750.00 2, 600,00 
* 1l- Develop water system 150,00 
* 2— Latrine 750.00 
* 3+ Betterment to care- 
taker's house 500,00 
we 4 Stove 750.00 
* 5-10 picnic tables 100.00 
* 6 Memorial stone and 
plaque 150,00 
* J Entrance road to pic- 
nic area 200,00 
Yaquina ~~ OT le See ee ee ee ee ee ee 300,00 750,00 1,050.00 
# 1— 28 picnic tables 200,00 
* 2— Water system 100,00 


“x 3- 1 picnic kitchen 750,00 
(Con't) Be 194% 


Work Order For Present For Later 
roval ... : 


Total 


§ 648,00 
* l- 6 picnic tables 
* 2-1 stove 
% 3— 1 5000-gal, wooden 
water tank, pipe and 
fittings 500.00 
Cascadia . ese 0 0 oe ow 8 8 ow & 6923900400 
* l-Water system - reser- 
voir, pipe, mater } 
ial 1,800.00 
* 2— Latrine 1,000.00 
* 3— 20 picnic tables 100,00 
Champoeg 6 6b. €ch 0 wise eek se RD 
* 1- 1 picnic kitchen 750,00 
#% 2— 30 picnic tables 300,00 _ , 
Dabney SS iwile 6 Giese 0 wheter ee 2,950,00 
1~ Install water system 600,00 
2— Construct latrine 1,000.00 
* 3- Fireplace 750,00 
4- 15 picnic tables 150,00 
** 5— Caretaker's house 7,000,00 
Badladigdisvetsalexerece ws « 00 42D 7,150,00 
# 1- Spring development, 
pipe and fittings 300,00 
#% 2-1 picnic kitchen 750.00 
* 3 1 latrine 1,000.00 
* 4-10 picnic tables 
#* 5 Shelter building 
* 6 Bronze Plaque for 
Rodney Glisan 
* J 2,560 lin, ft. curb- 
ing in parking area 700,00 
Saddle Misc sesevnevcesecaoe 300,00 
* 1- Development of 
spring 100,00 
* 2— 2 stoves 100,00 
* 3—- 10 picnic tables 100,00 
** 4— Caretaker's house 17,000,00 
Shore Acres . 6 «ee 6 6 0 2 0 © © © 49850000 
* J- 500 rock wall 706.00 
* 2— Remove water pipe 
and replace for new 
system 1,000,00 
* 3-15 picnic tables 150,00 
a# 4— 4 picnic kitchen 750.00 
* 5— Construct dam and 
reservoir 3,000,00 


(Con't) 
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Work Order For Present For later 


Details Approval Approval Total 
The Coveés » sees eee ee oo @ $20, 804,00 $20,804.00 
Swimming pool $20,000.00 
Water system — incl, 
ram and 5,000 gale 


storage tank 600,00 
Drinking fountain 84,00 
10 picnic tables 60,00 
2 stoves 60,00 
Neptum@ «eevee eve vera 7,000.00 7,000.00 
Caretaker's house 7,000.00 


CONTINGENCIES 
TOTAL 1947 BUDGET "53265 000.00 


a 
Footnotes: 


++ In order to conserve space some of the individual items have been 
abbreviated, A true copy of the complete program as presented by the State 
Parks Superintendent is available for inspection in the office of the State 
Highway Commission in Salem, being file No. 15 under the heading "Special 
Matters". 


———— 


The Parks Superintendent advised that the plans for all of the work - 
contemplated under the heading "I. FOR CONSIDERATION FEBRU\RY 3:" have 
been prepared and that he js ready to proceed with construction upon 
approval of the details by the Commission, He suggested, however, that 


construction, be postponed until conditions are more favorable for such 
work, The Parks Superintendent further advised that the details with 
respect to work contemplated in the parks listed under the heading "Il. 
FOR LATER CONSIDERATION” have not been worked up but will be ready for 
the Commission's approval at the next meeting. 


Preliminary to discussion of tnis program Chairman Banfield in- 
quired whether or not the Parks Department has sufficient equipment on 
hand to perform the work contemplated by the orders. He stated that the 
park work, except roadway construction and maintenance, must be performed 
without any conflict whatsoever with highway construction and maintenance 
or to the detriment of state highways, and if the Parks Department has 


$32,883.00 $208,604.00 $241,487.00 
23, 513,00 
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Work Order For Present For Later 
val roval 


2. Without Maps: 


Alderwood »s.cesescecovver sh 
Spring development—pipe 
line $ 200,00 
Battle ite seseseseereeeeeteee és 
Reinforce roof of mess 
hall 175,00 
Cape Arago eeeerecveceiend 
20 picnic tables 200,400 
Cape Sebastian 2«esre-eeese8 
Placing rock guard wall— 
300t — estimated cost 500,00 
Dorris seenorexexepeeewe ee @ 
5 picnic tables 50,00 
Baigrant Springs 2«+«eseenree8 
Install bath tub in care- 
taker's house 70400 
Harris (Jennie B, Harris) ..e-¢e 
Clearing and constructing 
trail 300,00 
Van Duzer Forest Corridor. sees 
10 picnic tables 100,00 
Vista House «np e«csresee eee 
New top to Vista House 5,000,00 


II, FOR LATOR CONSIDERATION: 


Azaleag se ene ener eereeser 3,000,00 3, 000,00 
Commnity shelter bldg. 3,000,00 
Bend ge cece ersseeepeee 7, 000,00 7,000,00 
Caretaker's house '7,000,00 
*eeseexsnzeeetee e# eo # @ 100,000,00 100,000,00 
Building to house his- 
torical exhibits 100, 000.00 
Collier. ee eee er ve vee 13,100.00 13,100,00 
Install drinking water 
systen 
Irrigation system 
Latrine 
Three-way stove 
20 picnic tables 
Memorial monument 
Caretaker's house 


(Con't) 


Nohlgren has to make before he can start operating, The Commission by 
unanimous vote authorized the Chief Counsel and the Parks Superintendent 
to work up an agreement with ir, Nohlgren on the basis of the recommenda— 
tion, The Commission made it clear that it did not wish to be bothered 
with complaints and other details of the operation and ordered that all 
such matters be referred to the State Parks Department for handling, 


As to the purification of water in state parks the Commission was of 
the opinion that the people generally consider that water made available 
for their use in public places is pure and accordingly ordered that the 
water in all state parks be tested for purification and the public 
properly informed, 


Concerning the construction of buildings in state parks, the Commis- 
sion ordered that no building shall be constructed until the plans for the 
same have been presented to the Commission and its approval obtained, 


Concerning the distribution of park-development funds the Commission 
ordered an equitable distribution throughout the state as a matter of 
policye 


%,e Request of service clubs of Ontario, Vale and Nyssa for estab- 
lishment of a state park at Owyhee Reclamation Dam: The State Parks 
Superintendent reported very briefly on this matter, He was instructed 
by the Commission to render a detailed report at the next meetings 


8_ Resolution from the Central Point Grange protesting the sale of 
any part of the land heretofore presented *o the state as a gift by 
lr, Fe Le Tou Velle, former State Highway Yommissioner: The Commission 
ordered that the Grange be informed that information it has received to 
the effect that the Highway Commission is considering the sale of any 
portion of this property is erroneous~—that the State Highway Commission 
is not considering the disposal of any of this land, but rather is dis- 
cussing the matter of increasing its holdings at this pointe 


lr, Frank Le McGuire, Realtor, Portland, came before the Commission 
at this time regarding the sale of concession privileges in the Vista House 
at Crown Point on the Upper Columbia River Highwaye Mr, McGuire stated that 
he is appearing on behalf of Mr, Edwin L. Dimmitt, who has acted as caretaker 
at this place for a number of years and who would like to continue in business 
at this locatione Mr. Dimmitt, he said, did not fully understand just what 
the Commission wanted when it advertised for bids for the purchase of the 
concession and, consequently, made a token offer to pay the state two percent 
of gross revenuese ifr. McGuire gave as his thought that this should be given 
consideration by the Commission in making its decision and that lr, Dimmitt 
should be allowed to maet the proposal of the high bidder or that the Comnis— 
sion should cancel all bids received and readvertise the concession for new 
bids, Action on the matter was deferred by the Commission until later in the 
session following consultation with the Chief Counsel, (The matter was re~ 
considered on the last day of the meeting, and the contract was at that time 
awarded to the Multnomah Falls Gift Shop, which submitted the high bid of 
10,5% of gross revenues for the concessions See ahead for details) 


The Assistant Counsel, id, J. W. DeSouza, was present and requested 
authority to acquire certain parcels of real property that are needed for 
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the equipment and the crews to perform the proposed park work on such 
basis, then that work should proceed; otherwise, note Chairman Banfield 
also inquired if the entire state had been considered in the preparation 
of the park~development program, He explained that, as a matter of 
policy, all parts of the state should be considered in the allocation of 
the funds and should be included in any program for state park develop- 
ment so that expenditures will be divided throughout the state on an 
equitable basis, The Parks Superintendent advised that he has sufficient 
equipment on hand, or will have within the near future, to carry on 
satisfactorily all of the work contemplated in the work orders as sub- 
mitted; also, that he has given consideration to all of the parks of the 
state in preparation of the park-development program. He said that the 
entire state is not represented in detail by the work orders presently 
submitted, but additional projects are being prepared and will be pre- 
sented to the Commission for approval at its next meeting. 


There followed careful consideration and discussion of the park- 
improvement program as presented. As a result thereof, motion was made 
by Commissioner Schaupp that all of the work listed under the headings 
®T, FOR CONSIDERATION FEBRUARY 3: 1, With idaps: 2, Without Maps:", 
except the double-starred items, be approved and that the Parks Superin- 
tendent be authorized to proceed with the construction of the same, The 
motion was duly seconded by Commissioner Chandler and carried by the 
unanimous vote of the Commission, 


In the discussion of the details of the foregoing park—development 
program, the Commission gave special consideration to the following 
matters: Sale of concession privileges at Silver Creek Falls State Park, 
purification of water in state parks, construction of buildings, and 
distribution of the funds throughout the state, 


Concerning the operation of the concession in Silver Creek Falls 
State Park, the Chief Counsel reported on the proposed arrangement with 
Mr, Ralph Nohlgren, of Salem, covering these operations, He advised 
that Mr, Nohlgren is spending about ‘4,500 for equipment, etc. and gave 
as his feeling the Commission should consider this feature in deternin- 
ing the amount that lir, Nohlgren should pay as compensation for the 
concession privileges. He recomnended a minimum of $25 per month for 
rental plus an additional two percent of gross sales if revenues exceed 
$4,000 but are not more than 5,000, three percent of gross sales if 
revenues exceed $5,000 but are not more than $7,500, four percent of 
gross sales between $7,500 and $10,000, and five percent of the gross 
revemmes in excess of $10,000, and that when the gross revenues amount 
to $10,000 monthly, that the arrangement be reviewed by the Commission, 
The arrangement also provides, he said, that Mr. Nohlgren shall be 
furnished a building to be used as living quarters for his hired help, 
none at present being available for such purpose, and in this connection 
he mentioned that the State Parks Superintendent has a building at the 
eld CCC camp situate nearby which could be moved to the park and used 
for this purpose, He recommended approval of the arrangement, including 
the furnishing of the building, in view of the expenditure that ir, 


UMATILLA-HERMESTON TION, OLD % TRAIL (CONtT) 
2060- Casper, Harm He 
Right of Way 
Option expires 
July 9, 1947 , 
0.56 acre at $100 00 $ 56,00 $ 
54 rods fence at 92,00 
rod 108,00 
1 gate 20,00 
106 shade trees at 
$2.50 each 265200 449.00 Benson 
13318- Heinrich, William L, 
Right of Way 
Option expires 
July 9, 1947 
0,12 acre at %100,00 12,00 
12 rods fence at $2.00 24200 
6 trees at $2.50 15,00 51,00 a 
13326- Brown, James L, and 0, L. Hodge 
Right of Way 
Option expires 
July 8, 1947 
435 sa, ft. at 5f sq. ft. 21.75 
6 rods fence at 91,00 - ; 
move 6,00 27075 ¥ 
13320— Hooker, Alton M. 
Right of Way 
Option expires 
July 8, 1947 
0,10 acre at 100.00 10,00 
10 rods fence at $2,00 
rod 20,00 
12 trees at “2.50 each 30,00 60,00 " 
13330 Tanner, Florence Anna 
Right of Way 
Option expires 
July 7, 1947 
3,485 8a ft. at 5f 
Sde fte 174.25 174225 " 
13321— Harsha, lee i. 
Right of Way 
Option expires 
July 14, 1947 
435 sq. ft. at 5f sq. ft. 21,75 21,75 " 


(Contt) 


13593 


various highway improvements throughout the state. He presented a list of 
such properties together with the offer that he recommended in connection 
with each parcel, After careful consideration of the individual items the 
Commission approved the request and by unanimous vote adopted the following 
resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be 
declared acceptable to the State Highway Commission as bases of settle— 
ment for the properties involved, and that the acquisition of the pro- 
perties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases 
of settlement hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be, 
and he hereby is instructed to complete the acquisition of the said 
properties and to take title thereto in the name of the State of Oregon. 
The said properties hereby ordered and authorized to be acquired are as 
follows: 


UMATILLA-HERMISTON SECTION, OLD OREGON TRAIL 
2045- Umatilla County 
Right of Way 
3,09 acres $ 00.00 3 00,00 


2332~ Miller, Roy E, and Ethel M, Tiller 
Right of Way 
Option expires 
July 8, 1947 
1,307 sa. ft. at 5¢ 


sq. ft. 65035 
1 shade trees at $500 55,00 120,35 


2329— Union High School District #9 

Right of Way 

Option expires 

July 8, 1947 
0.33 acre 00,00 
State to level same grade as present 
225x110 foot area~football field- 
(estimated cost %200,00) 00,00 

(Con! t) 


GRANT COUNTY LINE-CROW FLAT SECTION, JOHN DAY—BURNS HIGHWAY 


13016~ Edward Hines Lumber Company or Oregon & Northwestern 
Railread Company 


Easement 
0.18 acre $ 1,00 § 1,00 
DRY CREEK-MONUMENT SECTION —LONG CREEK HIGHWAY 
# 12909 First Presbyterian Church of Monument 
Right of Way 
Option expires 
June 23, 1947 


98 sq, ft. at 2f sqs ft, 1.96 
Allowance—removing garage 
and fence 7500 1696 


UNITY-MILL GULCH SECTION, BAKER-UNITY HIGHWAY 


1322% Rouse, John 
Easement 
0.57 acre ~ for hauling 
road easement 00,00 00,00 
(State to provide stock 
guard at entrance from the 
highway) 


13226- U. S. Government 
Gravel Pit 
5.94 acres 00.00 00,00 


ADRIAN-HOMEDALE SECTION, NYSSA-ADRIAN HIGHWAY 


1333% Cameron, J. E. 
Right of Way 
Option expires 
June 23, 1947 
Allowanee—80 rods barbed 
wire fence at 75¢ rod 60.00 60,00 


13056— Pinney, Marcus J. 
Lease 
Option expires 
June 28, 1947 
3 year lease on 4.04 acres 
at $150,00 606,00 606,00 


(Con! t) 
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UMATILLA-HERMISTON SECTION, OLD OREGON ZRATL (CGi'T) 


13331— Tanner, Florence Anna 
Right of Way 
Option expires 
July 7, 1947 
43356 Sd. ft. at 5¢ 
Sq ft. $ 217,80 


1332 Thomas, Chas, A. Jrs 
Right of Way 
Option expires 
duly 8, 1947 
435 Se ft, at 5¢ 
8a6 fte 21.75 
‘Allowance for moving 
32x48! building 400,00 
Damages,—intluding grade. 228425 


13328- Fraser, Hugh B, 
Right of Way 
Opticn expires 
July 7, 1947 
435 sae fte 


13322- Campbell, George C. 
Right of Way 
Option expires 
July 7, 1947 
2,178 sae ft. at 5f 
sq. ft. 


13323— Bensel, John G, 
Right of Way 
Option expires 
July 7, 1947 
871 sq. ft. at 56 sq. ft. 43055 


13329- Skevbo, Jens J, and Dave iicCurdy 
Right of Vay 
Option expires 
July 8, 1947 
75 sq fte 


13324-— Huddleston, Dewey 
Right of Way 
Opti.on expires 
July 17, 1947 
0,01 acre (435 sa. ft~) 
(at 5¢ SGe ft,) 21,75 
4 locust trees at $5.00 20,00 


BARNES ROAD-MULTNOMAH COUNTY LINE SECTIGN, SUNSET HIGHWAY (CON'T) 


12798 Austin, Percy and Martha ©, Austin, 
and Armour F, and Carrol B. Spaulding 
Right of Way 
Option expires 
June 9, 1947 


1o799~ Spaulding, Arthur and Sue Spaulding 
Right of Way 


$ $ 
0.58 acre at “4,000.00 2,320.00 2,320.00 


0,58 acre at $5,000,00 2,900.00 2,900,00 


(This deal is contingent upan option 
on file #12708 being approved; other 
wise out) 


3292-A Rosander, Linus 
Right of Way 
Option expires 
June 11, 1947 
0,339 acre at %2,000,00 678,00 


1274- DeLashmitt, Gale Fenimore and 

Iva P, DeLashmitt, 

Right of Way 

Option expires 

June 4, 1947 
340 sq. ft, at 4.7 
SG. ft. 50.00 
Complete waiver access 


3258-B Durig, Wm. F, and Sdna Durig 
Right of Way 
Option expires 
21,039,5 sq. ft, at 
$0,114 plus sa. ft. 2,415.00 
10 fruit trees at 


678.00 


$8.50 each ___ 85,00 2,500,00 


3186-B Holboke, Anna i, 
Right of Way 
Option expires 
May 25, 1947 
0.543 acre at $2,000 


acre 1,086200 1,086,00 


Waiver of access except private use 


(Con!+) 
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ADRIAN-HOMEDALD SECTIUN GHVAY (CON'T) 


13095— Holly, Arthur C, 
Gravel Pit 
Option expires 
July 8, 1947 ; 
1,50 acres at 950,00 % 7500 


13052— Tullis, Edwin William 
Gravel Pit, Haul Road 
Option expires 
July 9, 1947 
10,0 acres at $100.00 1,000,00 
0.85 acre haul road ___00,.00 


13091— Tullis, Edwin William 
Right of Way 
Option expires 
July 9, 1947 
30 rods barbed wire fence 
at {1,00 rod — move 30,00 


13094— Chaney, H. F, 
Gravel Pit 
Option expires 
July 8, 1947 
7.89 acres at 450,00 394250 394.50 


13093— Holly, Daniel Te and Vin, Se Swan 
Gravel Pit 
Option expires 
July 10, 1947 
2296 acres at “100,00 296,00 


ADRIAN—CALDWELL SECTION, ADRIAN-SPUR_HIGHI/AY 


13332— Clucas, Phil 
Gravel Pit 
Option expires 
July 10, 1947 
3.45 acres at “150,00 517.50 517.50 


BARNES ROAD-sJLTNOMAH COUNTY SECTION, SUNSET HIGHWAY 


10617-A Johnson, James L, and Ethel T, Johnson 
Right of Way 
Option expires 
June 4, 1947 
224 8d. ft, at 15,62 
sq. ft. 35200 35,00 


(Cont) 
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BARNES ROAD-MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY (CON'T) 


12804—- White, Edw, C, and Merle Ann White 
Right of Way 
Option expires 
June 11, 1947 
0.167 acre at $5,000 $ $ 
acre 835,00 
Allowance for damages 415,00 1,250.00 Collins 
Waiver of access — Sta, 3265+00 
to 3267400 — complete 


3291~A Eastman, Charles 1/, and Esther Eastman 
Right of Way 
Option expires 
July 16, 1947 
1,69 acres at $2,000 3,380.00 
Allowance — moving 


fruit house 300,00 
Allowance - loss fruit 
trees, berry bushes 100,00 3, 780,00 " 


Private access — South side 
at Sta. 3212 and north 
side — Station 3210400 


13200— Ruedy, Robert E, and Thelma Ruedy 
Right of Way 
Option expires 
July 17, 1947 
1,300 sqe ft, at 10¢ 
sq. ft. 130.00 130,00 2 
Complete waiver access 


3175—-A Ide, WW. H, Estate 
Right of Way 
Option expires 
June 18, 1947 P 
0.791 acre at “500,00 39550 
Allowance — limited 


waiver of access 104,50 500,00 8 
Private access — Station 
3226450 
13201— Schaudt, Carl and Augusta Schaudt 
Right of Way 
Option expires 
July 9, 1947 


0,86 acre at $2,000.00 1,'720.00 
Allowance — work pre- 
viously done by owner, 


(Con't) 
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BARNES ROAD-MJLINOMAH COUNTY LINE SECTION, SUNSET HIGHWAY (CON'T) 


12796— McCamman, John C, and Nancy J, MeCamman 
Right of Way 
Option expires 
May 29, 1947 
oth acres at 42,000,00 


ss *3 5302.00 
102 rods fence at $2 to 
move 204200 
Allowance trees and for 
moving barn 
Waiver of access except to 
Barnes road 


3178-A Walker, C. BE, 

Right of Way 

Option expires 

April 25, 1947 
0.392 acre at %500,00 196,00 
State to construct an appreach . 
at Station 3222435 (business 
access) 


12803— Braeger, Otto C, and Helen Braeger 
Right of Way 
Option expires 
June 6, 1947 " 
0,127 acre at 35,000.00 635.00 
Complete waiver of access 


a al 


3138—A Viggers, Welthea and Isaac 

Right of Way 

Option expires 

June 5, 1947 
0.305 acre at “3,000.00 915,00 
Allowance - cost piping 
water to property, etc,— 
(pole line) $5.00 


3165—-A Kirkpatrick, Estella A, and Ralph I, 
Right of Way 
Option expires 
June 10, 1947 
0,19 acre at $200.00 
Waiver of access to 
Austin Road 


"5 Sigho be SRL 
ae 
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(CON'T) 


12797- Kauffman, Louis W, and Zva M, Kauffman 
Right of Way 
Option expires 
July 29, 1947 
4,456 sq, ft, at 10 
84-6 ft. $ 445.60 $ 
Damage — to remaining 
portion and waiver of 
access 304,40 750,00 Collins 
No access to be allowed 


WEST UNION-CCRNELIUS PASS SECTION, HILLSBORO-CORNELIUS PASS HIGHWAY 


12545—- Kuratli, H. A, and Ida Kuratli 
Right of Way 
Option expires 
March 26, 1947 
2022 acres at *260,00 577420 
150 rods fence at 52,00 


rod 300.,00 
Severance and general 
damages 372.80 1,250.00 ® 
12544- Staehle, Ernest and Amanda Staehle 
Right of Way 
Option expires 
April 9, 1947 
0.32 acre at $300.00 96,00 96,00 . 
12542~ Reichen, Christian 
Right of Way 
Option expires 
July 8, 1947 
0.11 acre at $300.00 33,00 
40 rods fence at $1.50 
rod to move 60,00 93.00 NcCallister 
12541- Bienert, Henry and Lena Bienert 
Right of Way 
Option expires 
April 4, 1947 
0,01 acre 00,00 00,00 Collins 


12543— Wismer, Laura 
Right of Way 
Option expires 
July 14, 1947 


(Con't) 
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RO: L Cc SUN. HIGHAY (CQH'T) 


13201— Schaudt, Carl and Augusta Schaudt (Con'!t) 
Right of Way 
Option expires 
July 9, 1947 $ 
such as digging well, 
Clearing, planting 
shrubs, etc, __ 280,00 
No access — takes all 


12929— Shank, F. 4. and Georgia D, Shank 
Option expires 
July 18, 1947 
Right of Way 
13.7 Sde ft. 5200 
Access to service road only 


3139—A Brussat, Arthur A. and Annie L, Brussat 
Right of Way 
Option expires 
July 20, 1947 
0.18 acre at $2,000.00 360.00 
Waiver access, except to 
service road when constructed 


13210— West Slope Water District 
Right of Way 
Option expires 
July 28, 1947 
0.275 acre at $5,000.00 1,375.00 1,375.00 
Complete waiver of access 
except to service road when 
constructed 


#% 3294-A Cooke, 0, F, and Ella M. Cooke 
Right of Way 
Option expires 
July 29, 1947 
32231 acres at 52,000.00 6,462.00 
Loss 30 walnut trees at 
$20 each 600.00 
General damage to homes 
grounds, inconvenience, 
new location winery, 
dryer 3, 000,00 
Moving garage and dryer 
building, winery building, 
estimated at 45,000,00 25,062,00 * 
Private access North side — Sta, 3243400 
Private access South side — Sta, 3226+50 and 3238+40 


(Con! t) 
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Collins 


WEST_UNION-CORNELIUS PASS SECTION, HILLSSORO-CORNELIUS PASS HIGHWAY (CONT) 
125g¢- Childress, Vechel and Wavie Childress 
Right of Way 
Option expires 
July 9, 1947 
1.78 acres at $250,00 
plus $ 455,00 
©,85 acre at $125,00 106.25 
160 rods fencing at 
$2 rod 320,00 
Severance and crop dam- 
age 118.75 
12539— Zuercher, Louis and Thekla Zuercher 
Right of Way 
Option expires 
April 11, 1947 
0,01 acre 500 
12540— Neelan, Joseph Daniel 
Right of Way 
Option expires 
July 13, 1947 
0,30 acre at “300,00 90.00 


EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHiAY 
xu 13311- City of Sandy 
Right of Way 
0.14 acre 1,00 


tat 12948- Hutcheson, Carl 
Right of Way 
Option expires 
July 6, 1947 
0.52 acre at $200,00 104.00 


wet 12941- City of Sandy 
Right of way 
Option expires 
July 6, 1947 
1 city lot (0,10 acre) 300.00 


*%% 1294% Gunnick, Frank and Francis Gunnick 
Right of Way 
Option exvires 
July 2, 1947 
0,94 acre at “300,00 282,00 
weving rabbit hutches, 


(Con! t) 
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(Confer) 


12543- Wismer, Laura (Con!t) 
Right of Way 
Option expires 
July 14, 1947 
2.69 acres at Sone $ 807,00 
30% severance to 2,95 


moving bulbs “25 
General damage to remain- 
der farm 1,425.00 McCallister 


12538 Zuercher, Elizabeth 

Right of Way 

Option expires 

July 15, 1947 . 
0.27 acre at ‘300.00 81,00 
Trees, crop damage, bughes, 
shrubs 119.00 
State to replace concrete 
steps, rockery (Estd) -100.00 


12534- Falk, Henry and Ruth Falk 
Right of vay 
Option expires 
April 9, 1947 
0.28 acre at ‘300.00 less 74,00 


12537 Jaggi, Christian, Jr., and Alfred Jaggi 
Right of Way 
Option expires 
April 7, 1947 
0.68 acre at “300,00 
Estimated cost moving 
garage 


12533— Mason, Lloyd and Marie wason 
Right of Way 
Option expires 
July 18, 1947 
0,22 acre at $300.00 
Moving 27 rods fence 75200 McCallister 


(Con't) 


EAGLE CREEK-SANDY SECTION, "/OUDBURN-SANDY HIGHWAY (Cox 'T) 


wit 19966- School District #39, Clackamas County 
Right of Way 
Option expires 
July 7, 1947 
0,08 acre at 300,00 $ 24600 % 24400 


ek 12963— Newman, A, 1. amd Rosie Newnan 
Right of Way 
Option expires 
July 13, 1947 


0,03 acre 5400 5200 
#4 12955- Flath, Emil and Hulda ii, Flath 
Right of iay 
Option expires 
July 6, 1947 
0,06 acre at °300,00 18,00 
0,04 acre at %750,00 30,00 
0,05 acre at ‘100,00 5-00 
Trees, shrubs 26,00 
14 rods fence at "1.50 
move ‘ 21,00 100,00 


wt 12975- Lundeen, Victor and Mabel Lundeen 
Right of Way 
Option expires 
April 30, 1947 


(CORRECTION) 
2.50 acres at 5100.00 250,00 
0,67 acre at 100,00 67,90 
208 rods fence at 2.00 
rod 416,00 733.00 


Previous report: 
2.50 acres at 100,00 250.0% 
208 rads fence at 62,00 


rod 416,00 
666.00 
sx 13222— Huber, Peter 
Right of Vay 
Option expires 
July 6, 1947 
0,08 acre ’ 5000 5900 


(Cont t) 
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BAGLE CREEK-SANDY SECTION, WOODBURI-SANDY HIGHWAY (CQN'T) 


#%% 1294 Gunnick, Frank and Francis Gunnick (Con't) 

Right of Way 

Option expires 

duly 2, 1947 $ 
fruit trees and berry 
bushes 
Concreted well 25x5', 
105! 3/4" pipe at 
20¢ ft. 
4 rods fence at $1.50 
rod 


Gravel for driveway 


sue 12956— Reiner, 1/.F, and Mary H. Heiner, 
and Frank Gunnick and Francis 
Gunnick 
Right of Way 
Option expires 
July 2, 1947 
95 sq, ft. 10,00 


##* 13310- Eliason, Howard and Eunice Eliason 
Right of Way 
Option expires 
July 1, 1947 
0.014 acre 


wit 12976- Wilcox, Roy 

Right of Way and Dasement 

Option expires 

July 4, 1947 
1,28 acres at ‘300.00 384,00 
0,11 acre — easement 25400 
Severance ~ 3 acres 225400 
Damage allowance ~ incon- 
venience of access 125,00 


wit 12952— Hazelvander, Henry 

Right of Way 

Option expires 

July 6, 1947 : 
0,03 acre at $300,00 9,00 
7 fruit trees at $25 
each 175200 
Cutting off fence, 
moving bulbs, shrubs 16,00 


(Con't) 


CRABTREE CREEK-SCIO SECTION, ALBANY-LYONS SECONDARY (CON'T) 
13290~ Krosman, Barbara 
Right of iWay 
Option expires 
July 19, 1947 
0.02 acre at {400,00 $ 8,00 $ 
Apple trees, moving 
shrubs, flower bed 32,00 
Taking board walk and 
walk approach 15.00 55,00 Norlin 
13292— Kukacka, John F, and Vincie Kukacka 
Right of Way 
Option expires 
July 19, 1947 
0.06 acre at “400,00 24.00 


Allowance for 25 rose 

bushes, 2 cedar trees, 

wooden walk and approach 

over ditch 59.50 83,50 " 


13287- Rodgers, J.L, and W.P, Lund and. 

Frances M, Lund ° 

Right of Way 

Option expires 

July 19, 1947 
0.12 acre at §400,00 48,00 
47 rods fence at $2.00 
rod 94,00 142,00 « 


13286~- Novak, Joseph and Lottie Novak 
Right of Way 
Option expires 
July 15, 1947 
0.23 acre at “400,00 acre 92,00 
42 rods fence at *1,50 


red — move 63,00 155-00 a 
132g@- Palon, Edward and Barbara Palon 
Right of Way 
Option expires 
July 15, 1947 
0,10 acre at ‘400,00 40,00 
22 rods fence at “1,50 
rod — move 33,00 73.00 a 
(Con't) 
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EAGLE CRUEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY (CON 'T) 


i 1294]1-A- Kain, Anna Jessica 
Right of Way 
Option expires 
July 15, 1947 
12,632 sqe ft, at a § 
SQe ft. 1,000,00 
Moving shoe shop and 
trailer house, estim- 
ated at 500,00 


*xe% 12954- Brockway, Leola i, 
Right of Way 
Option expires 
duly 15, 1947 ° 
0,12 acre at %300,00 36200- 
31 rods fence at [1,50 
rod — move 46.50 


## 12941-B~ Hawkins, Riley id, 
Right of Yay 
Option expires 
July 22, 1947 
9 sd¢ ft. 5400 


CRABTREE CREEK-SCIO SECTIG!, ALBANY—LYONS SECONDARY 


13279— Shoemaker, Rexford C, and Katherine Shoemaker 
Right of Way 
Option expires 
July 23, 1947 ; : 
1634 acres at $200.00 268,00 
0,93 acre at $125.00 116.25 
0.89 acre at %300,00 267,00 
Cherry, walnut trees 70,00 
136 rods woven wire barbed 
fence at $1.50 per rod 204.00 
8 rods picket yard fence 
at “2,00 rod 16.00 


13284— Myers, E. D. 
Right of Way 
Option expires 
July 20, 1947 
0.58 acre at 5140.00 81,20 
85 rods woven wire, barbed 
at $2.00 rod 170.00 


(Con't) 
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CRABTREE _C IO SECTION, » -LYONS SECONDARY (CON'T) 
13285~ Buckner, Daisy (Albert E. Randall Est.) 
Right of Way 
Option expires 
July 28, 1947 
3258 acres at $75200 $ 268,50 $ 
170 rods fence, at 
$1,50 — remove 255,00 523250 Norlin 
Right of Way 
Option expires 
July 27, 1947 
0,25 acre at $200.00 50,00 50,00 0 
PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 
12022- Miller, Edward T, and Incile Miller 
Right of Way 
Option expires 
July 3, 1947 
0.49 acre at ‘500,00 245-00 
2 cherry trees at $25.00 
each 50,00 
2 cherry—shade trees at 
$75.00 each 150,00 
6 apple trees at $15.00 : 
each 90,00 
Shrubs, flowers - 50,00 
Allowance — loss of lam - 
830 Sd ft. at 10¢ 83.00 
66 rods woven and barbed 
wire fence at $2 132,00 


Consequential damages — 


(partly lieu of moving 
house, estimated at ~ 


$2,000) - e 1,,000,00 1,800,00 Landon 
Plus private access to lana 
service road 
12030- Union High School District #1 

Right of Way 

Option expires 

July 8, 1947 
0,11 acre at $500.00 55.00 55200 8 


Waiver of access, except private 
access — Station 352+15, south 
side, and private access to ser 
vice road 
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CRABTREE CREEK-SCIO SECTION, ALBANY-LYONS SECONDARY (CON 'T) 


13291- Strode, Edward W. and Neva E, Strode 
Right of Way 
Option expires 
July, 1947 
o ft. lawn at $ 


1,440 
bd sa. ft. 72200 
5 trees at 10,00 each 50,00 
10 feet concrete walk and 
decorative bridge over 
side ditch 25.00 
Allowance - shrubs, roses, 
boxwood, and Japanese 
. quince 


1327% Kalina, Edward F, and Fannie Kalina 
Right of Way and Stock Pile 
Option expires 
July 15, 1947 
2.36 acres at %200,00 472,00 
49 rods new fence at 
$2,00 rod 98,00 


13276- Horsburgh, David H. and Clara B, Horsburgh 
Right of Way 
Option expires 
July 21, 1947 
2.61 acres at %200,00 522,00 
126 rods fence at 42,00 
252.00 


234.00 
2 gates at {20.00 each 40,00 
Severance damage — 20% 

1,65 acres at $200.00 _66,00 


132g9- Boyanovsky, Joseph and Agnes Boyanovsky 
Right of Way 
Option expires 
July 27, 1947 © 
0,08 acre at $600,00 48.00 
Allowance — hedge, lavm, 
trees, moving plants, 
shrubs, bulbs 135,08 
22 rods fence at $2 rod 44.00 
Allowance — moving garage, 
with concrete floor 100,00 


rod 
156 rods fence at 1,50 
rod 


(Con'!t) 


T Ns: GHW. 
12642» Anderson, Maurice and Esther Anderson 
Right of Way 
Option expires 
March 4, 1947 
5522702 8+ ft. at $ $ 
5f sa. ft. 261,36 if 
Allowance ~ for damages ‘ei 
balance tract 188.64 450,00 McChesney if 
ae. 
} 5 


Plus road approach 


12639- Linton, Mildred K, and George F. Linton 
Right of Way 
Option expires 
March 11, 1947 


Em 
iS 
ig 
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0,83 acre at $1,000 830,00 
0.7% acre at $1,480.00 
damaged 25%, or 370.00 1,200,00 * 


Plus road approach 


12637- Ralls, Cc. W. and Verna E. Ralls 

Right of Way 

Option expires 

March 5, 1947 © 
0,15 acre at (1,000.00 150400 
Allowance for damages — 
too close to house, tak-~ 
ing water frontage, etc, 127.50 
15 rods fence at $1.50 
rod 22250 300,00 af 
Plus road approach 


12636 Shirley, Fred and Aouda Shirley 
Right of Way 
Option expires 
March 15, 1947 
0,04 acre at $1,000.00 40,00 
Allowance — damages 160,00 200,00 si 
Plus road approach 


13079— Kleinclaus, Wilfred and Katherine Kleinclaus 
Right of Way 
Option expires 
April 13, 1947 
" Q,12 acre at $500,00 55200 5.00 “i 


(Con!t) 
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PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY (CON'T) 


12040- Zoulek, E.P, and Evalyn M, Zoulek 
Right of Way 
Option expires 
July 25, 1947 
3.87 acres at $150,00 $ 580,50 
56 rods woven wire fence 
at $2 rod 222,00 


Waiver of access 


12039- Griggs, Elizabeth, Frank L, Smith and 
Mary Belle Smith 
Right of Way 
Option expires 
July 18, 1947 
4.08 acres at $200,00 
acre 816,00 
132 rods fence at $2 rod; 
2 iron gates at $22.50 
each 309,00 
Severance damages, lieu 
cattle pass 1.375200 
Private access South side- 
Sta, 486+50 
Private access North side- 
Sta. 496415 


12047%-A- Mathews, Henry C. and Ruby Mathews 

Channel change and Easement for 

source gravel 

Option expires 

July 21, 1947 - 
1.26 acres at $200.00 252,00 
Easement on area to later 
be determined for hauling 
road, and also for channel 
change | 20200 


12017- Giustina, Erminio and Irene Giustina 
Right of Way 
Option expires 
July 6, 1947 
0,11 acre at $500,00 55.00 
Planting and transplanting 
new shrubbery 
Private access, North side, 
Sta, 299+50, and to service 
road to be constructed 


re 
5 
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TIDEWATER SECTION, ALSEA HIGHWAY (CONT) 


12645- Wirth, Gearge and Frances Wirth 
Right of Way 
Option expires 
March 23, 1947 : $ $ 
0,385 acre at 1,000,00 
acre 385,00 


ay 
walmt, shrubs 205-00 


including excavating 
1500 yards earth, etc. 4,950,00 5,540.00 McChesney 


12640. Buchanan, M,C, and Marian E, Buchanan, 
Ruth E, Clark and R, Ralph Clark, 
Alice Leah and K.W, Sawyer 
Right of Way 
Option expires 
April 9, 1947 
0,10 acre at $1,000,00 100,00 
Damages to balance land 50,00 150,00 u 


12638- Silvey, Thomas E, and Allen 3, Silvey 
Right of Way 
Option expires 
April 24, 1947 : 
0.75 acre at $1,000,00 750.00 
Allowance: trees, berry 
patch, grading between 
highway and river 400,00 
Damage to balance prop- 
erty, lieu moving or 


purchasing houge 1,350.00 2,500,00 " 
12633- Bennett, S. M, and Anna L. Bennett 
Right of Way 
Option expires 
April 23, 1947 
0,32 acre at $1, 000,00 320,00 
Allowance - wrecking and 
moving woodshed 200,00 
200 yds. dirt to be put 
in yard 200.00 
Allowance - willow tree, 
move outdoor toilet, 
apple tree 7500 
795.00 


Damages to property — 
value $6700 - 15% 1,005.00 1,800.00 " 


-_ 
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TIDEWATZR SECTION, ALSEA HIGHYAY (CON'T) 


1307%6—- Wells, J.D. and Josie 0. Wells, and c.D. Whitehorn 
and Agnes 0, Whitehorn 
Right of Way 
Option expires 
April 3, 1947 
0,42 acre at $500.00 $ 210,00 $ 210.00 icChesney 


13077 Gessner, Paul W. and Katherine A, Gessner 
Right of Way 
Option expires 
April 3, 1947 
042204 acre at $500.00 110,20 
12 rods fence to move at 
%1,00 rod 22,00 


13029- Hoflich, H. ami Fleta Hoflich 
Right of Way 
Option exnires 
April 17, 1947 
3049.2 sae ft. at sh 
SMe Lfte 259.18 
Allowance ~ damages to 
balance of land 90282 
Plus road approach 


12653— Bradley, Walter S. ami Janet W. Bradley 
Right of Way 
Option expires 
February 1, 1947 
640 sq. fte 


12632- Barclay, G, N. and iiarie Barclay 

Right of Way 

Option expires 

April 23, 1947 
0.64 acre at $1,000.00 640,00 
2.0 acres at $25,00 50.00 
Damages to balance of 
property 160,00 


12¢49- Kelley, Earl F. and Jennie J, Kelley 
Right of Way 
Option expires 
April 17, 1947 
4,000 Sd. ft. at 15¢ 
sq. ft. 600.00 


MERRITT 


(Con! t) 
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FOOTNOTES ¢ 


* In the discussion of Item No, 12909, acquisition of land from 
the First Presbyterian Church of Monument needed as right of way for the 
new location of the Kimberly-Long Creek Secondary Highway through the 
town of* Monument, the Secretary presented a petition signed by 32 resi- 
dents of the town urging retention of the present route of this second— 
ary highway rather than the proposed route. The Engineer recalled that 
the Commission at the previous meeting formally adopted the revised 
route and that right of way along such route for the most part has 
already been obtained, He pointed out that the construction of the 
route on the proposed alignment has been approved by the Public Roads 
Administration, which would have to concur in any change that might be 
made. Mr. T. ti, Davis, District Engineer of the Public Roads Adminis— 
tration, was present and expressed himself as being opposed to any 
change in the adopted location, In view of this information the Commis— 
sion decided unanimously not to change its previous decision as to the 
permanent location of this highway. 


2 wt Ne aN 


4 


*% Item No, 3294-A, acquisition of right of way from 0. F. Cooke 
and Ella M, Cooke. In the discussion of this item it was explained that 
the right of way originally acquired for this highway was only 160 feet 
wide, but later on it was decided to obtain a standard-width right of way of 
220 feet; further, that because of this decision it is now necessary to 
re-establish the Cooke's winery buildings, which are located within the 
proposed widened section; otherwise, the right of way at this point will 
be considerably narrower than that on each side of this property. It 
appeared to the Commission after considerable discussion that it is now 
too late to make any change in the highway alignment to avoid these 
buildings and that it has no alternative but to pay the expense of pro- 
viding the standard-width right of way at this point. In view thereof 
the Commission approved the purchase of the Cooke property on the basis 
of the option reported; however, ordered that, hereafter, all cases where 
right of way acquisitions are to be less than the standard width for 
the particular project, the matter be brought to the special attention 
of the Commission for instructions. The Commission will then decide the 
question of width on the basis of the findings. 


In this connection the Commission also discussed the proposed agree— 
ment with Commonwealth Inc, for right of way needed for the Sunset 
Highway across its holdings south of Cedar Mills, The Engineer reported 
that indications are a satisfactory agreement will be reached in the 
near future so the project can be advertised for bids to be received at 
an early meeting, The Commission instructed the Engineer not to adver— 
tise this project for bids until all matters pertaining to its arrange~ 
ment with Commonwealth Inc, have been satisfactorily consummated and the 
agreement executed by poth parties. 


<2 Se 
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OCEAN LAKE SECTION, OREGON COAST HIGHWAY 


13314— Hay, C. L. 

Right of Way 

Option expires 

July 8, 1947 
500 sq. ft. at 40¢ $ 
sq. ft. 200,00 
Moving buildings, es- 
timated at 2,250,00 1,450,00 


13316- Didak, Joseph and Helena Didak 
Right of Way 
Option expires 
July 8, 1947 
500 sq. ft. at 40¢ 
sq. ft. 


13315—- Madigan, John T. and idillie Madigan 
Right of vay 
Option- expires 


July 6. 1947 
es ant 500 sq. ft. at 40¢ 
Sde ft. 
Moving hedge, flowers 
Allowance — moving build- 
ing back 6 feet 


ROOTS CREEK-SILETZ SECTION, SILETZ SEC 


13219— Kosydar, John and Ted Kosydar 
Easement 
Have executed easement for 
drain pipe purposes — ; 
3,700 sq. ft. 00,00 00.00 McChesney 


PRINGLE COPNER-MCMINNVILLE SECTION, SALMON RIVER AND PACIFIC HIGHWAY WEST 


se 19185- Linfield College 
Right of Way 

0.73 acre at $1,000.00 B0.00 

- 7,840 sq. ft. at 15¢ 
sq. ft, 1,176.00 

Estimated Cost 

Moving shrubs 50,00 

Construct new sign 250,00 

Move or reconstruct brick : 
pillars 200,00  2,406,00 
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County and the field notes and other related engineering data be and 
the same are hereby approved and adopted, 


2. That the construction, reconstruction and improvement 
of said highway shall, when accomplished, be in accordance with said 
survey, route and location unless changed, modified or altered by 
order of the Commission. 


3. That the descriptions of real properties prepared by 
the Engineer covering real properties needed for such project be 
and they hereby are approved, 


4. That this resolution be entered in the minutes and 
records of the Commission as of the third day of February, 1947, but 
the action hereby taken shal] be deemed and considered an approval 
and adoption of said survey, route and location as of the 24th day 
of September, 1945. 


sxx Item No, 13185, purchase of right of way from Linfield College 
needed in connection with the improvement of the Salmon River Highway and 
the Pacific Highway West between Pringle Corner and McMinnville, In the 
discussion of this item, which the Commission approved, the Commission 
also discussed matters pertaining to the proposed channelization of 
traffic at the intersection of the Pacific Highway West and the Salmon 
River Highway a short distance west of McMinnville, and acquisition of 
additional parcels of land needed as right of way. The Commission 
deferred its approval of the channelization project and of the acquisition 
of the additional right of way until later in the session. The Engineer 
was instructed to have on hand when discussion of the subject is resumed 
a map of the highway alignment showing the plan of the proposed channel- 
ization project and right of way needed to effect the same, (Discussion 
of this matter was resumed during the afternoon session, at which time the 
Assistant Counsel presented a map showing the plan for the proposed 
channelization of the highway junction, The Commission questioned the 
need for such channelization project at this location and at the sugges- 
tion of Commissioner Schaupp decided not to acquire the right of way _ 
needed for the same until he has had an opportunity to inspect the site 
and to satisfy himself as to the need of the channelization, See ahead 
for minute entry.) 


Also, in the discussion of right of way acquisitions the Commission 
ordered that hereafter small-scale alignment maps showing highway locations as 
approved and adopted by the Commission shall be available for inspection by the 
Commission when right of way matters are discussed, 
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*s# © =In the discussion of right of way acquisitions for the Eagle 
Creek-Sandy Section of the Woodburn-Sandy Secondary Highway it was 
pointed out that, whereas the survey for the permanent location of this 
highway had been completed for a considerable time, it appears that the 
Commission has not adopted the survey by formal resolution, which action 
is now needed in connection with a right of way condemnation case, The 
Engineer presented a map showing the proposed permanent location between 
Eagle Creek and Sandy, together with other information pertaining thereto, 
Following careful consideration of such matters the Commission approved 
the survey and by unanimous vote adopted the following special resolution 
prepared by the Chief Counsel relative thereto: 


WHEREAS, the Commission on the twenty-ninth day of May, 
1945, adopted by formal resolution a postwar program of highway 
construction, reconstruction and improvement, which program con- 
tained along with other highways therein designated the ‘/oodburn— 
Sandy Highway in Clackamas County; ard 


Bee .. 
- + 


WHEREAS, in furtherance of said program of highway projects 
and in response to the ofder and direction of the Commission the 
Engineer surveyed the said highway, including such changes, modifi- 
cations and relocations as in the opinion of said Engineer should be 
made with respect to the existing route and on the 24th day of 
September, 1945, filed his report and recommendation covering said 
route and location; ani 


WHEREAS, the Commission approved said survey and directed 
the Engineer to prepare the descriptions of all real properties the 
acquisition of which was deemed and found necessary for and in con- 
nection with the accomplishment of said highway construction; and 


WHEREAS, pursuant to instructions, options covering the 
real properties needed were procured from most of the respective 
owners and with respect to properties which could not be acquired 
by agreement the Commission directed that such properties be 
acquired by condemnation; and 


WHEREAS, it now appears that by inadvertence and oversight 
formal approval and adoption of said survey, route and location was 
not entered in the minutes and records of the Commission other than 
such approval and adoption as is found in the Commission's resolu- 
tion by which the said postwar program.was adopted and in the Commis- 
sion's resolution by which condemnation proceedings were authorized, 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Commission as follows: 


1, That the survey, route and location made, reported 
and recommended by the Engineer covering and pertaining to the 
Eagle Creek-Sandy Section of the Woodburn-Sandy Highway in Clackamas 
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safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or which 
may be conveniently reached from or by a public highway, and/or for the 
development and maintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for wy other purpose desig- 
nated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels af land hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as followss. 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for the 
accomplishment of the purposes hereinafter expressly and specifically set 
forth, which said real properties and the specific purposes for which the 
same are being acquired are described as follows, to wits 


Real property owned by Wilson Title & Abstract Company, et al., 
which property is located in Block 25 in Eldorado Heights, an addi- 
tion to Klamath Falls, situated in Section 20, Township 38 South, 
Range 9 East, W.i., Klamath County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel No, 1, 
and is further identified in the records of the Highway Commission 
as file R 11523, which property is being acquired for right of way 
purposes in connection with the Klamath Falls—Malin Highway; (*) 


Real property owned by Rowland S. Kemp, which property is 
located in Lot 9, Block 24, Hot Springs Addition to Klamath Falls, 
Klamath County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No, 2, and is further 
identified in the records of the Highway Commission as file R 11399, 
which property is being acquired for right of purposes in con- 
nection with the Klamath Falls-iialin Highway; pea 


Real property ovmed by Neoma Morton, which property is located 
in Lots 4 and 5, Block 18, Sunnyside Addition to Klamath Falls, 
Klamath County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No, 3, and is further 
identified in the records of the Highway Commission as file R 11341, 
which property is being acquired for right of way purposes in con 
nection with the Klamath Falls—Malin Highway; (* 
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The Assistant Counsel also requested authority to institute condemn 
nation proceedings to acquire right of way needed in comnection with a number 
of highway improvements, He presented a list of such properties and the 
offer that he recommended in condemnation for each parcel, as follows: 


Recommended 

Offer 
PELICAN CITY-SOUTH 6TH STREET SECTION OF KLAMATH FALLS-MALIN 
HIGHWAY 
File 11523 Wilson Title & Abstract: Company $500,00 
File 11399 Rowland S. Kemp 750,00 
File 11341 Neoma Morton 200,00 
File 11366 Cc, L, Lowe 1250.00 
CRABTREE CREEK-SCIO SECTION OF ALBANY-LYONS HIGHWAY 
File 13283 Margaret Baker Walker 450,00 
EAGLE CREEK-SANDY SECTIOu, OF THE WOODBURN-SANDY HIGHi/AY 
File 12945 Ernest H. Krebs, et ux. 475.00 
File 12944 Ruth Lindau and M Lindau 325.00 
UMATILLA-HERMISTON SECTION OF OLD OREGON TRAIL 
File 13319 J. E, Mooney 10,00 


Following careful consideration the Commission approved the 
respective offers and authorized condemnation of the properties as requested. 
The following resolution with regard thereto was adopted by the Commission by 
unanimous vote: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte~ 
nance of unobstructed view of any state highway so as to provide for the 


i36e2 


3, That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the legal Department necessary and adequate descriptions of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, or 
by the exergise of the power of eminent domain, 


4e That J, li, Devers, Assistant Attorney Gereral ami Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners 
and/or with the tenants or persoris in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J, Mi, Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary am appropriate to acquire title to the said parcels of real 
property, eae 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or any of them, or any interest 
therein, the said J. Mi. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with any trial or 
court procedure connected with or prosecuted for the acquisition of said 
properties or interest therein as in hig judgment may be for the best 
interests of the State, the State Highvay Commission, and/or the defend- 
ant property owners. 


6, That this resolution be entered in full in the minutes and 
records of this Commission as of the third day of February, 1947. 


FOOTNOTES s 


(+) The names of the property owmers and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No, 72, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein, 


eed 


SO ee east eae ee a 
pad S ae 


| 
| 
| 


VA NO 


13621. 


Real property ovmed by C. L, Lowe, which property is located 
in lot 14, and Iet 18, Block 29, Hot Springs Addition to Klamath 
Falls, Klamath County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcel No, 4, and is 
further identified in the records of the Highway Commission as 
file R 11366, which property is being acquired for right of way 
purposes in connection with the Klamath Falls-Malin Highway; (+) 


Real property owmed by Margaret Baker Walker, which property 
is located in the southwest quarter (SW) of Section 20, Township 
10 South, Range 1 West, \/.M., linn County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcel No, 5, and is further identified in the records of the 
Highway Commission as file R 13283, which property is being acquired 
for ey of way purposes in connection with the Albany—lyons High- 
way; = 


Real property owmed by Ernest H, Krebs, et ux., which property 
is located in the southeast quarter (SZ:;) of the southwest quarter 
(Siz) of Section 13, Township 2 South, Range 4 East, li.M., Clackamas 
County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No, 6, and is further identified 
in the records of the Highway Commission as file R 12945, which 
property is being acquired for right of way purposes in connection 
with the Woodburn-Sandy Highway; (+) 


Real property ormed by Ruth Lindau and Milton A, Lindau, which 
property is located in the southeast quarter (SE+) of the southwest 
quarter (SW:) of Section 13, Towmship 2 South, Range 4 East, W.l,, 
Clackamas County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 7, and is further 
identified in the records of the Highway Commission as file R 12944, 
which property is being acquired for right of way purposes in con- 
nection with the Woodburn-Sandy Highway; (#) 


Real property owned by J. E, Mooney, et ux., which property is 
located in the southwest quarter (S\/) of the southwest quarter (SI) 
of Section 2, Township 4 North, Range 28 East, W.ii,, Umatilla 
County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 8, and is further identified in 
the records of the Highway Commission as file R 13319, which property 
is being acquired for right of way purposes in connection with the 
Qld Oregon Trail Highvay. (#) 


2. That the Commission does hereby find and declare that each 


of the said described parcels of real property is necessary and acquisition 
of the same by the State is required for the specific purposes hereinabove 
set forth, and the said properties are being acquired for the express and 
specific purposes in this resolution set forth. 
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OREGON COAST HIGHWAY NEAR NEWPORT IN LINCOLN COUNTY 
CONSTRUCT 182 FT, REINFORCED CONCRETD VIADUCT OVER SPENCER CREEK 


Archie R, Averill, Portland $ 41,650,00 
Tom Lillebo, Reedsport 444 530,00 
J. P. Brittan & Co., Portland 49, 500,00 
Walder & Kermworthy, Milwaukie 49,640.00 
Grimstad & Vandervelt, Astoria 64,'790,00 


HILLSBORO-SILVERTON SECONDARY HIGHWAY IN WASHINGTON AND YAMHILL COUNTIES 
SCHOLLS-NEWBERG SECTION 


USING ASPHALT USING TAR 


0. C. Yocom Co., licMinnville $103, 736.00 $104,092.00 
J.Ne & MJ. Conley, Portland 107,371,00 ------ 
Porter \/, Yett, Portland 109,327085 ------ 
Rogers Constr. Co., Portland 109,862.00 ------ 
<. H. Itschner, Molalla 110,070,00 ------ 
A, H, Saxton & Son, Corvallis 111,376.00 Puta =< 
Homer G, Johnson, Portland 113,532.00 ------ 
R. 0, Dail, Portland 118,423.00 ------ 
Sound Constr. & Engrs. Co., Seattle, Wn. 133,002,000 ------ 


OLD OREGON TRAIL IN UNION COUNTY 
MEACHAM-HILGARD ROCK PRODUCTION PROJECT 


La Grande Concrete Pipe Co., La Grande § 12,145,00 


The Chief Counsel reported a proposed settlement of a condemnation 
action to acquire right of way for a revision of the Oregon Coast Highway 
across property owned by Charlotte li, Thomas, Lincoln County, He advised 
that irs, Thomas owns certain property situate between the old highway and the 
ocean upon which she has constructed a number of tourist cabins far enough 
back from the highway so that her patrons would not be disturbed by the noises 
of highway traffic; however, the present plans of the Commission provide for 
the relocation of the highway in clese proximity to her development, and irs, 
Thomas alleges $20,000 damages on that account, He further advised that he 
was unable to reach a satisfactory settlement with Mrs. Thomas, in view of 
which the Commission authorized condemnation and an offer of 7,500 for her 
land, which was appraised at $7,800, Mrs. Thomas, he said, refused the offer 
but now has agreed to accept the sum of 8,250 as payment in full. He recom- 
mended authority from the Commission to close the transaction for such sum, 
The Commission approved the recommendation by unanimous votes 


The Assistant Counsel, iir, George Neuner, reported on the condemna— 
tion case of the State vs. Poe concerning acquisition of right of way for the 
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The Assistant Counsel also requested authority to condemn property 
owned by G. E, Walling, et ux, as an addition to Short Sand Beach State Park 
on the Manzanita-Arch Cape Section of the Oregon Coast Highway, He advised 
that this tract contains 112 acres of land which is appraised by the Highway 
Department appraiser at $10 per acre, or a total of 41,120, He also said 
that the property has been appraised by D, G, Fisher, Appraiser, Cannon Beach, 
at "1,200, , and by Charles Henrys, Appraiser, Seaside, at {1,570, He recom 
mended an offer of $1,500 in the condemnation proceedings. The State Parks 
Superintendent, who was present, urged acquisition of this property as 
essential for the proper development of the present park, advising that it is 
the only place where a road can be constructed giving access to the park, He 
explained his long-range plan for the development of this park, which includes 
the acquisition of land back as far as Sugar loaf isountain, and declared that 
eventually this would be the most spectacular park in the State of Oregon, 
The acquisition of the ocean frontage, he said, is most important at this 
time and, in his estimation, the Walling tract, which is a key to the situa~ 
tion, should be acquired now while it can be obtained at minimum cost. He 
pointed out that were the present owners to construct a building on the 
property it would not be possible for the state to acquire the land without 
paying an exorbitant sum for it. He gave as his thought that the property 
could be purchased for about $2,500. The Assistant Counsel, Mr. George 
Neuner, gave as his thought that the property could not be purchased for 
less than $5,000. Following considerable discussion the Commission deferred 
its decision until later, The Parks Superintendent was instructed to render 
an additional report within the next month or two, 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m. in the same room with the same persons present and 
participating. 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously—published notice, following which Chairman 
Banfield announced that the award of contracts would be made at 4:00 p.m, in 
the same room: 


COOS RIVER SECONDARY HIGHWAY IN CO0S COUNTY 
ENEGREN FERRY SECTION 


Dobyns & Webb, Salem §$ 34,331.00 
Coos Bay Dredging Co,, Coos Bay 35,'704,00 
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had in mind at the previous meeting when it authorized negotiations, in view 
of which action on the matter was deferred until its next meeting. The 
matter is to be reconsidered at that time, together with a recommendation 
from the Engineer and the State Parks Superintendent, 


The Assistant Counsel also brought up for discussion the application 
of The Pacific Telephone and Telegraph Company for land on which to maintain 
two of its repeater stations, one of the stations to be located on property 
acquired by the Commission from Lydia Powers at the Town of Talent, in Jackson 
County, and the other on land acquired from W. A. Weideker south of the Town 
of Wolf Creek, Josephine County, He presented maps showing the location of 
both tracts, Inspection of the map of the Wolf Creek property revealed that 
the tract desired by the company is situate some distance from the highway 
right of way, As the result of discussion the Commission authorized the 
granting of a ten-year lease to the company for the use of a site abutting the 
highway right of way rather than removed therefrom, the consideration to be 
$10 per year,. Inspection of the map of the site near Talent revealed that the 
property lies at the junction of the highway with a county road and is 
triangular in shape, each side being about 110 feet longs The Engineer pointed 
out the possibilities.of widening the highway at this point at some time in 
the future for four lanes of traffic, in which event the property in question 
would be needed for highway purposes, In view thereof the Commission deferred 
action with respect to this particular tract and referred the matter to the 
Engineer and the Chief Counsel for report at the next meeting as to what 
should be done to protect the state's interests in the event of the future 
widening of the highway at this point, 
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The Executive Committee of the Association of Oregon Counties 
appeared before the Commission at this time regarding a bill now before the 
Oregon legislature which provides for increasing the allocation of state 
highway revenues to counties from 15,7 percent to 20 percent. ‘The group was 
headed by Mr. F, Le Phipps, Executive Secretary of the Association, and 
included County Judge J. H. Allen, Grant County; County Judge A. H, Boice, 
Curry County; County Judge Nelson 5, Higgs, Harney County; County Judge 
Grant Murphy, Marion County; County Judge E, L, Pope, Clackamas County; 
County Judge C, L. Allen, Deschutes County; County Judge T. A. Power, - 
Jefferson County; and Frank L, Shull, Member, Board of County Commissioners, 
Multnomah County, Mr. Phipps presented a resolution that was adopted by the 
Association of Oregon Counties at its annual meeting in Portland on December 
10, 1946, in which the State Highway Commission is requested to cooperate 
with the counties in requesting the Oregon State legislature to pass legisla- 
tion increasing the allocation of state highway revenues to the counties to 
an amount not less than 20 percent of such revenues in any calendar year and 
that such amounts be paid to the counties monthly or quarterly. In support 
of this resolution Mr. Phipps advised that the counties are asking such 
increase in funds because of the increased cost of county road construction 
and maintenance that has resulted from the heavy hauling that the roads are 
obliged to carry and because of the decrease in revenues from tax sources. 
The Association, he said, wants an agreement with the State Highway Commission 
on this matter which it can submit to the legislature. He pointed out that 
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relocation of the Pacific Highway across Mr. Poe's premises in Josephine 
County. He advised that he has reached a settlement with Mr. Poe on the 
basis of a cash payment in an amount less than that which the Commission 
approved as an offer in condemnation but it involves a question of access to 
the highway from Mr. Poe's property, Mr, Poe, he said, is of the opinion 
that he has a fine location for a mmber of housing units which he wants to 
rent on a month-to-month basis, which requires the right of access to the 
highway for each one of his tenants, of whom there will be seven, such right 
of access to be over a private roadway heretofore authorized for the owmer's 
private use, This roadway, he said, will be at one end of lir. Poe's premises, 
and Mrs Poe also wants a private roadway access to the highway from the other 
end of his premises. Mr. Neuner gave as his thought that the granting of two 
entrances would not be a deviation from the Commission's established policy 
with respect to such matters, and he recomnended approval of the request which, 
he said, would obviate the necessity to complete the condemnation case, The 
Chief Counsel concurred in the recommendation, advising that, in his estima- 
tion, the use of two entrances would not impair the capacity of the highway. 
The Commission approved such compromise settlement by unanimous vote. 


The Assistant Counsel, Mr. DeSouza, again brought up for discussion 
the matter of acauiring right of way for the propased traffic channelization 
project at the junction of the Pacific Highway West and the Salmon River 
Highway just west of McMinnville, He exhibited a map showing the plan. The 
question arose in the minds of the Commission as to the need for such channel- 
ization, The Engineer advised that this is a very important highway junction 
point and eventually the channelization of traffic will be needed in order to 
avoid accidents, It was his thought that the right of way for such a project 
should be obtained now while it can be purchased at reasonable expense, before 
costly developments take place, Commissioner Schaupp stated that he would 
like to inspect the site before passing on the matter, whereupon the Commis— 
sion voted unanimously to defer its decision until Commissioner Schaupp has 
made such inspection, (This matter was discussed further by the Commission, 
along with other channelization projects, immediately before the meeting 
adjourned on Wednesday, February 5, 1947. See minute entry ahead.) 


The Assistant Counsel, Mr. J. J, DeSouza, reported the results of 
negotiations to acquire timber tracts adjacent to the Oregon Coast Highway 
between Otter Crest and Otter Rock, in lincoln County, He advised that the 
Oregon Pulp and Paper Company owns a 25,4-acre tract on the east side of the 
highway which contains 740,000 board feet of spruce and 330,000 board feet 
of hemlock which it is willing to sell to the state at the rate of %4 and $5 
a thousand board feet, respectively, which means that if the state traded the 
timber growing on the highway right of way for the company's timber the state 
then would have to buy approximately 898,000 board feet of timber from the 
company, He also stated that he contacted ii, W. F. Badley, the owner of 
timber on the west side of the highway, and ascertained that his property is 
not for sale, although Mr. Badley stated he would give the state first oppor- 
tunity to buy it should he decide later on to sell it, It appeared to the 
Commission that the report did not cover the two tracts which the Commission 
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Highway Cammission has a surplus of from $10,000,000 to %15,000,000 on hand 
and advised that this impression is not correct because the accumulated 
revenues have been allocated to various jobs as match money in securing 
Federal funds. If the percentage of highway revenues to counties and cities 
is not increased, he said, then the entire construction program will be 
carried through to completion; but, on the other hand, if additional monies 
are taken away from the Commission, the projects cannot go forward as planned, 
and it then will be necessery to re-arrange the program to fit the funds 
available. He also explained the procedure required to secure Federal funds, 
advising that the Federal Government does not advance the money for construc— 
tion of projects that are approved for Federal aid, but these projects must 
pe financed in the first instance by the state which secures reimbursement 
from the Government when the job is canpleted. 


There followed a general discussion, during which Judge Pope 
inquired if it is not true that the state's revenues have increased, Chairman 
Banfield replied in the affirmative; however, he added that the counties and 
the cities share in such increase; moreover, the increase in revenue is more 
than offset by the increase in construction costs, He reiterated that if the 
legislature sees fit to give the cities and the counties greater shares of the 
highway revenues, the construction program will have to be cut back accord- 
ingly, so there will not be much highway construction except that which is 
financed with Federal funds, although if an emergency job arises the Commis— 
sion will take care of it in some manner, He also mentioned the possibility 
of selling bonds to finance highway construction and advised that the Commis— 
sion does not look with favor on selling bonds while the counties have the 
same privilege, He expressed appreciation for the counties' position but 
stated that facts are facts, and it is the feeling of the Commission that it 
should go before the Legislature and give it the information it is now giving 
this delegation. 


ur, Phipps inquired how much the actual revenues received in 1946 
exceed these estimated prior to the beginning of that year, The Engineer 
advised that he is not in position to give actual figures, but in the con- 
tracting of the projects in the first year postwar program, it has been found 
that costs have risen 58 percent, which exceeds greatly the actual percentage 
increase in revenues caming into the Highway Department. 


In suming up the situation Chairman Banfield advised that highway 
construction is now at the crossroads, and if the counties and the cities 
receive more money than they are now receiving, new state highway construction 
will have to cease or will have to be financed by the sale of ponds, He 
suggested, that if the Commission were sure that its revenues would continue, 
it might be possible to advance construction of secondary highway iumprovements 
that are included in the present program, There is only a certain amount of 
money available, he said, regardless of which agency spends it — the state, 
tne counties, or the cities. It was his thought that there is a middle ground 
that could be féllowed in keeping highway revemes in a position where they 
are flexible enough to maintain a balanced program, The five-fpercent increase 
that the counties are requesting, he said, will amount to about $1,000,000 
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the Interim Tax Study Committee appointed by the Governor made a recommenda- 
tion that the counties! share of the state highway revenues be increased to 
20 percent and that the cities! share be increased to ten percent. The cities 
are not satisfied and are demanding 15 percent of the highway revemmes for 
their purposes, As to such allocations, he said that the Association of 
Oregon Counties feels that the cities! d:mand for 15 percent of the funds is 
not justified, but the majority of the counties feel that there is justifica~ 
tion for increasing the county share to 20 percent. 


Judge Higgs gave as his thought that the present allocation to the 
counties is satisfactory and should not be disturbed; however, if any money 
is to be taken away from the State Highway Commission, the counties should 
receive the benefit of it rather than the cities, Judge Allen, of Grant 
County, expressed himself similarly, 


Chairman Banfield explained at considerable length why the Commis- 
sion cannot approve increasing the allotment to the counties and the cities, 
He pointed out that the State Highway Commission was handicapped during the 
wartime period because of the "freeze" order of the Federal Government which 
would not permit highway construction except on those projects that were 
absolutely needed in connection with the war effort, and, as a result, the 
Highway Commission has accumulated funds to match the Federal funds that are 
now being used in postwar construction, The Postwar Construction Program, he 
said, was prepared by the Commission as the result of careful etudy, with the 
approval of the counties, This callg for a definite program of $36,000,000 
for three postwar years; however, in contracting the first year's program, it 
has been found that the actual costs are about “1,500,000 more than was 
estimated, so if the Highway Commission is able to complete this program it 
will probably mean an expenditure of /339,000,000, He pointed out that heavy 
traffic has been excessive, which is reflected in maénténance costs, mainte- 
nance alone, without any betterments, being now approximately “1,000 a mile 
compared with 400 per mile prior to the war, so, the Commission has found 
it necessary to budget “7,200,000 annually for maintenance alone, 


Chairman Banfield went on to state that the Commission, after pre—- 
paring its program, allocated available funds to various districts of the 
state as evenly and as fairly as it could; however, it was found that there 
were numerous sections of highway which needed improvement badly but which 
could not be constructed because Federal funds could not be used, so the 
Commission provided an additional program of state money, amounting to about 
$6,500,000, for these projects, He also mentioned right of way acquisition 
which, he said, is now costing the state two and three times as much as it 
did before the war, and as a result, it was necessary for the Commission to 
provide for an expenditure of about ‘1,000,000 a year for this purpose, To 
keep the program as presently formulated, he said, would require about 
‘4,000,000 more money than is now available, so the Commission cannot say 
that it can let the counties and the cities have larger shares of state 
highway revenues without jeopardizing the state highway program, 


Chairman Banfield mentioned that there are reports that the State 
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Reedsport, submitted the next low bid at $44,530, There were three 
higher bidders, The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder, Archie R. Averill, 
when certain conditions have been satisfied, 


“Surfacing and oiling the Scholls-Newberg Section of the Hillsboro— 
Silverton Secondary Highway, in Washington and Yamhill Counties, ‘The low 
bidder for this work was 0. C. Yocom Co., McMinnville, at ‘103,736 based 
on the use of asphalt, and $104,092 based on the use of tar, J.N. & UJ. 
Conley, Portland, submitted the next low bid at “107,371 based on the use 
of asphalt, They submitted no bid based on the use of tar, There were 
seven higher bidders, The Commission has awarded the contract to the low 
bidder, 0, C, Yocom Co,, at its bid price of {103,736 based on the use of 
asphalt, 


"Meacham—Hilgard Rock Production Project on the Old Oregon Trail, in 
Union County, The Commission received only one bid for this project, 
being that of La Grande Concrete Pipe Co., La Grande, at $12,145, This 
bid is satisfactory and the Commission has awarded the contract to this 
company at its bid price." 


The Assistant Counsel reported an offer from Captain John H,. Graham, 
North Bend, to pay 8200 for State Highway property in North Bend, described as 
fractional lots 1, 2, 3 and 4 of Blook 7, Midland Addition to North Bend, He 
advised that the Commission authorized the sale of this property in 1945, amd 
the high bid for the same, submitted on November 26, 1945, was $100, which the 
Commission rejected because the appraised value of the property was $200. 
Captain Graham, he said, has now offered to pay the amount of the appraised 
value, and he reconmmemled acceptance of the offer, The Commission approved the 
recommendation by unanimous vote, 


The Assistant Counsel also reported the offer of lr, Ralph lV. lee, 
Tolovana Park, Oregon, to pay $50 for an old residence pbuilding located on 
highway right of way situate in Block 3, Silver Point Terraces adjacent to the 
Oregon Coast Highway at Tolovana Park, He advised that this house was adver— 
tised for sale at one time, but no offers were received, He recammended 
acceptance of Mr, Lee's offer because the building is of no value and it would 
be advantageous to have it removed from the highway right of way, The Commis— 
sion approved the recommendation on the condition that Mr, Lee will clear up 
the site ami leave it in a condition satisfactory to the Engineer and that he 
will not move the houge on the highway. 


An offer was presented from the Magic Gas and Appliance Company, 

Eugene, to pay $50 for a small triangular tract of state-owned land, situate 
near the overcrossing on the Pacific Highway north of Eugene, that is needed 
in connection with the construction of the company's railroad spur track at 
this point, ‘The Assistant Counsel advised that the tract is not needed for 
state highway purposes and recommended agceptance of the offer, The Engineer 
concurred in the recommendation, The Commission approved the recommendation 
unanimously, 
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annually, He advised that the Highway Commission is of the opinion that it 
would not be good business to take this money away from the state, but the 
Commission is willing to spend additional sums for construction on the county 
road pertion of the Federal Secondary Systems up to an amount equal to the 
difference between the 15.7 percent of the revenues which the counties now 
receive and the 20 percent of the revenues that they are requesting. Such 
sum, he gaid, would be distributed throughout the state so that each district 
would receive its proportionate share each year, He concluded the conference 
by stating that the Highway Commission considers that the basis on which the 
state, counties, and cities are now operating with respect to highway funds 
should not be changed because there is not sufficient highway money available 
to satisfy all of the agencies that want additional allotments, including the 
state police department; however, if the present distribution of highway 
revenues is changed, then the Commission will be forced to revise the highway 
program accordingly because it does not intend to commit more funds than it 
has available, 


The Commission discussed with the Engineer the bids received at 
2:00 psm. for highway construction projects and took the following action 
thereon by unanimous vote: 


All bids for the grading and surfacing of the Enegren Ferry Section 
of the Caos River Secondary Highway, in Coos County, were rejected by the Com 
mission as being too high. . 


The bids received for the construction of the reinforced concrete 
viaduct over Spencer Creek on the Oregon Coast Highway near Newport, Lincoln 
County, were referred to the Engineer with authority to award the contract 
to the low bidder, Archie R. Averill, upon approval by the Public Roads Admin- 
istration, 


The Commission awarded to 0, C. Yocom Co., McMinnville, the con- 
tract for surfacing and oiling the Scholls-Newberg Section of the Hills»oro- 
Silverton Secondary Highway on the basis of its bid using asphalt, 


7.2 on ae 


The Commission awarded to La Grande Concrete Pipe Company contract 
for the teacham—Hilgard Rock Production Project on the Old Oregon Trail, in 
Union County, 
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At 4:00 p.m, Chairman Banfield publicly announced the awards as 
follows: 


"Grading and surfacing the Tnegren Ferry Section of the Coos River 
Secondary Highway, in Coos County. The Commission received two bids for 
this project, the low one being that submitted by Dobyns & Webb, Salem, 
at “34,331, and the other being that submitted by Coos Bay Dredging Co., 
Coos Bay, at %$35,704, The Commission has rejected both bids, 


"Construction of a reinforced concrete viaduct over Spencer Creek 
on the Oregon Coast Highway near Newport, Lincoln County. The low bidder 
for this work was Archie R, Averill, Portland, at 441,650, Tom lilleho, 
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ties to pridge structures, He advised that pole line companies are given a 
right by law to occupy the right of way of public highways free of charge and 
that by court decision bridges are defined as public highways; however, he 
knows of no law or court decision which requires the Commission to make high- 
way structures available to puplic utility companies without charging for it, 
such matters being conmitted to the discretion of the Commission, He further 
stated, if the Commission were to permit euch use of a structure which would 
add an increaged financial burden to the state with respect to the particular 
structure or highway, then, in his Opinion, the Cammission should require 
the utility to pay the additional cost, but if the state is not inconvenienced, 
either in maintenance or operation costs, then the Commission may lawfully 
grant such use of its structures without charge but it should not in any way 
assume any responsibility or liability for the safety of the utility or its 
equipment, Relative to pipe line installations, he advised that he knows of 
no statute which vests in pipe line companies an absolute right to use the 
right of way of public highways, He added that the State Highway Commission 
would be freer of liability if it allowed the use of bridge structures by such 
utilities without charge. This matter was discussed at some length, but 
final action thereon was deferred by the Commission until its next meeting. 
The Engineer and the Chief Counsel were instructed to render a joint recommen- 
dation at that time, 
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The Chief Courspl brought up for discussion a request from the Crown 
Zellerbach Corporation for an extension of its agreement with the State High— 
way Commission covering certain riparian rights along the Willamette River at 
Oregon City. He explained that the former Highway Commission in 1942 entered 
into such an agreement with this Corporation whereby there was leased to the 
Corporation certain riparian rights abutting upon the east bank of the 
Willamette River between the north line of Ninth Street Extended and the south 
lins of Fiftemth Street Extended, such rights permitting the Corporation to boom, 
brail, and raft logs in the Willamette River at this point. The agreement also 
provided for payment to the state by the Corporation of a rental charge of $500 
per year, payable in two semi-annual payments, This agreement, he said, 
expires on February 13, 1947, and the Corporation now wishes to extend it for 
another five-year period, He recommended approval of the request, The Commis— 
sion approved the recommendation by unanimous vote, (The new agreement was 
executed by the Commission later in the session.) 


Tne Chief Counsel also brought up for discussion a bill now before 
the Oregon Legislature which has for its purpose the increasing of the High- 
way Commission's contribution to the State Police Department by $1,000,000 in 
order to permit the employment of additional offioers and to finance salary 
increases. He advised that he has already reported to the Commission on this 
matter in writing and ig simply bringing the matter to the Commission's atten— 
tion at this time for instructions, It was the thought of the Commission that 
the committee which has this bill under consideration should be informed of 
the Commission's attitude with respect thereto, whereupon the Chief Counsel 
was instructed to bring such information to the attention of the committee 
members. 
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The Assistant Counsel brought up for discussion a request from a 
Mr. Joseoh Peterkort for right of access to the Sunset Highway from his pro-— 
perty at four different places, It appears that Mr, Peterkort owns a con 
siderable frontage on the highway, and that he contemplates dividing his 
property into four tracts and deeding one tract to each of his four sons, He 
wants to maké certain that each of them has access to the highway for private 
purposes, The Engineer advised that lir. Peterkort's land extends for about 
3,700 feet along tie highway, He recommended approval of Mr, Peterkort's 
request for private access to the highway at the four points on the condition 
that later on, if the Commission considers it advisable to eliminate them, 
Mr, Peterkort will agree thereto and will donate the right of way for a service 
road, In the further discussion of the matter it was brought out that ifr, 
Peterkort will accept $1,500 for the right of way if granted access at four 
points. The Commission considered that such settlement is better from the 
state's standpoint than incurring an obligation to build a service road later 
on and thereupon, by unanimous vote, approved settlement on such basisy 


The Engineer brought up for discussion the question of extending 
the time limit set forth in the Commission's agreement with the City of Port- 
land covering the leasing of city-state-owned property for off-street parking 
of motor vehicles, said property peing bounded by S.'/, Front Avenue, 

+W. Harbor Drive, S.ii, Salmon Street, and S.%. iain Street, Portland, He 
advised that, according to the provisions of the agreement, the property can 
be rented up to, but not beyond, February 28, 1947. He pointed out that the 
time is not propitious to landscape the area and suggested, in view thereof, 
that the arrangement for the use of the property be extended for a period of 
one year, to, but not beyond, February 28, 1948, The Commission approved 
the suggestion by unanimous vote on the condition that the city requests such 
extension. 


The Chief Counsel brought up for discussion House Joint Resolution 
No. 6 of the Oregon Legislature now in session which provides for transfer of 
the Sodaville Springs Park,*’Linn County, from the jurisdiction of the State 
Board of Control to the State Highway Commissien, He read aloud the resolu- 
tion, The Commission took no action on the matter other than to indicate 
that it would accept jurisdiction over this park if the Legislature makes the 
transfer, 


The Caief Counsel requested instructions whether or not to resume 
negotiations for right of way needed for the improvement of the Oregon Coast 
Highway in the towm of Gold Beach which the Commission ordered discontinued 
some time ago because it an_eared that the people of this tovm would not co- 
eperate with the Commission in conformity with previous understanding, The 
Chief Counsel advised that the matter under controversy in this town now has 
been settled, and the people have indicated their desire to proceed with the 
improvement on the original basis. The Commission, by unanimous vote, author- 
ized continuation of the negotiations, 


The Chief Counsel reported on a question concerning the Commission's 
authority to charge public utilities a fee for the attachment of their faciH- 
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for the construction of the ferry boat. The request was approved by the Com— 
mission by unanimous vote, The Engineer was also authorized by the Commission 
to advertise this project for bids as soon as the plans, specifications, etc., 
have been approved by the proper Governmental agencies, 


The Engineer reported on the frequency of high water conditions in 
the Willamette River at the junction of the Pacific Highway and the McKenzie 
Highway at West Springfield, as ordered by the Commission at the previous 
meeting. He advised that during the past 12 years taere have been 12 floods 
which would have inundated the pavement on the proposed turn-around under the 
approach to the Willamette River Bridge at this point, had it been constructed, 
and of these 12 floods seven would have inundated the pavement on the main 
highway; further, that during this period the turn-around would have bom zndered 
unusable for 25 days, In view of this information he recanmended construction 
next spring of the turn-around under the bridge approach, which he estimated 
would cost about $12,000, including right of way expense, The Commission 
approved the recommendation by unanimous vote, that appearing to the Commission 
to be the only solution possible to satisfy the complaint of Mr, E. L, Dickson 
who alleges that people from Eugene are now obliged to cross the river into 
the Town of Springfield in order to reach his place of business at the 
junction of these two highways. 


The meeting adjournec. at 5:00 pem, to reconvene the following morning 
in the same room, . 


Portland, Oregon 
February 4, 1947 


The State Highway Commission reconvened its meeting at 9:00 a,m. in 
the auditorium of the Public Service Building with all Commissioners, the 
State Highway Engineer, the Chief Counsel, and the Secretary present. 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m,: 


WOODBURN-SANDY SECONDARY HIGHWAY IN CLACKAMAS COUNTY 
EAGLE CREEK-SANDY SECTION 


USING ASPHALT USING TAR 


R, A. Heintz—Constr., Portland $221,710.75 -—--- 
Vernie Jarl, Gresham 243,462.00 iy ge 
Babler Bros., Portland 247, 594400 ---- 
Homer G, Johnson, Portland 248, 830,00 ---- 
K. F, Jacobsen Coe, Inc., Portland 263 544350 ---- 
Kuckenberg Constr, Co., Portland 281, 134,00 ---- 


Leonard & Slate Oreg, Ltd., Portland 287,317.50 ——— 
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The Engineer presented a report fram the American Bureau of Ship- 
ping on its inspection of the ferry "North Beach", which is being considered 
as an auxiliary vessel for use in connection with the ferry operation between 
Astoria, Oregon, and Megler, Washington, According to the report of the 
American Bureau of Shipping, it would cost approximately $85,000 to repair 
the vessel so that it would be satisfactory to use in this operation, and it 
is the opinion of its surveyor, Mr. Charles R, Hudson, who signed the report, 
that, "due to the age of the vessel, the advanced stage of deterioration, her 
small size for the service intended, and reported alterations to fit changed 
operating conditions, expenditure of the amount necessary for reconstruction 
and fitting out would not be justified", Chairman Banfield expressed himself 
as being opposed to the expenditure of so much money if it is not recommended 
by the American Bureau of Shippinge The Commission took no action on this 
particular matter, (See report of American Bureau of Shipping dated 
January 21, 1947, and Engineer's report to the State Highway Commission dated 
January 28, 1947, in general files, for details.) 


In this connection the Engineer also reported that the ferry boat 
“Tourist No, Ii", which was used by the Navy during the wartime period, 
should be in satisfactory condition, although an inspection of this vessel 
will be made later to determine definitely what, if anything, should be done 
to it in the way of repairs, "Tourist No. III", he said, also has been 
inspected by the American Bureau of Shipping, which reports that repairs 
should be made that will cost approximately $17,600, some of which can be 
made by State Highway Forces and the balance by the Astoria Marine Construc- 
tion Company, He detailed the various items making up the total, quoting 
aloud from a letter directed to him by Mr, W. W. Stiffler, Assistant Mainte- 
nance Engineer, dated February 1, 1947. (See letter in general files for 
details.) The Engineer recalled that the appraised value of this ferry boat 
is $90,000 and advised that, if the Commission authorizes the repairs, the 
vessel will serve satisfactorily for 4 years. He recommended approval of the 
expenditure, Following discussion the Commission, by unanimous vote, approved 
the repairing of the vessel "Tourist No, III" as recommended and authorized 
the Engineer to proceed with the work, 


The Engineer then brought up for discussion a report from ir, 

L. R. Hussa, President of the Albina Engine and Machine Works, Inc., Portland, 
on his study of the Astoria-iMegler ferry operation, (See signed report in 
general files for details.) He commented on the report in general and advised 
that, while Mr, Hussa did not wish to make a formal estimate on the cost of 
constructing a new ferry boat that would meet the requirements, he roughly 
estimated that such a boat designed for a 10-knot speed would cost approxi- 
mately $470,000 and one designed for a 12-knot speed would cost approximately 
$490,000, (See Engineer's letter directed to the Oregon State Highway Commis- 
sion dated January 28, 1947, in general files, for details of his report.) 
In the discussion that followed the Engineer requested authority to have Mr, 
Hussa complete the design, plans, and specifications for a new ferry boat and 
to submit them to the American Bureau of Shipping and the U.S. Coast Guard for 
approval, in order to expedite as much as possible the advertising for bids 
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Mr. E. Le Dickson, Albany, owner of a business establishment at the 
junction of the Pacific and the McKenzie Highways in West Springfield, was 
present with further reference to his former request for adjustments in the 
highway improvement recently completed at this intersection go as to give his 
patrons freer access to his premises. Mr. Dickson stated that he has appeared 
before the Commission on four different occasions, at the last one of which he 
was given the Commission's decision relative to his complaint. He inquired if 
the Commission*s decision as expressed at the previous meeting was unanimous, 
Chairman Banfield replied that Commissioner Schaupp was not present when the 
matter was discussed but that Commissioner Chandler and he were in mutual 
agreement on the subject. He explained the action for the benefit of Commis— 
sioner Schaupp and inquired whether or no* he concurred therein. Commissioner 
Schaupp replied in the affirmative, 


Mr, Dickson then directed inquiries to the Commission concerning 
certain legal features involved in the case, He was referred by Chairman 
Banfield to the Commission's Chief Counsel for information with respect thereto, 
id, Dickson then asked the privilege of reading and copying the stenographic 
notes that were taken at his former meetings with the Commission, He advised 
that he previously requested copies of the notes but was refused on orders of 
the Commission, He was informed by Chairman Banfield that there is no author 
ity to give anyone a transcript of any Highway Comsission meeting until the 
minutes have been prepared and have been approved by the Commission, When 
that has been done, he said, the minutes are then open for public inspection. 


There followed a general discussion of other matters, some of which 
did not concern the State Highway Department. lr. Dickson requested the 
establishment of a 15-miles-per-hour speed limit from "Glenwood Junction" to 
Springfield, It was suggested to him that he present his request to the State 
Speed Control Board, which has jurisdiction in such matters, 


Chairman Banfield concluded the discussion by stating that the State 
Highway Commission is ready and willing to answer any questions that li, 
Dickson may ask concerning the channelization project, which is the subject of 
his complaint, and will not deny him any information he wishes which the Com 
mission feels is public information, but the Commission is unwilling to dis— 
cuss at its public sessiorsmatters that do not concern the State Highway 
Department. 


A delegation from Coos County, representing the Seven Devils Road 
Association, was present and urged construction of a new highway down the 
coastline from North Bend to Bandon, via Cape Arago, somewhat paralleling the 
so-called "Seven Devils Route", and including a bridge across the Coquille 
River at Bandon, ia. Hugh G, Lennon, Coquille, Director of the Association, 
headed the group, which included David R. Philpott, Coquille, President; 

Don Hultin, Bandon; George Chandler, Bullards, Director; Lans leneve, Bandon, 
Director, Chamber of Commerce; J, F, Fitzsimmons, Bullards, Director; Hans 
lielson, North Bend, Member; and G, R. Hammond, Portland, representing the 
Portland Chamber of Commerce, 
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COLUMBIA RIVER AND OREGON COAST HIGHWAYS IN CLATSOP COUNTY 
ASTORIA (BOND ST,~COMMERCIAL ST, AND TAYLOR AVE.ASTOR ST.) SECTION 


Heavy Hauling Co,, Astoria $ 62838967 
Grimstad @ Vandervelt, Astoria 69,994950 
Larson & Palmberg Co., Astoria Ihy460¢50 
OREGON COAST HIGHWAY IN CLATSOP COUNTY 
CIRCLE BRIDGE-SUMMIT SECTION 
Leonard & Slate Orege Ltd,, Portland $291, 473,00 
Guy F, Aticinson Co,, Portland 368,478,450 
Kuckenberg Constr, Coe, Portland 409,896,00 
McNutt Bros., Eugene 428 , 503.00 
Grimstad & Vandervelt, Astoria 443,822.00 
Natt McDougall Co,, Portland 4645319915 


PACIFIC HIGHWAY IN JACKSON COUNTY 
ASHLAND (WATER STgeOAK ST.) SECTION 


Scheffel & Gilman, Medford $ 56,217.50 


PACIFIC HIGHWAY WEST IN MULTNOMAH COUN 
FRONT AVENUE (SHERIDAN STREDT-BANCHO FT STREST) SECTION 


Kuckenberg Constre Coe, Portland $932,753.50 
C. J. Montag & Sons, Portland 971, 746,00 
Peter Kiewitt Sons! Co., Seattle, Wn, 15274, 225625 
Guy F, Atkinson Co,, Portland 1,419, 589.00 


ROSS ISLAND BRIDGE RAMPS IN MULTNOMAH COUNTY 
FRONT AVENUE PROJECT IN PORTLAND 


Kuckenberg Constre Co., Portland + $ 54,240.00 
C. J. Montag & Sons, Portland 59,980.00 
Peter Kiewitt Sons! Co,., Seattle, ing* 68523300 


* Bidder will accept award only in canbination with Front Avenue Project 
COMBINATION BIDS FOR ABOVE TWO PROJECTS 


(1) Front Avenue (Sheridan Ste~Bancroft St.) Section of Pacific Highway West 
(2) Ross Island Bridge Ramps on the Front Avenue Project 


(2) (2) Reduc, Comb, Bid 


Kuckenberg Constre Co, $932,753050 $54,240.00 --— $ 986,993.50 
C. J. Montag & Sons 971, 746200 59,980,00 -—==— 1,031,726,00 
Peter Kiewitéi Sons! Cos 152745225925 68,233.00 eet 1,342,478_25 


Messrse E. Fe Butler, Naval Architect, and Jack Carter, Assistant 
Naval Architect, from the Albina Engine and Machine Works, Inc., were present 
and exhibited sketches and a model of the hull of a vessel that they have in 
mind for use in connection with the Astoria-Megler ferry operations, Come 
mission examined this material but took no action on the matter, 
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respect to this job. He also pointed out that the counties and the cities are 
asking for greater shares of the state highway revenues, and if their requests 
are granted by the Legislature, then the Commission will be forced to make 
adjustments in its present program, He inquired whether or not the delegation 
is willing that the monies allotted to the Coos Bay district for highway im 
provements be reallocated for the construction of the road under discussion, 
to which Mr, Lennon replied that they are not asking the Commission to delete 
any project from the program but are si. ply requesting relief so people of 
this district will have a better outlet than presently exists. 


Chairman Banfield concluded the discussion by stating that at the 
present time he can see no way to finance the construction of this road because 
funds definitely are not available for it nor adequate to open up many other 
districts in a similar category; however, the Commission will refer this matter 
to the Engineer and the Chief Counsel for a thorough investigation and report, 
The Engineer and the Chief Counsel were thereupon instructed to render such a 
report. 


A delegation representing the Parkrose Chamber of Commerce and 
including Harry H. Pearce, Director; Robert A, Freeman, Secretary; K. B, 
iicLaughlin, President; Ray Smith, William A, Manassau, John H, Matney, and 
C. S. Auger came before the Commission and urged improvement to Sandy Boulevard 
(Columbia River Highway route) between 107th Avenue and 122nd Averwe, Mr, 
Pearce headed the group, He urged the widening of this thoroughfare for four 
lanes of traffic and the construction of conerete curbs and sidewalks along 
this section between 99th Avenue and 106th Avenue. Mr, Pearce advised that 
the former Highway Commission, in 1941, authorized this improvement and 
appropriated the money to finance construction; however, the war came along, 
and the project was postponed. He exhibited a letter written to their Secre- 
tary dated October 2, 1941, advising that the Commission had approved the 
project and had authorized the Engineer to place it in the program for con- 
struction in 1942, He asked the Commission to revive the project so the work 
could go forward, 


The Engineer estimated the cost of the proposed improvement at about 
£200,000, including an adequate storm sewer system which, he said, is a neces- 
sary part of the project. Chairman Banfield advised that this is an entirely 
new project to the present Highway Commission and that it is now too late to 
consider it in the present Postwar Construction Program; moreover, there are 
no unobligated funds available with which to finance the work, He advised the 
delegation that the Commission will have the records checked to ascertain just 
what commitment the former Highway Commission made, if any, but in any event 
the delegation need not expect the Commission to furnish curbs and sidewalks. 
He added that, if the records disclose that the former Highway Commission 
definitely pramised to do the work, then the present Commission will try to 
follow through with it. The Engineer was thereupon instructed to render a full 
report on the subject, and the delegation was informed when this is analyzed 
it will be informed of the Commission's decision. 


Mr, Matney then reported a dangerous condition on Killingsworth 
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Mr, Lennon explained the object of the hearing and presented a 
petition bearing the names of 5,131 people who urge construction of this pro~ 
ject. Mr. lennon asserted that the petition expresses the honest views of 
the people who signed it and who are affected py the proposed highway, In 
support of the petition Mr, Lennon advised that the present "Seven Devils" 
Road between Coos Bay and Bandon is in a very poor condition am that the 
people residing thereon are hemmed in and are badly in need of an outlet; 
also, that the ferry service across the Coquille River is not good and that 
accidents frequently occur, Construction of the proposed new road, he said, 
would shorten the distance between Bandon and Coos Bay by some 15 or 16 
miles and would open up an entirely new district. He urged favorable con- 
sideration of the request and advised that people along the route will 
donate right of way 100 feet wide, 


Another speaking in behalf of the project was Mr, Nelson, who 
advised that the petitioners are in harmony with the road program as prepared 
by the State Highway Commission, but they are urgently in need of this new 
road, particularly the bridge across the Coquille River, This road, he said, 
will open up new vistas and will provide access to numerous scenic parks 
along the route, He further stated that they do not wish to interfere with 
the program of construction under which the Commission is now working, but 
the road under discussion is needed to immediately relieve the people residing 
along the route who practically have no outlet at the present time, Mr. 
Hammond endorsed the project from the tourist standpoint, Mr. Leneve declared 
that there is no improvement which the State Highway Commission could under~ 
take that would be more advantageous to the State of Oregon and would bring 
more money into the state than the one under discussion, He mentioned three 
beautiful beaches that would be made accessible to the public if the road 
were constructed and advised that these are of interest to tourists because 
they abound in agates, clams, mussels, etc., which are a big tourist attrac- 
tion. He further stated that the ferry operation at Bandon is now uncertain 
and that the new road would open up big timber development and be of great 
benefit to the lumber industry. 


The Engineer exhibited a map showing alternate routes of this high- 
way which have been considered, He advised that reconnaissance surveys had 
been made of each and gave figures as to the advantages and cost of each :oute. 


Chairman Banfield advised that this is an entirely new project to 
this Commission, which is not in position at this time to pass on it put must 
first discuss the alternate routes with the Engineer to determine which is the 
most feasible, and then it will be necessary to study the question of financ= 
ing construction, In reply to Mr, Nelson's statement that the road would open 
up additional parks, Chairman Banfield stated that the Highway Commission 
cannot build roads to state parks as a first consideration because they are of 
secondary importance; however, the Commission favors development of state parks 
after the highways are constructed, He explained the Commission's financial 
set up, particularly pointing out that the Postwar Pio gram, on which the vom 
mission is now working, takes all of the money that is available to the Com- 
mission, so it is not in position to make any promises or commitments with 
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Delbert Smith, Farmer, Dayton 

Clark Noble, Farmer, Dayton 

Glenn Watts, Partner, Aldridge & Watts 

T. C, Richter, School Bus Driver, Member, City Council, Amity 

E, M. Jordan, Mayor of Amity 

A, L. idatthews, Chairman, Union High Sehool, ‘. District No. 5, 
Yamhill County 

H. S. Deedon, Farmer, Salem 

L. Scoggins, Farmer, Dayton 

Jake Tompkins, Farmer, Dayton 

P, E. Meeker, President, Amity Commercial Club 

Rex Menegat, Superintendent of Schools, Amity 

Freeman Frazer, Manager, Tillamook—Amity Cooperative 

G, A. bicCullough, President, Amity Nut Growers 

Arthur Anderson, Contractor, Member, Amity City Council 

H. li, Hawkins, President, Commonwealth Inc. 


Mr. Torbet presented a petition signed by mumerous residents of this 
districs calling attention to the necessity for improving this highway, partic— 
ularly the section thereof which crosses the hills east of Amity, by eliminating 
dangerous curves to provide for safer traveling conditions, He also presented 
a letter from the Yamhill County Court endorsing the petition, Mr. Torbet 
presented oral arguments in support of this request, as did also County 
Commissioner Homer Ross, Vernon Burlingham, and Glen Watts. Mr. Burlingham, 
who is in the feed business, spoke of the heavy tonnage which is trucked over 
this road, He advised that the truckers all prefer a highway with eight per- 
cent grade rather than the curvature that exists on the present route, Mr. 
Watts advised that he is in the car repair business, and during the last 30 
days five wrecks have been towed into his place of business from this highway, 
all of which occurred by reason of the excessive curvature in this road, The 
Engineer estimated the cost to eliminate the curves on one of the summits at 
about $25,0006« He did not have the cost estimate on improvement of the highway 
across the other summit. He pointed out that there now appears in the construc— 
tion program an item of $20,000 for the improvement of the West Side Pacific 
Highway (US99W) in the town of Amity, and were the Commission to approve the 
Anity~Hopewell Project, excavated materials could be salvaged for use in con- 
nection with the Amity Project and a net saving of several thousand dollars 
might be hade The matter was discussed at considerable length, but a decision 
thereon was deferred by the Commission until its next meeting. The Engineer 
was instructed to render a full report on the matter at that time, 


The Commission recessed for luncheon from twelve o'clock noon to 
1:30 pe me, following which the meeting reconvened with the same persons 
present and participating. 


The County Court of Douglas County, represented by County Judge D. N, 
Busenbark and County Commissioners H, B, Roadman and Lynn V. Beckley, was 
present and urged the Commission to cooperate with the county on a 50-50 basis 
in the replacement of a bridge over Little River on the North Umpqua County 
Road near a place known as Glide. Judge Busenbark advised that the rebuilding 
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Avenue, Portland, between 89th Avenue and 92nd Avenue, where, he said, drain- 
age conditions are faulty, particularly on the south side of the street, 
This matter was referred by the Commission to the Engineer for investigation, 


A delegation from Benton and Linn Counties, representing the Benton 
linn Flood District, came before the Commission in the interests of the 
Corvallis—Eastside Secondary Highway. This group was headed by Mr. N. A. 
Havercamp, President, Corvallis, and included the following: Homer Beach; 
James C, Wescott; F. E. Bogue, Chairman, Roads Committee, Gilbert Beach; 
Mrs, Homer Beach; and iirs. Gilbert Beach, all of Corvallis, Mr, Havercamp 
read aloud and filed with the Commission a petition urging reconstruction of 
the grade of this highway to prevent its inundation during periods of high 
water, In support of this petition Mr, Havercamp advised that during flood 
periods water overflows the highway and traffic is absolutely blocked for 
long periods of time, He mentioned that during the high water in December 
1946 the road was closed for six days, and it was impossible for the people 
residing along the road to secure medical care and fire protection; in fact, 
one house was almost burned down because of the impossibility of bringing in 
fire-fighting equipment. He added that during this time people residing in 
this locality were also unable to go to their places of business, their 
schools, and their market center. He urged the Commission to reconstruct the 
grade at a higher elevation at certain points between the Willamette River 
Bridge at Corvallis and Peoria Road intersection and to open up the highway 
embanknent at a point a short distance east of the Willamette River Bridge 
where it acts as a dam and creates a coniition whereby high water flows over 
the roadway, causing severe damage to valuable farm and residential property, 
Others speaking in behalf of the improvement were iessrs, Wescott and Gilbert 
Beach. 


Chairman Banfield advised that this is a new problem to the present 
Highway Commission, which will have to have a complete report from the Engineer 
before passing on it, The Engineer was thereupon instructed to render such a 
report in sufficient detail that the Commission may be able to determine 
whether or not the state is responsible for the conditions that exist, 


A delegation from Amity and vicinity was present in the interests of 
the Bellevue—Hopewell Secondary Highway No. 153, particularly the section there- 
of which extends from the town of Amity to a connection with Salem-Dayton 
Secondary Highway No. 150 at Hopewell, This group was headed by Mr, H. W. 
Torbet, President of the Bank of Amity, and included the followings 


Homer Ross, Member, Yamhill County Court 

U. S. Alderman, Owner-manager, Alderman Farms 

Clyde LeFollette, LaFollette Farms 

Vernon Burlingham, of Burlingham—Meeker and E, F, Burlingham 
& Sons 

Howard Stephens, Farmer 

0, E. Roth, Merchant, City Recorder of Amity 

Frank Finnicum, Farmer, Dayton 

L. id. Christensen, Président, Coast Land Company 
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and Multnomah County, He also pointed out that the present highway has been 
constructed for four lanes of travel, which, in his estimation, is too narrow 
for this thoroughfare, and suggested that right of way sufficiently wide for 
six traffic lanes should be acquired now before developments occur that would 
greatly increase the cost to the state if the highway is widened later on, 
Chairman Banfield suggested that the city and the county should be informed 
of the requirements of this highway and the need for additional right of way, 
and that each should be requested to deed to the state the city—and county- 
owned lands that will be needed, It was his thought that if the city and the 
county will ¢eooperate by deeding such property to the state without cost, the 
Commission might then consider the acquisition of the privately—owned land 
that will be needed, The suggestion was approved by Commissioners Schaupp and 
Chandler, and it was so ordered, 


The Engineer brought up for discussion matters pertaining to the pro- 
posed relocation of the Lewis and Clark River-Youngs Bay Bridge Section of the 
Oregon Coast Highway, Clatsop County, and particularly reported the cost to 
construct this section and to purchase needed right of way for it as instructed 
by the Commission at the previous meeting. He estimated the cost to grade and 
pave the section, which is about three miles in length, at ‘245,900, and the 
cost of the right of way, as appraised by the Right of Way Department, at 
$20,500, or a total of $266,400, He advised that the survey for this section 
has been completed and suggested, if the Commission is inclined to reroute the 
highway, that right of way be obtained now because the proposed location 
extends through a district that is developing rapidly and the cost of right of 
way will be much more later on, Chairman Banfield stated that the Commission 
is definitely opposed to making this project a part of the present highway set 
up, but if the amount of money required to purchase right of way in order to 
protect future interests of the state is not too great, then the Commission 
might favor acquisition of the land, however, without any obligation whatsoever 
to construct the project. He personally favored acquisition of the right of 
way now if the cost is not exorbitant because of the value it will be to the 
Highway Commission at some future time when it is ready to start construction, 
Commissioners Schaupp and Chandler expressed themselves similarly, whereupon 
the Chief Counsel was authorized and instructed to proceed with the securing 
of options for right of way 100 feet wide, The following resolution approving 
the survey of the section was adopted by the Commission by unanimous vote: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of the lewis & Clark River—Youngs Bay Bridge Section of the 
Oregon Coast Highway, in Clatsop County, and in connection therewith to 
prepare a map showing the route and location of said section of highway 
and file said report and record with the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of the said 
survey and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said survey, field notes, 


of this bridge is not in the current highway program, but its replacement is 
urgent because of the heavy traffic that uses it, He also said that the 
bridge, which is of light steel construction, was redecked by the County last 
fall, and if the Commission approves the project, then the County would lile 
to retain the structure and the new deck for use elsewhere. The County's 
share of the expense, he said, would be made available to the Commission when- 
ever it was needed, The Engineer advised that this project is on the Federal 
Aid Secondary Highway System but is not in the approved program. He pointed 
out present difficulties in securing steel, but expressed the belief that 
there is a good possibility of obtaining such material by the time the project 
is ready to be placed under contract, He estimated the cost of the structure 
at $75,000. 


Chairman Banfield advised that the Highway Commission would like to 
cooperate in this work if money were available, but there is a question whe- 
ther or not the Commission will have any to spare for this purpose since the 
legislature is now being asked by certain factions to take away more of the 
highway revenues for the benefit of other agencies; notwithstanding this, 
however, he said the Commission will check its financial status and if funds 
can be found to pay the state's share the Commission will be glad to cooper- 
ate. The Commission was assured by the County Court that it does not want 
to take away any money from the State Highway Department but would like for 
the Commission to take over jurisdiction of this road. This concluded the 
hearing, except that the Engineer was instructed by the Commission to report 
on this matter at the next meeting, ; 


The Engineer reported that, as previously instructed by the Commis- 
sion, the Board of County Commissioners of Multnomah County has been contacted 
with respect to contributing county funds toward the cost of installing a 
traffic signal on the Tualatin Valley Highway at Sylvan, and it appears that 
the Board members are somewhat divided in their opinion although all are 
agreed that the traffic signal is desirable, Commissioner Schull, he said, 
stated frankly that he did not believe the county should be asked to cooper- 
ate in the cost, although Commissioner West suggested that possibly the 
county should contribute on a percentage basis, as determined by the ratio 
of traffic on the state highway and the intersecting county roads, Commis- 
sioner Brown, he said, was of the opinion that the matter should be given 
further consideration before a decision was reached, He also advised that 
Commissioner Schull stated his intention to discuss the matter personally with 
Chairman Banfield and also to confer with the Highway Commission regarding 
the matter, Chairman Banfield advised that Mr, Schull has not yet contacted 
him regarding the subject, in view of which the Commission decided to defer 
further consideration of the matter until its next meeting. 


The Engineer reported on investigations that have been made of the 
rather extensive restaurant development which is planned along the Canyon 
Road Section of the Sunset Highway. He exhibited a map showing a plan of the 
highway and the ownership of property abutting thereon, and pointed out that 
a considerable portion of such abutting land is owned by the City of Portland 
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The Engineer also reported the results of taking of bids in Salem 
on January 27 for the purchase of a tract of state-owned land at Albany and 
for the purchase of used equipment stored at Salem, He advised that only one 
bid was received for the purchase of the land at Albany, being that of Mr. 
Theodore Hoflich for the sum of $600, The value of the property as appraised 
by the Right of Way Department, he said, is $650, He recommended acceptance 
of Mr, Hoflich's offer. The Chief Counsel concurred therein, The Commission 
approved the recommendation unanimously, 


With respect to the sale of the used equipment stored at Salem, the 
Engineer presented a list of the high bidder for each of the items advertised, 
together with his appraised value of each item as follows: 


SALE OF USED EQUIPMENT STORED AT SALEM 


High |Eng'rs. 
High Bidder 


Qliver Mower, Dept. No. 35-641 


1A | Oliver Mower, Dept. No, 35-638 1,00 
Wns 
2 | McCormick Mower, Dept, No. 34-637|J.R, Harding, Orchards, 7-50 
Wn. 
3. | McCormick Mower, Dept. No, 22 Sullivan Wrecking Co., 
Portland 4-00 
4 | Oliver Mower, Dept. No. 38-639 Sullivan Wrecking Co., 
Portland 6200 
5 | McCormick Mower, Dept, No, 34°639|J.R. Harding, Orchards, 
Wns 2200 
6 | Oliver Mower, Dept. No. 35-645 |J.R, Harding, Orchards, 
Wne 5200 
7 | McCormick Mower, Dept. No. 36-636|J.R. Harding, Orchards, 
; ; Wns 3450 
8 | McCormick Mower, Dept, No. 34-644/J.R. Harding, Orchards, 
Wn. 3.50 
9 | McCormick Mower, Dept. No, 37-649|J.R. Harding, Orchards, 
Wn 3450 
10 50 gal, Asphe Kettle, Dept. No. 
29-538 City of West Salem 20,00 
a2. 200 gal. Asph. Kettle, Dept. No. |Sullivan Wrecking Co., 
88 Portland 2.50 
12 | 100 gal. Asphe Kettle, Dept. No, | Sullivan Wrecking Co», 
27-538 Portland 6297 2,50 
13 | 200 gal. Asph. Kettle, Dept. No. 
37-541 Don Rae, Salem 4.00 2,00 


(Con't) 
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maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting as follows: 


1, That the survey of the Lewis & Clark River-Youngs Bay 
Bridge Section of the Oregon Coast Highway, in Clatsop County, together 
with the map, which for identification purposes bears the map file No, 
6B-21-12, field notes and other engineering data submitted by the Engi- 
neer hereby are approved, and the Engineer is directed to file and pre— 
serve the same in the records and files of the Commission at Salem, 
Ore gone 


2. That when said section of said highway is permanently 
constructed the same shall be done in accordance with said survey and 
losation unless otherwise directed or ordered by the Commission, 


3. That this resolution be entered in the minutes and records 
of the Commission as of the fourth day of February, 1947. 


Mr, John A, Laing, Chairman, Guest Center Committee, Visitors 
Service of the Portland Chamber of Commerce, came before the Commission at 
this time regarding the establishment of a guest center on a block of city- 
state-owned property bounded by S.W, Harbor Drive, S.j/. Salmon Street, 
S.W. Front Avenue, and S.W, Main Street, He exhibited a blue print drawing 
of the proposed layou and pointed out that only one approved entrance to 
the property has been provided, that being from S.W,. Salmon Street, which is 
in conformity with the agreement between the State Highway Commission and the 
City of Portland covering such use of the property. He explained that this 
single entrance, which would also be used as an exit, will not properly serve 
the area and requested the Commission's approval of a second entrance to the 
property from Front Avenue a short distance north of its intersection with 
Main Street. The Engineer recommended approval of the request and advised 
that it previously had been approved by City Commissioner William A, Bowes, 
The Chief Counsel advised that if the Commission approves the second entrance 
the agreement between the Commission and the City will have to be modified 
accordingly, Following discussion the Commission approved the second entrance, 
from Front Avenue, by unanimous vote and instructed the Chief Counsel to pre- 
pare a modified agreement covering the matter, ; 


The Engineer reported on the cost to repair the damage to highway 
facilities caused by high water in December 1946, particularly- pointing out 
that the expense to date has amounted to $92,325, of which 750 Tepresents 
expenditures on primary highways and $22,625 represents expenditures on 
secondary highways, The Commission took no action on the matter 
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they are installed, and will furnish the electrical energy required to operate 
them. The Commission approved the recommendation unanimously, The matter is 
to be covered by a written agreement between the City and the Commission, 


The Engineer reported the need to increase the 1947 budget allotment 
for maintenance of secondary highways $20,000 to take care of the expense of 
reconstructing bridges and performance of other maintenance work on the 
Warrenton and Ft. Stevens Secondary Highways which the Commission recently 
added to the Secondary Highway System, and he requested authority to increase 
the budget in such amount, The Commission approved the request by unanimous 
votes t 


The Engineer discussed with the Commission the request of Captain 
C, T. Smith, owner of the Columbia River Ferry at Maryhill, for state coopera- 
tion in the construction of a new roadway extending from the Columbia River 
Highway to a new ferry landing which he proposes to construct a short distance 
downstream from the existing landing. The Engineer recalled that Capt. Smith 
presented to the Commission at its last meeting plans for his proposed improve— 
ment. He advised that he has studied the plans very carefully and can see no 
justification in changing the present approach, particularly in view of the 
expense’ involved and the traffic hazard that would be created at the point 
where the new road will cross the Union Pacific Railroad tracks, He explained 
that at the railroad crossing Capt. Smith proposes to construct a rock wall 
paralleling the railroad and the highway to confine the roadway embanknent 
leading from the highway to the railroad tracks, which arrangement he consid- 
ered highly dangerous because of the short distance between the wall and the 
railroad. An alternate type of construction, he said, would be to raise the 
highway grade to an elevation equal to that of the railroad, which would cost 
approximately $32,000. He recommentied that the Commission do not approve 
Capte Smith's plan and, if Capt. Smith finds it necessary to change the loca- 
tion of his ferry slip, that he be required to construct a new roadway at his 
own expense extending fran the new landing to a junction with the existing 
road, 


In response to an inquiry from Chairman Banfield, the Chief Counsel 
advised that the Commigosion assumes no responsibility for ‘iraffic after it 
leaves a state highway and enters a private or a county road, but, if the 
Commission, in the present instance, should join with Capt. Smith in construc 
tion of a new road to the proposed ferry landing, then it would assume a 
responsibility for traffic using it up to the ferry landing but not beyond 
that point. In view of the Engineer's recommendation and the information 
given by the Chief Counsel, the Commission considered it unwise to join with 
Cast. Smith in this undertaking and thereupon denied his request. 


The Engineer presented for the Commission's information a resume of 
the 1947 budget for the purchase of equipment. He pointed out that the budg- * 
eted amount for this purpose is $1,200,000, including an amount of $350,000 
for the purchase of a new ferry boat at Astoria, The Commission, he said, has 
authorized expenditures totaling $500,000, of which amount ‘346,270 has been 
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200 gal, Asph. Kettle, Dept, No. 
29-543 

165 gal. Asph. Kettle, Depts No. 
29-539 


Studebaker 1939 Sedan, Dept. No. 
39-175 
Ford 1935 Sedan, Depte No. 35~51 
Ford 1935 Sedan, Dept. No. 35-56 
Ford 1935 Sedan, Dept. No. 35-57 
Ford 1935 Sedan, Dept. No. 35-66 
Ford 1935 Sedan, Dept. No. 35-69 
Ford 1936 Sedan, Dept, No. 36-61 


He recommended sale of the property to the high bidder in each 
instance, The Commission approved the recommendation by unanimous vote, and 
it was so ordered, 


The Engineer reported that, pursuant to authority and instructions 
given to him by the Commission at its meeting on November 25 and 26, 1944, he 
has had a reconnaissance survey made of the county road which extends from 
Coburg Road Junction to Marcola, in Lane County, to determine the approximate 
permanent location of this highway for the benefit of the Eugene Water Board 
in connection with the construction of a city water pipeline, ‘The investiga- 
tion reveals, he said, that the Eugene Water Board wishes the state to join 
in the purchase of a right of way along which the Water Board already main- 
tains a power transmission pole line under lease from the property owners, 
The cost to purchase such right of way, he said, would be great because the 
location is through valuable property; moreover, in his estimation, the road 
as presently located will satisfy the requirements of the people residing 
along ite He recommended that the Commission do not join with the city in 
this project because of the expense involved, Commissioner Schaupp moved 
adoption of the report and the recommendation, The motion was seconded by 
Commissioner Chandler and carried by the unanimous vote of the Commission. 


A letter was presented from the City of Corvallis requesting a 
traffic survey to determine the need for installing traffic signals on Third 
Street at its intersection with Van Buren Street and "A" Street, in Corvallis, 
The Engineer advised that investigation has been made of these two locations, 
and, in his estimation, stop and go signals are net required, tut flashing 
beacons would be helpful in the prevention of accidents, He recommended 
approval of the installation of such type signal at each of these points on 
the condition that the City of Corvallis will pay 50 percent of the cost 
involved, which is estimated at 5200 each, will maintain the signals after 
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WHEREAS, ‘on or about the eleventh day of April, 1941, 
pursuant to mutual understanding between the State of Oregon, acting 
by its Highway Commission, and the United States Government, acting 
by its Public Roads Administration, a petition was filed with the 
Public Utilities Commissioner for an order authorizing the construc— 
tion of a grade separation project defined and identified in said 
petition as a crossing over the tracks of the Southern Pacific Com 
pany at a point approximately 5,2 miles west of Eugene, said cross- 
ing being for the purpose of carrying the Fisher Road-Oak Hill 
Section of the Eugene-Swisshome Secondary Highway over the tracks 
of said company; and 


WHEREAS, said petition disclosed and represented that 
said structure when constructed would be accomplished with Federal 
grade crossing elimination funds and that the Company would be 
reimbursed for all necessary and proper expenditures in connection 
with said project permitted and authorized by General Administra-— 
tive Memorandum No. 39 and General Administrative Memorandum No, 
100 issued by the Public Roads Administration, together with 
amendments and supplements thereto; and 


WHEREAS, the Public Utilities Commissioner after a hearing 
issued his order dated July’21, 1941, by which order the said grade 
elimination project was authorized and said order provided among 
other things that "the structure shall be constructed by the State 
of Oregon from Federal grade crossing elimination funds and that 
the Southern Pacific Company shall be reimbursed for all necessary 
and proper expenditures in connection with said project allowed by 
and not prohibited by General Administrative liemorandum No. 32 and 
General Administrative Memorandum No, 100 issued by the Public 
Roads Administration and amendments and supplements thereto; and 


WHEREAS, before said grade elimination project was 
accomplished the United States became involved in the World War 
and Federal funds made available for said project and similar pro- 
jects were withdrawn and have not been reinstated under the terms 
and conditions in effect when said petition was filed and said order 
Was made; and 


WHEREAS, the Federal funds now available for the construc— 
tion of grade elimination projects are made available on condition 
that the railroad company contribute to the cost of the project on 
a basis provided for in said law and in the rules and regulations 
promulgated pursuant to the law, but said rules and regulations and 
said Federal law require that before a project can be promoted there 
must be an agreement between the railroad company and the State, in 
which agreement shall be set out all of the terms and conditions 
provided for in the law and in the regulations and in particular an 
agreement between the railroad company and the State with respect to 
the amount of contribution to be made by the company; and 
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obligated by purchase orders through the Board of Control, leaving a balance 
authorized, but unobligated, of $153,730. He estimated the additional truck 
requirements at approximately 175, which would cost approximately $350,000, 
and requested, in view thereof, an additional authorization of $200,000 from 
the unauthorized balance of the budgeted amount, He pointed out that of the 
total amount authorized for expenditure by the Commission, $223,490 was 
authorized by Commissioners Schaupp and Chandler over the telephone on Jan- 
uary 10, 1947, and asked the Commission to confirm such authorization, In 
the discussion of this matter Chairman Banfield requested a complete report 
on the new equipment that has been purchased during the last few months so 
as to give the Commission a clear picture of the equipment that has been 
ordered and of that which has been received, It was his thought that the 
Commission should have the benefit of such information befor@ authorizing an 
expenditure of any additional money, The report is to be thorough and is to 
cover all features, The Commission also ordered that the unobligated but 
authorized balance of $153,730 be not expended until authorized by the Com- 
mission, The expenditure of $223,490 as authorized by telephone on January 
10, 1947 was confirmed by unanimous vote, (This matter was discussed further 
on the last day of the meeting, at which time the Commission by unanimous 
vote authorized an expenditure of approximately $14,000 of the unobligated 
balance of $153,730 for the purchase of additional Government equipment, ) 


The Engineer brought up for discussion matters pertaining to the 
construction of the Oak Hill Railroad Overcrossing on the Richardson-Eugene 
Secondary Highway, in Lane County, He advised that this project is included 
in the current Federal Aid Construction Program and, according to Federal 
Law authorizing the work and the Public Roads Administration rules for admin- 
istering the program, the state is required to submit, along with plans, 
specifications, etc., an agreement with the railroad company setting forth, 
among other things, a portion of the cost that the railroad company is to 
bear, The railroad's portion of the cost, he said, is supposed to be deter 
mined by the state upon an analysis of the benefits to tr. railroad and is 
limited to a maximum of 10 percent of the project costs, He advised that he 
has been unable to reach an agreement with the Southern Pacific Company, 
which is involved in this instance, the Company alleging that its total 
maximum net benefit amounts t only $600 as compared with $12,300 which 
would be its share on the basis of 10 percent of the estimated cost of the 
project, He further stated that it does not appear possible to reach an 
agreement with the Company on terms that can be recommended to the Public 
Roads Administration for acceptance, so in order to expedite the project he 
suggested that it be withdrawn from the Federal Aid Program and placed on 
the state program, and the matter re-referred to the Oregon Public Utilities 
Commissioner for an allocation of costs under state law, Should the Public 
Utilities Commissioner follow the precedent established in connection with 
past projects, he said, the probabilities are that the railroad company will 
be assessed from 30 percent to 40 percent of the project costs. In any event, 
it could not be less than the amount of cooperation now offered by the 
Company. He recommenied such transfer of this projects The Chief Counsel 
coneurred therein, The Commission approved the recommendation and by unanimous 
vote adopted the following resolution with regard thereto: 
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A delegation from Port Orford representing the Chamber of Commerce 
and the City Council, consisting of Mr. M, E, Kelley, Chairman, and Mr, Frank 
Shaw, Secretary, (both also members of the City Council) came before the 
Commission regarding the proposed improvement of the Oregon Coast Highway 
through their tom, Mr, Kelley was spokesman, He advised that the improvement 
proposed by the Highway Commission now extends from Jefferson Street to 12th 
Street, but they would like to have the project extended to 20th Street and a 
sufficient distance beyond that point to eliminate a sharp turn in the present 
alignment. The Engineer advised that he is not in position to advise the 
Commission relative to the extension because it was not known in advance of 
this meeting what the city had in mind, ‘The Assistant Counsel, Mr, George 
Neuner, advised that when this matter first was under discussion, last year, 
there was a question whether or not the city would agree to the closure of 
certain streets at the highway right of way line, and the legal Department 
was instructed to investigate, He read aloud a letter from the City Recorder 
advising that the City Council did not wish these streets closed, and advised, 
in view thereof, that nothing further was done, Mr, Kelley advised that the 
City Recorder had misinterpreted the Council's orders, that the City Council 
was agreeable to the closing off of some of the streets but felt that it was 
not necessary to take legal action with respect to others because they had 
never been opened and could not be opened, Following discussion, and in order 
to clarify the situation, the Commission instructed the Engineer and the Chief 
Counsel to go to Port Orford and consult with the members of the City Council 
in an endeavor to reach a satisfactory agreement, 


Mrs, Eloise Van Slatte, Umatilla, Oregon, and her attorney, ir, 
Robert F, waguire, Portland, came before the Commission regarding a settlement 
for right of way that is needed for the Umatilla-Hermiston Section of the Old 
Oregon Trail (new location) at its junction with the Columbia River Highway 
near the town of Umatilla, It appears that the highway improvement requires 
the taking of some of Mrs, Van Slatte's land with 650 foot frontage along the 
Columbia River Highway, and lirs, Van Slatte objects thereto unless she is paid 
the price which she could obtain for her property from private persons, Hr. 
Waguire, who presented the case, advised that Mrs, Van Slatte recently sold a 
small tract at this location, 200 feet by 300 feet in dimension, fronting on 
the Columbia River Highway, for $12,50 per front foot, He suggested that the 
highway be relocated over an old county road a short distance east of the 
adopted location, which would allow iirs, Van Slatte to retain considerable 
more frontage on the Columbia River Highway where the land is most valuable. 
It was his thought that this could be accomplished without any construction 
difficulties and without increasing the cost of construction. 


The Engineer explained the reasons for the plan as designed, advising 

that the highway was located in its present position because it provides a 
direct connection with the road leading to the McNary Damsite, He further 
stated that it was necessary to provide a wide wye connection at the highway 
junction point to accomodate the large volume of oil truck traffic which 
originates at a depot in the town of Umatilla and which will use this highway 
in making distributions throughout Eastern Oregon and Idaho, It will be no 
problem to control eastbound traffic that enters the Columbia River Highway 
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WHEREAS, the State and the Company have failed to reach an 
agreement with respect to the portion of the cost of said grade elin- 
ination to be borne by the Company, and therefore the Commission has 
reached the conclusion that said project cannot be constructed within 
the meaning and benefits of the Federal law and the Federal rules and 
regulations now in effect; and 


WHEREAS, it is the opinion of the Commission tnat the grade 
crossings involved and which may be eliminated by reason of the accomplish- 
ment of said grade elimination are still as hazardous as when the matter 
was first presented to the Public Utilities Commissioner by the Highway 
Commission, and it is therefore the opinion of the Commission that said 
project should be accomplished under the State law with State and Rail- 
road funds rather than with State or Federal funds; 


NOW, THEREFORE, BE IT RESOLVED by the Commission, all members 
being present and voting affirmatively, as follows: 


1, ‘That the Commission does find and declare that the hazard 
which existed with respect to the crossings at grade of the tracks of 
the Southern Pacific Company as disclosed in said petition filed with 
the Public Utilities Commissioner on April 11, 1941, and on which the 
Public Utilities Commissioner made his order No, F 1984 is still présent 
and, in the opinion of the Commission, should be eliminated, 


2e That negotiations carried on over a long period of time 
have failed to result in an agreement between the State and the Railroad 
Company with respect to an allocation of costs incident to the construc- 
tion of said grade elimination, 


3. That in the absence of such agreement Federal funds are 
not available for said project. 


4. That in the opinion of the Commission the construction of 
said overcrossing is necessary and proper for the service, convenience 
and safety of the public, 


5- That the Commission does hereby order and direct that 
said grade separation project be accomplished under and pursuant to the 
provisions of Chapter 1, Title 100, 0.C.L.A. 


« That the Commission's Chief Counsel be and he hereby is 
instructed to file with the Public Utilities Commissioner a petition for 
an order reopening the matter heretofore presented, and in connection 
with which Order No. F 1984 was made, for the purpose of allocating the 
cost of said project between the State and the Company on such basis as 
may to the Commissioner seem proper, 
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7. That said Chief Counsel be and he is instructed to do such 
other things, file such other papers and present such evidence as the 
circumstances and conditions may warrant, 
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advice, that any parks which might be made available to boaters would be those 
that are provided only incidentally, He added that while the Highway Commis-— 
sion is not in position to spend any of its money for purposes requested by 
this delegation, it might be able to help a little where parks are now located 
along waterways, Chairman Banfield's remarks were confirmed by the Commis- 
sion's Chief Counsel, who stated that the Commission's authority is limited 

to the purchase and development of parks that are located on a state highway 
or can be conveniently reached by a highways, 


There followed a general discussion of the matter, The Commission 
ordered a report and map from the State Parks Superintendent showing the state 
parks that are located on waterways and which might be developed as requested. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway construction and took the following action thereon 
by unanimous vote: 


The Commission referred to the Engineer the bids received for the 
construction of the Eagle Creek-Sandy Section of the Woodburn-Sandy Secondary 
Highway with authority to award the contract to the low bidder when certain 
conditions have been satisfied, 


The Commission also referred to the Engineer the bids received for 
the Astoria (Bond Street-Commercial Street and Taylor Avenue—Astor Street) 
Section of the Columbia River and Oregon Coast Highways with authority to 
award the contract to the low bidder if the City of Astoria approves construc— 
tion of the Taylor Avenve-Astor Street unit. If the city will not approve 
construction of guch unit, then the Engineer is authorized to award the con 
tract for the Bond Street-Commercial Street unit only, such disposition of the 
matter being provided for in the provisions of the contract, 


’ The Commission awarded to the low bidder, Leonard & Slate, Oreg. 
Ltd., Portland, the contract for the grading ami surfacing of the Circle 
Bridge-Summit Section of the Oregon Coast Highway, in Clatsop County. 


The one and only bid received for the construction of the Ashland 
(Water Street-Oak Street) Section of the Pacific Highway, in Jackson County, 
was rejected by the Commission as being too high. 


The Commission referred to the Engineer the bids received for the 
grading and paving of the Front Avenue (Sheridan Street-Bancroft Street) 
Section of the Pacific Highway West and the bids received for the improvement 
of the west end of the Ross Island Bridge on the Front Avenue Project, in 
Portland, with authority to award the contracts to the bidder submitting the 
low combination bid therefor when approval of the awards has been received 
from the Public Roads Administration, which is cooperating in the project, 


At 3:00 pym. Chairman Banfield publicly announced the awards of con- 
tracts, as follows: 
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fran points south of Umatilla, he said, because the volume of such traffic 
will be negligible, but southbound traffic must be controlled in order to 
avoid accidents, He also pointed out that the contract for the Umatilla- 
Hermiston Project has already been awarded, and the contractor is well along 
with his grading construction, 


This matter was discussed at considerable length, but a decision 
thereon was deferred by the Commission until the following day, The Engineer 
was instructed to have available at that time alignment and topographical maps 
and other detailed information, (As the result of further discussion on the 
following day the Commission voted unanimously to make no change in the plans 
for this improvement. See ahead for minute entry.) 


A delegation representing the Marine Parks Committee of the Columbia 
River Yachting Association was present regarding the development of riverside 
parks along the navigable waterways of Oregon, Mr. Lawrence Barber, Portland, 
Chaixman of the Committee and Marine Editor of tte Oregonian, headed the 
group, which included Committee members, as follows; Dean B, Webster, Lt. Com., 
Portlami Power Squadron; Jack O'Felt, Vice President, Columbia River Yachting 
Association and former Commodore of Lake Oswego Yacht Club; Fred A, Nitchy, 
Cruising Chairman, Portland Yacht Club; Stafford Jennings, representing the 
Marine Dealers Association; Steven Vranson, Commodore of the Portland Yacht 
Club; Charles Lundburg, Commodore of Columbia River Yacht Club; Donald A, 
Schafer, Secretary-Treasurer of Columbia River Yachting Association; and Leon 
Haskell, District Captain, Coast Guard Auxiliary, 


Mr. Barber read aloud a prepared statement by the Marine Parks 
Committee requesting "That the Oregon State Highway Commission adopt a policy 
of establishing a number of public parks along navigable waterways of the 
state where they can be available to motorists who would like to get down to 
the rivers and lakes to launch their small boats brought in upon car tops or 
trailers and where they can picnic and swim in season; and also where boaters 
can have opportunities to land without encroaching upon private property"; 
also requesting "such park sites be developed in the future for the general 
comfort of motorists and boaters, with provision for sanitation and at places 
with some outdoor cooking facilities and possibly same fresh water", (See 
statement dated February 4, 1947, in general files for details.) Elaborating 
on this request, Mr, Barber stated that at the present time the Committee has 
only one park site in mind which they would like to see developed, being 
located at Rooster Rock Beach on the Upper Columbia River Highway, Mr, 
Webster spoke on behalf of the small boat owners, bir. Schafer spoke on behalf 
of groups who cruise over weekends, iir, Haskell spoke in behalf of the pro- 
ject from a safety standpoint in the launching of small boats. 


Chairman Banfield advised that the Commission discussed this matter 
on the previous day and, according to the advice of ite Chief Counsel, it 
appears that because of the manner in which the monies available to the High- 
way Commission are controlled and set up the Commission can only spend the 
funds for the highway program and for parks which are directly reached by 
state highways, It appeared to the Commission, he said, in view of this 


received for both projects to the Engineer with authority to award the 
contracts to the low combination bidder, Kuckenberg Construction Co., 
when certain conditions have been satisfied." 


The Engineer requested authority for an additional expenditure of 
$30,000 in connection with the Oneonta Borrow Pit Excavating and Shaping Pro- 
ject on the Columbia River Highway, in Multnomah County. He advised that the 
original force account contract with Berke Bros, provided for the sloping of 
the west side of the pit, which work can be finished within the amount 
originally appropriated by the Commission for the wrk; however, it now 
appears desirable and necessary to remove a large accumulation of additional 
material in the approximate center of the pit area, which is estimated to cost 
*20,000, and to install perforated drain pipes, which is estimated to cost 
about $10,000, in order to insure complete control of the situation amd to 
safeguard the highway, The Commission by unanimous vote approved the additional 
$30,000 expenditure as a safety measure. 


The Engineer also requested authority for an additional expenditure 
of approximately $7,000 to complete engineering studies of the proposed highway 
through Sullivan's Gulch, Portland, in order to obtain complete information 
that the Commission needs in order to pass on the project. He recalled that 
the original authorization for this work was 515,000, but, he said, the desired 
information cannot be obtained without the addi tional expenditure. Chairman 
Banfield gave as his thought that the additional expenditure is justified since, 
if the Commission enters into an agreement with the City of Portland with 
respect: to this project, it will mean a commitment of from ‘10,000,000 to 
$12,000,000 over a period of time, so it would be advisable to secure full 
information in advanee, The Commission thereupon by unanimous vote authorized 
the additional expenditure as requested, 


A letter was presetted from the Klamath County Court suggesting, if 
there is a question as to the disposition of funds which the Commission has 
appropriated to finance the highway approach into the City of Klamath Falls 
on the First Aveme-Esplanade Section of the Khamath Falls—Malin Highway, that 
this money be spent for the construction of the Henley-California State Line 
Section of this highway rather than diverted to some other part of the states 
At the suggestion of Commissioner Schaupp the Secretary was instructed to 
inform the County that the Commission has appropriated the funds for a certain 
project and does not feel that it should make any change in the allocation at 
the present time, 


A letter was presented from the Cottage Grove Chamber of Commerce 
inquiring as to the possibilities of securing further improvements to the 
Pacific Highway (US99) between Springfield Junction and Yoncalla, They urged 
such improvements from a safety standpoint. The Commission ordered that the 
Chamber of Commerce be informed that, in view of the limited amount of funds 
available to the Commission for new construction, the Commission is not now in 
position to give consideration to additional improvements on this section of 
highway. 
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"Grading, paving, and oiling the Eagle Creek-Sandy Section of the 
Woodburn-Sandy Secondary Highway, in Clackamas County. The low bid 
received for this project was submitted by R. A, Heintz - Construction, 
Portland, at $221,710.75, based on the use of asphalt, They did not 
submit a bid based on the usé of tar. Vernie Jarl, Gresham, submitted 
the next low bid at $243,462, He also did not submit a bid based on 
the use of tar, There were five higher bidders, The Commission has 
referred the bids to the Engineer with authority to award the contract 
to the low bidder, R. A, Heintz - Construction, when certain conditions 
have been satisfied, 


"Grading, paving, and construction of traffic control structures 
on the Astoria (Bond Street-Commercial Street and Taylor Avenue-Astor 
Street) Section of the Columbia River ani Oregon Coast Highways, Clatsop 
County. Heavy Hauling Company, Astoria, submitted the low bid for this 
project at $62,838.67. Grimstad & Vandervelt, Astoria, submitted the 
next low bid at $69,994.5056 ‘The only other bid received was from 
Larson & Palmberg Co., Astoria, at $74,460e50. The Commission has 
referred the bids to the Engineer with authority to award the contract 
to the low bidder, Heavy Hauling Campany, when certain conditions have 
been satisfied, 


"Grading and bituminous macadam surfacing on the Circle Bridge- 
Summit Section of the Oregon Coast Highway, in Clatsop County. The low 
bid for this project was submitted by Leonard & Slate Oreg. Ltd., 
Portland, at $291,473. The second low bid was submitted by Guy F. 
Atkinson Co., Portland, at $368,478.50. There were four higher bidders, 
The Commission has awarded the contract to the low bidder, leonard & 
Slate Oreg. Ltd, at its bid price, 


"Grading and paving the Ashland (Water Street-Oak Street) Section 
of the Pacific Highway, in Jackson County, The Commission received 
only one bid for this project, being that of Scheffel & Gilman, Medford, 
at $565217,50¢ The bid has been rejected, 


"Grading and paving and construction of five reinforced concrete 
structures on the Front Avenue (Sheridan Street-Bancroft Street) Section 
of the Pacific Highway West, Portland, Multnomah County, Kuckenberg 
Construction Co., Portland, submitted the low bid for this job at 
$932,753.50; C. J. Montag & Sons, Portland, submitted the next low bid 
at ‘971,746, ‘There were tw higher bidders. This project was advertised 
for combination bids with the reconstruction of the approaches to the 
Ross Islami Bridge, for which Kuckenberg Construction Co,, Portland, was 
also the low bidder at 554,240. C. J. iontag & Sons, Portland, sub- 
mitted the second low bid for such project at $59,980. ‘There was one 
higher bidder, A tabulation of the bids received for both projects 
reveals that the combination bid of the Kuckenberg Construction Co, was 
low at $986,993.50, The combination bid submitted by C. J. Montag & 
Sons was second low at $1,031,726, The Commission has referred the bids 
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that such reflectors should be installed in each tunnel as a safety measure, 
and it was so ordered, 


The installation of a stop and go traffic signal at the twin tunnels 
at Mosier on the Upper Columbia River Highway was also discussed. The Engineer 
recalled that the Commission at the previous meeting authorized the installa- 
tion of stop and go signals at this place. He advised that the approaches to 
this tunnel are unsafe because of the character of the slopes above the high- 
way, and so there is a question whether there is a greater hazard to traffic 
from falling rocks than from collisions in the tunnel, He was instructed to 
consult with the Chief Counsel with respect thereto and to report back to the 
Commission when a decision will be made whether or not to install stop and go 
signals at this place, 


A petition was presented from residents of Springfield, Oregon, 
requesting installation of a warning signal at the point where the licKenzie 
Highway crosses the Wendling Branch of the Southern Pacific Company at grade 
east of Springfield; also requesting the installation of a similar signal at 
the intersection of Third and Main Streets, in Springfield, The Engineer 
advised that the first of the above-mentioned installations is high on the 
priority list of signalization projects and that the Southern Pacific Company 
recognizes the hazard at this point and has offered to contribute 50 percent 
of the cost of the installation, which is estimated at $2,810. He recommended 
approval of this installation and requested authority to proceed with the work 
as soon as equipment is available and an order has been received from the 
Public Utilities Commissioner covering the matter, He also recommended that 
the request for the signal installation at Third am Main Streets be denied, 
The Commission approved both recommendations by unanimous vote, 


The Engineer brought up for consideration a request from the City of 
Klamath Falls for engineering assistance in connection with the preparation of 
plans for installing a lighting system on South Sixth Street immediately south 
of a similar installation now being made by ir, Alfred D,. Collier of that city. 
He recommended approval of the request and that he be authorized to prepare the 
plans and specifications, which he estimated would cost about $300, The Com- 
mission approved the recommendation unanimously. 


The Secretary presented a resolution from the Union Avenue Associa— 
tion, Ine., Portland, requesting the illumimtion of Union Avenue, Portland, as 
a public safety measure, The Association contends that because of the inm- 
proper lighting of this thoroughfare a traffic hazard exists, both for vehicles 
and pedestrians, which could be eliminated if the street were properly lighted. 
The Commission denied the request, it being the opinion of the Commission that 
this is a city responsibility. 


A petition was presented from residents of East Salem requesting 
footpath construction along the Silver Creek Falls Secondary Highway south of 
a place known as "Four Corners" for the benefit of school children and other 
pedestrians, The Commission deferred a decision in this matter pending action 
by the State Legislature on legislation concerning the same subject. 
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A resolution was presented from Tillamook County Pomona Grange in 
which the State Highway Commission is urged to take immediate steps to correct 
the flood-water condition that exists on the Oregon Coast Highway at a point 
where it crosses the Kilchis River between Tillamook City and Bay City so as 
to provide adequate and sufficient measures for the uninterrupted passage of 
motor traffic over the Kilchis River during periods of high water. The 
Engineer advised that this is a desirable improvement, but no provision has 
been made for it in the Commission's current construction programe The Com 
mission denied the request because of lack of funds with which to finance the 
improvement and instructed the Secretary to so inform the Grange. 


Consideration was given by the Commission to a letter from George S, 
Zimmerman, President of the Yamhill Chamber of Commerce, suggesting the re- 
routing of the Tualatin Valley Highway between Yamhill and iiciitinnville because 
of numerous accidents that occur at the junction of this highway with US99W; 
also, suggesting the possibility of a further extension of this highway north 
from Yamh.ll to the town of Gaston, The Engineer exhibited a map showing the 
proposed route and read aloud Mr, Zimmermants letter, It appeared to the 
Commission that the approval of this request would result in a duplication of 
highways in this district, that it would be a costly project for which funds 
are not available at the present time and the logical solution of the problem 
would be the elimination of some of the crooks and turns in the present high- 
way. The request was denied, 


The Commission had under discussion numerous requests for the con— 
struction of guard fence along the Minam Hill Section of the Wallowa Lake 
Highway to eliminate possibilities of fatal accidents such as recently occurred 
at this place, The Engineer advised that the accident referred to occurred 
on the reconstructed portion of this highway where an extra-width roadbed was 
provided as a safety measure and it was not thought that a guard fence or 
sight posts were required; however, he has ordered a guard fence constructed 
at this particular place as an additional safeguard, He advised that there 
are many places throughout the state where similar conditions obtain, such 
as on the Wallowa Lake Highway, the Green Springs Highway, the Siskiyou Sec= 
tion of the Pacific Highway, and the section of the BakerUnity Highway over 
Dooley Mountain, He estimated that it would cost approximately $30,000,000 
to install guard fences at all such locations on mountain grades, He 
Suggested that it would be helpful to install sight posts only equipped with 
small reflectors, and he advised that the matter is now being studied and 
that he will have a complete report for the Commission's consideration in the 
near future, There followed a general discussion of the matter during which 
Chairman Banfield gave as iis thought that when a accident occurs such as 
happened on Minam Hill the Commission should be prepared to say what has been 
done and what is being done as a preventative measure. He also gave as his 
thought that the reflector buttons should be attached to each sight post and 
to each guard rail post. The Engineer was instructed to render a complete 
report on this subject covering the entire state, 


In this connection Chairman Banfield brought up the question of 
installing reflectors in highway tunnels, It was the thought of the Commission 
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He recommended approval of the plans by the Commission in order to 
satisfy the legal requirements. The following resolution with regard thereto 
was adopted by the Commission by unanimous vote: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1946 for street purposes as provided in said law the several 
gums or amounts set opposite the names of the respective cities or towns: 


Sin ee a om em ----------§ 818,60 
Columbia City ---<-<- ---------- 491,16 
RS: Se a= OE DE ie SE ae aM 953-78 

lle ------- ee eee eee 204.27 
Falle City = S66 ee ee ee eee Ke 1,073.94 
Fossil =~---------- “eee - 799.07 
Glendale =< -—=— —- = — =e eee 836.62 
Ee Gast eS es Ss OS Reem - 357.48 
Myrtle Creek --=—----3~-<----°7°-> 662239 
ae = Sees SS eS ee Se See 551624 
Phoenix - -------- “<eece eo 648.87 
eae ae a ee Se em 971.80 
Talent --~------°°r%"""""7°"° 572027 
Walaport —<<-<-<--------5-r rr 946227 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Amity — Woodson Street, Oak Street, Sherman Street 

Columbia City — 2nd Street, "E" Street 

Dayton — Alder Street, Church Street, Ash Street, Third Street, 
Fourth Street, Fifth Street, Sixth Street, Seventh Street 

Dayville — One block south from highway or Franklin Avenue 
(unnamed street), and one block southwest from highway 
or Franklin Avenue (unnamed street) 

Falls City - Lombard Street, S. Main Street, Mill Street, 
Pine Street, 2nd Street, 5th Street, Bryant Street, 
Prospect Street, Wood Street 

Fossil — Adams Street, Fifth Street, Main Street, Broadway 
Street, Rutledge Street, "B" Street, Chase Street, 
Third Street, Jay Street, Sixth Street 


ee eee an 
3 . 


oo 


1 aete 


if 
i a 
4 
i 
u) 
ia & 
j 
| 


13657 


The Commission referred to the Engineer for investigation and 
report a request from the Bay City Chamber of Commerce, Tillamook County, for 
the improvement of the Oregon Coast Highway through the city similar to the 
improvement that is being constructed through the Ocean Lake district, 


A petition was presented from residents of Corvallis requesting 
guard fence construction along the Albany-Corvallis Highway from the Corvallis 
City Limits northeasterly a distance of approximately three-quarters of a 
mile where the highway is located in close proximity to the Willamette River; 
also, a letter from Mr, Lynn Gallagher, board member of Fairplay School, 
requesting sidewalk construction along this highway extending from Corvallis 
to the school, a distance of about two and one-half miles, The Engineer 
advised that there is merit in this request and that the improvement should 
be made as a traffic-safety measure; moreover, the project is included in the 
tentative Minor Betterment Budget for 1947 and is estimated to cost about 
$9,000e The Commission deferred action on the matter pending consideration 
of the projects for the Minor Betterment Program. 


The Engineer reported the award of the following contracts, bids 
for which were referred to him by the Cammission on December 31, 1946, with 
authority to award the contracts when certain conditions have been satisfied: 


Construction of "Love" Bridge over Powder River on Baker- 
Homestead Highway near Richland, Baker County; contract 
awarded on January 8, 1947, to lindstrom Bros,, the low 
amd only bidder; 


Umatilla Dam—Hermiston Section of the Old Oregon Trail, 
Umatilla County; contract awarded on January 10, 1947, 
to 0. C. Yocan Co., low bidder; 


Hardman Hill and Rhea Creek-Hardman Hill Sections of the 
Heppner-Spray Secondary Highway in Morrow County; both 
contracts awarded on January 10 to J. S. Risley, the low 
bidder, on the basis of his combination bid for both jobse 


The Engineer advised that the conditions of the awards have been 
fulfilled, and he asked the Commission to confirm the awards, The Commission 
by unanimous vote confirmed the action of the Engineer on this matter, 


The Engineer also reported that the following cities and towns 
have satisfied the requirements with respect to the expenditure of 1945 State 
Tax Street Funds which they received in 1946 and that the plans for the 
several improvements which the cities contemplate financing with such funds 
have been examined and found satisfactory: 


Amity Dayville Glendale Oakland Talent 
Columbia City Falls City Long Creek Phoenix Waldport 
Dayton Fossil Myrtle Creek Prairie City 
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AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con~ 
formed to and complied with the requirements of said law so as to qualify 
¢éach for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Jordan Valley - Oregon Avenue, Sommerville Street 

Mitchell - Nelson Street, Rosenbaum Street, High Street, 
Folston Alley, also two unnamed streets from Rosenbaum 
Street to High Street 


2. That the type, phan and character of improvement proposéd 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved, 


ev os 


3, That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and towns individually so as to qualify each to receive 
and use the funds to them apportioneds 
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4e That upon entry of this resolution in the minutes and 
records of the Highway Commission the Secretary shall thereafter mail to 
the proper officer in each of said cities and towms a duly certified copy 
of the resolution or rasolutions adopted by the city together with a copy 
of the resolution approving the plans submitted by the city, 


5. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 4th day of February, 1947. 


The Commission had under consideration the adoption of a resolution 
to accomplish the apportionment to the cities ami towns of the state five per 
cent of the 1946 highway revenues, The following resolution with regard thereto 
was adopted by the Commission by unanimous vote upon the assurance of the 
Engineer that the respective amounts have been checked and are in conformity 
with the legal requirements: 


WHEREAS, it is provided by Chapter 371, Oregon Laws, 1943, thats 


"Beginning with the year 1943 and annually thereafter there 
shall be and hereby is appropriated out of the state highway fund 


43659 


Glendale — Pacific Averme, Molly Street 

Long Creek — 2nd Street 

Myrtle Creek — First Street, Hall Street, Second Street, 
Division Street 

Oakland —- Oak Street, 3rd Avenue 

Phoenix — Church Street, Rose Street, 5th Street, "C" Street 

Prairie City - Bridge Street, Main Street 

Talent — Gibson Street, "I" Street 

Waldport ~ Mill Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall be 
and is deemed an appropriate and proper conformance with the require- 
ments of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4e That upon entry of this resolution in the minutes and 
records of the Commission the Secxetary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving the plans submitted by the City. 


5« This resolution shall be entered in the minutes and 
records of the Oregon State Highway Commission as of the 4th day of 
February, 1947. 


The Engineer also reported that the towns of Jordan Valley and 
Mitchell have fulfilled the legal requirements with respect to the expendi- 
ture of 1944 State Tax Street Funds which they received in 1945 and that 
the plans for the contemplated improvements have been examined and found 
satisfactory, He recommended approval of the plans by the Commission to 
satisfy the legal requirements, The Commission approved the recommendation 
unanimously and thereupon adopted the following resolution with regard thereto 
by unanimous votes 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission 
apportioned to the cities and/or towns hereinafter named for disburse- 
ment during the calendar year 1945 for street purposes as provided in 
said law the several sums or amounts set opposite the names of the 
respective cities or towns: 


I. Cities of Populations 1,000 or More 


City Population Amount 

Albany 5,654 $11,339.75 

Ashland 45 Tbh, 9,514.64 3 

Astoria 10,389 20, 836.34 : 

Baker 95342 18, 736046 bs 

Bandon 1,004 2,013.64 3 
Bend 10,021 20,098.27 | 
Burns 25566 55146041 | 
Canby 1, 236% 2,478.94 :| 
Central Point 1,156 2,318.49 a 
Coos Bay 55259 10,547453 ry 
Coquille 35327 6567268 } 4 
Corvallis 8,392 16,831.12 3 
Dallas 3,59 7,178.10 ! 
Enterprise 1,709 3,427.60 

Eugene 20,838 41,793.01 

Forest Grove 2,449 4,911.75 

Freewater 1,041* 2,087.85 

Gladstone 1, 910% 3,830.72 

Grants Pass 6, 028 12,089.85 

Gresham 2, 724% 55463230 

Heppner 1, 419% 2,845.97 

Hermiston 2,107 45225283 

Hillsboro 3,747 15515004 

Independence 1, 608% 35225203 

Jacksonville 1,011 2,027.68 

Junction City 1, 415% 2,837.95 

Klamath Falls 16,497 33,086.63 

La Grande 1,747 15, 537250 

Lakeview 2,466 4,945.85 

Lebanon 2,729 5547232 

MeMinnville 3,706 7,432.81 

Medford 11,281 225625034 

Milton 1,849% 3,708.38 

Milwaukie 5,146" 10,320.90 

Molalla 1, 236% 2,478.94 

Monmouth 1,072 2,150.02 

Mount Angel 1,2% 2, 565-18 

Myrtle Point 1,296 25599228 

Newberg “ 2,960 5,936.62 

Newport 2,019 4,049.34 

North Bend 45262 8,547.93 

Nyssa 1,855 3,720.42 


(Con! t) 


such sums of money as will equal 5 percent of all moneys credited 
to the state highway fund by the state treasurer between January 1 
and December 31 of each year, and which have accrued from funds 
transferred to the state highway fund by the state treasurer under 
the provisions of section 115-135, 0. C. Le. Ay, and under the pro- 
visions of section 115-528, 0. C, L. Ae, and under the provisions 
of section 110-1705, 0. C. L. As, and from fines and penalties as- 
sessed and collected for violations of the motor vehicle and trans- 
portation laws, and which have been paid to the state treasurer, 
which appropriation shall be distributed among the several cities 
as provided in this act; but in no event shall payment under this 
act be made to cities for any year unless more than $11,000,000 is 
credited to such fund, and allocations hereunder shall be made to 
cities only from any excess over $11,000,000 credited to such fund 
in any year," 


AND, WHEREAS, the moneys which have been credited to the state 
highway fund by the state treasurer between January 1 and December 31 of 
the year 1946, and which have accrued from the sources designated in said 
Chapter 371, Oregon Laws, 1943, amount to $22,334,410.35, being as 
follows: 


Section 115-135, 0.C.L.A. (Motor Vehicle License Fees) — — $ 3,'729,610.64 
Section 115-528, 0,C.L.A, (idotor Transportation Fees) --  2,505,732.05 


Section 110-1705, 0.C.L.A, (Gasoline Tax) -—- 15,962,001,35 
From fines and penalties assessed and collected for 

violations of the motor vehicle and transportation 

laws, and which have been paid to the state treasurer 137, 066431 


$22,334,410.35 


AND, WHEREAS, the five per cent of this $22,334,410,35 which is 
available for apportionment to the cities and towns amounts to 
“1,116, 720.523 


AND, “WHEREAS, the apportiorment of the 41,116,720.52 to the 
cities and towms of the State is to be based upon the "population" as 
defined by Chapter 371, Oregon Laws 1943, subject to such changes as have 
been made under authority of Chapter 122, Oregon Laws 1945; 


AND, WHEREAS, by applying the factors of allocation provided 
for in said Chapter 371, Oregon Laws 1943; and Chapter 122, Oregon Laws 
1945; the State Highway Commission has arrived at and made its apportion 
ment of the said $1,116,720,52 to the several cities ami towns of the State; 


NOW, THEREFOR®, the State Highway Commission does hereby cer~ 
tify to the Honorable Robert S, Farrell, Jr., Secretary of State of the 
State of Oregon, the following apportionment or appropriations out of 
said state highway fund for the calendar year 1946, to wit: 
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City Population Amount 
Athena 513 & 1,028.88 

17% 348.98 
Aurora 243% 487536 
Banks 247 495439 
Barlow 52 104,29 
Bay City 538% 1,079.02 
Boardman 110 220.62 
Bonanza 233 467.31 
Brownsville 960% 1,925.39 
Canyon City 312 625-75 
Canyonville 255 511.43 
Cascade Locks 703 1,409.95 
Clatskanie 708 1,419.98 
Coburg 456 914056 
Columbia City 327 655084 
Condon 856 1,716.81 
Cornelius 781% 1, 566039 
Cove = 643.80 
Creswell 497 996.79 
Culver 1g1* 363.02 
Dayton 635% 1,273057 
Dayville 136 27276 
Donald 186* 373204 
Drain 597 1,197.35 
Dundee 209 419.17 
Eagle Point 451* 904.53 
Eastside 638 1,279.58 
Echo 454% 10.55 
Elgin 997 1,999.60 
Empire 70} 1,417.97 
Estacada 673* 1,349.78 
Fairview 305 611,71 
Falls City 715 1,434.01 
Florence 605% 1,213.40 
Fossil 532 1,066.99 
Garibaldi g9ge 1,803.05 
Gaston 333 667.87 
Gearhart 319 639.79 
Gervais 332 665.86 
Glendale 557 1,117.13 
Gold Beach 569% 1,141.19 


Sees en RNs 


18665 


4,021,26 


$1, 004,833.27 


Population as determined by actual count made under 
supervision of Secretary of State, 


2/3 of 1940 census, as provided in Chapter 371, Oregon 
Laws 1943. 


II, Cities of Populations Less Than 1,000 
City Population Amount 
Adams $ 338.95 
Anity 1,093.06 


Antelope 180,51 
Arlington 1,221.42 


(Cont t) 
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City Population Amount 
Power's 7 $ 1,528.28 
Prairie City 701 1,405.94 
Richland 254 509.43 
Riddle 2u 429.20 
Rockaway 616* 1,235.46 
Rogue River 474% 950.66 
St. Paul 183 367.03 
Sandy 660% 1,323.71 
Scappoose 502% 1,006.82 
Scotts Mills 227 455027 
Shantiko 55 110,31 
Sherwood 563* 1,129.16 
Sisters 656% 1,315.68 
Sodaville 99 i 
Stanfield 566* 1,135.18 
Sublimity 280 561.57 
Summerville 80 160.45 
Sumpter 420 842.36 
Talent 381 164,14 
Troutdale 211 423,18 
Tualatin - 238% 477234 
Turner 414 830,32 
Waldport 630 1,263.54 
Wallowa 838 1,680.71 
Weston 498 998.80 
Wheeler 259 519.45 
Willamina 886% 1,776.97 
Yamhill 418 838.35 
Yoncalla 3 —__ 258212 

55,787 $111,887.25 


* Population as determined by actual count made under 
supervision of Secretary of State. 
That a certified copy of this. resolution and certificate be 
delivered to the said Secretary of State for his use and guidance in the 
administration of said law, 


That this resolution be entered in the mimutes and records of 
the Commission as of February 4, 1947. 
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Jefferson 
John Day 


Jordan Valley 


Joseph 
Juntura 
Lafayette 
Lexington 
Lonerock 
Long Creek 
Lostine 


Myrtle Creek 
Nehalem 
North Powder 
Oakland 
Oakridge 
Oceanlake 
Paisley 
Philomath 
Phoenix 
Pilot Rock 
Port Orford 


(Con! t) 


Amount 


$ 1,075.01 
172,48 
409.15 
756412 
834034 
611.71 
846037 

1, 247449 
242068 
1,357-80 
716017 
1,486.16 
365602 
525047 
354099 
960.69 
1,929.40 
549 654 
i, 189,33 
334094 
1,123.14 
447425 
92026 
477034 
409.15 
1, 594046 
1,073.00 
439223 
535450 
1,299,364 
623675 
236066 
619074 
433421 
1,432.01 
495039 
754011 
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transfer to the city of right of way acquired by the state for the Swan Island 
Approach Road, He advised that recently several important matters have 
developed in connection with the jurisdiction and interpretation of verbal 
agreements between the city and the state, and suggested that these matters 
should be put down in writing as an amendment to the above -mentioned agree- 
ment of August 31, 1944, so as to avoid misunderstandings. At the Commis- 
sion's request the Secretary read aloud Mr, Bowes! letter, (See letter 
dated February 4, 1947, in general files, for details.) The Commission 
referred the letter to the Engineer and the Chief Counsel to analyze and 
instructed them to report their recommendation to the Commission at its next 
mee tings 


Im this connection Chairman Banfield brought up for discussion the 
City's resolution designating Jefferson Street and Columbia Street one-way 
traffic streets between Harbor Drive and S,j/, 14th Avenue, He advised that 
it is true the State Highway Commission agreed to cooperate with the City in 
this matter, but the City's resolution covering the arrangement is not 
strictly in conformity with the Commission's understanding, In view of this 
fact the Commission's Chief Counsel has been instructed to prepare a resolu- 
tion covering the matter as was agreed when the matter was first discussed, 
He said that he was bringing the matter up at this time simply to make it 
clear that Columbia Street is still a city street and is to be maintained by 
the City as such until it has been formally designated by the State Highway 
Commission as a state highway route, (The resolution regarding this matter 
was adopted by the Commission on the following day. See minute entry and 
resolution ahead,) 


The Secretary presented a letter from County Judge F, E, Gilkey, 
Lincoln County, and a petition signed by numerous citizens of Lincoln County 
who reside along the Siletz-Nashville County Road wherein the Highway Commis-— 
sion is requested to designate and improye this road as a state highway, The 
Commission denied the request because of the low priority of the project and 
lack of funds with which to finance the work, 


The Chief Counsel presented a letter from Hon, J. 0, Johnson, State 
Representative, inquiring as to the plans of the Highway Commission with 
respect to the widening of the Tualatin Valley Highway for four lanes of 
traffic between Beaverton and Forest Grove, The iEngineer advised that, 
whereas the highway as presently constructed may be somewhat narrow for the 
volume of traffic which it now carries, the completion of the Sunset Highway 
in the not distant future, in his estimation, will relieve the situation con- 
siderably, He recommended in view thereof that no money be spent for widen 
ing this section until the Sunset Highway has been completed and opened for 
travel, at which time further consideration can be given the need for the 
widening work witich Mr, Johnson requests. He further stated that there are 
no unobligated funds available for this improvement, The Commission concurred 
in the viewpoint of the Engineer and ordered that Representative Johnson be 
so informed. 


The Engineer reported that the relocation surveys for the following 


"S. withe ws Saat! 
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The following persons representing the City of Portland came before 
the Commission regarding the installation of traffic lights on Front Avenue: 
City Commissioner William A, Bowes, City Engineer Ben S, Morrow, City Traffic 
Engineer F, T, Fowler, and City Construction Engineer L, G, Apperson, Mr, 
Bowes advised that the Oregon Journal has purchased the old market building 
situate between Front Avenue and Harbor Drive and is now remodeling it as a 
permanent headquarters for its paper. The Jovrnal, he said, employs in 
excess of 700 people, all of whom will be obliged to cross Front Avenue 
daily, which is going to be rather hazardous in view of the vehicular traffic 
volume along this thoroughfare; moreover, the Journal has in excess of 1,500 
callers at its offices daily who also will be subjected to this hazard, The 
signalization of certain intersections along Front Avenue, he said, appears 
to be a necessity, particularly at Yamhill, Salmon, and Taylor Streets, He 
estimated the cost at about $2,000 for each intersection and asked state 
cooperation on a 50-50 basis, He also pointed out that conduits are already 
in place, so no extra expense is required on that account, 


The State Highway Engineer explained that the conduits were installed 
in connection with the highway contract for the improvement of this street 
because it could be done much cheaper at that time and would avoid the neces- 
sity to tear up the street later on; however, he said there is nothing con 
tained in the agreement between the city and the state covering the maintenance 
of state highway routes with respect to the state contributing toward the 
lighting costs. 


Chairman Banfield advised that the Commission is not in a position 
today to make a decision in the matter, that the project is an expensive one 
involving several miles of construction, and the Commission of necessity must 
consult with the State Highway Engineer and the Chief Counsel before taking 
action, He suggested that the city proceed with the installation of the 
signals to take care of the Journal situation, and, if later on the Commission 
finds that it has an obligation with respect to the lighting of this street, 
then the state will pay its portion of the costs, He concluded the confer— 
ence by reiterating that the Commission does not now know the extent of its 
overall responsibility regarding this matter but will give it careful study 
and will cooperate if it considers the state has an obligation, 


Mr, Bowes also brought up for discussion the agreement entered into 
by the state and the city on August 31, 1944, covering the maintenance and 
control of city streets over which state highway traffic is routed. He 
advised that this agreement provides that from time to time, by mutual agree- 
ment between the city and the state, other streets may be added to the agree- 
ment, and also any other matters which call for special or particular con- 
sideration may be considered and amendments made to this agreement. He pre- 
sented a letter outlining the various things that he had in mind, which 
included (1) street lighting along the Front Avenue Project, (2) installation 
of traffic signals as a cooperative project, (3) transfer to the city right 
of way acquired for Swift Boulevard, (4) reach an understanding with respect 
te jurisdiction of iiLoughlin Boulevard back of the curb lines, and (5) 
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3, That this resolution be entered in the minutes and records 
of the Commission as of the fourth day of February, 1947. 


. 
a Nr elem orton! 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway contractss 
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Warren Northwest, Inc,, Contract No, 2738, for grading and paving 
the South Unit of the Steiwer Hill-Albany Section of the Pacific Highway 
East in Lim County, requested an extension of time of 360 days, from 
September 30, 1946, to September 30, 1947, within which to camplete this 
jobe They attributed their failure to complete the project within the 
specified time limit to noncompletion of certain overflow bridge structures 
which were being built by another contractor under a separate contract, 
The Engineer advised that the reason given by the contractor for over~ 
running the specified time limit is carrect and recommended, in view 
thereof, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein, The Commission approved the recommendation, not, however, on 
the basis of the contracior's sta ement. 
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Warren Northwest, Inc,, Contract No. 2739, for grading and paving the 
North Unit of the Steiwer Hill—Albany Section of the Pacific Highway East, 
in Marion County, requested an extension of time of 360 days, from 
September 30, 1946, to September 30, 1947, within which to complete this 
job. They attributed their failure to camplete the project within the 
specified time limit to delay occasioned by the noncompletion of certain 
overflow bridges that were being built by another contractor. The 
Engineer advised that the reason given by the contractor for overrunning 
the time limit is correct, He recommended, in view thereof, that the 
extension of time requested be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therein, The 
Commission approved the recommendation by unanimous vote, not, however, 
on the basis of the contractor's statement, 


O. C, Yocom Cog, Contract No, 2771, for grading and surfa the 
Buell and Salt Creek-Dolph Corner Sections of the Sen eas aeendney 
peg in Polk County, requested an extension of time of six months, 

October 31, 1946, to June 30, 1947, within which to complete this 
job. ‘They advised that their progress on this job was delayed because 
of inclement weather conditions and the severity of early fall rains 
which did not permit the placing of the bituminous wearing surface as 
required, They also stated that the Engineer had requested that the oil- 
ing work be deferred until suitable weather condition in the spring. 

The Engineer advised that all of the grading and surfacing work and 
approximately half of the bituminous macadam construction was completed 
before the heavy fall rain set in, but due to the fact that oiling work 
premar be done successfully when the surface is wet, he ordered such work 
eferred until next summer, He recommended, in view thereof, that the 
extension of time requested be granted without penalty, A letter was 
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sections of state highways have been completed and asked the Commission to 
approve them as the permanent routes of such highway sections: 


Adrian-Homedale Section of the Nyssa-Adrian Secondary 
Highway, Malheur County; 


Umatilla River Dike Section adjacent to the Boardman-Stanfield 
Highway, Umatilla County, 


After study, the Commission approved the relocations as reported 
and thereupon, by unanimous wte, adopted the following resolutions wi th 
regard thereto upon motion of Commissioner Schaupp, which was duly seconded 
by Commissioner Chandler: 


WHEREAS, the Commission heretofore authorized ard directed 
the Engineer to’ make a complete and final survey of the route and per— 
manent location of each of the following sections of state highways, 
to wits 


Adrian-Homedale Section of the Nyssa—Adriian Secondary 
Highway, Malheur County; 


Umatilla River Dike Section adjacent to the Boardman 
Stanfield Highway, Umatilla County, 


and in connection therewith to prepare maps showing the route and loca 
tion of said sections of highways and to file said reports and records 
with the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said 
surveys and has submitted the same for the approval. or disapproval of 
the Commission; and 


WHEREAS, after due consideration of said surveys, fiold notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting as follows: 


1, That the surveys of the above-mentioned sections of state 
highways, together with the maps, which for identification purposes bear 
the map file Nos, 6B-21-3 and 6B-2l-4, and 6B-22-10, respectively, field 
notes and other engineering data submitted by the Engineer hereby are 
approved, and the Engineer is directed to file and preserve the same in 
the records and files of the Commission at Salem, Oregon, 


2e That when said sections of said highways are, permanently 
constructed the same shall be done in accordance with said survey and 
location unless otherwise directed or ordered. by the Commission, 
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The Engineer advise:i that progress on this project has been slow because 
of the inability of the contractor to obtain proper equipment to handle 
large boulders; however, he has now secured such equipment, and completion 
of the job will be expedited as weather conditions permit. He recommended 
that the extension of time requested be granted without penalty, A letter 
was presented from the Public Roads Administration concurring therein, 

The Commission approved the recommendation by unanimous vote, not, however, 
on the basis of the contractor's statements. 
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McNutt Bros., Contract No, 2796, for grading the Mazama Junction- 
Spring Creek Hill Section of The Dalles-California Highway, in Klamath 
County, requested an extension of time of 151 days, from December 31, 1946, 
to May 31, 1947, within which to complete this job. Thy alleged that 
unfavorable weather conditions interfered with the expeditious handling 
of the work and was a direct cause of their failure to complete the con- 
tract within the specified time, The Engineer advised that the contrac— 
tor’s delay in completing the small amount of work remaining will not 
cause the state any additional expense for engineering, neither will it 
affect the plans for surfacing the section. He recommended, in view 
thereof, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote, 
not, however, on the basis of the contractor's statements 
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R, A. H eintz — Construction, Contract No, 2797, for grading the 
Spring Creek Hill-Lobert Section of The Dalles-California Highway, in 
Klamath County, requested an extension of time of 151 days, from December 
31, 1946, to May 31, 1947, within which to complete this job. He gave 
extremely wet weather conditions as the reason for overrunning the time 
time limit, The Engineer advised that early rains were experienced on 
this project which materially delayed finishing operations, which are 
about all that remains to complete the work, He further advised that the 
contractor has made good progress throughout the season and that the state 
will not incur any loss by reason of delay, He recommended, in view 
thereof, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote, 
not, however, on the basis of the contractor's statement, 


Warren Northwest Inc., Contract No. 2799, for grading and paving the 
Klamath Falls-USRS Canal Section of the Klamath Falls~Lakeview Highway, 
in Klamath County, requested an extension of time of 196 days, from 
December 31, 1946, to July 15, 1947, within which to complete this job. 
They attributed their failure to complete the project within the specified 
time limit to delay in the award of the contract, waiting for public 
utilities to complete the readjustment of their facilities, and delays in 
delivery of cement, The Engineer advised that the contractor and the 
public utilities concerned both experienced difficulties in securing labor 
and materials for their respective work, which is the reason that the 
contract was not completed within the specified time limit, He recommended, 


presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously, not, however, on 
the basis of the contractor's statements, 


C. J. Eldon, Contract No, 2773, for trestle bridge construction 
over McKay Creek on the Wolf Creek (Sunset) Highway, in Washington County, 
requested an additional extension of time of 151 days, from December 31, 
1946, to May 31, 1947, within which to complete this job. He attributed 
his failure to complete the project within the specified time limit to 
difficulties in securing necessary materials, The Engineer recommended 
that an additional extension of time of 120 days, up to April 30, 1947, 
rather than 151 days as requested, be granted without penalty, A letter 
was presented from the Public Roads Administration concurring therein, 
The Commission approved the recommendation py unanimous vote, not, how 
ever, on the basis of the contractor!s statement. 


Tom Lillepo, Contract No. 2774, for construction of the Fuller ani 
Ojalla Bridges over the Siletz River on the Siletz Secondary Highway, in 
Lincoln County, requested an extension of time of 242 days, from December 
31, 1946, to August 30, 1947, within which to camplete this job, He 
attributed his failure to complete the project within the specified time 
limit to difficulties in securing delivery of structural and reinforcing 
steel, The Engineer advised that the reason given for overrunning the 
specified time limit is correct, and he recommended that the extension of 
time requested be granted without penalty, A letter was presented from 
the Public Roads Administration concurring therein, The Commission 
approved the recommendation, not, however, on the basis of the contrac- 
tor's statement. 


Adler Construction Company, Contract No. 2791, for grading the 
Mill Creek-Miller Flat Section of the Wamm Springs Highway, in Jefferson 
and Wasco Counties, requested an additional extension of time of 180 
days, from November 30, 1946, to May 30, 1947, within which to complete 
this jobe They attributed their failure to complete the contract within 
the specified time limit to adverse weather conditions. The Engineer 
advised that the reason given for overrunning the time limit is substan 
tially correct and, he recommended, in view thereof, that the extension 
of time requested be granted without penalty. A letter was presented 
from the Public Roads Administration concurring therein, The Commission 
approved the reconmendation by unanimous vote, not, however, on the 
basis of the contractor's statement. 


Strong and Macdonald, Contract No. 2795, for grading and surfacing 
the Spring Creek Hill Section of The Dalles-California Highway, in 
Klamath County, requested an extension of time of 151 days, from 
December 31, 1946, to May 31, 1947, within which to complete this pro- 
ject. They attributed their failure to complete the work within the 
specified time limit to adverse weather conditions, unsettled labor 
market, and difficulties in obtaining repair parts for their machinery. 
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The Engineer reported receipt of a letter from The Pacific Telephone 
and Telegraph Company advising that the Company has purchased property on the 
south side of Burnside Street and east of S, W, 9th Avenue, Portland, on which 
it contemplates construction of a twelve-story building in connection with 
its expansion program, which improvement will involve an expenditure of several 
million dollars, and requesting an expression from the State Highway Commission 
as to its plans for the future widening of Burnside Street, which would affect 
their building design, The Engineer advised that, in his estimation, there is 
no occasion for the further widening of Burnside Street, at least from the 
state highway standpoint, because of the probable future designation of this 
street west of Broadway as a one-way street for eastbound traffic and the 
routing of westbound traffic on Couch Street, studies for which already have 
been made by the City. The further widening of Burnside Street, he said, is a 
very expensive proposition, and he suggested that the Company be advised to 
consult with the Portland City Council for its answer, The Commission con- 
curred in the viewpoint of the Engineer and so ordered, 


The Commission had under consideration renewal of its agreement with 
MatWilkins Cole & Weber, the advertising agency which is supervising publicity 
matters for the Travel ard Information Department, The Commission voted 
unanimously to extend the present armangement for another year. (An agreement 
covering the matter was executed “by the Commission later in the session.) 


In this connection the Engineer brought up for discussion the ques- 
tion of continuing the Highway Department's membership in the National 
Association of Travel Officials. He advised that the dues are $50 a year and 
that membership in the Association was authorized by the former Highway Com— 
mission upon recommendation of the members of the Advisory Committee on Travel 
Matters, The Commission by unanimous vote decided to continue its membership 
in this Association and authorized the payment of the dues for the current 
year. 


The Engineer asked the Commission to confirm telephonic authority 
given him to spend an additional $17,000 for purchase of buildings in Camp 
Adair, He advised that about three years ago the Commission budgeted the sum 
of $200,000 for the construction of buildings with the understanding that 
before any expenditure was made on this account he would secure the approval 
of the Commission, He further advised that on November 25, 1946, the Commis- 
sion authorized an expenditure of “22,000 for the purchase and re-erection of 
four buildings to be used as maintenance headquarters at Florence, Dexter, 
Dufur, and Cave Junction and for an equipment storage building at the Salem 
Shops; also, that on Jarmary 20, 1947, telephonic approval for an additional 
expenditure of $5,090 was authorized by Commissioners Schaupp and Chandler for 
the purchase and re-erection of two additional buildings at Salem, and that on 
January 22, 1947, Commission Chandler authorized an additional expenditure of 
$12,000 to purchase, move, and re-erect three motor repair puildings for 
maintenance headquarters at Woodburn, Troutdale, and North Bend and for one 
fire station building at the maintenance headquarters at Warm Springs Junction, 
He asked the Commission to confirm such telephonic authorizations, totaling 
£17,000, which brings the total expenditure for such purposes to 529,000, The 
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in view thereof, that the extension of time requested be granted without 
penalty, A letter was presented from the Public Roads Administration 
concurring therein, The Commission approved the recommendation by 
unanimous vote, not, however, on the basis of the contractor's statements, 


Philpott & Buckingham, Contract No, 2833, for reconstructing the 
Mill Creek Bridge on the Dallas-Coast Secondary Highway, in Polk County, 
requested an extension of time of 120 days, from January 31, 1947, to 
May 31, 1947, within which to complete this project. They attributed 
their failure to camplete the work within the specified time limit to 
scarcity of adequate labor, difficulties in securing materials, and 
inclement weather. The Engineer advised that the reasons given by the 
contractor for overrunning the specified time limit are correct, He 
recommended, in view thereof, that the extension of time requested be 
granted without penalty. A letter was presented from the Public Roads 
Administration concurring therein, The Commission approved the recom 
mendation by unanimous vote, not, however, on the basis of the contrac- 
tor's statements, 


The Engineer reported the Contract No. 2766 for grading on the 


Madras-Lamonta Section of the Madras—Prineville Secondary Highway, in Jeffer- 
son County, and Contract No. 2847, for landscaping the Ocean Lake Section of 
the Oregon Coast Highway, in lincoln County, have been completed according 
to the requirements of the contracts or modifications thereof and that said 
jobs are now réady for acceptance, The following resolution accepting the 


above projects was offered and adopted by the unanimous vote of the Commis— 
sion: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptances 


Contract No. 276¢, with R.A, Heintz - Construction, for 
grading on the Madras—Lamonta Section of the Madras—Prineville 
Secondary Highway in Jefferson County; completed August 28, 1946; 


Contract No. 2847, with Knight Pearcy, d.b.a, Knight Pearcy 
Nursery Co., for landscaping on the Ocean Lake Section of the 
Oregon Coast Highway in Lincoln County; completed December 27, 1946» 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized, 
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westerly terminus of which is at Highway Engineer's Station 729400 of the 
reconstructed line and the easterly terminus of which is at Highway 
Engineer's Station 862434.8 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section.of said 
highway portions or units of the right of way of the highway as formerly 
located have been eliminated from the boundaries of the new location, some 
of which eliminated sections er areas are no longer needed for highway or 
other public purposes, while other portions or sections may be needed 
and may be retained for public use; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the areas and sections of the right of way of said highway 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HUREBY IS RESOLVED py this Commis— 
sion as follows: 


1, The areas of land within the linits of the old right of way 
and outside the limits of the right of way of the reconstructed highway 
which lie between Engineer's Station 731+00 and Engineer's Station 744420 
of the reconstructed highway, between Engineer's Station 746+00 and 
Engineer's Station 773450 of the reconstructed highway, between Engineer's 
Station 774+50 of the reconstructed highw. -amd Engineer's Station 778+50 
of the reconstructed highway, and between Engineer's Station 7'78+00 and 
Engineer's Station 802400 of the reconstructed highway, and between 
Engineer's Station 802400 and Engineer's Station 8409450 of the recon- 
structed highway, and which areas are show colored in brown on the map 
attached hereto, which map is marked "Exhibit A" and by this reference 
made a part of this resolution, are no longer needed for highway and may 
not be needed for any other public purpose, and, therefore, all of said 
areas colored in brown and enumerated above are eliminated from the right 
of way of said highway, and such title, interest or right which the State 
has or may have had in said real property is hereby permitted to revert 
to the County,- and shall be under the jurisdiction and control of the 
County and shall be maintained by the County as a public road pursuant to 
agreement between the County and the State dated December 27, 1945, * 


2e The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the relocation and reconstruction of the said 
highway, It is the judgment and finding of the Commission that all of 
said area is and will be needed for highway right of way, and likewise 
for highway construction, improvement, maintenance and other highway pur—- 
poses and uses, For such uses and purposes, therefore, the Commission 
does hereby declare and order that possession of and title to all of the 
land or area shown colored in green on said "Exhibit A" shall be retained 
and held by the State and shall not be permitted to revert to the County 
or become the property of abutting owners. * 
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Commissio: approved such expenditure by unanimous vote, 


In this connection the Engineer was instructed to send pictures of 
the re-erected buildings to each member of the Commission for his information, 


The Engineer reported receipt of information from the War Assets 
Corporation that it has for sale a limited stock of steel girder highway spans 
now stored at Atlanta, Georgia, the spans being 30 feet in length and con- 
sisting of four I beams, and, as manufactured, have a roadway width of 2 feet 
6 inches. These may be purchased, he said, for the sum of $387.51 per span 
f.0.b, Atlanta, Georgia, and if obtaineble, will effect a saving of $30,000 
jn the construction of approaches to the Willamette River Bridge at Independ- 
ence, He also said that additional steel can be used to advantage in the 
construction of the Stillwell Bridge at Tillamook. He requested authority to 
purchase 45 spans, which would cost approximately $26,505.67, including 
freight. The Commission approved the request by unanimous vote. 


The Commission had under discussion the adoption of a policy with 
regard to the painting of parallel parking stalls on state highway routes 
through cities, The Engineer advised that a number of years ago, as an 
inducement to the cities to adopt parallel parking ordinances, the Commission 
agreed to paint parallel parking stalls on highway routes, which is quite a 
task for the sign crews inasmuch as it is necessary to repaint the lines two 
or three times a year, A number of the cities, he said, have installed 
parking meters, which changes the picture somewhat and raises the question 
whether or not the state should continue the painting of the parking stalls 
at such places because of the additional work that would be required, it 
being essential that the parking stalls be well marked when meters are used. 
He recommended continuation of the present policy in all places where no 
meters have been installed and that in localities where the city maintains 
meters the responsibility for painting the parallel parking areas be placed 
upon the cities, which, he said, can do the work cheaper than it can be done 
by the state. The Chief Counsei concurred in the recommendation, giving as 
his thought that it is only right that the cities should perform such func- 
tion inasmuch as they are securing revemmes from the meters. The Commission 


approved the recommendation unanimously. 


The Engineer reported completion of construction of the Ruckles 
Creek-Middle Bridge Section of the Baker-Homestead Highway, in Baker County, 
and recommended abandonment of certain fragments of the old right of way and 
that such portions be allowed to revert to the county for maintenance as a 
county road or disposed of otherwise as the County sees fit. The Commission 
approved the recommendation and thereupon, by unaniaous vote, adopted the 
following resolution with regard thereto upon motion of Commissioner Schaupp, 
which was duly seconded by Commissioner Chandler: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Baker-Homestead Highway No. 12 
known as the Ruckles Creek-Middle Bridge Section in Baker County, the 
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at the intersection of the Oregon Coast Highway and Linton Avenue, in the 
First Addition to Bay Park in Coos County; and 


WHEREAS, by reason of the relocation of said section of said 
highway, portions or units of the right of way of the highway, as formerly 
located, have been eliminated from the boundaries of the new location, 
and are no longer needed for highway purposes. 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the areas and sections of the right of way of said highway 
affected by reason of said relocation; and 


WHEREAS, the City of Coos Bay and the Highway Commission have 
entered into an agreement relating to the use and jurisdiction of the 
abandoned sections, said agreement being dated December 30th, 1946; 


NOW, THERSFORE, BE IT AND IT H{REBY IS RESOLVED by this Com 
mission as fo. S$! 


1. That the sections or areas of the old right of way which 
lie between Highway Engineer's Station 23425 and Highway Engineer's 
Station 29490 of the reconstructed highway, and also between Highway 
Engineer's Station 30400 and Highway Engineer's Station 39+20 of the 
reconstructed highway, and are otherwise showm and identified colored in 
red on Exhibit A, attached hereto, and by this reference made a part 
hereof, are hereby abandoned as any part of the right of way of the said 
State Highway, The Commission hereby surrenders all jurisdiction there— 
over and hereby consents that jurisdiction over said road shall be 
assumed and exercised by the City Council of Coos Bay, * 


2. That the area shown colored in green on said Exhibit "A" 
includes right of way acquired for the relocation and reconstruction of 
the said highway and includes also some parts or areas of the old right 
of way not now incorporated within the boundaries of the right of way 
proper, In connection with all the said area colored in green, it is 
the judgment and finding of the Commission that all of said area is and 
will be needed for right of way, and likewise for highway construction, 
improvement, maintenance and other highway purposes and uses. For such 
uses and purposes, therefore, the Commission does hereby declare and 
order that possession of and title to all of the land or area shown 
colored in green on said Exhibit A shall be retained and held by the 
State, and shall not be permitted to revert to or become the property of 
abutting owners. * 


3, The boundaries of all real properties acquired for rights 
of way, and the boundaries of all real properties, title to which is to 
be retained by the State, shall be appropriately and properly marked on 
the ground by the Engineer with proper momments, and such boundary 
monuments shall thereafter be maintained in place, 


3, The boundaries of all real properties acquired for rights 
of way and the boundaries of all real properties title to which is to 
be retained by the State shall be appropriately and properly marked on 
the groumd by the Engineer with proper momments, and such boundary . 
monuments ghall thereafter be maintained in place, 


4. This resolution shall be entered in the mimtes and 
records of the Commission, and the Secretary hereby is directed to mail 
to the County court of Baker County a duly certified copy thereof, and 
shall file with the Clerk of Baker County a like certified copy; and 
said County Court hereby is respectfully requested to take appropriate 
official action, by resolution or otherwise, by which the County shall 
accept the said abandoned sections of the said old right of way shovm 
colored in brown on the map attached hereto and marked "Exhibit A", and 
shall assume jurisdiction thereover as a county road or shall vacate 
any or all of said abandoned sections as may be determined by the County 
Court, permitting such areas to revert to the owners of the abutting 
property, * 


FOOTNOTE : 


* The map mentioned in this resolution is attached to the 
original resolution on file in the dffice of the State Highway 
Commission, Salem, being Resolution No, 129, under the heading 
"Abandorment and Retention Resolutions" and said map by this 
reference is made a part of this minute entry to the same extent 
as if copied in full herein, 


The Commission also had under discussion the disposition of certain 
sections of the Oregon Coast Highway within the City of Coos Bay which no 
longer are required for state highway purposes since the highway has been re- 
constructed at this location, particularly along the Ingersoll Avenue—Johnson 
Avenue unit and through the Bunker Hill district. The Engineer advised that 
the City Council has signed an agreement covering the future disposition of 
such areas and recommended action by the Commission in conformity therewith, 
The Chief Counsel concurred in the recommendation, The Commission approved 
the recommendation and thereupon, by unanimous vote, adopted the following 
resolution with regard thereto: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Oregon Coast Highway known as 
the Ingersoll Aveme-Johnson Avenue Section, and the Bunker Hill Section, 
in Coos County, the northerly terminus of which is at Highway Engineer's 
Station 17439 of the reconstructed line at the intersection of Broadway 
and Ingersoll Avenue, in the City of Coos Bay, and the southerly terminus 
of which is at Highway Engineer's Station 89400 of the reconstructed line 
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the description of said road now reads as follows: 


Beginning at Nyssa in Malheur County, Oregon; thence southerly 
via Adrian to a junction with the Homedale Spur Secondary State 
Highway No. 455 and the Jordan Valley County Road approximately 8,7 
miles south of Adrian, a distance of 20,95 miles, 


which said county road upon its selection and designation as a secondary 
state highway was identified in the records of the Highway Commission as 
the Nyssa~Adrian Secondary State Highway No. 450; and 


WHEREAS, on November 13, 1931, the Commission designated as a 
secondary state highv.ay a county road in Malheur County, which road was 
under the jurisdiction ef the County Court and was defined amd described 
as follows, to wit: 


Beginning at a junction with the Nyssa-Adrian Secondary Stae 
Highway No, 450 and the Jordan Valley County Road, approximately 
8.70 miles south of Adrian; thence easterly to the Oregon-—Idaho 
state line, a distance of 1,95 miles, 


which said county road upon its selection and designation as a secondary 
highway was thereafter identified in the records of the Highway Commission 
as the Homedale Spur Secondary State Highway No. 455; and 


WHEREAS, by reason of the relocation and contemplated recon— 
struction of said secondary highways and by reason of the communities which 
are served by said highways it is the judgment and opinion of the Commis— 
sion that said highways should be combined amd thereafter identified as a 
secondary highway to be known as the NyssarAdrian Secondary Highway No. 
450; 


NOW, THEREFORE, BE IT AND IT HERBY IS RESOLVED by the Commis— 
sion, all members being present and affirmatively voting as follows: 


1. That the Nyssa—Adrian State Highway No. 450 and the Homedale 
Spur Secondary State Highway No. 455 shall be and the same hereby are for 
all purposes combined and shall hereafter be identified and known as the 
Nyssa—Adrian Secondary State Highway No. 450. 


2. That the route, location and description of said Secomary 
Highway No, 450 shall be and is described as follows: 


Beginning at Nyssa in Malheur County, Oregon; thence southerly 
via Adrian to a point approximately 8.3 miles south of Adrian; thence 
easterly to the Orega-Idaho state line, a distance of 22,47 miles. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the 4th day of February, 1947. 
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4e This resolution shall be entered in the mimutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
City Council of Coos Bay, a duly certified copy thereof, and shall file 
with the Clerk of Coos County and the Recorder of the City of Coos Bay 
a like certified copy, and the City Council hereby is respectfully 
requested to take appropriate official action, by resolution a@ otherwise, 
by which the City shall accept the said abandoned sections of the said 
old right of way shown colored in red on the map attached hereto and 
marked Exhibit A, and shall assume jurisdiction thereover as city streets,* 


FOOTNOTE: 


# The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No, 153, under the heading 
"Abandonment and Retention Resolutions" and said map by this 
reference is made a part of this minute entry to the same extent 
as if copied in full herein, 


The Engineer presented for the Commission's approval a form of 
agreement with Malheur County with respect to the abandonment of certain 
sections of the old right of way of the Nyssa-Adrian Secondary Highway, 
Malheur County, when this highway has been reconstructed on permanent align- 
ment. He recommended approval and execution of the agreement, which is in 
conformity with the Commission's policy to provide for the disposition of 
such fragments of right of way prior to contracting a highway improvement. 

He exhibited a map showing the sections of right of way under discussion. 
The Commission approved the recommendation +y unanimous vote, (The agreement 
was signed by the Commission on the following day.) 


The Commission had under discussion the combination of two second- 
ary highways in Malheur County in order to simplify the records —— Nyssa- 
Adrian Secondary Highway No, 450 and Homedale Spur Secondary Highway No. 455 
The Engineer recalled that this matter came before the Commission at the pre- 
vious meeting, but action thereon was deferred pending securing of the 
approval of the Malheur County Court, The approval of the County Court, he 
said, has been obtained, He recommended appropriate action by the Commission 
combining these two secondary highways. The Commission approved the recom- 
mendation and thereupon, by unanimous vote, adopted the following resolution 
with regard thereto: 


WHEREAS, on November 13, 1931, the Commission selected and 
designated as a secondary highway a county road in Malheur County then 
under the jurisdiction of the County Court of said County, and on May 
17, 1937 by amended resolution the location of said road was changed and 
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1946, provided for improvements that were estimated to cost a total of %8,000, 
of which amount the state was obligated to pay ‘6,000 and the city $2,000, He 
recommended approval of the request if investigation reveals that the amounts 
are right. Chairman Banfield recalled that the Commission's present policy 
limits to $2,500 the state's contribution to cities for projects of this kind. 
It was his thought that the Commission should adhere to such policy, and 
suggested cooperation with the City of Lebanon on such basis, Commissioners 
Schaupp and Chandler concurred thereby making the decision unanimous. 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he has posted several state highways for 
reduced weight loads in order to make certain that they will not be damaged 
during the time that frost is leaving the ground, He asked the Commission to 
confirm such postings, and thereupon the Commission adopted the following 
resolution with regard thereto by unanimous votes 


WHEREAS, by the provisions of Section 115-394, 0.C.L.A., the 
Commission is empowered to reduce the maximum load which may move over any 
state highway or sectionithereof and may reduce the speed at which traffic 
may operate over such highways or sections of highways if and when the 
Commission finds, upon investigation, that such action is necessary in 
order to preserve said highways or that such action is in the interests of 
the general public; and 


WHEREAS, the following highways and/or sections of highways are 
state highways and as such are under the jurisdiction and control of the 
State, to wit: 


Alsea Highway No, 27 from Mile Point 7,50 (7.5 miles east 
of Waldport) to Mile Point 28,08 (Lincoln-Benton County 
line) in lincoln County, being the unoiled section of said 


highway 


Alsea~Deadwood Secondary Highway No, 201 from Mile Point 
0,00 (Junction with the Siuslaw Highway) to Mile Point 
19,45 (Terminus at "old" Paris) in Lane County 


Richardson—Eugene Secondary Highway No. 220 from Mile Point 
11,94 at Richardson to Mile Point 36.57 (Junction with 
Territorial Secondary Highway at Elmira) in Lane County 


McKenzie Highway No, 15 from Mile Point 12,00 at Walterville 
to Mile Point 55.00 (Junction with road at Belknap Springs) 


Hood River Secondary Highway No, 281 from Mile Point 11.72 
(Junction with county road to Dee) to Mile Point 17.80 
(Junction with county road at west limits of Parkdale) 


AND, WHEREAS, after inspection and study of said highways by the 
Engineer he has reported to the Commission that the highways above named 
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The Commission discussed the claim of Claude F, Williams, Prine- 
ville, for damages which he alleges occured to his alfalfa hay crop and field 
as the result of the blocking of drainage from his field during the construc- 
tion of the Prineville Grade Separation project, The Engineer advised that 
during the excavation work in conriection with the construction of the east 
pier of this structure an old timber plank culvert under the old railroad 
grade was destroyed, and drainage water thereafter accumulated, forming a | 
pond in Mr, Williams! hayfield which resulted in the destruction of about : 
four tons of newly-cut hay and about one acre of growing alfalfa, which Mr, 
Williams declares is worth the sum of $114. He advised further than no one 
knew that the culvert was there when the contract was awarded; otherwise, 
appropriate provision would have been made in the specifications, ari the 
contractor would have been required to protect it. The State Highway Depart- 
ment, he said, is responsible for the damage, and accordingly recommended 
payment of the claim, The Chief Counsel concurred therein. The Commission 
approved the recommendation by unanimous vote. 


The Commission discussed a resolution from the Disabled American 
Veterans, Chapter No, 15, requesting insertion of a clause in all state high- 
way contracts giving veterans preference of employment... The Chief Counsel 
advised that the legislature in 1945 enacted a law which requires that war 
veterans be given preference for appointment and employment in every depart— 
ment and upon all public work in the State of Oregon and of any county, city, 
town, or municipal corporation, or other political subdivision thereof, 
This act of the legislature, he said, indicates that some such congideration 
be given to war veterans, and he suggested that it would be advisable for the 
Commission to comply therewith, The Engineer advised that such a clause has 
been contained in all highway contracts since World War I; however, it does 
not state that the contractor shall employ disabled veterans, Following 
discussion the Commission referred the resolution to the Chief Counsel for 
reply by quoting the law, The Engineer was instructed to bring to the atten- 
tion of all contractors the clause of the contract which states that war 
veterans shall be given preference in employment on public work and to ask 
them to comply therewith insofar as is possible, 
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A letter was presented from the St, “elens Pulp and Paper Co., Sts 
Helens, Oregon, requesting a three-year extension of its agreement with the 
State Highway Commission covering its use and operation of a timber trestle 
over the Lower Columbia River Highway at Mile Post 89,51, Clatsop County, 
The Engineer advised that the company has been operating a logging railroad 
over this structure for the past three years without any trouble or complaints. 
He recommended that the company's request for extension of the agreement be 
approved provided the company will make repairs as may be necessary to put 
the structure in a safe and sound condition. The Commission approved the 
recom.endation unanimously, 
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The Commission had under discussion a request from the City Council 
of Lebanon, Oregon, for a one-year extension of the arrangement had last 
year for state maintenance of a log trucking route through their city, The 
Engineer advised that the previous arrangement, which expired December 31, 
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3, In computing the total weight of any single vehicle, the 
total gross weight of any trailer or trailers attached to said vehicle 
shall be considered as a component part of the total gross load and shall 
not be considered as a separate vehicle, 


4e It is further ordered that these rules and regulations shall 
be in full force and effect from the fourth day of February, 1947, until 
rescinded, modified or revoked by order of the Highway Commission. 


5, It is further ordered that a notice be posted in a conspic~ 
uous manner and place at each end of each of the above-named highway 
sections so that said notice can be readily seen and read, which notice 
shall state plainly the limitations and prohibitions of the traffic hereby 
in this order determined and fixed, 


6» It is further ordered that a certified copy of this order be 
furnished to the County Court of each county in which any of said highways 
are located, and that a certified copy of said order be furnished the 
Superintendent of the Department of State Police for his informations, 


Dated this fourth day of February, 1947. 


In this connection the Engineer brought up for discussion the question 
whether or not log hauling should be permitted on the Mt, Hood Highway this 
year between Barlow Pass and Cooper Spurs He recomended that such operations 
be allowed from Mile Post 69,90, near Newton Creek, to Mile Posts 95.74 and 
9582, where the loads leave the hi enroute to the plants of the Hood 
River Box and Veneer Company and the licNeil Lumber Commny, respectively, on 
the condition that the overall length of the equipment and load shall not 
exceed 56 feet and, provided further that (1) such hauling shall be carried on 
only during a period to be specified by the State Highway Engineer (approxi- 
mately between June 1 and October 1), that (2) between Mile Post 69.90 
(Entrance to the highway) and Mile Post 78,43 (Cooper Spur) all loaded logging 
trucks shall be preceded by a pilot car which shall proceed far enough in 
advance of the loaded truck to stop all opposing traffic at a location that is 
suitable for passing; and that (3) between Mile Post 69,90 (Entrance to the 
highway) and Mile Post 78.43 (Cooper Spur) the speed of all empty and/or 
loaded logging trucks shall not exceed 15 miles per hour, and that the empty 
logging trucks shall stay on the right hand side of the yellow traffic lim 
and at no time encroach upon the lane of opposing traffic. He advised that the 
weight of the loads would be legal and that log hauling would not be permitted 
until such time as the highway has dried out sufficiently to stand up under the 
heavy loadse The Commission approved the recommendation by unanimous vote and 
so ordered, 


Messrse J. S. Burres, Moro, Oregon, and George Kaseberg, Condon, 
Oregon, stockmen and farmers, came before the Commission at this time and urged 
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and defined are, because of frost and other climatic conditions and 
effects, in such state of repair and in such condition generally that 
the use of the same by the movement thereover of trucks carrying a 
maximum weight of load and vehicle permitted by law will render the 
same unsafe and in some respects impassable; and 


WHEREAS, based on the report of the said Highway Engineer and 
on his recommendation, it is the opinion and finding of the Commission 
that the total gross weight of cambined load and vehicle using said 
highways or any of the same should be reduced as hereinafter in this 
order provided; 


NOW, THEREFORE, BE IT AND IT HEREBY IS ORDERED by this Comsis- 
sion, all members being present, as follows: 


1. That the Commission does hereby find and declare that the 
highways or sections of highways above named have been and are being 
deteriorated by reason of frost and other climatic conditions and there- 
fore in order to preserve and protect the same the maximum gross weight 
of load and vehicle permitted on said highways and the speed at which 
such vehicles may move must be reduced as herein provided, 


2 That the maximum gross load and the speed of operation of 
such vehicle and load shall be: 


Name of Highway Maximum Gross Load Speed 


Alsea Highway No. 27 from idile Point 7,50 

(7.5 miles east of Waldport) to Mile Point 

28.08 (Lincoln-Benton County line) in Lincoln 

County, being the unoiled section of said 

highway 6 tons legal 


Alsea~Deadwood Secondary Highway No, 201 

from Mile Point 0,00 (Junction with the Sius- 

law Highway) to Mile Point 19,45 (Terminus at 

"old" Paris) in Lane County 6 tons Legal 


Richardson-Zugene Secondary Highway No, 220 

from Mile Point 11.94 at Richardson to Mile 

Point 36.57 (Junction with Territorial Second- 

ary Highway at Elmira) in Lane County 6 tons Legal 


McKenzie Highway No, 15 from Mile Point 12,00 
at VJalterville to ile Poimt 55.00 (Junction 
with road at Belknap Springs) 10 tons legal 


Hood River Secondary Highway No, 281 from Mile 50% of maximum gross 
Point 11,72 (Junction with county road to Dee) and axle weights 

to Mile Point 17,80 (Junction with county road allowed by statute Legal 
at west limits of Parkdale) 
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timber in the Rogue River National Forest above the Diamond Lake-Crater Lake 
Highway Junction, the anticipated cut being estimated at between ten million 
and fifteen million board feet annually, and inquiring whether or not the State 
Highway Commission has any objections to the truck hauling of the logs over the 
Diamond Lake Highway and Crater Lake Highway to Prospect and Medford, The 
Engineer advised that this highway was constructed primarily as a recreational 
road and that the foundation is not strong enough to carry log-hauling traffic. 
He recommended, in view thereof, that no log hauling be permitted on this road, 
The Commission approved the recanmendation unanimously, (The U.S, Forest 
Service advised subsequent to this meeting that other arrangements had been 
made for the transportation of the logs so that it would not be necessary to 
truck them over the West Diamond Lake Secondary Highway.) 


The Commission had under discussion the advisability of ordering 
reduced speed limits on certain highways for trucks engaged in log hauling, 
particularly highways which have narrow amd crooked sections where the truck- 
hauling of logs endangers other traffic, The Engineer recommended adoption 
of an order designating maximum speeds as follows: 


Highway Section and ifile Post Maximum Speed 
TMillewtTrail Deadhorse Canyon (M.P. 40,43) to 
MoP. 41.44 15 Miles-per-hour 
Tiller-Trail Summit West Section (M.P. 23.58 
to MeP. 27.92) 15 Miles-per-hour 
Elkin-Sutherlin Me Pa 13.44 to MP. 18,01 25 Miles—per-—hour 


Elkin-Sutherlin M.P. 18,01 (Summit of Marvin Hill) 

to M.P. 22.84 (Road to Cole's 

Valley) 15 Miles—per—hour 
Elkin-Sutherlin M.P, 22.84 to Sutherlin 25 Miles-per-hour 


Siletz Highway M.P. 5.52 (End of pavement) to 
M.P. 10.55 (2 miles south of 


Macks Landing) 20 Miles—per-hour 
Siletz Highway M.P. 12.93 to MP. 23.88 (Siletz 
Town) 20 Miles-—per—hour 


Siletz Highway M.P. 23,88 (Siletz Town) to M.P. 31.86 
(Jet. with Corvallis-Newport Hiry.) 
30 Miles-per-hour 


The Engineer advised that the State Police Department alleges that 
it does not have the authority to make arrests for speed violations merely 
because permits issued by the State Highway Commission contain a reduced speed 
limit clause; however they do have such an authority when a reduced speed is 
ordered by the Public Utilities Commissioner, He gave as his thought, in 
view thereof, if the Commission approves the speed reductions as recommended 
that it should authorize the Secretary to ask the Public Utilities Commissioner 
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improvements to the Cottormmood Grade Section of the Wasco—Heppner Secondary 
State Highway. Chairman Banfield advised that there is now contained in the 
Commission's third year Postwar Construction Program an item of $102,000 for 
the improvement of a seven-mile section of this road extending easterly from 
the John Day River, and the Commission expects to place this work under 
contract during 1948. He assured the gentlemen that the Commission would do 
the work unless it is deprived of the funds that have been budgeted to fir- 
ance it. He pointed out that there are many parts of the state highway system 
that are in a similar state of disrepair that cannot be improved because funds 
are not available to pay for the wrk, As a result of considerable discussion 
the Engineer was authorized and instructed to spend about $2,000 to improve 
some of the bad places on this grade pending construction of the major project, 
He was also instructed to re at the next meeting how much it will cost to 
make the road safe for travel, Mr, Kaseberg urged better maintenance at the 
east end of the grade. The Engineer advised that he would look into this 
feature ani would have the Maintenance Engineer call upon Mr. Kaseberg in the 
near future to ascertain just what he has in mind, 


The meeting adjourned at 5:30 pem. to reconvene at 9:00 a.m. the 
following morning in the Imperial Hotel, ~ 


Portland, Oregon 
February 5, 1947 


The meeting of the State Highway Commission reconvened at 9:00 ass 
in Room 715 (Imperial Room) of the Imperial Hotel, Present were: 


T. H, Banfield, Chairman 

A, W. Schaupp, Commissioner (Arrived at 10:00 a.m,) 
Ben R, Chandler, Commissioner 

R. H, Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The Engineer brought to the Commission's attention a news item 
from the morning Oregonian of January 23, 1947, advising that the Clackamas 
County Court has ordered a maximum load limit of 15,000 pounds on all 
county roads in order that they might not be damaged by heavy traffic during 
the period that frost is leaving the ground, The Commission took no action 
on such matter, 


The Commission discussed matters pertaining to the designation as 
a state secondary highway of the county road which extends from Estacada to 
Milwaukie, in Clackamas County, particularly the question of costs, The 
Engineer was instructed to render a detailed report on such matter, (This 
matter was discussed further later in the session when Commissioner Schaupp 
was present. See minute entry ahead,) 


A letter was presented from Karl L, Janouch, Forest Supervisor, 
Rogue River National Forest, advising that the Forest Service plans to sell 
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meeting of the Legislative Subcommittee of the Executive Committee of the 
American Association of State Highway Officials which is to be held in 
Washington, D.C. during the first week of March, He advised that tris is an 
important committee which is extremely active in securing increased highway 
appropriations and it is quite important that he attend since he is the only 
western member of the committee and will be depended on to look out for the 
interests.of the Western states, The Commission approved the request by unan- 
imous vote subject to further approval by Governor Snell, 


The Secretary presented an invoice from the American Association of 
State Highway Officials covering payment of annual dues in this Association 
for 1947 amounting to $450. The Commission approved the invoice and ordered 


The Commission had under discussion the setting of a date for its 
next regular meeting in Portland and decided to hold such meeting on Monday 

and Tuesday, March 24 and 25, 1947, provided that meets with the pleasure of 
Commissioner Schaupp. (Commissioner Schaupp expressed his approval later in 
the session.) The Secretary was instructed to make the usual arrangements to 
hold this meeting in the auditorium of the Public Service Building, Portland. 


The Commission discussed the following items of unfinished business: 


l. Sale of concession privileges in Silver Creek Falls State Park: The 
Chief Counsel reported briefly on this matter earlier in the session, He ad 
vised at this time that he would render a complete report at the March meeting 
of the Commission. 


2. Request of Roy A, Gould for permission to maintain a residence build- 
ing on State Highway Department property adjacent to the WismkmHighway near 
Glenwood, Washington County: The Chief Counsel advised that, in his opinion, 
it would be satisfactory to grant Mr, Gould this privilege for a period of 
five years and that he is now preparing a form of agreement on such basis, 
the consideration being that upon the expiration of the five-year period the 
state may purchase the building, if it » desires, for a nominal amount yet to 
be negotiated, He recommended approval of the arrangement. The Commission 
approved the recommendation unanimously. 


3. Request of Boardman Public Schools for acquisition of a state-owned 
gravel pit and stockpile site for school purposes: The Engineer advised that 
he wrote the school district in conformity with instructions from the Commission 
at the previous meeting, but he has received no reply to date, The Secretary 
was instructed to delete this item from future agendas. 


4e The designation of Jefferson Street and Columbia Street, Portland, 
as one-way traffic streets: The Chief Counsel read aloud a redraft of a form 
of resolution covering this matter which he has prepared pursuat to instruc-— 
tions from the Commission at the previous meeting. The Commission ap roved the 
form as rewritten and thereupon, by unanimous vote, adopted the resolution as 
follows: 
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to include them as restrictions in special carrier permits issued in his 
office. Following discussion the Commission by unanimous vote approved the 
reduced speed limits recommended by the Engineer, and ordered that they be 
forwarded to the Public Utilities Commissioner with the Commission's recom 
mendation that they be adopted in connection with the issuance of special 
carrier permits, 


The Commission discussed a letter from Mr, R. W, Arens, County 
Commissioner of Hood River County, requesting certain information concerning 
the plans of the State Highway Commission for the further development of the 
Columbia River Highway east of Portland, Chairman Banfield gave as his 
thought that this letter should go unanswered as to details until the legis- 
lature, which is now in session, adjourns and the Commission knows what the 
status of its finances are to be. Commissioner Chandler concurred. 


In this connection the question arose whether or not the Hood 
River-Mosier Section of this highway could be broken down into comparatively 
small increments in order to facilitate construction, The Engineer was 
instructed to look into this feature and to advise the Commission relative 
thereto. 


The Engineer reported a request from the Wagner and Beviey Logging 
Company for permission to conduct logging operations on private property 
adjacent to the Albany-lyons Secondary Highway along Thomas Creek, Linn 
County. He advised that these operations are to be conducted on a steep 
hillside above the highway and undoubtedly some of the trees will be felled 
on the highway and will constitute a hazard to highway traffic, which condi- 
tion has prompted the company's request. He further stated that quite a 
number of these trees lean toward the highway, and if they are not felled 
now while there is an opportunity to secure protection for highway traffic, 
the probabilities are that they will fall naturally, later on, thereby increas- 
ing the hazard; moreover, it is quite likely that roclg aml boulders will be 
dislodged from the cliffs above the highway and these too will constitute a 
serious traffic hazard which could be minimized were the felling of the trees 
conducted under proper supervision, He recommended approval of the company's 
request provided it will comp.y with certain conditions for public protection 
as are contained in the proposed agreement which he presented for inspection, 
The Chief Counsel concurred in the recommendation, advising that he prepared 
the agreement which contains provisions that will amply protect the Commis- 
sion and the general public if complied with by the Company, After careful 
consideration the Commission approved the recommendation by unanimous vote 
and thereupon signed the agreement. 


The Engineer reported that the plans for the proposed bridge aci® ss 
the Willamette River at Independence are completed. He requested authority 
to present the plans to the U. S, War Department for approval, that being 
required before a contract for construction of the structure can be awarded, 
The Commission approved the request by unanimous vote, 


The Engineer requested authority to attend, at state expense, 4 
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4e That the State of Oregon, acting by its State Highway Com- 
mission, hereby offers to contribute one-half of the cost incident to and 
involved in the anstallation of traffic signals, necessary traffic devices 
and installations, for the purpose of channelizing traffic, for the 
accomplishment of necessary street widening, and paving and for pavement 
patching, all of which are a part of contemplated improvement of Columbia 
Street between Front Avenue and a proposed connection with Jefferson 
Street near S.W. Eighteenth Street. 


'§, That this resolution be entered in the mimutes and records 
of the Commission as of February 5, 1947, and a correct copy thereof 
delivered to Will E, Gibson, Auditor of the City of Portland, 


The following is an exact copy of the City of Portland's resolution 
No, 23106 referred to in the foregoing resolution: 


(#) "Resolution No, 23106 


WHEREAS, the City Traffic Engineer has prepared plans for a one-way 
connection between SW Canyon Road and SW Harbor Drive using SW Jefferson 
Street westbound and SW Columbia Street eastbound, with necessary connec- 
tions to SW Harbor Drive and Jefferson Street at Sif 18th Avemue; and, 


WHEREAS, the Oregon State Highway Commission on October 29, 19465 
approved the taking over of Si Columbia from SW 18th Avenue to Sif Harbor 
Drive and of SW Jefferson Street from SW 4th Avenue to Sif Harbor Drive, 
and of the operation of SiJ Jefferson Street from Sif Harbor Drive to SW 
14th Avenue as a westbound street and SifColumbla Strest fron SVT 1, th Avenues to 
SW Harbor Drive, as an eastbound street, until plans can be approved and 
and agreements entered into by the City of Portland and the Oregon State 
Highway Commission for the division cf cost on the entire project; and, 


WHSREAS, the Council feels that this much needed improvement should 
be expedited as much as possible in order to relieve congestion which now 
exists on SiJ Jefferson Street and provide safe movement of traffic north 
and south across SW Jefferson Street; now therefore, 


BE IT RESOLVED that the Council hereby approves of the operation of 
SW Jefferson Street as a one-way traffic street westbound from S\J Harbor 
Drive to SW 14th Avenue, and SW Columbia Street as a one-way traffic 
street eastbound from Sif 14th Avenue to SW Harbor Drive. 


Adopted by the Council, Nov. 22, 1946 


WILL E, GIBSON 
Com'r Bowes AUDITOR OF THE CITY OF PORTLAND 
11-15-46 
mkr ;pjh" 
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WHEREAS, the volume am type of traffic which enters and leaves 
the City of Portland over the Canyon Road is such as to create a severe 
traffic hazard and traffic congestion; and 


WHEREAS, as a means of terminating, or at least minimizing, 
such unfavorable conditions, it is proposed by the municipal authorities 
of the City of Portland that two one-way traffic routes be established 
over which there may move Canyon Road traffic within a specified area; 
and 


WHEREAS, the City has adopted Resolution No, 23106, a copy of 
which, for appropriate reference, is attached, by which resolution the 
City has officially established one-way traffic connections, using 
S.W, Jefferson Street from S,i/,Harbor Drive to S.W. Fourteenth Avenue 
for westbound traffic, and S.W. Columbia Street from S,\/, Fourteenth 
Avenue to S.W, Harbor Drive for eastbound traffic, until plans can be 
approved and agreements entered into by the City of Portland and the 
Oregon State Highway Commission for the division of costs on an entire 
project now under consideration; and (#*) 


WHEREAS, the Highway Commission is of the opinion that the 
proposed one-way traffic routes will tend to minimize traffic conges— 
tion and traffic hazard until some more permanent arrangement can be de- 
veloped by the City and the State; and 


WHEREAS, the City and the State are jointly engaged ina 
traffic study for the purpose of developing a scheme and plan of street 
improvement, coupled with traffic control, which will contribute a 
measure of relief to the disturbing traffic congestion which now pre- 
vails with respect to Canyon Road and its related arteries; 


NOW, THEREFORE, be it and it hereby is resolved by the Commis- 
sion, all members being present and affirmatively voting, as follows: 


1, That the one-way traffic arrangement and control provided 
for by the City in its Resolution No. 23106 be and the same hereby is 
approved, 


2. That, pending further conference between the City officials 
and the members of the Oregon State Highway Commission, the maintenance 
of said one-way traffic streets shall remain the obligation of the City. 


3. That the Highway Commission does hereby recommend that a 
further study of traffic conditions with respect to Canyon Road and its 
points of contact within the corporate limits of the City of Portland 
be made by the City and the State for the purpose of determining to 
what extent and in what manner traffic accomodations can be provided 
which will more adequately serve immediate and future needs, 
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2e That the section of the old route referred to as Unit "F", 
colored in red, and particularly described as: 


Beginning at Highway Engineer's Station 11400 of the old Pacific 
Highway in the Northeast quarter of the Southeast quarter of Section 
22, Towmship 33 South, Range 6 West, W.ii.; thence southerly along 
the former route of the Pacific Highway to Highway Engineer's Station 
73+70 of the old highway on a line between the Northwest quarter of 
the Southwest quarter of Section 26 and the Northeast quarter of the 
Southeast quarter of Section 27, Township 33 South, Range 6 West, 
W.li., Josephine County, Oregon, 


is hereby abandoned as any part of the right of way of the Pacific Highway, 
but all of said Unit is to remain and be maintained as a county road by 
Josephine County. 


3. That the sections of the old route of the Pacific Highway, 
identified as Units "G" and "H", colored in brown, and particularly 
described as follows: 


Unit "G" 


Beginning at Highway Engineer's Station 172+50 of the former 
route of the Pacific Highway on the line between the Southeast and 
Southwest quarters of the Northeast quarter of Section 35, Township 
33 South, Range 6 West, W.ii.; thence southerly via the former route 
of the Pacific Highway to Highway Engineer's Station 196440 of the 
former route of the Pacific Highway on the line between the Southeast 
and Southwest quarters of the Southeast quarter of Section 35, Town 
ship 33 South, Range 6 West, W.M.; Josephine County, Oregon, 


Unit "H" 


Beginning at Highway Engineer's Station 204+00 of the former 
route of the Pacific Highway on the line between the Southwest quarter 
of the Southeast quarter of Section 35, Township 33 South, Range 6 
West, W.ii., and the Northwest quarter of the Northeast quarter of 
Section 2, Township 34 South, Range 6 West, \i.'i,; thence southeasterly 
via the former route of the Pacific Highway to Highway Engineer's 
Station 216429.6 of the former route of the Pacific Highway in the 
Northeast quarter of the Northeast quarter of Section 2, Township 34 
South, Range 6 lest, W.M., Josephine County, Oregon, 


be and the same hereby are abandoned as parts of said state highway, and 
shall hereafter be under the jurisdiction and control of Josephine County 
and may be vacated or kept by the county for such public use as the County 
Court of that county may determine. 


4e That the sections of the old right of way, colored in green 
on the attached exhibit, shall be retained by the Highway Commission for 
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5. Request of the City of Canby for traffic control on US99E through 
Canby: The Engineer advised that his report on the subject is not ready for 
presentation, 


6. Request for parking areas along the Weston-Zlgin Secondary Highway 
for the benefit of winter sports enthusiasts. The Engineer advised that 
this project is included as an item in the 1947 tentative Minor Betterment 
Program for the Commission's consideration when that program is discussed, 


7. Proposed abandonment of portions of the old right of way of the 
Pacific Highway (US99) between Wolf Creek and Sexton Mountain, Josephine 
County: The Engineer recalled that this matter was before the Commission at 
the previous meeting when he was instructed to ascertain the attitude of the 
Josephine County Court with respect theretos Expression, he said, has not 
been received from the County Court although the Court prior to the construc— 
tion of this project signed an agreement with the Commission covering the 
matter, In view of this information the Commission unanimously approved the 
disposition of the old right of way as planned and by unanimous vote adopted 
the following resolutionwith regard thereto: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Pacific Highway know as the 
Wolf Creek-Sexton Mountain Section, in Josephine County, and 


WHEREAS, by reason of the relocation of said section of high- 
way, portions of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, and 


WHEREAS, it is the purpose of the Commission to take official 
action upon the disposition of the areas and sections of the right of 
way of said highway as affected by said relocation, and 


WHEREAS, Josephine County and the Commission have entered 
into an agreement under date of April 23, 1946, relating to the use and 
jurisdiction of the abandoned sections, such contract to be distinguished 
from a contract under date of June 14, 1944, relating to portions of the 
Pacific Highway to the south of those covered by the later agreement, and 
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WHEREAS, the contract for the construgtion of this relocated 
section of the Pacific Highway was completed on November 22, 1946, and 
highway traffic is now routed over such new séction, 


NOW, THEREFORE, be it and it hereby is resolved by this Commis- 
sion, as follows: 


1, That attached hereto, marked Exhibit A and by this refer- 
ence made a part hereof as if completely set out herein, is a white 
print upon which is designated the various units and colors hereinafter 
referred to. * 


13694 


ing the connecting road, described as follows, to-wit: 


Qid highway from engineer's station 21¢+29,6 through an equation 
260400 = 912477 to engineer's station 873+42; and the connection 
between the northerly end of the reconstructed section over Sexton 
Mt. and the old or present highway from engineer's station 431485 to 
engineer's station 444+30, 


are hereby abandoned as any part of the right of way of the Pacific High- 
way; that all of said abandoned sections of said highway are to remain and 
be maintained as a county road by Josephine County. 


2e This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Josephine County, a duly certified copy thereof, and shall 
file with the Clerk of Josephine County, one copy. 


The County Court of Josephine County is respectfully requested 
to take appropriate official action by resolution, or otherwise, by which 
the County shall accept the said abandoned section of the old right of way 
of the Pacific Highway, and shall maintain the same for public purposes. 


8. Question of designating as a state secondary highway a county road 
which extends from the Oregon Coast Highway to Devils Punch Bowl State Park, 
Lincoln County: The Engineer and the Chief Counsel both recommended that this 
road be placed on the State Secondary Highway System. The Commission approved 
the recommendation unanimously on the condition that the County Court will 
formally request such designation in order to satisfy the legal requirements. 


9. Adoption of a permanent location for the Columbia River Highway through 
the City of Hood River: The Commission deferred action on this matter until 
later, 


10, Naming of a bridge in honor of the late C. B, icCullough: Commis— 
sioner Chandler'reported that he has made some inquiries regarding this matter 
in the Coos Bay district and the general concensus is that the Coos Bay Bridge 
on the Oregon Coast Highway should be so named although there are some people 
who want this bridge named in honor of Captain A, N. Simpson, a pioneer of the 
district and for whom the state park at the south end of the bridge already has 
been named, (A resolution was presented from the %oos and Curry Pioneer and 
Historical Association suggesting that this bridge be named "Simpson Bridge" in 
honor of this pioneer.) Chairman Banfield gave as his thought that the Commis— 
sion should have a formal request for the naming of the bridge in honor of i, 
licCullough before it takes definite action on the matter, in view of which the 
natter was referred back to Mr, Chandler to handle, 
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highway right of way and other public purposes and uses, * 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Josephine County, a duly certified copy thereof, and shall 
file with the Clerk of Josephine County, one copy. 


The County Court of Josephine County is respectfully requested 
to take appropriate official action, by resolution or otherwise, by which 
the county shall accept the said abandoned sections of the old right of 
way of the Pacific Highway. 


FOOTNOTE: 


* The map mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No. 136, under the heading 
"Abarsionment and Retention Resolutions" and said map by this 
reference is made a part of this minute entry to the same extent 
as if copied in full herein, ‘ 


WHEREAS, the Highway Conmission has found it necessary and 
desirable to relocate the section of the Pacific Highway known as the 
Wolf Creek-Sexton Mountain Section, in Josephine County, and 


WHEREAS, by reason of the relocation of said section of high- 
way, portions of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, and 


WHEREAS, it is the purpose of the Commission to take official 
action upon the disposition of the areas and sections of the right of 
way of said highway as affected by said relocation, and 


WHEREAS, Josephine County and the Commission have entered into 
an agreement under date of June 14, 1944, relating to the use and juris- 
diction of the abandoned sections, and 


WHEREAS, the contract for the construction of this relocated 
section of the Pacific Highway was completed on November 22, 1946, and 
highway traffic is now routed over such new section, 


NOW, THEREFORE, be it and it hereby is resolved by this Commis- 
sion, as follows: 


1, That the sections or areas of the old right of way, includ- 
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quoted an exorbitant price for it, so nothing further has been done, It was his 
thought that this is a matter that could well wait for future developments. The 
Commission ordered this item deleted from future agendas. 


lg. Request of Foster and Kleiser Company for permission to maintain a 
worknen's platform on a four-foot strip of state-owned land in Astoria in 
connection with the maintenance of an advertising sign: The Chief Counsel 
advised that, as instructed by the Commission, he has endeavored to secure’ an 
expression from the owner of the adjacent property whether or not he would be 
willing to purchase this four—foot strip and lease it to Foster and Mleiser 
Company along with his other property; however, this man, who is of Chinese 
extraction, has not replied to date, The Commission instructed the Chief 
Counsel to give the Chinese ome more chance and to report the results of his 
efforts at the next meeting. 


17, Question of purchasing public liability and property damage insruance 
covering accidents that occur at the Interstate Bridge: The Commission ordered 
this item deleted from future agendas until the Chief Counsel is ready to report 
the outcome of a pending case, 


1g, Request for improvement of the Fox Hollow Secondary Highway from 
Eugene south about four miles: The Engineer advised that this project is 
included in the tentative Minor Betterment Program for consideration by the 
Commission when that matter is discussed, 


19, Proposed rerouting of the Oregon Coast Highway through the town of 
Seaside: The Chief Counsel advised that there is nothing to report on this 
subject. The Commission ordered the item deleted from future agendas. 


20, The Commission also ordered deleted from future agendas the matter of 
acquiring right of way for a proposed service road along US99E through the 
Kellogg Park Housing Project between Portland and Milwaukie, 


21, Proposed acquisition of the Cliff House property on the Oregon Coast 
Highway at Depoe Bay for state park purposes: The Chief Counsel advised that, 
pursuant to authority previously granted by the Commission, he has begun pro- 
ceedings to acquire this property by condemnation and that action is now under 
waye The Commission approved the report. 


22, Request of the City of Portland for installation of traffic signals, 
etc., on McLoughlin Boulevard and on Barbur Boulevard, state highway routes, 
Portlandy The Engineer advised that his report on this subject is not ready 
but that he will endeavor to prepare it for presentation at the next meeting of 
the Commission, 


Commissioner A, W. Schaupp arrived at this time and entered into the 
discussions that followed. 


The Engineer reported the need to establish a reduced speed limit 
along South Sixth Street in Klamath Falls, route of the Klamath Falls—Lakeview 


| 
| 
: 
| 
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lL, Settlement with Mr, W. H. Gonyea for right of way needed for the 
proposed improvement of the Pacific Highway between Judkins Point and 
Goshen: The Engineer and the Chief Counsel advised that they are not ready 
to report on this subject. 


12, Request for the rerouting of the Wasco-Heppner Secondary Highway 
through the property of ir, R, A, Myers a short distance west of Condon: 
The Engineer advised that this matter is being investigated, but off hand he 
does not favor any change; however, he is assembling infomation and will 
report the matter in detail at the next meeting of the Commission, He pointed 
out that the Commission received bids on November 26, 1946, for the construc- 
tion of the highway between Condon and Hay Creek along the proposed alignment 
through Mr, Myers! property and tha a satisfactory bid was received there- 
fore, but award of the contract was deferred pending disposal of this right 
of way matter, It was the thought of the Commission that it would not be 
right or fair to hold the contractor to his obligation any longer, and 
accordingly the Commission, by unanimous vote, rejected all bids received 
therefor and ordered return of the bid deposits of the respective bidders, 


In this connection consideration was given by the Commission to the 
execution of an agreement with Gilliam County covering the abandonment of 
the old right of way of this highway which will no longer be of value for 
state highway purposes if the highway is realigned as planned, The Commis- 
sion decided nag to sign such an agreement at this time because of the un- 
certainity of the location, The Secretary was instructed to delete this item 
from the agenda until a definite decision has been reached with respect to 
the permanent location, 


13. Question of re-opening Fifth Street North in the City of Coos Bay 
in order to permit property owners along this street access to the highways 
Commissioner Chandler advised that neither the City Council nor the City 
Manager are in favor of granting such right of access, in view of which he 
recommended that the request of the property owners for such privilege be 
denied, The Commission approved the recommendation unanimously and it was 
so ordered. 


14. Request of Weyerhaeuser Timber Company to construct its logging 
railroad at grade across the Pacific Highway at Sutherlin. The Engineer 
advised that he had nothing further to report on this matter except that the 
company has filed its application with the Public Utilities Commissioner for 
a hearing on the grade crossing feature, He stated that it is his intention 
to offer objections to the grade crossing when the matter is discussed, The 
Commission approved the report. 


15. Inquiry from an owner of property along the Oregon Coast Highway 
south of Newport as to the plans of the Commission for the improvement of the 
highway at this point: The Chief Counsel advised that, in conformity with 
instructions from the Commission, he contacted this property owner relative 
to the acquisition of extra-width right of way along his frontage and was 
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hereby is ordered and directed to erect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable speed on 
said state highway, 


BR EO Rn ely SE FI RE 


2 


BE IT FURTHER ORDERED that any previous order heretofore made by 
the Commission with respect to speed or speeds applicable to any of the 
highways or sections of highways specified herein which is in conflict 
with the provisions of this order hereby is vacated and annulled, 


Crib CAKE a 


ba 


The request of the City Planning Commission of Klamath Falls for a 
restudy of the possibility of integrating traffic between connecting arterial 
highways in Klamath Falls was considered by the Commission, Action on this 
matter was deferred until a later date pending a report by Commissioner Schaupp 
and the Engineer, 


The Commission resumed discussion of the matter of designating as a 
state secondary highway certain county roads between Estacada and Milwaukie, in 
Clackamas County. The Engineer reported on the progress to date in securing 
equipment needed for highway maintenance, this being one of the factors con 
trolling the placing of these roads on the State Secondary Highway System, He 
advised that he has not been very successful to date in securing such equip- 
ment but believed eventually the equipment will be received, He also reported 
the estimated cost to maintain and construct this road, advising that, from 
preliminary investigations, the construction cost will be about $550,000, of 
which amount the Federal Government, through the Federal Housing Authority, 
agreed to contribute $275,000, In addition thereto, the state is to pay the 
cost of making a location survey, which is estimated at $25,000, and is to 
maintain the road, which is estimated to cost about $50,000, during the first 
year, In other words, the state is obligated to spend about $350,000 during 
the first year that it assumes jurisdiction over the road, 


There followed a general discussion of the matter, during which 

Chairman Banfield gave as his thought that the road should be placed on the 
State Secondary Highway System for future state improvement and maintenance, 
Commissioners Schaupp and Chandler concurred, The Chief Counsel was thereupon 
instructed to prepare an appropriate form of agreement between the county and 
the state covering the matter, The Engineer was authorized and instructed to 
proceed immediately with the making of necessary surveys so the Commission will 
be in position to formally designate this road as a state secondary highway at 
its next meeting. The Commission also ordered that information be obtained 
from the County Court of Clackamas County regarding the right of way situation 
and as to how long a time the county will agree to maintain the present road, 
The Engineer was also authorized to inform Mr, W, H, lynch, Division Engineer 
of the Public Roads Administration, that the Commission has approved this pro- 
ject and is now proceeding with the making of necessary surveys. In order that 
there may be no misunderstanding with regard to the securing of the Federal 
contribution of $275,000 for construction, the Commission ordered that a written 
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Highway, particularly between M.P, 1.55 (at the junction of the Midland Sec 
ondary Highway, also being at the south city limits) and M,P. 3.37, which is 
0,8 mile east of the USRS Canal crossing, He recommended the establishment 
of a 35—miles—per-hour speed zone between these points as a safety measure, 
The Commission approved the recommendation and thereupon adopted the follow 
ing resolution with regard thereto by unanimous vote: 


WHEREAS, the State Highway Commission, pursuant to the provi- 
sions of Section 115-320, 0.C.L.A., as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
hereinafter; and 


WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-320, 
0.C.L.A., as amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than 
is reasonable under the conditions found to exist upon or with respect 
to the state highways or sections of state highways hereinafter set 
forth and more particularly described and defined hereinafter, and the 
State Highway Commission has therefore determined to designate a differ— 
ert speed thereupon than the speed fixed in said statute, which said 
different speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investi- 
gation and upon the finding and determination made by the Commission 
with respect thereto, the Commission does hereby determine and does 
hereby order that within the meaning and purpose of said Section 115-320, 
0.C.L.A.y as amended, the speed at which a vehicle may be driven upon 
said state highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth immediately following: 


Name of highway: .Jamath Falls-Lakeview (S, 6th $treet_—, Klamath Falls) 


Highway number: .... 79. ........ sRoute mmber: ,ORE.66,., 
Le 88? * 0 + + + OUD OME oe WOO aid 


—- 


location of Termini Established Speed 


U.P. 1.55 (Jct. Midland to M.P. 3.37 (0.8 miles| 35 miles per hour 


Hwy. City Limits east of 
~ Klamath Falls USRS Canal) ; 


BE IT FURTHER ORDERED that the State Highway Engineer be and he 
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WHEREAS, at said hearing it was requested by counsel for the 
owner of said land that the route of said highway be changed so as to 
follow an existing county road or that, if the route could not be changed, 
then a lesser area of the owner's property be taken; and 


WHEREAS, after the said conference and after consideration of 
all of the matters and things presented and discussed it was the opinion 
and judgment of the Commission that the best interests of the public 
would not be served were the route to be changed so as to follow the said 
county road, and it was further the judgment and opinion of the Commission 
that the area of land described and sought to be acquired could not in the 
interests of the public be lessened; and 


WHEREAS, since the adoption of said resolution and the descrip- 
tion of the real property as given therein, it has been found that said 
description should be changed in a minor manner; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion that said resolution adopted by the Commission on the thirtieth day 
of December, 1946, be and the same is modified and amended as follows: 


1, That the real property to be acquired for said highway shall 
be and the same hereby is described as follows: 


A parcel of land lying in the southwest quarter (SW) of the 
northwest quarter (NW) and the northwest quarter (NW:;) of the 
southwest quarter (sik) of Section 15, Township 5 North, Range 28 
East, Welie, Umatilla County, Oregon, and being a portion of the 
following described property: that tract of land which was conveyed 
by that certain deed to Eloise Van Slatte recorded in Book 151, 

Page 319, of Umatilla County Record of Deeds; the said parcel being 
described as follows: 


Beginning at a point which is the intersection of the south line 
of the Columbia River Highway and the west line of Section 15, said 
point being 50 feet southerly from (when measured at right angles to) 
the center line of the Columbia River Highway at Engineer's Station 
64440, said point also being 3524 feet north and 8 feet east of the 
southwest corner of Section 15; thence South 0° 08! East a distance 
of 0.4 feet to a line which is 50 feet southwesterly from and paral- 
lel to the 1946 relocated center line of the Old Oregon Trail; thence 
parallel to said relocated center line on a 522.96 foot radius curve 
right (the long chord of which bears South 48° 40! 30" East for 647423 
feet) a distance of 697.87 feet and South 10° 26' 45" East 1808.29 
feet to the south line of the northwest quarter of the southwest 
quarter of Section 15; thence South 88° 51' 45" East along said south 
line 102,08 feet to a line which is 50 feet northeasterly from and 
parallel to said relocated center line of the Old Oregon Trail ata 
point opposite Engineer's Station 3047324; thence North 10° 26! 45" 
West parallel to said relocated center line a distance of 1771.38 


7. 
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agreement be had with the Public Roads Administration covering this feature, 


Mrs, Eloise Van Slatte and her attorney, Mr, Robert F. Maguire, re- 
appeared before the Commission at this time with regard to land that is needed 
as right of way for a proposed connection of the Old Oregon Trail (new route 
between Hermiston and Umatilla) with the Columbia River Highway near Umatilla, 
The Engineer exhibited a map showing the proposed commection and explained 
details, Following considerable discussion Chairman Banfield advised that 
the Commission wishes to discuss this matter privately with the Engineer and 
the Chief Counsel before making its decision. Mrs, Van Slatte and Mr, Maguire 
thereupon departed, 


In the further discussion of this matter the Engineer advised that 
from an engineering standpoint it is not feasible to change the plan as 
suggested by Mr, Maguire and recommended adherence to the present plan with- 
out alteration, The (Chief Counsel advised that right of way for the Hermis— 
ton-Umatilla Project, which is now under contract, has been obtained with 
the exception of that needed from Mrs, Van Slatte, Commissioner Schaupp 
expressed the feeling that the Commission must follow the Engineer's recon 
mendation in this matter, Commissioner Chandler pointed out that the contract 
for the construction of the project has already been awarded and the work is 
now under way, in view of which it is going to cost a considerable sum of 
money to make alterations, It was his thought that the Commission has no 
alternative but to proceed as recommended, Chairman Banfield expressed hin- 
self similarly and declared it to be the unanimous decision of the Commission 
that the project go forward as planned, The Chief Counsel was thereupon 
authorized and instructed by the Commission to proceed with condemnation pro- 
ceedings to acquire this property, The following resolution with regard 
thereto, modifying and amending the resolution that was adopted by the Com 
mission on December 30 1946, authorizing condemnation of the property, was 
thereupon adopted by the Commission by unanimous vote: - 


WHEREAS, the Commission on the thirtieth day of December, 1946, 
adopted and entered in the minutes and records of its meeting a resolu- 
tion by which, among other things, it found and declared it necessary 
that the State acquire for right of way purposes some real property de—- 
scribed in said resolution and authorized the Commission's Chief Counsel 
to negotiate with the owner of said real property for the acquisition of 
the same by agreement, and if it was found that such property could not 
be acquired by agreement then the Chief Counsel was instructed to insti- 
tute and prosecute a condemnation proceeding;. and 


WHEREAS, since the adoption of said resolution the ower of 
said property, to wit: Eloise Van Slatte, and her counsel, Robert F, 
Maguire, requested and were given an opportunity to appear before the 
Commission at its regular meeting in Portland on February 4, 1947, to 
discuss with the Commission matters involved in the acquisition of said 
property; and 


first stated its willingness to rent equipment to the state for the sum of 
$1,500 a day, but later withdrew its offer because the dredge that it had . 
available at that time burned, so he is now considering renting a dredge froth 
the City of Portland, Mr, W. H, lynch, Division Engineer of the Public’ Roads 
Administration, was present and stated his willingness to consider performance 
of the work on such basis, however, gave as his thought that the Commission 
should readvertise the project for bids at least once more before taking 4 
definite action to that end, He suggested that there are one or two contrac- 
tors in the San Francisco area who might be interested, Following discussion 
the Commission voted unanimously to readvertise the project for bids and 
instructed the Engineer to do so at once in order that contractors may have 
plenty of time to make such investigations as may be required. 


Chairman Banfield also brought up for discussion the matter of con- 
structing the approach to the steel bridge on the Front Avemue Project in 
Portland, The Engineer was instructed to proceed at once in arranging details 
with the city and the railroad which is involved in order to avoid delays in 
proceeding with construction when the Commission is ready to contract the work. 


The Engineer none instructions relative to the construction of 
the landscaping project along Front Avenue, Portland, between Alder Street and 
Sheridam Street. He advised that this work was scheduled for contracting in 
March of this year, but because of the shortage of plant materials and supplies 
needed to construct a watering system it should be postponed, He recommended 
that the work be deferred for about a year when probabilities are that condi- 
tions will be better, Mr, Mark Astrup, Assistant Parks Superintendent, was 
present and gave further details why the work should be postponed, He recom— 
mended, pending construction of the major project, that the Commission authorize 
the seeding of the area to arrest erosion and to improve the appearance of the 
premises. He estimated the cost of such temporary work at $700 per acre, or a 
total of about $3,920. Following discussion the Commission voted unanimously 
to postpone the project and authorized a minimum expenditure for the planting 
of grass seed as a temporary expedient. 


The Engineer also requested authority to spend an additional sum for 
extra landscaping work in connection with the Jantzen Beach Underpass Project, 
Mr, Mark Astrup, Assistant Parks Superintendent, explained the details in 
connection therewith. He advised that when the contract for the Jantzen Beach 
Underpass was awarded it was contemplated to landscape only two small traffic 
islands and provision for such work was made in the contract that was awarded 
to Edlefsen-—Weygandt Co,; however, since that time the state has acqiired title 
to additional areas within the "cloverleaf" which, in their present state, are 
unsightly, He recanmenied the regrading of these areas and placement of top- 
soil covering thereon, which he estimated would cost about $10,000; also, that 
the Commission authorize an expenditure of about 5,680 for the purchase of 
71,000 English ivy plants to be used as a blanket covering for these areas and 
an additional expenditure of about $5,895 for planting, fertilizers, etc., and 
for the purchase of other shrubbery that is needed to give interest and 
utilitarian control of pedestrian traffic, He pointed out that this project is 
located at the entrance of the Pacific Highway into the State of Oregon from 
Washington, and, in his estimation, the proposed development is necessary in 


413701 


feet to a point oppogite Station 13+03,86; thence North 79° 33! 15" 
East approximately 40 feet to the southerly extension of the west 
line of that tract of land conveyed to Oscar C, Hopkins and Carl 
Secaur by that certain deed recorded in Book 178, Page 178, of 
Umatilla County Record of Deeds; thence northerly along said west 
line and its southerly extension approximately 440 feet to the 
south line of the Columbia River Highway; thence westerly along 
said south line of the Columbia River Highway approximately 640 
feet to the point of beginning, 


The parcel of land to which this description applies contains 
6.66 acrese 


2 That the right of access to the highway to be built over 
said above described property shall remain in the abutting owner. 


3. That the route selected for said section of highway as 
the same is disclosed in said original resolution and on the map which 
is related to said highway be and said route hereby is readopted as the 
route and location for said highway construction. 


4-e That except as amended by this amendatory resolution the 
original resolution shall remain in full force and effect. 


5. That this resolution shall be entered in full in the min- 
utes and records of this Commission as of the fifth day of February, 1947, 


Reconsideration was given by the Commission to the sale of conces-— 
sion privileges in the Vista House at Crowm Point on the Upper Columbia River 
Highway, being a resumption of the discussion of this matter that began on 
the first day of this meeting. In reply to the inquiry of Chairman Banfield, 
the Chief Counsel advised that, in his estimation, the Commission has no 
alternative but to accept the high bid submitted for this privilege by the 
iultnomah Falls Gift Shop —- that to do otherwise would be unfair, He 
further advised that he has contacted Mr, Edwin L. Dimmitt, the present care- 
taker at this place, regarding his vacation of the premises, and Mr, Dimmitt 
states that 30 days! notice to vacate would be satisfactory for his purposes. 
In view of this advise, the Commission voted unanimously to accept the offer 
of the Multnomah Falls Gift Shop which was received at the previous meeting. 


v 


Chairman Banfield brought up for discussion the matter of con- 
tracting the construction of the dredge fill sections on the Upper Columbia 
River Highway. The Engineer advised that suitable equipment to handle this 
work is scarce, and, in view thereof, the project is of interest to only a 
limited number of contractors who can handle the work, He further advised 
that he has discussed the matter with the General Construction Company from a 
standpoint of doing the work on a force account basis, and this Company at 
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approved the granting of a permit for this purpose provided the general public 
is properly protected, 


The Engineer brought up for discussion matters pertaining to the 1947 
Minor Betterment Program and particularly requested authority to purchase from 
commercial concerns oil rock that is needed for next summer's operations in 
improvement of shoulders adjacent to highway pavements. This material, he 
said, is urgently needed and should be arranged for at the earliest possible 
time so as to avoid delays in construction, He estimated the cost of this 
material at $60,000, including the oiling work, The Commission approved the 
expenditure by unanimous vote, 


In this connection the Commission also discussed the matter of con 
structing footpaths but decided not to take any action on such matter until 
the Legislature adjourns, 


The Engineer requested authority to perform certain bridge better— 
ment work which is included in the 1947 Minor Bridge Betterment Budget, 
particularly ordinary items such as riprapping and construction of masonry 
walls, extending reinforced concrete box culverts, etc. He advised that the 
Commission, on November 26, 1946, authorized him to perform such routine work 
under work orders prepared at that time aggregating $40,775, and his object 
in bringing the matter up at this time is to secure authority for an addition— 
al expenditure of $36,415 on primary highways and $16,2¢09 on secondary high- 
ways. The Commission approved the request by unanimous vote. 


The Engineer again brought up for discussion the matter of cor 
structing chanrelization projects and in connection therewith exhibited a 
model of such a project proposed for the Milton-Freewater Section of the 
Oregon-Washington Highway. Included in the discussion was the project pro- 
posed at Pringle Corner Junction a short distance west of Mcifinnville and that 
proposed on the Old Oregon Trail in the City of Pendleton, Chairman Banfield 
indicated his opposition to construction of such projects generally, As the 
result of the discussion the Engineer was instructed hereafter to discuss all 
such projects with the Commission prior to the final preparation of the plans. 


The Commission considered and signed agreements, etc., as follows: 


Agreement with Crown Zellerbach Corporation extending its lease to 
riparian rights in the Willamette River at Oregon City. 


Agreement with Maciiilkins, Cole & Weber covering the furnishing of 
advertising services for the Travel and Information Department during the 
year 1947. 


Agreement with T, B, and Evelyn Waters covering the lowering of a 


culvert under The Dalles-Califomia Highway at Engineer's Station 301+25 north 
of Klamath Falls, Klamath County, 
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order to give highway weys a striking and favorable first impression of this 
state, The grading and topsoil work, he said, should be done now while the 
present contractor is on the job and before he constructs the pavement called 
for in his contract; otherwise, the source of the topsoil material will be 
lost. The Engineer concurred in the recommendation, Following discussion the 
Commission approved such project by unanimous wte. 


The matter of purchasing additional equipment was again brought up 
for discussion by the Engineer, He advised that he had just received a tele- 
phone message that additional Government equipment costing approximately 
$150,000 is available to the State Highway Department if the Commission wants 
it. He urged favorable consideration by the Commission because the equipment 
is badly needed, The Commission by unanimous vote approved the purchase of 
such equipment, which is to be paid for out of the [153,730 balance remaining 
unobligated of the total amount of $500,000 heretofore authorized by the Com 
mission for such purposes, 


The Engineer presented an offer from Doernbecher Manufacturing 
Company to purchase 31 trees growing on the right of way of the Oregon Coast 
Highway where it passes through the Company's timber land near the town of 
Gardiner, Lane County, there being eight fir trees containing 13,246 board 
feet and 23 spruce trees containing 110,208 board feet, The Company offers 
to pay %5e75 per thousand board feet for the fir trees and $5.80 per thousand 
board feet for the spruce, the minimum figures set by the U.S. Forest Service 
for nearby National Forest timber, The Engineer recanmended acceptance of 
this offer. The Commission approved the recommendation unanimously, 


The Engineer also brought up for discussion log-hauling violations 
committed by C. R. Staples, Cascadia, and his partner, Huey VanHorn, as 
reported by the Chief Weighmaster, Mr L. L. Spaulding, He explained the 
violations in detail and pointed out that wr, Staples is one of the operators 
whose P.U.C. permit was canceled some time ago for other violations but was 
reinstated upon Mr. Staples' promise thereafter to comply with the require- 
ments. (See letter dated January 30, 1947, from W. W. Stiffler, Assistant 
Maintenance Engineer, to R, H, Baldock, State Highway Engineer, in general 
files, for details of the violations.) The Engineer also reported on viola- 
tions committed by Roland P. Hougham, McMinnville. In the discussion of these 
matters it appeared to the Commission that the cases against both operators 
were not clean cut because the weighmasters did not actually weigh the loads 
and the operators were not contacted by the weighmasters after they first 
ordered the loads to the scales for weighing purposes, The Commission re- 
stated its intention not to cancel the permit of any operator until it has a 
"sure" case against him. 


The Engineer presented an application from the Roseboro Lumber 
Company, Springfield, to maintain and operate a cable over the McKenzie High- 
way at Mile Post 35.2 near Nimrod Road Junction as a temporary proposition 
pending reconstruction of their logging road bridge which was recently des- 
troyed by high water in the McKenzie River, The Engineer estimated that it 
would take about six weeks to complete the bridge work. The Commission 
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Portland, Oregon 
March 24, 1947 


The State Highway Commission met in regular session at 9:00 a.me 
in the auditorium of the Public Service Building, Present were: 


T. H, Banfield, Chairman 

A, Ws Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H. Baldock, State Highway Engineer 
J, M, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


The Commission by unanimous vote approved the minutes of the meeting 
held on February 3, 4, and 5, 1947. 


1 PR PTE Bey AE TIEN, 


The State Parks Superintendent, Mr. S. H. Boardman, was present and 
reported on the following matters: 


1. Proposed maintenance expenditures in Sodaville State Park, 
jurisdiction over which recently was transferred by the State legislature 
from the State Board of Control to the State Highway Commission: The 
Parks Superintendent requested approval of an expenditure of $1,800 in 
1947 for this purpose, which includes employment of a caretaker at $35 a 
month, He further advised that the amount is provided for in the 1947 
budget. The Commission approved the request by unanimous vote. 


2e Proposed purchase of an 80-acre wayside timber tract on the 
Pendleton-John Day Highway at the junction of the John Day River with 
Camas Creek, in Umatilla County: The Parks Superintendent advised that 
this property is owned by G. E, Carnes who has offered to sell it to the 
state for park purposes at the rate of 510 per acre, He recommended 
acceptance of the offer, The Commission aproved the purchase by unani- 
mous vote upon motion of Commissioner Schaupp, which was duly seconded 
by Commissioner Chandler, 


' 

3e Proposal of Alfred D, Collier, Klamath Falls, for construction 
of a museum in Collier State Park, Klamath County: At the request of the 
Parks Superintendent the Secretary read aloud a letter from Mr, Collier 
setting forth his ideas with respect to the establishment of such a 
museum end tendering his check in the amount of “2,000, which is to be 
used in connection therewith, The Commission deferred action on the 
matter pending further investigation by the Parks Superintendent as to 
the costs involved, etce 


4e Request of Julius Siller, Winchester Bay, for permission to 
operate "dune gkooters" in Umpqua Lighthouse State Park: The Commission 
indicated a reluctance to approve this request because it would establish 
a precedent which would be difficult to avoid in passing on similar re- 
quests in the future, Motion was made by Commissioner Schaupp that the 
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Agreement with Wagner and Bevier Logging Company covering 
this Company's logging operations adjacent to the Albany-lyons Sec- 
ondary Highway along Thomas Creek, Linn County. 


Agreement with the 0.W. R.&N. Company and the Union 
Pacific Railroad Company covering installation of a metal pipe 
through a railroad embankment on the Vale~West Secondary Highway at 
Hope, Malheur County. 


Cooperative contract with the U.S, Department of Agricul- 
ture, Forest Service, covering snow removal operations on Timberline 
Road during the 1946-47 snow season, 


Permit granting to the Central Lincoln People's Utility 
District temporary permission to attach its facilities to the Coos 
Bay Bridge on the Oregon Coast Highway, in Coos County. 


Agreement with Malheur County providing for the abandon- 
ment of certain portions of the old right of way of the Nyssa—Adrian 
Secondary Highway when contemplated improvements have been completed, 


Agreement with the City of Coos Bay providing for disposi- 
tion of the former route of the Oregon Coast Highway between 
Ingersoll Avenue ani Johnson Avere and through the Bunker Hill 
district in the City of Coos Bay since the highway has been rerouted 
and these sections are no longer of value for state highway purposes. 


There being no further business to come before the Commis— 
sion at this time the meeting adjourned at 12:30 p.m 


oad 
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Collier State Park, Klamath County (Con't) 


*2-Install irrigation system $2,600, 
#3-Latrine “$8 
*t4—Three-way stove 1, 200,00 
+#5~20 picnic tables 200,00 
%6-idemorial monument 500,00 
*#7-Construction of caretgker's 
house 7,000.00 $13, 100,00 


# To be constructed 
#* To await better prices 


The following action was taken by the Commission on the foregoing 
betterment orders by unanimous vote: 


(1) The Commission approved all proposed expenditures in 
Cline Falls State Park totaling $326.00 


(2) The Commission approved all proposed expenditures in 
Wallowa Lake State Park except the construction of the caretaker's 
housee 


(3) The Commission approved all items for The Cove State Park 
except construction of the swimming pool, action on which was de- 
ferred until a later date, 


(4) ‘The Commission approved all items listed for Collier State 
Park except construction of the caretaker's house. 


Request of Marine Parks Committee of the Columbia River Yacht- 
ing Association for development of boating facilities and picnic areas 
pordering navigable streams in Oregons The Parks Superintendent presented 
a map showing existing state parks at such locations, The Commission went 
on record as being opposed to the acquisition of additional lands for the 
apeciahiasonmpdetion of people who are interested in boating, however, 
indicated that it would approve the development of landing places for 
boats in existing state parks which border on such streamse 


7, Proposed acquisition of wayside tracts along the Upper Columbia 
River Highway: The Parks Superintentent advised that there are several 
tracts adjacent to this highway which it would be desirable to acquire 
and suggested the use of Federal funds in comection therewith, In the 
discussion it was pointed out that Federal funds which are required to 
be expended for purposes of this kind are all obligated. The Commission 
decided not to consider the acquisition of these tracts unless the State 
Parks Superintendent should recommend purchase with state funds set up 
in the 1947 budget for acquisition of new parkse 


8, Proposal for establishment of a state park at Owyhee Damsite, 
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matter be laid on the table, The motion was seconded by Commissioner 
Chandler and carried by the unanimous vote of the Commission, 


5e Betterment orders covering four Eastern Oregon state parks: 
The Parks Superintendent presented betterment work orders for such parks 
for 1947 undertaking as follows: 

Cline Falls State Park, Deschutes County 


10 picnic tables $ 100,00 


2 small latrines 126.00 
1 fireplace 200.00 $ 326,00 


Wallowa Lake State Park, Wallowa County 


#]-Floating pier, material and F 
labor $1,000.00 


##2-Caretaker's house 7,000,00 

*3—1 latrine 1,000,00 

4-1 picnic kitchen 750,00 

#5-15 picnic tables 150,00 

*6—Betterment and extension of water : 
system, estimate 150,00 $10, 050,00 


The Cove State Park, Jefferson County 


*1-Construction of swimming pool $20,000.00 
*2—Installation of water system, 
including ram and 5,000 gale _ 


storage tank 600,00 
*3—Drinking fountain 84,00 
#4010 picnic tables 60,00 
#5~-2 stoves 60,00 $20,804.00 


(Note: It is intended to apply the %4,000 received 
from Morrison-Knudsen, June 10, 1943, as pay~ 
ment for cinders sold from an area leased 
from the Govermment, toward the construction 
of the swimming pool, The Government requires 
all money received to be spent for improvement 
of the area and this sum has been earmarked 
since its receipt to be spent in this manner 
when materials are available.) 


* To be constructed 
Collier State Park, Klamath County 
#1+Install drinking water system ‘ 600,00 


(Cont) 
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considerable discussion the Commission deferred a decision in the matter 
until a future date, 


13, Suggestion of people of Bugene that the state acquire property 
on the south side of the McKenzie River about eight miles east of Vida, 
for park purposes: The Parks Superintendent recommended against the pur~ 
chase of tais property because it is located on the opposite side of the 
McKenzie River from the Highway, The Commission approved the recommenda- 
tion by unanimous vote, 


In the consideration of park matters the Engineer brought up for dis~ 

cussion the proposed revision of the Oregon Coast Highway across lands owned 

. We F, Badley at Otter Crest, He advised that Mr, Badley is willing to se 
the right of way only but wants to retain the area between the old and new high- 
way locations to develop for business purposes; moreover, he wants the state to 
build a connecting roadway between the new and the old highway locations, He 
pointed out that if Mr, Badley were allowed to retain and develop the area be- 
tween the two highway locations and constructed buildings thereon, the ocean 
view very likely would be cut off, He suggested that it would be advisable, 
before taking action in the matter, to secure a report from the State Parks 
Superintendent as to the effect such development would have on the state park 
at this location, The \ssistant Counsel, lir, DeSouza, confirmed the statements 
of the Engineer and gave figures of the value of the property as appraised by 
three different appraisers, one of which appraisal amounts to approximately 
520,000, the second, approximately “37,000, and the third, about “62,000, 4s 
the result of discussion the Commission defsrmd a decision in the matter until 
the next meeting. The Engineer, the Chief Counsel, and the State Parks Superin- 


tendent were instructed in the meantime to make 4 thorough analysis of the 
matter and to report their findings at that time, 


The Assistant Counsel, li, J. \/, DeSouza, was present and asked the 
Commission to authorize the acquisition of certain parcels of real property 
that are needed for various highway improvements throughout the state. He pre— 
sented a list of such properties together with the offer that he recommended in 
connection with each parcel, Following careful consideration of each item the 
Commission approved the request ani by unanimous wte adopted the following res— 
olution with regard thereto: 


‘\HEREAS, in connection with the further improvement of the high 
ways hereinafter designated, it is and has been necessary to acquire prop- 
erty for right of way, quarry sites, gravel or other material sites, or 
sites for the storage of materials, as hereinafter more definitely set 
forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement which 
have been agreed upon, am 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settlement 
for the properties involved, and that the acquisition of the properties 
should be completed. 
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Malheur County: ‘The Parks Superintendent advised that local people have 
suggested establishment of a state park at this location, however, 
inquiry reveals that the National Park Service has already made investi- 
gations to that end, so there is a question whether or not the state 
should do anything about it. He pointed out that the site is situate 
about 14 miles from a state highway, and the development of the area 
would require improvement of the road leading to the site and construc- 
tion of about ten miles of road around the lake, ‘The Commission 
decided unanimously to let the National Park Service take the initiative 
in the matter. 


9. Suggestion of the Springfield Chamber of Commerce that the state 
acquire timbered wayside strips along the McKenzie Highway between Finn 
Rock and Blue River: The Parks Superintendent advised that investigation 
reveals that the timber has already been removed by a logging concern, in 
view of which there is no particular object in acquiring the land at this 
time, The Commission decided unanimously not to purchase the property. 


10, Proposed rental of CCC buildings located at Silver Creek Falls 
State Park: The Parks Superintendent advised that two church organiza- 
tions, the Seventh Day Adventists and the Christian Church, have re=- 
quested the privilege of using these buildings for about one week each 
some time during the coming summer season, He recanmended approval of 
the requests on the condition that the churches will pay 15 cents per 
day for each person in their groups, which is the charge that was made 
last year for the same privilege, The Commission approved the recommenda 
tion unanimously, 


li, Acquisition of two parks in Douglas County: ‘The Parks Super— 
intendent reported consumnation of negotiations under way for some time 
with Douglas County concerning the acquisition of two park areas, both 
of which are former 0, & C. lands, One of these consists of 200 acres 
located at Elkton Tunnel on the Umpqua Highway and the other is a 160~ 
acre tract on Camas Mountain on the Coos Bay-Roseburg Highway. He 
recalled that the State Highway Department had these tracts under lease 
from the Federal Govermment for a mumber of years, having paid an annual 
rental for them, with a view to acquiring them outright; however, accord- 
ing to the Federal law the state cannot acquire them except through the 
county. Douglas County, he said, now owns both tracts and is willing to 
deed them to the state at the rate of “1 per thousand for the timber 
standing thereon, which totals $5,485, The Commission by unanimous vote 
authorized the acquisition of these properties at such figuree 


12, Proposed addition to Rocky Creek State Park in Lincoln County: 
The Parks Superintendent presented an offer from Mr, Paul Beard to sell 
to the state 44 acres of land which he ows adjoining the present park 
for the sum of %,000+ He advised that the tract contains a beautiful 
stand of wayside timber and has a one-half mile frontage on the Oregon 
Coast Highway. Mr, Beard, he said, has been offered the sum of ‘5,000 
for the property but wishes to give the state first refusal, Following 


OCEAN LAKE SECTION, OREGON COAST HIGHWAY 
13314~ Hay, Co Le 

Right of Way 

Option expires 


September 18, 1947 $ 
Lot 15, Block 15, Braemer 
addition, Sec. 10, Town 
ship 7 South, Range 11 : 
West, Lincoln County 3,500.00 


HINSDALE SLOUGH ~ LUDER CREEK SECTION, U A HIGHWAY 


12832— Johnson, Louis and Violette Johnson, and 
Wayne Weist 
Wayside strip and right of way 
Option expires 


May 6, 1947 
3092 acres at $50.00 196.00 
KLAMATH F. KENO SECTION, GREEN S$ GS HIGHWAY 


10329—A=— Holliday, C. Le, dre 
Stock pile site 
Option expires 
September 16, 1947 
2056 acres at $83,333 213.31 


KLAMATH FALLS SECTION, KLAMATH LAKE HIGHWAY 


4355= Board of City Park Commissioners 
Stock pile leasé 
1,02 acre — lease of stock 
pile site for a period of 
3 years 00,00 


ROUND BUTTE PARK SECTION, JEFFERSON COUNTY 
13156. Angland, Pat i, 
Par 


k road 
2.0 acres 00,00 
240 rods fence at ‘1,00 
rod 240,00 
HOPE-DERRY RANCH SECTION, VALE-WEST SECONDARY HIGHWAY 
12758A— Augustyn, Stanley 
Easement 
Have executed easement 
0493 acre 00,00 


(Con't) 


196200 


213.31 


240.00 
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NOW, THEREFORE, BE IT RESOLVED that the several offers or bases 
of settlement, hereinafter enumerated be, and the same hereby are approved ay 
accepted, and that the Attorney for the State Highway Commission be, and he 
hereby is instructed to complete the acquisition of the said properties ani tp 
take title thereto in the name of the State of Oregon, The said properties 
hereby ordered and authorized to be acquired are as follows: 


TIDEWATER SECTION, ALSEA HIGHWAY 
12639-A- Linton, Mildred K, and George F. Linton 


Access to gravel pit 


Option expires 3 
0.09 acre at $2,777.77 $ 250,00 % 250,00 McChesney 


13509~ Bowersox, F.R. and D.W. Bowersox 


Right of Way 
Option expires 
August 26, 1947 
1,000 sq. ft, at 5f 50, 00 50, 00 " 
12631— Trafzer, Bessie A, 
Right of “lay 
Option expires 
August 20, 1947 
0.55 acre at ‘1,000 550, 00 
0,55 acre at 425 13.75 
Allowance = trees 65,00 628,75 
Est'd cost moving buildings 2,200.00 2,200,00 
2,828, 75 . 
12651— Tedrow, Dell M, and Lois Y, Tedrow 
Right of Way 
Option expires 
August 3, 1947 
3.0 acres at ‘657,42 1,972, 25 
1,11 acres at “25,00 27.75 
97 rods fence at %1,50 rod 145.50 
60 rods fence at 1.00 rod 60,00 
Allowance, wrecking and moving 
calf barn 25,00 2,230,50 s 
12641— Cannon, Roy E, am Esta A, Cannon 
Right of Way 
Option expires 
September 14, 1947 
3,049 sq. ft. at $0,0984 300, 00 
2 piling driven in river for 
boat land at $20,00 each 40, 00 
Moving buildings, estimated 
at 1, 400,00 1,740,00 ° 
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(CON'T) 


Stubblefield, Otis (Con't) 
Right of Way 
CORRECTION 


PREVIOUS REPORT 
40 acres at $100,00 $ 400,00 $ 
0,05 acre at %5,.00 0.25 
326 rods fence at $1,00 
Pe + $5.00 ee [2b—85 
j~l2 acre at 35. 
Additional amount due----- 184,00 


MORROW COUNTY LINE-STANFIELD SECTIGN, BOARDMAN-STANFIELD HIGHWAY 


13488—- Bowman, Estate Dan 
Easement for dike purposes 
Option expires 
August 23, 1947 
0044 acre at 100,00 


13491— Dillon Irrigation Company 
Easement for dike purposes 
No area given 


13487— Culver, Theodore 

Right of Way for dike 

Option expires 

August 19, 1947 i 
8,88 acres at $110.00 976080 976.80 


WARRINDALE-CASCADE LOCKS SECTION, COLUMBIA HIGHWAY 
12848= Bucher, Joseph As 
Park 


Option expires 
September 10, 1947 
6.0 acres at “260,00 
ss 1,550.00 1,550.00 Parker 


* PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER AND PACIFIC HIGHWAY WEST 


13171— Roseen, Harry We 

Right of Way and Easement 

Option expires 

July 14, 1947 . 
0,052 acre at 5500.00 
10 foot easement along 
400+ feet owner's prop- 
erty 


(Con't) 
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HOPE—DERRY RANCH SECTION, VALE-WEST SECONDARY HIGHWAY (CON‘T) 


12784-A~ Graham, R. D. and H. H, Goslin 
Right of way for road approach 
Option expires 
August 19, 1947 
0.26 acre at se $ 26.00 ¢ 


16 rods fence at 91,50 . 
rod 24,00 50,00 
‘AN-HOMEDALE ON bm, HIGHWAY 
13308— Lippert, Mrs. FR. He 
Right of Way 
Have deed 
2078 acres 00,00 00,00 


13055— Lippert, Mrs. R. H. 
Gravel pit and stockpile site (Lease 
on gravel pit) 
Option expires 
August 18, 1947 
3078 acres at $150.00 to 
be leased for period of 


3 years 567.00 
1,0 acre (stockpile) at 
$150.00 250,00 717.00 
13306- Price, Clarence S. and lorena E, Price 
Right of Way 
Have deed 
244 acres 00,00 00,00 
13305— Wheeler, James S, 
Right of Way ; : 
4e84 acres 00,00 00,00 


DRY CREEK-MONUMENT SECTION, KIMBERLY~LONG CREEK HIGHIAY 


12903- Stubblefield, Otis 
Right of Way 
CORRECTIQN F 

400 acres at “100,00 400,00 

0,05 acre at $5200 0.25 

240 rods fence at $2,00 : 


rod 280 
0,12 acre at $5.00 0,60 
30 rods old fence to re- 

move and rebuild — “1,00 

rod ~20.00 910,85 


(Cont t) 
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1319¢~ Frahm, J. Julius 
Right of Way 
Option expires 
August 2, 1947 : 

0,243 acre at $250.00 $ 60.75 $ 

28 rods woven wire fence 

at $1.50 rod 42,00 
Waiver of access 5200 


2 apple trees at $10 each 20,00 


13182— Smith, F. F. 
Right of Way 
Option expires 
July 28, 1947 
3,050 8 ft» at 30f 
sae ft. 915.00 
Allowance — loss rose 
bushes — 100 at $1,00 
each 100,00 
Holly tree 75e00 
Laurel hedge and shrubs 52400 
General damages - loss 
front lawn, etce 250,00 


13164— Hess, Emory J, and Lena C. Hess 
Right of Way 
Option expires 
September 7, 1947 ; 
1,825 acres at 91,000 1,825.00 
97 rods fence at $i.50 
rod 145450 


Waiver access 200,00 2,170.00 
Plus cattle pass 


* PRINGLE CORNER-McMINNVILLE SECTION, PACIFIC HIGHWAY WEST 


13169 — Farmer, David EB, 
Right of Way 
Option expires 
July 27, 1947 
6,534 Sde ft. at 5¢ , 
Se fte $ 326.70 326070 


(Contt) 
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# PRINGLE CORVER-MoMINNVILLE SECTION, SALMON RIVER AND-PACIFIC HIGHWAY WEST (CON'?) 
1317}%- Triplett, Mabel I, 
Right of Way 
Option expires 
duly 22, 1947 3 $ 
697 Sde ft. at 20% sq. 
fte 139.40 
Trees — allowance 402,00 179.40 Witt 
13176- Arp, John 
Right of Way 
Option expires 
July 14, 1947 
2,150 se ft. at 20 
SGe fte 430,00 
Allowance — walnut, fir 
trees, bushes, and moving ~ 
9 rose bushes at 50¢ each_60,50 490,50 = 
13175— McBee, Zaida 
Right of Way 
Option expires 
July 21, 1947 
1,678 Sde ft. at 20¢ 
Sde fte 335260 
Allowance — shrubs and : 
flowers (nursery) 160,00 495.60 " 
Allowance — for moving 
building ; 500,00 500,00 
995260 
13189— Gillmouth, Jos, I. 
Right of Way 
Option expires 
June 8, 1947 
127 Sde ft. at $1.,00 
Sqe fte 127,00 127,00 ® 
13190— Schreiber, Bertha C, 
Right of Way 
Option expires 
July 29, 1947 


0,598 acre at $250,00 149,50 

52 rods fence at 51.50 

rod (plus) 78250 228.00 ° 
Private access on north side 

at Station 386400 


(Contt) 
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on expires 
September 13, 1947 ; 
1,767 acres at $500, 883,50 
93 rods fence at %1,50 
rod : 139.50 
Loss crop — allowance 43075 
Severance damages 400,00 
Waiver of access 50, 
13168 Breeden, John and Lotti I. Breeden 
Right of Way 
Option expires 
September 17, 1947 
3,049e2 feet at 5¢f less 
Sqe fte 
10 rods fence at 51,50 
rod 15,00 


13163— Rogers, Norris L, and Eunice B, Rogers 

Right of Way 

Option expires 

September 16, 1947 
30442 acres at $500,00 1,721.00 
175 reds fence at 
$1.50 rod 262450 
Allowance — vetch crop 86.50 
Severance damages 500,00 


131¢2= Oldham, Carle E, and Elsie Oldham 
Right of Way 
Option expires 
August 25, 1947 
146 acres at “400,00 
Less crop Altafescue 
seed 
Severance damages 
77 rods fence at $2,00 
rod 
Waiver of access 


(Con't) 
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13178~ Case, Victoria and Margaret Ramsey, and 
J. M. Pitardi and Jeanette Pitardi . 
Right of Way 
Option expires 
July 21, 1947 
1,306 84 ft,» at 20% 
Sde ft, $ 261,20 $ 
Allowance — 2 waimut 
trees at $35 each, for 
fir tree and rosehedge 


to move 78,80 340,00 
13170— Bennett, C. N. 
Right of Way 
Option expires 
July 28, 1947 
4y5TB 840 ft. at 5f 228065 
5 large oak trees at 
*25 each 125200 


Moving 28 roses and 
shrubs, 500 shrubs, 
large laurel bush 44.00 397465 


13172— Odell, 1%. C. and Vada Odell 

Right of Way 

Option expires 

July 16, 1947 ‘ 
Oel66 acre at “1,000.00 166.00 
Allowance = moving shrubs, 
plants, for oak, fruit, 
pine trees, building new 
concrete and rock lily 


pond 395200 

General damages 150,00 

45 rods fence at $1.25 : 

rod 56025 167025 
Cc TION, SALMON HIGHWAY 


131¢7- Rogers, Lenore and T. H, Rogers 
Right of Way 
Option expires 
September 9, 1947 
2,07 acres at ‘4 Cyn = ae 


110 rods fence at 220,00 
Allowance — loss crop 37,50 
Waiver of access 50,00 
Severance damages 500,00 
Loss 0,57 acre strawberry . 
4 patch 50,00 1,892,50 
(Cont t) 
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# PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER AND PACIFIC HIGHWAY WEST (CON'T) 


13183 Hutsell, J.S, amd Phenella L, Hutsell 
Right of Way 
Option expires 
September 16, ons 
25 352 ol, Pte at ‘50¢ 


Allowance = moving Neon 

motel signs 50,00 
Damages — lieu moving ; 

market, store 750.00 
Allowance = moving pump, 

island, tanks, canopy of 

service station 250,00 
Damages = lieu moving 

restaurant 750,00 23555060 


13160~ Rabe, Charles F, and Lucille F, Rabe 
Right of Way 
Option expires 
June 15, 1947 ° 
0.959 acre at °450,00° 431055 


Severance damages — 1,0 
acre 75e00 
Loss crop — 1,50 acre at 
$25 acre 37450 
loss walnut and hawthorne 
trees 20500 
Waiver of access 75,00 639.05 


* PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER HIGHWAY 


13159~ MePhillips, B.A. ; 

Right of Way 

Option expires 

September 1g, 1947 
9.87 acres at $250.00 25467450 
534 rods fence at $2.50 j 
rod 
Severance damages 
Loss vetch crop ~ 17,70 
acres at 525 acre — 
allowed if not able to 
harvest 


(Con't) 


13195- Krieger, Peter J. and Paulina Krieger 

Right of Way 

Option expires 

August 12, 1947 
2e41 acres at $250.00 $ 602450 $ 
100 rods fence at $1,50 
rod 150,00 
Allowance ~ for trees 450,00 
Damages — lieu moving 


hou se 1, 250,00 
Waiver of access 250,00 2,702, 50 Witt 
13174- Ponsford, J. H, and Myrtle I, Ponsford 
Right of Way 
Option expires 
August 18, 1947 


2,283 8de ft, at 20¢ 456,60 
iticwents = trees, hedge 200,00 
Damages = lieu moving ani 

re-arranging machine 


shop 1,500.00 2,156.60 7 


13161- Brink, John We 
Right of Way 
Option expires 


August 4, 1947 
4033 acres at °350,00 1,515450 
224 rods fence at %1,50 


rod 336,00 
loss crop — 4.33 acre i 
at §25 acre 108,25 
Waiver of access 150,00 
Severance — damages =~ lieu 
cattle pass 730.00 2; 859.75 " 
# PRINGLE CORNER—McMINNVILLE SECTION, SALMON RIVER-AND PACIFIC HIGHWAY ‘EST 
1319g— Phillips, Rosa McPhillips 
Right of Way 
Option expires 
Sepvember 17, 1947 F 
220 acres at ‘250,00 500,00 
180 rods fence at $1,50 
rod 270,00 
Cost rebuilding 2 brick 
pillars 200 
Allowance — damages — 
moving house 
Allowance = loss of aia 380 “00 2,950.00 . 


(Con't) 
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# PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER AND PACIFIC HIGHWAY WEST (CON*T) 


13181— Maas, Jake and Agnes Maas 
Right of Way 
Option expires 
July 1, 1947 
1,500 sde ft,» at 20/ 
sede ft. 300,00 


13120 Gilson, W.S,. 

Right of Way 

Option expires 

July 9, 1947 
6,534 890 ft. at 20¢ 
SQe fte 1,306.80 
Moving Standard Electric 
chevron sign, estimated 


at 50,00 
1318%— McMinnville Hospital, Inc,, 
Right of Way 
Option expires 
July 9, 1947 
30429 8de ft» at 50f ; 
8d6¢ ft. 152045 


State to rebuild concrete 
sidewalk and driveways 


13179— Anderson, C.E. and M,B, Anderson 


Right of Way 
Option expires 
July 12, 1947 
125 SGe fte at 20f 
sde ft. 25200 
Allowance — 75~year 
black walnut 75200 
# PRINGLE CORNER-MeMINNVILLE SBOTION, PACIFIC HIGHWAY 
13530- Bays, Bessie 
Right of Way 
Option expires 


September 20, 1947 
9,800 sa, fte at 30f 
Sqde ft. plus 0 
Plus rebuilding concrete 
steps 


293045 


(Con*t) 


300.00 


135680 


152045 


100,00 


293045 


Witt 


13199— Wisecarver, Ralph H, et al 
Right of Way 
Option expires 
September 14, 1947 a ; ¢ 
3008 acres at en F10,00 


190 rods fence at “1,50 
rod 


285,00 
5 maple, 1 fir, 4 walnut ee 
trees 295400 1,350.00 Witt 


13165- Rogers, Nellie G, 
Right of Way 
Option expires 
August 27, 1947 
1,854 acres at ‘350,00 648.90 
Severance damages — 4 
acres 150,00 
90 rods fence at 41,50 
rod 


135200 
Loss wheat crop — 1,85 
acres at $25.00 plus 47025 : 
Waiver of access 2 1,006.15 ba 
13193~ Mulkey, Chester L, and Bessie ulkey 
Right of Way 
Option expires 
August 25, 1947 ' 
2046 acres at %350,00 861,00 
1,50 acres at $500.00 750,00 
Trees ~ allowance 990.00 
Allowance = move 1 1/10 
mi, fence — “400 440200 
Allowance — move build 
ings 1,350.00 
Allowance — move service 
station, pumps and tanks 550,00 4,94100 x; 


State to pay “100 if 2,0 acres 
Ladina clover destroyed 


# PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER AND PACIFIC HIGHWAY WEST (CON'T) 


13173— Odell, Vada F, 
Right of Way 
Option expires 
July 16, 1947 ; 

0.369 acre at $500.00 184050 

Allowance — 100 yr. old oak 50,00 

60 rods fencing at %1.50 

rod 90,00 324050 ° 


(Con't) 


12046- Jacobs, SeH. and Bertha W, Jacobs (Con't) 
Right of Way and channel improvement 
Option expires 
August 12, 1947 $ 

Allowance = lieu moving 
barn and service sta- 


tion 28600 000,00 
Commercial access = North si ig 


at Sta. 561+50 
Private access — South side at 


Stae 560472046, only 


12935— Hyde, C.F., Stanley E, Williams and Jessie Sidney 
Williams, and lee Roy Woods 
Right of Way 
Option expires 
May 1, 1947 4 
3085 acres at ‘150,00 $7030 
116 rods at ‘1,50 rod 174.00 


1203¢~ Hyde, C.F, and Nellie F, Hyde 

Right of Way . 

Option expires 

Way 19, 1947 
3,820 Sde ft, at 1/2 ¢ 
8qe fte 19,10 
Waiver of access, except 
private access, South 
side, Sta. 422+50 


12934— Hyde, C.F., John Canady, lee Roy Woods 
Right of Way 
Option expires 
May 2, 1947 
3.05 acres at “100,00 305.00 
92 rods fence at “1.25 115-00 
Allowance ~ moving and 
wrecking garage 25200 
Waiver access, except private 
access, both sides, opposite 
Stae 421+50 


GILLESPIE CORNERS-COUNTY LINE SUCTION, TERRITORIAL HIGHWAY 
13391- Wills, Robert and Lulu Wills 


Opt 


125050 


Benson 


September 20, 1947 


; $ 
"3,36 9de te at 30f 1, 123480 
Cost moving neon sign 50,00 
Cost moving 2 large : 
arches, signs 100,00 
Cost moving lattice fence 50,00 
loss rental 4 cottages, 

1 week period 140,00 
loss shrubs, trees, brid@ 100 
Moving 4 cottages, garages, ~ 


rebuilding, estimated 2,500,00 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 
12886- Jacobs, Dean and Ila Jacobs 


Option expires 
August 12, 1947 


0034 acre at 300,00 — 102300 
214 SQe fte 00,00 
18 rods fencing at Suen 

rod 36.00 


Waiver of access except 
connecting road 


12046— Jacobs, S.H. and Bertha WW, Jacobs 


Right of Way and channel improvement 
Option expires 
August 12, 1947 


3023 acres at 6400400 1,292.00 
126 rods fence at 32,00 

rod 252.200 
Allowance — trees 150,00 


Allowance ~ machine shed, 
chicken house amd fences, 
fences in barn lot, rack 
for feeding, to be moved 400.00 

Severance damages — 520 
acres at “100 500,00 

Severance damages — 0,70 
acre at 5100 70.00 

Severance damages = 30 : 
acre at 25 750,00 


( Contt ) 


——— we ty sn 


4,073 «80 


138,00 


Witt 


Landon 
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HWAY (CON'T) 


13505- Addison, Theo P, 
Right of Way 
Option expires 
September 20, 1947 
0.12 acre LUMP SUM 


MILIAUKTE SECTION, PACIFIC HIGHVAY 


9396-A- licPherson, G. Je 
Gravel Pit 
Option expires 
August 3, 1947 
0025 acre at $200.00 


12846- Witte, Marie 
Gravel Pit 
Option expires 
August 3, 1947 
0,12 acre 300,00 300,00 
(55277 sae fte at 5e7f) 


C CREEK-SCIO TION, ALBANY~LYONS SECONDARY HIGHW. 


1327g- Lettemair, Mae C. 
Right of Way 
Option expires 
August 4, 1947 
1,74 acres at $220.00 382280 
Severancé — 0.26 acre 
at $200.00 = 50% 26400 
eg 20 feet deep, hand : 


60,00 
woe rods fence at $2.00 
rod 212400 


13282= Pruitt, Frank Estate 
Right of Way 
Option expires 
July 29, 1947 
2.09 acres at $225.00 470625 
91 rods at “2,00 rod 182.00 


1321g— oan ge and LaVerne Brucknan 
Quarry 2 a8 haul road easement 


aes a 
August 20, 047 


0,59 acre, permanent easement 
Plus fencing quarry site 


(Con!t) 


~8_26 acres at ‘ag.00 plus 1, 500,00 1, 500,00 
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GILLESPIE CORNERS-GOUNTY LINE SECTION, TERRITORIAL HIGHWAY (COM'T) 


13392— Seales, Willian I, 

Stockpile site 

Option expires 

August 14, 1947 : . ; 
0,99 acre $ 125,00 $ 125,00 Benson 
Plus fencing 


13393 Elmore, Burrle E, 
Borrow and channel change 
Option expires 
August 13, 1947 A 
0.52 acre, more or less 50.00 50.00 " 


1350g- Ciine, Albert G, and Marguerite Cline 

lease, quarry site, haul road 

Option expires 

duly 7, 1947 
2e85 acres, more or less, — to be determined 
later — 5 year lease = basis 3¢ cubic yard, 
truck measurement, if after exploration suit- 
able rock is found Landon 


1350% Gillespie, Marcellus, and Burrle E, Elmore 

and Rita Elmore 

Quarry site — haul road 

Option expires 

August 2, 1947 
area not determined ~ 5 year lease, or 
easement — basis 4f cubic yard, truck 
measurement " 


GILLES PIC CORNERS-DOUGLAS COUNTY LINE SECTION, TERRITORIAL HIGHWAY 


13506~ Foster, Hartin and Candis Foster 
Stockpile site 
Option expires | 
July 29, 1947 
1,10 acres at $200,090 —-220,00 220,00 . 
Plus fencing 


13390- Addison, Theon and Bessie Addison 
Right of Way 
Option expires 
August 1, 1947 : 

0,41 acre at %125,00 51025 

66 rods fence to move — 

$1.50 rod 99.00 150.25 . 


(Con't) 


12314- Linden, Alex and Elsa V, linden 

Right of Way 

Option expires 

August 14, 1947 $ $ 
1.86 acres at ‘1,000,00 1,860,00 
Plus moving and re-estab- 
lishing house, estim— 


ated at 1,100.00 2,960.00 McCallister 


12313 Comte & Kohlman Company 


Right of Way 
Option expires. 
August 25, 1947 
0.20 acre at $100,00 20,00 20,00 
1258% Boechli, John and Buma Boechli 
Right of Way 
Option expires 
August 6, 1947 : 
4e04 acres at %200,00 808,00 
216 rods fence at $2,00 y ; 
rod 432,00 1,240.00 
12546- Curren, He W. and Laura E, Curren 
Right of Way 


Option expires 

September 6, 1947 7 

4e26 acres at $300.00 1,278.00 
1,25 acres at 125,00 156025 
345 rods fence at 52,00 ‘ 
rod 690,00 


Allowance - 700 feet 

1 inch water pipe - 

50¢ foot 350,00 
Severance damage — 520 : 

acres 334% — $100 acre 500,00 
General damage 975075 3,950.00 
Plus cattle pass 


123ll= Brooks, Carl 0., Mary Pe Brooks, and Leonard C. 
Brooks, and Alice Brooks Allison and Jack R, Allison 
Right of Way 
Option expires 
August 17, 1947 : 

12.52 acres at $150,00 1,878.00 

60 rods fence at ‘2,00 

rod 120,00 

Anchor posts 2200 2, 000,00 


(Con! t) 
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13280- Ray, Henry and Hannah Ray Estate 
Right of Way 
Option expires 
August 7, 1947 
1,62 acres at 200,00 $ 324,00 
% rods fence at $2,00 


rod 152400 
13283— Walker, Margaret Baker 
Right of Way 
Option expires 
September 5, 1947 c 
1,53 acres at $225, "344025 
67 rods fence at $2,00 
rod 134,00 
Allowance ~ damage irreg 
ular shaped field ee 


ALSEA SECTION, ALSEA-DEADWOOD SECONDARY HIGHWAY 


13504~ Recken, E, W. and Wao Recken 
Quarry site 
Option expires 
September 3, 1947 : 
2509 acres at $67.57 1, 750,00 


DIX ONVILLE—MARKS H SECTION, NORTH ‘A _HIGHW. 
Right of Way 
Option expires 
September 4, 1947 F 
0.16 acre at $200,00 32,00 
55 rods fence — move ~ 
$2.00 rod 110,00 
1326% Adams, Orville D, 
Scale site 
Option expires 
September 12, 1947 
0.86 acre at $500.00 430,00 
48 rods fence at $2,00 : 
rod 96.00 
Allowance — damages ~ 
loss road frontage 428,00 


476,00 Norlin 


550.00 " 


1,'750,00 lcChesney 


142-00 Norlin 


954200 . 


— en apn en 


12313-E Comte and Kohlman arm Darrol Ce Schwartz ani 
Shirley M, Schwartz 
Right of Way 
Option expires 
0,61 acre at 300,00 
Damage ~ taking spring 
for domestic use 


12588 Boechli, Paul H, and Elva Boechli 
Right of Way 
Option expires 
August 7, 1947 
1,79 acres at 4150,00 
50 rods fence at $2.00 
rod 


12313—B- Linden, Alex G,. and Elsa V, linden 
Right of Way 
Option expires 
August 14, 1947 
1,50 acres at 600,00 


12536- loehden, Otto F, and Julia Loehden 
Right of Way 
Option expires 
September 7, 1947 
1.79 acres at $350.00 
112 rods fence at $2,00 
rod 
40 rods barn yard fence 
at §2 rod 
Allowance for trees 
Allowance for landscaping 
and moving garage to new 
location 250,00 
40% damages on 3.88 acres 543,20 
General damages — remain~ 
der land 15266430 
Plus moving barn, estin-~ - 
ated 1,000.00 
Also, clover crop damage 
to Jaggi Bros. 150.00 
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250,00 McCallister 


4,650.00 
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12312- Siedow, Susie A, and William Siedow 
Right of Way 
Option expires 
August 5, 1947 ' § 

5053 acres at $300,00 1,659.00 

39 rods fence at $2,00 

rod 78,00 ; 

Damage — loss stock water_500,00 2,237.00 McCallister 


12313-F Comte and Kohlman, and V.C, Alexander and Jennie M, Alexander 


Right of Way 
Option expires 
August 3, 1947 
4.0 acres at $500.00  2,000,00 
2-room house, cowshed, 
shop, chicken house, 
hoghouse, outhouse 650200 2,650.00 . 
12313-D Grant, George P, and Gretta Belle Grant 
Right of Way 
Option expires 
August 26, 19247 : } 
2004 acres at 500.00 1,020.00 1,020,00 " 
12313—A Comte and Kohlman, and Rachel Barbara Mock 
Right of Way 
Option expires 
August 18, 1947 
0,01 acre 10,00 10,00 - 
12589— Kruger, William and Lena Kruger 
Right of Way 
Option expires 
August 6, 1947 


2249 acres at {125,00 311,25 

1,03 acres at $800,00 824200 

150 rods fence at $2,00 ‘ 

to be built by State 300,00 1,435425 - 


12535- Ernst, Martin and lagdelena Ernst 

Right of Way 

Option expires 

August 22, 1947 ; : 
1,76 acres at ‘350,00 616,00 
Crop damage at $50 acre 
(1.% acre) 88,00 
Severance damage 572200 
112 rods fence at %2,00 
rod 


(Con't) 


12g01.. Bentley, Edward E, and Elizabeth H, Bentley 

Right of Way 

Option éxpires : 

July 19, 1947 
17,300 ade fte at 134 . 
plus 25100,00 
Allowance = cash ex* 
pended for plans and 
specifications for new 


hone 100.00 


11508— Raab, George A, and Anna Raab 
Right of Way 
Option expires 
September 2, 1947 
332 8d. ft, at 25¢ 
de ft. 83.200 
Allowance =< taking lawn, 
replacing rockery 350,00 
Allowance — moving and 


loss shrubs - 40,00 


3295-h- Raab, Aloysis and Martha Raab 
Right of Way 


Option expires 
September 3, 1947 
4,794 S40 ‘ft. at la 
SQe fte 575028 


322%-he- Pointer, Frank W, and Clara Pointer 
Right of Way 
Option. expires ' 
September 7, 1947 
hr 0,523 acre at $5,000.00 2615400 


3289-B- Peterkort, Joseph and Bertha A, Peterkort 
Right of Way 
Option expires 
September 12, 1947 
04508 acre at $2, 500¢00 — 
Allowance — damages 180,00 


(CON! T) 


533200 


575028 


2615.00 


IS7We 


oe NEO my ee Re eet yn me eT 
1 
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3164—4— Pointer, John H, and Nan A, Pointer 
Right of Way 
Option expires 
August 12, 1947 $ 
0.640 acre at $6,000 35840,00 
0.248 acre at $5,000 1, 240,00 
General damage to re— 
maining property and 
complete waiver of 


access 920,90 
Access to service road at 
Sta. 3257440 and 3259400 


3164-B- Pointer, John H, and Nan A, Pointer 

Right of Way 

Option expires 

August 12, 1947 : 
1,137 acres at 55,000 53685,00 
Waiver of access 
Access to service road at 
Sta, 3257450 


3293—4— Karstens, Theodore 

Right of Way 

Option expires 

August 16, 1947 ’ 
0.903 acre at $2,000 1,906.00 
Private access =~ North side — 
Stae 3233+00 


1355-4 Pointer, Lewis S, and Catherine Pointer 
Right of Way 
Option expires 
August 19, 1947 
0,437 acre at 55,000 2,185.00 
28 rods fence at $2.00 56.00 
General damage, cost 


replatting 559,00 
Access to service xd when 
constructed 


12802. White, George McD, and Eileen White 
Right of Way 
Option expires 
August 27, 10947 
* "15,500 sd» ft. at l6¢ 
sq. ft. plus 2,500.00 


(Contt) 


a 


6,000.00 


59685400 


1806400 


23;800,00 


2s 500.00 


Collins 


& 


oe a 
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Midland-Mac's Store Section of the Lower Klamath Lake Secondary 
Highway, Klamath County 


Carlton—Chehalem Valley Section of the Carlton-Chehalem County 
Road, Yamhill County 


Roseburg-Dixonville Section of the North Umpqua County Road, 
Douglas County 


Canemah-New Era Section of US99E, Clackamas County 


Fremont Highway Junction-Camas Valley Section, Warner Secondary 
Highway, Lake County 


Sheep Creek Hill Section, Little Sheep Creek Secondary Highway, 
Wallowa County 


Mud Creek-Drakes Creek Section of the Warner Secondary Highway, 
Lake County 


After study, the Commission approved the relocations as reported and 
thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 


WHEREAS, the Commission heretofore authorized ami directed the 
Engineer to make a complete and final survey of the route and permanent 
location of each of the following sections of state highways, to wit: 


Pringle Corner-McMinnville Section of the Salmon River Highway 
and Pacific Highway West, Yamhill County; 


Midland-Mac's Store Section of the Lower Klamath Lake Secondary 
Highway, Klamath County; 


Carlton-Chehalem Valley Section of the Carlton-Chehalem County 
Road, Yamhill County; 


Roseburg-Dixonville Section of the North Umpqua County Road, 
Douglas County; 


Canemah-New Era Section of US99E, Clackamas County; 


Fremont Highway Junction-Camas Valley Section, Warner Secondary 
Highway, Lake County; 


Sheep Creek Hill Section, little Sheep Creek Secondary Highway, 
Wallowa County; 


Mud Creek-Drakes Creek Section of the Warner Secondary Highway, 
Lake County; 


13733 


BERGER-BARNES ROAD SECTION, SUNSET HIGHWAY. 


‘ 


13561- Wood, Lester Js and Ruth M, Wood 
Option expires 
September 18, 1947 $ 3 
14313 sq. ft~ (Needed to 
make better connection 
to Murray Road) 25400 25400 Colling 


FOOTNOTES s 


In the consideration of the property acquisitions mentioned in the 
foregoing resolution the Commission also discussed acquisition of right 
of way required for the improvement of the Midland-Maé's Store Section 
of the Lower Klamath Laxe Secondary Highway, The Assistant Counsel pre- 
sented offers fran the several property owners based on a right of way 
60 feet wide. The Commission considered such width right of way too 
narrow for a highway of this importance and erdéred further negotiations 
based on a right of way 80 feet wide, (During the afternoon session the 
Assistant Counsel reported that a right of way 80 feet wide for this 
project would cost about twice as much as a 60-foot right of way, The 
Commission decided, notwithstanding the increased cost, to acquire an 
80-foot right of way and so ordered,) 


The Commission also ordered hereafter that no right of way should 
be acquired less than 80 feet wide unless under specific approval of 
the Commission, 


The Commission also decided unanimously hereafter not to award a 
contract for any highway construction project unless and until the right 
of way for such project absolutely has been obtained, 


In this connection the question arose as to the width of the right 
of way that should be acquired for the Klamath Falls-MerillSection of the 
Klamath Falls—Malin Highway in the vicinity of the USRS Canal crossing. 
It appears that the present right of way is 60 feet wide, and objections 
have been raised by certain property owners to widening it because it 
would necessitate taking considerable valuable private land, The 
Engineer was instructed to consult with Commissioner Schaupp relative to 
the width that should be obtained, 


* Pringle Corner—lcMinnville Section, Salmon River Highway and 
Pacific Highway West: Prior to approving acquisition of the properties 
listed under this heading the Commission had under consideration the 
adoption of the permanent location survey for this section of the high- 
way, The Engineer presented a map and other material showing the recom 
mended location and advised that the survey has been completed in com 
formity therewith, He also reported the completion of additional surveys 
as follows and submitted maps and other material for each: 
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mission instructed the Engineer ami the Chief Counsel to present the facts 


in detail to the Portland City Council and to ascertain the extent of 
the cooperation that the City of Portland will offer in the event the 
Commission approves the project for construction, The Engineer and the 
Chief Counsel were also instructed to discuss the facts with the officials 
of the railroad company which is involved, The Commission made it clear 
that it is making no commitment or assuming no obligation whatsoever at 
this time as to construction of the project, 


The Commission deferred a decision with respect to the survey 
for the Ft, Hill Bridge Section of the Salmon River Highway until the 
following day pending receipt of additional information, (This survey 
was adopted by the Commission on March 25, See resolution ahead, ) 


The Assistant Counsel, Mr, DeSouza, also requested authority to 
condemn certain parcels of real property which cannot be acquired at reason- 
able cost by negotiation, He presented a list of such properties and the 
offer that he recommended in connection with each parcel, as follows: 


Recommended 
Offer 
BARNES RO. OMAH COUNTY LI ON OF THE SUNSET HIGHW. 
3164-3 John H. Pointer and Nan A, Pointer $6,000,00 
322A Frank W, Pointer, et al. 2,'750.00 
12928 Washington County, et al, 7, 500,00 
1352=A Oregon Realty Company 4, 500,00 
3505—A Ivan F. Phipps 1,100,00 
13202 Etienne C, Ureel 600,00 
3226-A George Durig and Gladiola Durig 12,000, 00 
MORROW COUNTY~ST. LD TION OF THE TANF HIGHWAY 
13490 Frank Correa, Sr. 200,00 
13489 Albert eal, et al, 200,00 
ANT HILL-LOST cK SECTION 0 WILLAMETTE HIGH. ‘A 
12039-A = Henry Knowles, et al. 900,00 
SWEET HOME SECTION OF THE SANTIAl HIGHWAY 
13458 Vivian Weddle Long 5,650.00 
PRINGLE CORNCReMcMINNVILLE SECTION OF Tit SALMON RIVER HIGHWAY 
~ 13194 ll, MN, Ross and Laura Ross 450,00 


13197 Estate of Charlotte McPhillips 350, 00 
(Con! t) 
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and in connection therewith to prepare maps showing the route and loca- 
tion of said sections of highways and to file said reports ami records 
with the Commission for consideration; am 


WHEREAS, the Engineer has reported the completion of said 
surveys and has submitted the same for the approval or disapproval of 
the Commission; ani 


WHEREAS, after due consideration of said surveys, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved ami filed; 


NOW, THEREFORE, BE IT AND IT HUREBY IS RESOLVED by this Commis- 
sion, all members being present and affirmatively voting as follows: 


1, ‘That the surveys of the above-mentioned sections of state 
highways, together with the maps, which for identification purposes bear 
the map file Nos, 6B~15-15 and 5B-6-19, 6B-22-21, 6B-22-8, 5B-13-22, 
63-233, 6B-22-17, 6B-16-5 and 6316-6, and 63-22-22, respectively, field 
notes and other engineering data submitted by the Engineer hereby are 
approved, and the Engineer is directed to file and preserve the same in 
the records and files of the Commission at Salem, Oregon, 


2, That when said sections of said highways are permanently 
constructed the same shall be done in accordance with said surveys and 
locations unless otherwise directed or ordered by the Commission, 


3. That this resolution be entered in the mimtes and records 
of the Commission as of the twenty-fourth day of March, 1947. 


The Engineer also reported completion of the following surveys: 
Mill Creek Section, Pacific Highway, Eugene, Lane County 


Proposed Sullivan's Gulch Section of the Columbia River 
Highway, Multnomah County 


Ft, Hill Bridge Section of the Salmon River Highway, Polk 
County 


He presented maps and other material with respect to each, A 
decision with respect to the approval of the survey for the ii]1 Creek 
Section of the Pacific Highway, in Eugene, was deferred by the Commission 
until its next meeting, 


With respect to the survey of the Sullivan's Gulch Section of 
the Columbia River Highway, Portland, the Commission decided unanimously 
that the time is not propitious to approve such survey; however, the Com 
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WHEREAS, pursuant to the provisions of Section 100-115, 0,C.LeAss 
the Highway Commission is authorized to determine and fix the widths of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor and real properties from which to 
procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the ‘Commis-— 
sion is authorized, when acquiring real property for highway purposes, to 
aequire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Sunset Highway, as one of the major highways, of 
the State, carries a large volume of traffic and it therefore is the 
judgment and opinion of the Commission that access to and from said high- 
way should be controlled; 


NOW, THEREFORS, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting, as follows: 


1, The Commission does hereby find and declare that: dik of the 
properties hereinafter described are needed and required for use in con- 
nection with the construction and maintenance of the section of the 
Sunset Highway known and designated as the Barnes Road—Multnomah County 
Line Section; 


2, That the specific purpose and use for which each particular 
piece of real property is needed and required is expressly stated and 
the ommership of said property is named in the particular and respective 
tracts hereinafter described on the attached sheets, all of which are 
made a part of this resolution; * 


3, That all and each of said real properties are needed and 
the acquisition of the same is necessary for the specific purpose stated 
in the description of and for each ownership; 


4. That said section of said highway has been relocated, plan- 
ned, and the specifications for the construction and improvement of the 
same made in a manner which will be most compatible with the greatest 
public good and will in the opinion of the Commission do the least private 


injury or damage; 


5. The Commission does hereby further find and declare that, in 
addition to the acquisition of the respective real properties described 
hereinafter in this resolution, it is, in the judgment and opinion of the 
Commission, necessary that there be acquired all rights of actebs’from 
abutting properties to the respective parcels of real property herein 
described and the highway which is to be constructed thereover, except at 
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Recommended 
PRINGLE CORNER—MclMINNVILLE SECTION OF THE PACIFIC HIGH AY WEST Offer 
13188 Sunset Oil Co, $2,'700, 00 
13186 Ethel Clark Fuller 350,00 


ee 


Following careful consideration of each item the Commission approved 
the request and the offers and by unanimous vote adopted the following resolu- 
ticns with regard thereto: 


WHEREAS, by virtue of the laws of the State of Uregon the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain 
real property and/or any right or interest therein necessary or deemed 
necessary for rights of way, either for original location or for widening, 
straightening, or otherwise changing already established highways, 
whether within or without the corporate limits of cities or towns, to- 
gether with rights of access from the abutting property thereto, and/or 
for shops, equipment sheds, office buildings, maintenance sites, patrol- 
men accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriatéon, acquisition or mamfacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached fren or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways or for any other purpose desig= 
nated by the United States; and 


WHEREAS, the Sunset Highway (State Highway No. 47) is a highway 
under the jurisdiction and control of the State, and said highway is, in 
addition to being a part of the state highway system, a part of the ti 
federal highway system; and Fox 


WHEREAS, for the purpose of providing a highway with better 
aligrment and one the construction of which will more adequately serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Barnes Road-Multnomah County Line Section, For 
the purpose of constructing a highway over said relocated line it is 
necessary that real properties be acquired for rights of way and that 
other real properties be acquired for procuring therefrom roadbuilding 
materials; and 
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20, ‘This reselution shall be entered in full in the mimtes and 
records of this Commission as of the twenty-fourth day of March, 1947. 


FOOTNOTEs 


* The names of the property owners and the detailed 
description of the respective parcels of real property men- 
tioned in this resolution are attached to the original reso- 
lution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 73, under the heading "Real Prop- 
erty Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same 
extent as if copied in full herein, 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur~ 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolnen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisitien or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance 
of unobstructed view of any state highway so as to provide for the safety 
of the traveling public, and/or for the culture of trees and the preserva~ 
tion of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close proximity to state high or which may 
be conveniently reached from or by a public highway, alee for the 
development and maintenance of parks, parking places, auto camps, Camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or for 
any other use or purpose necessary or deemed necessary for carrying out 
the purposes of the Oregon Highway Code, and/or for flight stripe, eir- 
fields, access roads, public highways, or for any other purpose designated 
by the United States; and 


‘HEREAS, the Commission heretofore has constructed a certain 
highway known and designated as the Boardman-Stanfield Highway; and 


WHEREAS, a portion or section of said highway; namely, the 
section lying between Engineer's Station 1335 and Engineer's Station 1360, 
is in the vicinity of the Umatilla River and said section during flood 
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such points or places as may be designated by the State Highway Commis= 
sion; 


6, That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the legal Department necessary and adequate descripticns of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, or 
by the exercise of the power of eminent domain; 


7. That J. M, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owner or owners 
or with the tenants or persons in possession, if there be any, of said 
parcel or narcels of land with respect to the compensation to be paid for 
the taking of the same and the damage, if there be any, and is authorized 
and divected to acquire, in addition to title to the said described par 
cels of iand, all rights of access thereto except at such points or places 
as may be designated by the State Highway Commission, and in the event 
that no satisfactory agreement or agreements can be reached, then it is 
hereby further ordered that the said J. iM, Devers, as Chief Counsel for 
the State Highway Commission, be and he hereby is requested and author- 
ized to commence and prosecute to a final determination such suit or 
action, or suits or actions, as may be necessary and appropriate to 
acquire title to the said parcels of real property and all rights of 
access thereto except at such points or places as may be designated by 
the State Highway Commission; 


8, That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said described real properties, or any of them, or any interest therein, 
the said J. li, Devers, as Chief Counsel to the Oregon State Highway Com— 
mission, is hereby authorized and empowered to make such stipulation, 
agreement, or admission in connection with any trial or court procedure 
connected with or prosecuted for the acquisition of said properties or 
interest therein as in his judgment may be for the best interests of the : 
State, the State Highway Commission, and/or the defemiant property owners; 


9, The real properties sought to be acquired are described -on 
the attached sheets, consisting of 3 pages, amd on which sheets are shown 
the respective ownerships, the purpose for which the properties are to be 

, and a complete and accurate description of said properties; 
said parcels of real property are otherwise identified as Parcels 1 to 7 


inclusive, * 


iste. 


Beginning at a point which is Engineer's center line Station 
84+22,5, at which point the said center line intersects the north 
line of Section 83 said point being 30 feet east of the northeast 
corner of the northwest quarter (MW}) of Section 8, Township 3 
North, Range 29 East, W. U.3 thence South 2° 26' West 480,7 feet; 
thence South 13° 24° 30" Ms} 172.8 feet; thence South 27°50130" st 

.94 feet; thence South 28° 48' 30" West 301,5 feet; thence South 
62° 03' 30" lest 195,7 feet; thence South 19° 09! East 176,86 feet 
to Station 23480, opposite which the easterly line of said strip of 
land intersects the southerly line of the northeast quarter (N=~) of 
the northwest quarter (NW:) of Section 8, 


The widths (in feet) of the strip of land above referred to are 
as follows: 


Width on East Width on West 

Total Side of Cen- Side of Cen- 
Station to Station Width ter line ter Line 
8422.5 to 11480 50 feet 20 feet 30 feet 
11480 to 15+50 170 feet 20 feet 50 feet 
15+50 to 23460 50 feet 20 feet 30 feet 


-The parcel of land ‘to which this description applies contains 
1,46 acres, 


Parcel No, 2 


A parcel of land lying in the southeast quarter (Sai) of the 
northwest quarter (NW) and the northeast quarter (NE.;) of the 
southwest quarter (Si/=) of Section 8, Township 3 North, Range 29 
East, W, H,, Umatilla County, Ore i the said parcel being all that 
portion of the southeast quarter tszt) of the northwest quarter (NW;) 
and the northeast quarter (NZi) of the southwest quarter (SWz) of 
Section 8 included in a strip of land variable feet in width lying 
on each side of the center line of the Umatilla River Dike as said 
dike has been surveyed over and across or adjacent to the said prop- 
erty; the location of the said strip of land (in so far as it 
encroaches upon said property) being determined by the said center 
line from Station 23465, through equation 36+78.95 back equals 
30+56,15 ahead, to Station 39+84.4, which portion of center line is 
described as follows: 


Beginning at a point which is Engineer's center line Station 
23+65, opposite and 20 feet distant from which point the westerly 
line of the said strip of land intersects the north line of the 
southeast quarter (SW) of the northwest quarter (Nii.:) of Section 8; 
said point being 1342 feet south and 400 feet west of the northeast 
corner of the northwest quarter (NW) of Section 8, Township 3 North, 
Range 29 East, ‘i, M,; thence South 19° 09' East 128,61 feet; thence 


| 
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periods is being damaged ani otherwise impaired, and it is the judgment 
of the Commission that if the causes and conditions which contribute to 
such damage and impairment are not corrected or adequately controlled 
irreparable damage will result to said highway; and 


WHEREAS, in addition te the damage and threatened damage to 
said highway there are private properties located in the flood araa, 
which properties are subjected to damage during flood periods; ami 


WHEREAS, it is the judgnent and opinion of the Commission, 
based on the advice of its Engineer, that a dike or embankment should be 
constructed and maintained at a site and in a mammer which will tend to 
confine the waters of said river within its walls or banks; and 


WHEREAS, in order that a proper dike or embankment may be 
constructed, it 4s necessary that additional real property be acquired; 


NOW, THEREFORE, B= IT AND IT HEREBY IS RESOLVED by this Come 
mission, all members being present and affirmatively voting: 


1, ‘That the Commission does hereby find and declare that in 
order to protect the Boardman-Stanfield Highway from the effects of the 
Umatilla River flood waters it is necessary that a dike or embankment 
be een for the purpose of confining flood waters within the river 
ehannel; 


2. That the Commission does further find and declare that the 
veal properties hereinafter described are necessary and that title thereto 
or an easement thereover must be acquired by the State so that there may 
be constructed thereon the said dike or river embankment; 


3, That the real properties title to which or an easement 
over which is needed for the construction and maintenance of said dike 
ere described as follows: 


Faxcel No, } 


A parcel of land lying in the northeast quarter (NE‘) of the 
northwest quarter (N:) of Sectgon 8, Township 3 North, Range 29 
East, W, ld,, Umatilla County, Oregons the said parcel being all 
that portion of the northeast quarter (NE?) of the northwest 
quarter (NW+) of Section § included in a strip of land of variable 
width lying on each side of the center line of the Umatilla River 
Dike as said dike has been surveyed over and across or adjacent to 
the said property; the location of the said strip of land (in so 
fay as it encroaches upon said property) being determined by the 
said center line from Station 8+22,5 through equation 14#76 back 
equals 15400 ahead to Station 23960, which pertion of center line 
is described as followss 


ee 
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6. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otiierwise the 
said above described real properties, or either of them, or any interest 
therein, the said J. M, Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of said prop- 
erties or interest therein as in his judgnent be for the best interests 
of the State, the State Highway Commission, for the defendant property 
owners; and 


7, That this resolution be entered in full in the mimites and 
records of this Commission as of the twenty-fourth day of March, 1947, 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain 
real property and/or any right or interest therein necessary or deemed 
necessary for rights of way, either for original location or for widening, 
straightening, or otherwise changing already established highways, whether 
within or without the corporate limits of cities or towns, together with 
rights of access from the abutting property thereto, and/or for shops, 
equipment sheds, office buildings, maintenance sites, patrolmen accomoda— 
tions, snow fences, quarry sites, gravel pits, stor sites, stockpile 
sites, weighing stations, broadcasting stations, a a for appropriation, 
acquisition or mamfacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the traveling 
public, and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, along, 
or in close proximity to state highways, or which may be conveniently 
reached from or by a public highway, and/or for the development and mainte— 
nance of parks, parking places, auto camps, Callp sites, roadside develop- 
ment, recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or pur~ 
pose necessary or deemed necessary for carrying out the purposes of the 
Oregon Highway Code, and/or for flight strips, airfields, access roads, 
public highways, or for any other purpose designated by the United States; 
and 


WHEREAS, the Willamette Highway (State Highway No, 18) is a 
highway under the jurisdiction and control of the State, and said highway 
is, in addition to being a part of the state highway system, a part of the 
federal highway system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve the 
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South 33° 23' West Th, Ta feet; thence North 32° 44' “est 193, 1 
feet; thence South 39° 41! West 414 feet; thence South 17° 38' East 
502,62 feet; ‘thence South 23° 33! 30" lest 183. 51 feet; thence 
South 1° 05' Bast 18,2, feet; thence South 24° 34' Last 386,92 feet; 
thence South 8° 05' West 198.98 feet to Station 39+84.4, which 
station is approximately 20 feet south and 700 feet west of the 
center of Section 8, 


The widths (in feet) of the strip of land above referred to are 


as follows: 
Width on left Width on Right 
. Total Side of Cen- Side of Cen- 
Station to Station Width ter Line ter Line 
23465 to 25+68.33 30 feet 10 feet 20 feet 
25468, 33 to 39+84.4 30 feet 15 feet 15 feet 


The parcel of land to which this description applies contains 
1.54 acres, 


That Parcel No. 1, above described, it appears is ovmed by Rhea 
Pedro Leal and Manuel Pedro, Jr., and is in the possession of Frank 
Correa, Jr., as tenant; and that Parcel No, 2 above described it appears 
is owned by and is in the possession of Frank Correa; 


4. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, deseription, and accuisition of said 
real properties, and said Engineer is further instructed to prepare and 
submit to the legal Department necessary and adequate descriptions of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property or properties, 
whether said properties be acquired by purchase, donation, agreement, or 
by the exercise of the power of eminent domain; 


5. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owmer or owners 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the conpensation to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. w, Devers, Assistant Attorney 
Gereral and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces=- 
sary and appropriate to acquire title to or an easement over the said 
parcels of real property; 
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Beginning at a point which is Engineer*s center line Station 
LT}+44.2, opposite and 80 feet distant from which point the north- 
erly line of the said strip of land intersects the west line of said 
property; said point being 707,2 feet north and 2302,8 feet east of 
the southeast corner of the James R. Fisher, D. L. C, No, 43 in Sec- 
tion 1, Township 19 South, Range 2 West, li, 4.3; thence South 62° 53° 
East a distance of 889.6 feet to Station 486+33.8, opposite and 90 
feet from which station’the southerly line of said strip of land 
intersects the east line of said property. 


The parcel of land to which this description applies contains 
3,20 acres 


2, That said property is needed and the acquisition of the 
same is necessary for right of way purposes in connection with said sec- 
tion of said highway; 


3, That said section of said highway has been relocated, plar- 
ned, and the specifications for the construction and improvement of the 
same made in a manner which will be most compatible with the greatest 
public good and will in the opinion of the Commission do the least private 


injury or damage; 


: 4. The Commission does hereby further find and declare that, 
in addition to the acquisition of said real property above described, it 
is, in the judgment and opinion of the Commission, necessary that there 
be acquired all rights of access from abutting property to the parcel of 
real property herein described and the highway which is to be constructed 
thereover, except at such points or places as may be designated by the 
State Highway Commission; 


5, That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real property, and said Engineer is further instructed to prepare and 
submit to the Legal Department necessary and adequate descriptions of 
said real property, which said descriptions shall be available for the 
preparation of any deed or deeds or other instrument or instruments neces- 
sary to complete the acquisition of said property, whether said property 
be acquired by purchase, donation, agreement, or by the exercise of the 
power of eminent domain; 


6, That J. li. Devers, Assistant Attormey General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owners or with the 
tenants or persons in possession, if there be any, of said parcel of land 


re 
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traveling public, the Highway Commission relocated the section of said 

highway known as the Pleasant Hill—Lost Creek Section, and for the pur 
pose of constructing a highway over said relocated line it is necessary 
that real properties be acquired for rights of way and that other real 

properties be acquired for procuring therefrom roadbuilding materials; 

and 


“HEREAS, pursuant to the provisions of Section 100-115, 0.C, LAs, 
the Highway Commission is authorized to determine and fix the widths of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor and real properties from which to pro- 
cure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Commis- 
sion is authorized, when acquiring real property for highway purposes, to 
acquire and take fee title to same; ani 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur~ 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Willamette Highway, as one of the major highways 
of the State, carries a large volume of traffic and it therefore is the 
judgment and opinion of the Commission that access to and from said high- 
way should be controlled; 


NOW, THER FORE, BE IT AND IT H&REBY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting, as follows: 


1, The Commission does hereby find and declare that the prop-= 
erty hereinafter described is needed and required for use in connection 
with the construction and maintenance of the section of the Willametie 
Highway known and designated as the Pleasant Hill—Lost Creek Section, 
which said property is owmed by Henry Knowles and Alice Knowles, husband 
and wife, and is particularly described as follows: 


A parcel of land lying in the southeast quarter ($34) of Sec- 
tion 1, also in the Jonathan Morgan D. L. C, No, 37, Township 19 
South, Range 2 West, W. li., Lane County, Oregon, and being a portion 
of the following described property: that tract of land which was 
conveyed by that certain deed to Henry Knowles and Alice Knowles 
recorded in Book 155, Page 56, of Lane County Record of Deeds; 
the said parcel being all that portion of the foregoing described 
property included in a strip of land 170 feet in width, 80 feet on 
the northerly side and 90 feet on the southerly side of the center 
line of the Willamette Highway as said highway has been relocated 
over and across or adjacent to the said property; the location of 
the said strip of land (in so far as it encroaches upon said prop- 
erty) being determined by the said center line from Station 477+44,.2 
to Station 486+33,8, which portion of center line is described as 
follows: 
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WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for the 
specific and particular purpose hereinafter expressly set forth; 


NOW, THERCFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, as follows: 


1, That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are necessary for right of 
way purposes in connection with the Santian Highway, which real property 
is omed by Vivian Weddle Long, is identified in the records of the High- 
Le oe as file R 13458, and is more particularly described as 

‘o 2 


Parcel No, 1 


A parcel of land lying in the southwest quarter (sw) of the 
northeast quarter (NE) of Section 31, Towmship 13 South, Range 1 
East, W. M., linn County, Oregon, and being a portion of the follow 
ing described property: that tract of land which was conveyed by 
that certain deed to Vivian Weddle Long recorded in Book 143, Page 
21, of Linn County Record of Deeds; the said parcel being described 
as followss 


Bs gore at the intersection of the west line of First (now 
Twelfth) Street in Sweet Home with the south right of way line of 
the Santiam Highway, said point being 30 feet distant from (when 
measured at right angles to) the center line of said highway at 
Ingineer's Station 1510+76,7; said point also being 74.5 feet north 
and 513,0 feet east of the southeast corner of the east projection 
of the Lowell Ames, Jr., D, L, C. No, 47 in said township and range; 
thence South 14° 56' East along the west line of said street a 
distance of 18,0 feet; thence South 76° 53' West parallel with the 
center line of said highway a distance of 95,7 feet to the west line 
of said Long property; thence North 14° 56' lest along said west 
line a distance of 18,0 feet to the south right of way line of said 
highways thence North 76° 53! East along said right of way line a 
‘distance of 95.7 feet to the point of beginning; containing 1723 
square feet, 


Parcel No, 2 


A parcel of land lying in the southwest quarter (SW:) of the 
northeast quarter (NE}) of Section 31, Township 13 South, Range 1 
East, W. M., Linn County, Oregon, ami being a portion of the follovw— 
ing described property: that tract of land which was conveyed by 
that certain deed to Vivian Weddle Long recorded in Book 143, Page 
21, of linn County Record of Deeds; the said parcel being described 
as follows: 
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State Highway Commission, and in the event that no satisfactory agree— 
ment can be reached then it is hereby further ordered that the said 

J. ii, Devers, as Chief Counsel for the State Highway Commission, be ani 
he hereby is requested and authorized to commence and prosecute to a 
final determination such suit or action as may be necessary and appro- 
priate to acquire title to the said parcel of real property and all 
rights of access thereto except at such points or places as may be des— 
ignated by the State Highway Commission; 


7, That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said 
described real property, or any interest therein, the said J. ii. Devers, 
as Chief Counsel to the Oregon State Highway Commission, is hereby 
authorized ami empowered to make such stipulation, agreement, or admis= 
sion in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said property or interest therein as 
in his judgment may be for the best interests of the State, the State 
Highway Commission, and/or the defendant property owners; and 


8. This resolution shall be entered in full in the mimutes 
ard records of this Commission as of the twenty-fourth day of March, 1947, 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already establisheec high— 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition, or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways, or 
which may be conveniently reached from or by a public highway, and/or for 
the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig~ 
nated by the United States; ani 
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sion in connection with any trial or court procedure connetted with or 
prosecuted for the acquisition of said properties or interest therein as 
in his judgment may be for the best interests of the State, the State 


Highway Commission, and/or the defendant property owner, 


6, ‘That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-fourth day of March, 1947. 


The Engineer reported that the Llegielative assembly, now in session, 
recently approved the Civil Service pay plan prepared by the State Civil 
Service Commission and that as a result of this action by the legislature the 
plan becomes effective as of March 1, 1947. He explained that the plan 
includes the State Highway Department as well as other state departments, am 
if it is to be made effective in the Highway Department on March 1, then the 
Highway Commission should pass on the matter at this meeting, The Chief 
Counsel confirmed the Engineer's statement that the State Highway Department 
comes under the regulations the same as any other state agency, He pointed 
out that the plan has been approved by the State Budget Director and also by 
Governor Earl Snell and is in conformity with provisions of the statutes 
covering the subject, He and the Engineer both recommended approval by the 
Commission at this time, Following discussion the Commission approved the 
plan, by unanimous vote, effective March 1, 1947, upon assurance by the Engineer 
and the Chief Counsel that the plan is in conformity with the legal require— 
ments, and that it is their recommendation it be adopted by the Commission. 


The Chief Counsel brought up for discussion Senate Bill No, 139 now 
before the Legislature relating to the condemnation of real property by the 
State Highway Commission, He recommended that the Commission oppose this bill 
as unwise and unnecessary legislation in that it will prove detrimental to 
public welfare and will afford opportunity for delays and péstponements in 
highway projects and will materially increase highway costs. He explained 
that the bill imposes on the state the burden of paying, in addition to other 
ecsts incident to condemnation cases, the attorneys* fees which may be allowed 
te the defendant by the court, and, in his estimation, if the bill becomes law, 
property owners will then be able to force the state into court under the 
condemnation statute in connection with right of way settlements, The Chief 
Counsel advised that this bill has already passed both.houses of the legisla- 
ture and will soon be placed on the Governor's desk for approval and signature, 
if it is not already there, He read aloud a suggested letter directed to the 
Governor urging and recommending that he veto the bill, Commissioner Chandler 
moved approval of the letter as prepared, The motion was seconded by Commis— 
sioner Schaupp and carried by unanimous vote of the Commission, The Commission 
thereupon signed the letter, 


The Commission recessed for luncheon at 11:55 a.m, and reconvened 
the meeting at 2:00 p.m, in the same room with the same persons present and 


participating, 
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Beginning at the tortheast corner of said property, said point 
being on the south right of way line of the Santiam Highway and 30 
feet distant from (when measured at right angles to) the center line 
of said highway at Engineer's Station 1512436,5; said point also 
being 110.8 feet north and -668,6 feet east of the southeast corner 
of the east projection of the Lowell Ames, Jr,, D. L. C, No, 47 in 

said township and range; thence south along the east line of said 
property a distance of 18,5 feet; thence South 76° 53' West parallel 
with and 58 feet southerly from the center line of said highway a 
distance of 105,0 feet to the east line of First (now Twelfth) Street 
in the City of Sweet Home; thence North 14° 56' Vest along said street 
line a distarce of 18,0 feet to the south right of way line of said 
highway; thence North 76° 53! East along said right of way line a 
distarce of 109,8 feet to the point of beginning; containing 1933 
square feet, 


2, That the Commission does hereby find and declare that the 
said described parcels of real property are required for the specific 
purposes hereinabove set forth, am the said properties are being acquired 
for the express and specific purposes in this resolution set forth, 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the legal Department necessary and adequate descriptions of 
the said real properties, which said descriptions shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said properties, whether said 
properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain, 


4, That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and hg is hereby requested, 
authorized, and directed to attempt to agree with the omer of said real 
properties ’ and/or with the tenants or persons in possession, if there be 
any, with respect to the compensation to be paid for the taking of the 
same and the damage, if there be any, and in the event that no satisfac- 
tory agreement can be reached then it is hereby further resolved that 
J. MW. Devers, Assistant Attorney Gereral ami Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized to 
commence and prosecute to a final determination such suit or action as 
may be necessary and appropriate to acquire title to the said parcels of 
real property, 


5. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said above 
described real properties, or any interest therein, the said J. M, Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby 
authorized and empowered to make such stipulation, agreement, or admis 
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iBeEse i 
SHERARS BRIDGE SECONDARY HIGHWAY IN SHERMAN COUNTY 5 
CONSTRUCT BRIDGE OVER BUCK HOLLOW CREEK Fig 
J. P. Brittan & Co., Portland § 37,320.00 4a 
E. Fe Philpott, Portland 39,990.00 - 
R. H. Jones, Hillsboro 42, 765,00 oe | 
BOARDMAN-STANFIELD HIGHWAY IN UMATILLA COUNTY = 
UMATILLA RIVER DIKE PROJECT a 
we 4 
Loran Petro, Hermiston 7,290.00 4 
Vernie Jarl, Gresham 7,425,00 : 
T. W. Thomas, Portland 8, 505,00 | 
Leonard & Slate Oreg, Ltd,, Portland 10,800,00 > | 
Stevenson Constr, Co,, Salem 11, 205,00 
B. C, Hall Co,, Portlani 11,475.00 
K. F. Jacobsen & Co,, Inc., Portlani 12,690,00 
Dobyns & Webb, Salem 12,825.00 
John A, Logan, Portland 12,960. 00 
Loyd Calkins, Ocean Lake 13,095,00 
Gerald Miller, Prineville 13,365.00 
R, A, Heintz-Constr,, Portland * 16,875.00 
Heavy Hauling Co,, Astoria 20, 790,00 


#% Lump sum reduction of $2,000,00 


The Chief Counsel brought up for discussion Senate Joint Resolution 
No, 9 providing for a committee to make a study of the transportation facili- 
ties of the state to determine the immediate and future need with respect to 
the construction and maintenance of public thoroughfares in the State of 
Oregon, He advised that the Senate Roads and Highways Committee will be in 
session on the following evening, March 25, and suggested that the Highway 
Commission should be present and express themselves relative thereto and 
particularly to inform the Committee of the attitude of the Commission with 
respect to that portion of the resolution which recommends amd urges the State 
Highway Commission to consult with the several county courts am with the 
municipal authorities am render possible financial aid consistent with the 
primary obligation revolving on the state, It was his thought that the Commi s- 
sion should adopt a resolution expressing in writing its attitude with respect 
to such matters, He read aloud a form of resolution which he had prepared for 
the purpose, It appeared to the Commission that the resolution is in oo nform 
ity with the ideas that were expressed to the county delegation which appeared 
before the Commission at its previous meeting, The Commission thereupon, by 
unanimous vote, adopted such resolution as follows: 


WHEREAS, by the passage of Senate Joint Resolution No, 9 the 
Forty-Fourth Legislative Assembly of Oregon has recognized the ever- 


At 2:00 p,m, bids as follows for highway construction were opened 
and read in conformity with previously-published notice, following which 
Chairman Banfield announced that the awards of contracts would be made at 
4:30 p,m, in the same room: 


MT. HOOD AND WAPINITIA HIGHWAYS IN CLACKAMAS, HOOD RIVER AND WASCO COUNTIES 
MT, HOOD ROCK PRODUCTION PROJECT 


Je Ne & i, J. Conley, Portland $42,975.00 
P, B, Doherty & Son, Portland 51,195.00 


CAPE-ARAGO SECONDARY HIGHWAY IN COOS COUNTY 
REFLAE PIER FENDER FOR SOUTH SLOUGH BRIDGE 


Coos Bay Dred Co,, Coos $18,991.10 
Hil lstram Shi soot le ng Co., Novth Bend 20; 71,00 


PITTSBURG-SCAPPOOSE COUNTY ROAD IN COLUMBIA COUNTY 
_ SPITZENBERGSCAPPOUSE SECTION 


USING ASPHALT USING TAR 


J. N. & M. J. Conley, Portland $ 56,744.90 $ 56,682.90 
P, B, Doherty & Son,’ Portland 57,188.00 57,126.00 
A, H, Saxton & Sons, Corvallis 2B 00 nrnece 
Vernie Jarl, Gresham '» 748,00 --- == 
ParkerSchram Co,, Portland 66, 538,00 67, 740,00 
PACIFIC HIGHWAY IN JACKSON COUNTY 
ASHLAND (WATER ST.-OAK ST.) SECTION . 
Albert W. Denton, Vancouver, Wn, $49, 848,00 
Scheffel & Gilman, Medford 52,'738,00 
R. & M, Coastr, Co,, Central Point 54,042,80 


CRATER LAKE HIGHWAY IN JACKSON COUNTY 
WIDEN REESE CREEK, LITTLE BUTTE CREEK AND ANTELOPE CREEK BRIDGES 


No bids received 


OREGON COAST HIGHI/AY IN LINCOLN COUNTY 
PAINTING YAQUINA BAY BRIDGE AT NEWPORT 


Pacific Bridge Painting Co,, San Francisco, Calif, $14,148, 
L. Spell, “Albany” ; 4 33760400 
J. S. Morris Co,, Berkeley, Calif, 39,'750,00 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-W/AHKEENA CREEK SECTIQN 
(State: Project (Combination Bid 
a c nation 
ess? with Forest Pro- 
ject No, 29-D (1) 


Hydraulic Dredging Co., Ltd,, Oakland Calif, $ 937,337.00 
Johnson Western Co,, San Pedro, Calif, ————— 962, 235,00 
Franks Dredging Co,, Portland Sewer ersss 1,038, 595,00 
General Constr, Co,, Portland $1,041, 515,00 
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problems with which State, county and city authorities are concerned, it 
is deemed by the Highway Commission appropriate that at this time the 
members of the Forty-Fourth legislative Assembly be advised of the Com 
mission's plans and commitments; 


NOW, THEREFORE, BE IT RESOLVED BY THIS COMMISSION, all members 
being present and affirmatively voting, as follows: 


1, That the Oregon State liighway Commission does hereby endorse 
the action of the Forty-Fourth legislative Assembly of the State of Oregon 
in its purpose and objective as disclosed in said Senate Joint Resolution 
No, 9, 


2. That the records, findings and data in the files of the 
Highway Commission relative to the subject and purpose set forth in said 
resolution and the services of the Highway Department be made available 
to the legislative committee created by the legislature, 


3, That in response to the recommendation by the legislature 
as set forth in said resolution the Commission does hereby set aside for 
expenditure on county roads during the years 1947 and 1948 the sum of one 
million dollars for each year and does hereby set aside for expenditure 
on city streets during the years 1947 and 1948 the sum of five hundred 
thousand dollars for each year, 


4, That the particular county roads to which said highway funds 
shall be applied and the type and character of construction or maintenance 
work to be done shall be determined as a result of conference between the 
Highway Commission and the county court of the county in which said roads 
are located, ami the particular street or streets and the type and charac- 
ter of work to be done thereon shall be determined as a result of a con 
ference between the Highway Commission and the municipal authorities of 
the cities in which such s%.2etgs are located, 


5. That the funds set aside by this resolution for expenditure 
on county roads shall be allocated to the several counties of the State 
pursuant to the following formula: one-third in the ratio which the area 
of each county bears to the total area of the State; one-third in the 
ratio which the rural population of each county bears to the total rural 
population of the State as shown by the latest federal census; and one— 
third in the ratio which the mileage of rural post roads in each county 
bears to the total mileage of rural post roads in the State, 


6, That the funds set aside by this resolution for expenditure 
on city streets shall be allocated to the several cities of the State pur 
suant to the following formula: four hundred thousand dollars of highway 
revenues shall be allocated on the basis of the ratio that the urban 
population of each city bears to the total urban population of the State 
in accord with the latest federal census; provided that, if objection be 
made by any city on account of the growth of the city since the 1940 
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increasing problems of highway, road and street construction and mainte- 
nance and has recognized also the problems of finance connected there~ 
with; and 


WHEREAS, for the purpose of evolving a businesslike approach 
to and a comprehensive solution of the problems which confront not alone 
the State but the counties and the municipalities as well, the legisla 
ture by the passage of said Senate Joint Resolution No, 9 has created a 
committee composed of members of the legislature and has charged said 
committee "to make a complete and exhaustive study of the transportation 
facilities of the state, including state highways, county roads and city 
streets; and, based upon such study and examination, determine the 
immediate and future needs and requirements with respect to the construc- 
tion and maintenance of public thoroughfares of the state of Oregon"; and 


WHEREAS, the members of the Oregon State Highway Commission 
appreciate the purpose of the Oregon legislature as disclosed in said 
resolution, and this Gommission recognizes the real value which the work 
of said committee can and will contribute to the problems which need and 
demand solution; and 


WHEREAS, the Oregon legislature in and by said resolution has 
said to this Commission: 


"Resolved, That pending the report and recommendation of said 
committee and action thereon by the legislature, it hereby is 
recommended and urged that the state highway commission confer, 
consult and cooperate with the several coynty courts and with the 
municipal authorities of the cities of the state and render all 
possible financial aid consistent with the primary obligation 
devolving on the state, to the end that the welfare of the cities, 
the counties and the state may be best served,"; 


and 


WHEREAS, prior to the convening of the Forty-Fourth Legislative 
Assembly of Oregon, the Highway Commission after and as a result of con- 
ference with the Executive Committee of the County Judges of the State of 
Oregon undertook to expend on county roads during each of the years 1947 
and 1948 one million dollars of highway funds, which allocation is to be 
in addition to the highway funds already allocated by law to the counties; 
and 


WHEREAS, this Commission has heretofore recognized the needs of 
municipalities for additional funds for street construction and maintenance, 
and in keeping with such recognition has been contributing to some of the 
cities or towns of the State additional funds for street improvement; and 


WHEREAS, for the purpose of joining with the Oregon legislature 
in its effort and plan to find a scientific and businesslike answer to the 
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The Assistant Counsel reported on a proposed settlement of the damage 
claims of the Misses Mendenhall and Gilbert Hays resulting from flood waters 
of the Umatilla River on the Boardman-Stanfield Highway near Stanfield, The 
claims have been investigated, he said, and there is no question that the dam 
age occurred and that the state is responsible, He said that the Misses 
iiendenhall, who own the property, will accept the sum of $725 in payment of 
the damage, and that Mr, Hays, who is a tenant on the Mendenhall property, will 
accept the sum of 955 to satisfy his claim, He recommended approval of both 
settlements, The Commission approved the recommendation unanimoud y, 


The Assistant Counsel also presented an offer from Mir, Evan lun, 
Portland, to pay $150 for a four-foot strip of state-owned land situate in 
Lot 2, Block 10, McClure's Addition to Astoria, which property abuts on other 
property that he owns and is desired by Foster and Kleiser Company on which to 
erect a platform for use by workmen in maintaining a sign on Mr, Lum's building, 
He gave as his thought that this was a very good offer and recommended accept- 
ance of it, The Commission approved the recommendation, however, ordered that 
the deed of conveyance not be delivered to Mir, Lum until he has paid the pur 
chase price, 


The Assistant Counsel, Mr, George Neuner, reported a compromise 
settlement of a condemnation case involving right of way being acquired from 
Chester A, Smith for the Azalea-Glendale Section of the Pacific Highway, in 
Douglas County, He advised that the highway alignment was shifted slightly 
and ir, Smith has agreed to accept the sum of $1,714 for land required of hin, 
being 38/100 of an acre in excess of the area previously negotiated for, He 
recommertied approval of the settlement on such basis, The Commission approved 
the recommendation unanimously, “ 


The Engineer reported that because of the improvement of the Shaniko— 
Fossil Secondary State Highway between Porcupine Butte and Chichester Gulch 
and between Chichester Gulch and the Summit, in Wheeler County, portions of the 
right of way of the old highway no longer are of value for state highway pur~ 
poses, He exhibited a map showing such portions and recommended appropriate 
action by the Commission relinquishing the state's right, title, and interest 
in such portions and allowing them to revert to the respective owners of the 
abutting land or lands, The Commission approved the recommendation and there- 
upon, by unanimous vote, adopted the following resolution with regard thereto 
upon motion of Commissioner Schaupp, which was seconded by Commissioner 
Chandler: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate sections of the Shaniko-Fossil Secondary Highway’: 
otherwise designated as State Highway No, 291 in wheeler County, Oregon; 
and 


WHEREAS, such relocation has been made and the line established 
and the survey adopted by the Commission and a new highway has been 
constructed thereover; and 
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census was taken, the actual population may be determined by the Secretary 
of State by actual count, the cost of which shall be borne by the city, 
and the population so determined shall for the purpose of this resolution 
be regarded as the population of the city until the next federal census 
is taken, One hundred thousand dollars of state highway funds shall be 
reserved for expenditure by the State Highway Commission on the basis of 
need and shall be spent each year by the Commission on streets not a part 
of the state highway system and which streets are receiving excessive 
wear through sudden increases in population or heavy or umsual indus- 
trial traffic. The Commission shall determine the distribution of such 
expenditures upon applications made by the cities so affected, 


7, That if additional funds are allocated to the counties and 
to the cities by the Forty-Fourth Legislative Assembly over and above 
the funds allocated to the counties pursuant to the provisions of Section 
100-129, 0. C, L, A., as amended by Chapter 376, Oregon Laws 1941, and 
over and above funds now allocated to the cities uant to the provie 
sions of Chapter 371, Oregon Laws 1943, then the Highway Commission can 
not make available for county roads or city streets the allocations set 
up in this resolution, for the reason that a double allocation of high- 
way revenues for said purpose would so deplete highway revenues that the 
Commission would be unable to meet commitments and obligations already 
assumed, 


8 That this resolution shall be entered in the minutes ami 
records of the Commission as of March 24, 1947, and copies be made avail- 
“ able to the members of the Forty-Fourth legislative Assembly of the 
State of Oregon, 


Dated this 24th day of March, 1947, 


The Commission also had under discussion Senate Bills Nos, 433 and 
434 relative to construction of an office building for the State Highway 
Department, The matter was discussed at considerable length in a general 
way, but no definite action was taken on the matter. 


The Assistant Counsel brought up for discussion the question of 
constructing a fence along property that was acquired from N. Brown and Sons 
for right of way for the Burns—Lawen Section of the Burns—Crane Highway, in 
Harney County. He advised that as part consideration in acquiring the right 
of way the state agreed to re-establish an existing fence, This was done, 
but the posts were turned upside down, and because of decay the top part is 
not very attractive, Mr, Brown, he said, has asked the replacement of about 
50 posts which he alleges should not have been used, and he agrees to pur 
chase and install the posts himself if the Commission will allow him $25 for 
his trouble, The Commission by unanimous vote authorized settlement with 
N. Brown and Sons on such basis, 
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Station 271480 of the relocated Shaniko-Fossil Secondary 
Highway in the Southwest quarter of the Northeast quarter 
of Section 3, Township 8 South, Range 20 East, W.u. 


Unit ¢ 


Beginning at State Highway Engineer's Station 270+50 
of the velocated Shaniko-Fossil Secondary Highway in the South- 
west quarter of the Northeast quarter of Section 3, Township 8 
South, Range 20 East, W.M.; thence southeasterly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 266+00 of the relocated Shaniko~Fossil 
Secondary Highway in the Southwest quarter of the Northeast 
quarter of Section 3, Township 8 South, Range 20 East, W.u. 


Unit D 


.. Beginning at State Highway Engineer's Station 261+85 of the 
relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northeast quarter of Section 3, Township 8 South, 
Range 20 East, l.M.3 thence Northeasterly via the former route 

of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 257450 of the relocated Shaniko-Fossil Second- 
ary Highway in the Southeast quarter of the Northeast quarter of 
Section 3, Township 8 South, Range 20 East, ¥. i. 


Unit E 


Beginning at State Highway Engineer's Station 257400 of the 
relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northeast quarter of Section 3, Township 8 South, 
Range 20 East, W.M.3 thence easterly via the former route of the 
Shaniko-Fossil Secondary Highway to State Highway Engineer's 
Station 253490 of the relocated Shaniko-Fossil Secondary Highway 
in the Southeast quarter of the Northeast quarter of Section 3, 
Township 8 South, Range 20 East, WeM, 


Unit F 


Beginning at State Highway Engineer's Station 254+00 of the 
relocated Shaniko-Fossil Secomiary Highway in the Southeast . 
quarter of the Northeast quarter of Section 3, Township 8 South, 
Range 20 East, W.l.; thence southeasterly via the former route 
of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 245+60 of the relocated Shaniko-Fossil Second= 
ary Highway in the Southwest quarter of the Northwest quarter of 
Section 2, Township 8 South, Range 20 East, 1.4. 
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WHEREAS, by reason of the relocation of said secticns of said 
highway sections or units of the right of way of the highway as ariganlly 
located have been eliminated from the highway as now located and such 
eliminated sections will no longer be needed for highway or other public 
purposes nor will they or any one a@ moreof them te needed ior the maintenance 
of a public highway for the service of people living thereon or comminities 
served thereby; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the units or sections of right of way of said highway 
affected by reason of the said relocation 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion as follows: 


1. That the sections of the Shaniko-Fossil Secondary Highway 
known as the Porcupine Butte-—Chichester Gulch Section and the Chichester 
Gulch-Summit Section, which begin at Highway Engineer's Station 293+50 
on the new route and end at Highway Engineer's Station 0408.5 of the new 
route, have been completed and made available for travel, and that the 
sections of the old route herein defined and described as Units A, B, C, 
D, E, F, G, H, I, J, K, L, M, N, 0, P, Q; R, S, T, U, V, W, and X, are no 
longer deemed a part or parts of the route of the Shaniko-Fossil Second— 
ary Highway but shall be and hereby are eliminated therefrom, 


2. The parts or sections of the old route of the Shaniko— 
Fossil Secondary Highway lying outside the established right of way of 
the relocated highway which for the purpose of this agreement are identi- 
fied as Units A, B, C, D, E, F, G, H, I, J, K, L, M, N, O, P, Q, R, S, T, 
U, V, W, and X, and are more particularly described as follows: 


Unit A 


Beginning at State Highway Engineer's Station 291+60 of 
the relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 3, Township 8 
South, Range 20 East, W.ii,; thence northeasterly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 287420 of the relocated Shaniko-Fossil 
Secondary Highway in the said Southeast quarter of the Northwest 
quarter of Section 3, Township 8 South, Range 20 East, W.M, 


Unit B 


Beginning at State Highway Engineer's Station 285+70 of 
the relocated Shaniko—Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 3, Township 8 South, 
Range 20 East, W.il,; thence easterly via the former route of the 
Shaniko-Fossil Secondary Highway to the State Highway Engineer's 
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SharikowFossil Secondary Highway to State Highway Engineer's 
Station 207+10 of the relocated Shaniko-Fossil Secondary Highway 
in the Northwest quarter of the Northeast quarter of Section 2, : 
Township 8 South, Range 20 East, W.M, ps 
Beginning at State Highway Engineer's Station 202+60 of 
the relocated Shaniko-Fossil Secondary Highway in the Northwest 
quarter of the Northeast quarter of Section 2, Township 8 South, 
Range 20 East, W.id,g thence Northeasterly via the former route 
of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 198450 of the relocated Shaniko-Fossil 


Secondary Highway in the Northeast quarter of the Northeast 
quarter of Section 2, Township 8 South, Range 20 East, \/. i, 


Unit M 

Beginning at State Highway Engineer's Station 193+70 of ] 
the relocated Shaniko-Fossil Secondary Highvay in the Northeast «f 
quarter of the Northeast quarter of Section 2, Township 8 South, t 
Range 20 East, W.M.; thence Easterly via the former route of i 
the Shaniko-Fossil Secondary Highway to State Highway Engineer's i 


Station 190440 of the relocated Shaniko-Fossil Secondary Highway 
in the Southeast quarter of the Southeast quarter of Section 35, 
Township 7 South, Range 20 East, W.i. 


Unit N 


Beginning at State Highway Engineer's Station 184+20 of the 
relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Southeast quarter of Section 35, Township 7 South, 
Range 20 East, W.ld,; thence Northeasterly via the former route 
of the Shaniko-Fossil Secondary Highway to State Highway 
Engineerts Station 178+30 of the relocated Shaniko-Fossil Second— 
ary Highway in the Southwest quarter of the Southwest quarter of 
Section 36, Township 7 South, Range 20 East, \/.M. & 


Unig 0 


Beginning at State Highway Engineer's Station 176+50 of 
the relocated Shaniko-Fossil Secondary Highway in the Southwest 
quarter of the Southwest quarter of Section 36, Township 7 South, 
Range 20 East, Weii,3 thence Northeasterly along the former route 
of the Shaniko-Fossil Secondary Highway to State Highway 
Engimerts Station 174450 of the relocated Shaniko-Fossil Second— 
ary Highway in the Southwest quarter of the Southwest quarter 
of Section 36, Township 7 South, Range 20 East, ¥.M. 


13739 


Unit G 


Beginning at State Highway Engineer's Station 245+00 of 
the relocated Shaniko-Fossil Secondary Highway in the Southwest 
quarter of the Northwest quarter of Section 2, Township 8 South, 
Range 20 East, W.M.3; thence Northeasterly via the former route 
of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 238400 of the relocated Shaniko-Fossil 
Secondary Highway in the Southwest quarter of the Northwest 
quarter of Section 2, Township 8 South, Range 20 East, W.M. 


Unit H 


Beginning at State Highway Engineer's Station 234400 of 
the relocated Shaniko—Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 2, Township 8 South, 
Range 20 East, W.M.; thence easterly via the former route of the 
Shaniko-Fossil Secondary Highway to State Highway Engineer's 
Station 230+50 of the relocated Shaniko-Fossil Secondary Highway 
in the Southeast quarter of the Northwest quarter of Section 2, 
Township .8 South, Range 20 East, W.M. 


Unit I 


Beginning at State Highway Engineer's Station 225+75 of 
the relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 2, Township 8 South, 
Range 20 East, W.M.; thence Northeasterly via the former route 
of the Shaniko—Fossil Secondary Highway to State Highway 
Engineer's Station 221+80 of the relocated Shaniko-Fossil 
Secondary Highway in the Southeast quarter of the Northwest 
quarter of Section 2, Township 8 South, Range 20 East, \/. ii, 


Unit J 


Beginning at State Highway Engineer's Station 220+10 of 
the relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 2, Township 8 South, 
Range 20 East, W.M.3 thence Easterly via the former route of the 
Shaniko—Fossil Secondary Highway to State Highway Engineer's 
Station 216+70 of the relocated Shaniko~Fossil Secondary Highway 
in the Southwest ‘quarter of the Northeast quarter of Section 2, 
Township 8 South, Range 20 East, W. il, 


Unit K 


Beginning at State Highway Engineer's Station 209+70 of 
the relocated Shaniko-Fossil Secondary Highway im the Northwest 
quarter of the Northeast quarter of Section 2, Township 8 South, 
Range 20 East, .M,3 thence Easterly via the former route of the 
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route of the Shaniko~Fossil Secondary Highway to State Highway 
Engineer's Station 118440 of the relocated Shaniko-Fossil 


Secondary Highway in the Southwest quarter of the Southeast i 

quarter of Section 25, Township 7 South, Range 20 East, W. li, i 
; 

Unit U + 


Beginning at State Highway Engineer's Station 115+ of : 
the relocated Shaniko—Fossil Secondary Highway in the Southwest : 
quarter of the Southeast quarter of Section 25, Township 7 
South, Range 20 East, «.M.; thence Northeasterly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 99+70 of the relocated Shaniko-Fossil 
Secondary Highway in the Northeast quarter of the Southeast 
quarter of Section 25, Township 7 South, Range 20 East, W.ii, 


Unit V 


Beginning at State Highway Ingineer's Station 95+60 of the 8 
relocated Shaniko-Fossil Secondary Highway in the Northeast ; 
quarter of the Southeast quarter of Section 25, Township 7 
South, Range 20 East, W.li,; thence Northerly via the former : 
route of the Shaniko-Fossil Secondary Highway to State Highway $ 
Engineer's Station 89+30 of the relocated Shaniko-Fossil Pa 
Secondary Highway in the Northeast quarter of the Southeast : 
quarter of Section 25, Township 7 South, Range 20 East, ‘i.li, H 


Unit Ww 


Beginning at State Highway Engineer's Station 86+60 of the 
relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northeast quarter of Section 25, Township 7 i 
South, Range 20 East, ‘!.s.3 thence Northerly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 85400 of the relocated Shaniko-Fossil 
Secondary Highway in the Southeast quarter of the Northeast 
quarter of Section 25, Tormship 7 South, Range 20 East, \/. i, 


Unit x 


Beginning at State Highway Engineer's Station 84+20 of the 
relocated Shaniko~Fossil Secorfary Highway in the Southeast 
quarter of the Northeast quarter of Section 25, Township 7 
South, Range 20 East, ‘!.ii,g thence Northeasterly via the former 
route of the Shaniko~Fossil Secondary Highway to State Highway 
Engineer's Station 2+30 of the relocated Shaniko-Fossil 
Secondary Highway in the Northwest quarter of the Southwest 
quarter of Section 20, Township 7 South, Range 21 East, * eli, 


Nb pee ptr oo arte 


shall be and hereby are abandoned as parts of said highway, and hereafter 
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Unit P 


Beginning at State Highway Engineer's Station 172400 of 
the relocated Shaniko-Fossil Secondary Highway in the Northwest 
quarter of the Southwest quarter of Section 36, Township 7 South, 
Range 20 East, W.li,; thence Northeasterly via the former route 
of the Shaniko~Fossil Secondary Highway to State Highway 
Engineer's Station 167+50 of the relocated Shaniko-Fossil Second 
ary Highway in the Northwest quarter of the Southwest quarter 
of Section 36, Township 7 South, Range 20 East, W. iM, 


Unit Q 


Beginning at State Highway Engineer's Station 158+60 of 
the relocated Shaniko-Fossil Secondary Highway in the Northwest 
quarter of the Southwest quarter of Section 36, Township 7 
South, Range 20 East, W.li,3; thence Northeasterly via the former 
route of the Shaniko-Fossil Secomlary Highway to State Highway 
Engineer's Station 156+40 of the relocated Shaniko—Fossil 
Secondary Highway in the Southeast quarter of the Northwest 
quarter of Section 36, Towmship 7 South, Range 20 East, W. Mi. 


Unit R 


Beginning at State Highway Engineer's Station 153460 of 
the relocated Shaniko-Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 36, Towmship 7 
South, Range 20 East, W.id,; thence Northeasterly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 148+50 of the relocated Shaniko-Fossil 
Secondary Highway in the Southeast quarter of the Northwest 
quarter of Section 36, Township 7 South, Range 20 East, ti. ii, 


Unit S 


Beginning at State Highway Engineer's Station 148+00 of 
the relocated Shaniko—Fossil Secondary Highway in the Southeast 
quarter of the Northwest quarter of Section 36, Township 7 
South, Range 20 East, '/.ii.; thence Northeasterly via the former 
route of the Shaniko-Fossil Secondary Highway to State Highway 
Engineer's Station 144+00 of the relocated Shaniko—Fossil 
Secordary Highway in the Southeast quarter of the Northwest 
quarter of Section 36, Towmship 7 South, Range 20 East, Wii, 


Unit T 


Beginning at State Highway Engineer's Station 128490 of 
the relocated Shaniko-Fossil Secondary Highway in the Northwest 
quarter of the Northeast quarter of Section 36, Township 7 
South, Range 20 East, W,i.3 thence Northeasterly via the former 
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Tampico-Lewisville Secondary Highway No, 202, which will cost “900; two tracts 
for the Pacific Highway ‘est in Benton County, one of which will cost “6,750 

and the other $00; right of way for the Pacific Highway West in Polk County 
which will cost $1,000, and a quarry site containing 27,46 acres which will 

cost $2,400, These prices, he said, were obtained from the Federal Land Bank 
of Spokane, which has jurisdiction, and are the prices which the Highway Com 
mission must bid for the properties if it wants to acquire them, He recommended 
submission of offers at this time so as to male certain that the property does 
not get into private omership, The Sngineer concurred in the recommendation, 
The Commission approved the recommendation by unanimous vote and authorized the 
Secretary to execute the offers on behalf of the Commission in conformity with 
provisions of the resolution adopted on November 25, 1946, - 


The Chief Counsel reported on the matter of establishing a policy with 
respect to charging utilities for use of state highway bridge structures on 
which to carry company wires, cables, water or gas mains, and other facilities, 
He gave as his opinion that whenever the use of a bridge structure by a public 
utility for such purposes entails additional expense to the state, then the 
utility should be required to at leest reimburse the state to that extent. On 
the other hand, if the state is in no wise inconvenienced, either in mainte- 
nance or operation costs, by reason of the presence of the utility's facilities, 
then, in his estimation, no charge should be made, but it should be clearly 
understood that the Commission would not in any way assume any responsibility 
or liability for the safety of the utility or its equipment; moreover, the 
subject should be covered by a permit setting forth the conditions pursuant : 
to which the utility would be authorized to use the structure, and appropriate k 
provisions should be incorporated therein by which the state would be protected 
under all circumstances, He reconmended adoption of a policy in conformity 
therewith, The Engineer concurred in the recommendation, The Commission 
approved the recommendation by unanimous vote and so ordered, 


The Commission discussed a suggestion from the Chief Counsel with 
respect to the abandorment of old right of way no longer of value for highway 
purposes by reason of relocation, (See Chief Counsel's letter dated warch 7, 
1947, direct to members of the State Highway Commission in general files for 
details,) Briefly, the Chief Counsel suggested that the state should share 
with the counties the burdens imposed on the counties by reason of the abandon 
ment of old highway rights of way. The Engineer suggested, in order to avoid 
confusion, in future maintenance of numerous short sections of old roadway, 
that it might be advisable to negotiate with the counties from the standpoint 
of the counties assuming jurisdiction over such abandoned portions of the state 
highway right of way and the state assuming jurisdiction over some other 
county road, It appeared to him that such procedure would accomplish the 
objective that the Chief Counsel has in mind, The Commission instructed the 
Engineer and the Chief Counsel to work out a solution to the matter and to 
report back to the Commission at its next meeting. 


The Assistant Counsel, Mr, Neuner, requested instructions relative to 
the claim of Charles W. Brundle who alleges damage to his property on the 
Crater Lake Highway as the result of the blocking of a highway culvert which 
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all right, title and interest which the state has in said rights of way 
shall and hereby do revert to the respective owners of the abutting land 
or lands, 


3, A print or sketch map is on file in the office of the 
State Highway Commission in Salem, Oregon, which print or map for identie 
fication purposes bears the siznature of the State Highway Engineer and 
the signature of the Secretary of the Commission, and by this reference 
is made a part of this resolution, A similar copy of said map, together 
with a copy of this resolution, is to be filed with the County Clerk of 
Wheeler County, On said print there are shown colored in brown the 
sections of the old route of said highway designated as Units A, B, C, D, 
E, F, G, H, I, J, K, L, M, N, 0, P, Q, R, S, Ty U, V, W, and X, and there 
is likewise shown on said print colored in green the route of the highway 
as relocated, * 


4, That this resolution shall be entered in the minutes and 
records of the Highway Commission as of the 24th day of March, 1947, and 
a certified copy thereof delivered to the County Court of iheeler County, 
as provided herein, 


FOOTNOTE: 


* The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 155, under the heading "Abandonment and 
Retention Resolutions" and said map by this reference is made a 

part of this minute entry to the same extent as if copied in full 
herein, 


The Commission had under discussion a proposed agreement with the 
Spokane, Portland and Seattle Railway Company relative to purchase by the rail~ 
road company of a small portion of state-owned property known as "Krueger 
Quarry" at the west end of Cornelius Pass Tunnel, Washington County, which 
land the Company needs in connection with a proposed revision of its railroad, 
The Engineer advised that the parcel contains 1,63 acres and that the Company 
has agreed to pay the sum of $244.50 for it, which is the amount it cost the 
state; moreover, the Company agrees to construct a new hauling road for the 
state's contractor, Porter W. Yett, who is conducting operations in this 
quarry, so that neither the state nor the contractor will sustain increased 
costs, He recommended approval of the railroad company's request, The Commis 
sion approved the recommendation by unanimous vote, (An agreement covering the 
matter was signed by the Commission on the following day,) 


The Assistant Counsel, Mr, DeSouza, reported on the cost to acquire 
additional right of way needed for state highways within the borders of Camp 
Adair, He particularly pointed out that such right of way is needed for the 
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between these same points which is estimated to cost am additional #20, 000, 

He recommended, in view of the definite commitment made by the former Highway 

Commission, the approval at this time of the proposed improvement between 82nd 
Avenue and 96th Avenue, totaling $80,000, The Commission approved the recom 

mendation unanimously, 


The Commission also had under discussion the request of the Bay City 
Chamber of Commerce for improvement of the Oregon Coast Highway through their 
city, 0.6 mile in length, in a mammer similar to the development through the 
town of Ocean Lake, ‘The Engineer estimated that such improvement would cost 
about $60,000 and recommended disapproval of it because there are so many 
other more important widening jobs through small towns which have 4 higher 
priority, not only on the Oregon Coast Highway, but also at other points ; 
throughout the state, The Commission approved the recommendation unanimously. 


The Engineer gave a partial report on the cost to install contimous 
lines of sight posts with reflector buttons as compared with guard fence con- 
struction on mountain grades as an accident-prevention measure, particularly 
on the Minam Hill Section of the “lallowa Lake Highway, in Wallowa County, and 
on the Siskiyou Mountain Section of the Pacific Highway, in Jackson County. 


With respect to the Minam Hill Section, he advised that approximately 
two miles of guard fence would be required which would cost about $21,000, 
whereas the edge of the road could be outlined at all points by the installation 
of about 50 additional sight posts for about 5200, The sight posts, he said, 
would be painted white and "cats eye" reflectors would be attached to each to 
outline the road at night, 


As to the Siskiyou Mountain Section, he said that about ten miles of 
guard fence would be required which would cost in excess of $200,000, but sight 
posts could be installed with reflector buttons to clearly outline the highway 
both day and night, for about $1,000, He recommended installation of the sight 
posts with reflector buttons in both instances. In this connection the 
Engineer read aloud a report from the Grand Jury in the Circuit Court of the 
State of Oregon, in Jackson County, in which the need for guard-fence construc— 
tion along the north slope of the Siskiyou Mountain Section of the Pacific 
Highway was stressed, In the discussion of this matter the Chief Counsel 
advised that the State Highway Commission is not required to go to extremes in 
providing protection for the traveling public in such locations; however, if 
there is a place where repeated accidents occur and those accidents are due to 
lack of sufficient warning, then the Commission is under obligation to do 
whatever may be necessary to protect the public, The Commission, he said, 
after building the highway is supposed to make it reasonably safe for traffic, 
but it does not have to guarantee the general public absolute safety, This 
matter was discussed at some length, but a decision with respect thereto from 
a state-wide standpoint was deferred pending a report from the Engineer as to 
what other states are doing in like situations, In the meantime the Engineer 
wag authorized to proceed with the installation of sight posts as recommended 
on the Minam Hill Grade and the Siskiyou Grade, 
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allowed surface water to flow on to his premises, It appears that hr, Brundle 
operates a service station at this location and that about 200 gallons of 
ethyl gasoline were destroyed by the water, and it was also necessary for him 
to clean out a number of gasoline tanks, fuel pumps, and carburetors of the 
cars of some of his customers, Investigation reveals, he said, that the state 
is responsible for the damage, and he recommended payment of the claim, which 
amounts to '85,15, ‘The Chief Counsel concurred in the recommendation, The 
Commission approved the recommendation by unanimous vote, 


The Chief Counsel reported receipt of the petition of Geo, 5S. Rusco 
for vacation of a portion of Peck Boulevard, which Boulevard, at the north end, 
abuts on the Klamath Falls—Lakeview Highway, in Klamath Falls, He recommended 
that the Commission join in this petition because Peck Boulevard is unused at 
the present time and the approach to and upon the highway from the north end of 
said Boulevard is precipitous and steep and would create a traffic hazard 
should an entrance to the highway be made at that place. The Commission 
approved the recommendation by unanimous vote, The Secretary was authorized to 
sign the petition on behalf of the Commission, 


The Chief Counsel reported that the Union Pacific Railroad Company 
has presented to the legislature its claim in the amount of 134,571 for 
damages that it alleges occurred to its property by reason of slides on the 
Upper Columbia River Highway in February of 1946, He recalled that the 
Commission previously denied the claim, but his reason for bringing it up at 
this time is because the matter is now before the legislature, He recommended 
confirmation of tte aeviow action denying the claim, he Tngineer concurred 
therein, idotion was thereupon made by Commissioner Schaupp that the claim be 
denied, The motion was seconded by Commissioner Chandler and carried by the 
unanimous vote of the Commission, 


The Chief Counsel reported on the attitude of the people of Gold 
Beach with respect to right of way needed for the proposed improvement of the 
Oregon Coast Highway through this town, He advised that these people are 
very anxious for the highway improvement and are unanimously in favor of pro- 
ceeding on the original basis; moreover, they have stated a willingness to 
cooperate with the State Highway Department in acquiring the right of way, 
The Commission took no action on the matter, 


The Commission had under discussion a report from the Engineer on 
the widening of Sandy Boulevard, Portland, (US30), as requested by a Parkrose 
delegation at the previous meetin, The Engineer recalled that the delegation 
alleged the former Highway Commission promised to make certain improvements 
to this thoroughfare, A check of the records, he said, reveals that at a 
meeting on July 23, 1941, the former Commission did authorize expenditure of 
$40,000 for certain improvements between 82nd Avenue and 108th Avenue ard 
also authorized an additional expenditure of ‘}3,500 to oil the shoulders 
between 108th Avenue and 122nd Avenue, but the work was not done because of 
wartime conditions, He further reported that the most important portion of 
the section is between 82nd Avenue and 96th Avenue, the improvement of which 
is estimated to cost about “60,000, and the installation of storm drains 
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said, would cost about “120,000 and would be a difficult undertaking, but if 
that were done the problem would be completely solved since traffic then could 
move through the tunnels at all times without stopping for clearance, He 
suggested, however, that before proceeding with the widening work it would be 
advisable to try out a system of light signals which would allow westbound 
traffic to proceed at all times except when the signal would indicate that 
the tunnels are occupied by eastbound traffic, The eastbound traffic signals, 
he said, would be set far enough away from the tunnel portal to avoid the 
danger of falling rocks, As a result of considerable discussion of this matter 
the Commission by unanimous vote referred the problem to the Engineer to 
eliminate the existing hazard in the best possible manner, 


The Engineer also reported on the cost to revise the Columbia River 
Highway at Oneonta Tunnel, He advised that the 1947 maintenance budget con- 
tains an item of “12,000 for construction of a timber lining in this tunnel 
but it still will permit only one-way traffic under signal control, He 
suggested that it would be preferable to reroute the highway around the tunnel 
using the location formerly occupied by the Union Pacific Railroad, which 
would eliminate the necessity to do the lining work in the tunnel and to main- 
tain the traffic signals, He estimated the cost to build the new road around 
the tunnel at about $22,000 and the cost to backfill the existing tunnel in 
order to prevent the possibility of weakening the grades at about 95,000, or 
a total of %27,000, slightly in excess of twice the cost of relining the 
present tunnel, He recommended approval of the project am that he be given 
authority to proceed with the work as minor betterment work, The Commission 
approved the recommendation unanimously, 


The Commission had under consideration the matter of designating as 
a state secondary highway the county road which extends from Estacada to 
Milwaukie via Eagle Creek and Barton, The Engineer and the Chief Counsel both 
assured the Commission that all of the requirements with respect to such 
designation have been satisfied, including the furnishing of additional right 
of way by Clackamas County, In view of this assurance motion was made by 
Commissioner Chandler that the road be placed on the State Secondary Highway 
System, The motion was seconded by Commissioner Schaupp and carried 
unanimously, The following resolution with regard thereto was adopted by the 
Commission by unanimous vote: 


WHEREAS, under the provisions of Title 100, 0.C,L.A,, and in 
particular, Subsection 36 of Section 115 of said Title, the State High- 
way Commission, by mutual agreement with the respective county courts of 
the several counties of the State, is authorized and empowered to select, 
locate, and designate a system of secondary state highways, which high- 
ways shall be selected from the market roads or other county roads, or 
available locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual agreement 
with the Clackamas County Court of the State of Oregon, has selected the 
road or highway hereinafter named, and it is the purpose of the Commis—- 
sion to officially and regularly designate and adopt said highway as a 
highway to constitute, together with other highways heretofore adopted 
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" The Engineer read aloud a written report dated February 27, 1947, 
directed to the Oregon State Highway Commission with respect to the condition 
of the Cottomrood Canyon Grade Section of the Wasco-Heppner Secondary Highway 
where this highway crosses the John Day River, He estimated it would cost 
about $300,000 to grade the four and one-half mile section in West Cottonwood 
Canyon to a width of 26 feet with maximum 14 degree curvature, including sur 
facing, and that a minimum project to make this grade safe for traffic by 
constructing a 16-foot roadbed on the present alignment with passing places 
at frequent intervals, would cost about $50,000, The East Cottonwood Grade 
Section, he said, is now being taken care of, there being included in the 
Commission's program for Federal Aid Secondary Highway projects an amount of 
102,000 for grading ami surfacing this section, the contract for which will 
probably be awarded either this fall or in the early spring of 1948, He 
gave as his belief that a $50,000 project on the West Cottomrood Grade would 
satisfy the local people who use this roai, The Commission deferred action 
in the matter until its next meeting. 


The Engineer reported that the Canby City Council has been contacted 
relative to its request for signalization of traffic on US99E through this 
town with the result that the Council changed its attitude upon learning that 
the city would be required to pay one-half of the expense; however, the city 
officials appeared to be quite interested in a suggestion that was made that 
it employ a special police officer with a prowl car to apprehend violators 
of the speed regulations, The City Council, he said, is going to give this 
suggestion serious consideration, so the subject may be considered as a 
closed issue for the time being, The Commission took no action on this report, 


The Commission discussed the Engineer's written report dated 
March 10, 1947, relative to the request of the Douglas County Court for state 
cooperation in the const~iction of a new bridge over Little River on the 
North Umpqua County Road, in Douglas County, The Ingineer estimated the cost 
of the structure at $68,300 and the cost to widen the approach embanknents 
at about “6,700, making a total cost of ‘75,000, fifty percent of which would 
be paid by the state and 50 percent by Douglas County, He recanmended 
approval of the county's request on such basis if highway revenues are not | 
seriously decreased by action of the Legislature now in session, The Commis- 
sion appeared favorably inclined to approve the recommeniation but deferred 
its decision until the next meeting, 
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The Commission discussed a report from the Engineer and the Chief 
Counsel on the subject of installing stop ani go signals at the Twin Tunnels 
on the Upper Columbia River Highway, The Engineer recalled that the Commis- 
sion at a previous meeting authorized the installation of signals at this 
place but later postponed the installation pending further study of the 
situation because traffic would be required to stop on the highway at a point 
where it would be subject to the hazard of rocks falling from the hillside 
above, and there was a question which would be the greater hazard to motorists— 
falling rocks or collisions occurring in the tunnel, The Engineer advised 
that these tunnels are narrow and cannot accomodate two trucks going in 
opposite directions, To widen them sufficiently to accomodate all traffic, he 


So 
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WHEREAS, on November 13, 1931, the Commission selected and desig- 
nated as a secondary state highway, market roads in Marion and Clackamas 
Counties, then under the jurisdiction of the county courts of said 
counties, the description of said roads being as follows: ‘ 


Beginning at a point on the Pacific Highway East, approximately 
two miles north of Woodburn, and extending easterly along Market 
Road No, 57 to the Marion-Clackamas County line, and along 

Market Roads No, 32, No, 35, No, 33 and a portion of Market Roads 
No, 1 and No, 19 in Clackamas County, via Molalla, Colton, and 
Dover, to the Mount Hood Highway, a distance of approximately 
38.7 miles, } 


which said market roads, upon their selection and designation as a second— 
ary state highway, were identified in the records of the Highway Commis= 
sion as the \oodburn-Sandy Secondary State Highway No. 161, 


AND, WHEREAS, on March 24, 1947, the Commission designated as a 
secondary state highway a county road and a secondary state highway extend— 
ing from a point 1,6 miles southeast of Estacada, northwesterly via 
Estacada, Eagle Creek, Barton, Carver, and Clackamas, to Milwaukie, a dis- 
tance of 26,00 miles, 


AND, \HEREAS, a portion of said secondary highway designated by 
the State Highway Commission on March 24, 1947, estending from a point 1,6 ? 
miles southeast of Estacada to a junction with the ‘loodburm-Sandy Second— 
ary Highway at Estacada, was under the jurisdiction of the County Court of 
Clackamas County, and a section of county road extending from Eagle Creek 
via Barton, Carver, and Clackamas, to Milwaukie, was under the jurisdic- 
tion of the County Court of Clackamas County, and a section of said second= 
ary highway extending from Estacada to Eagle Creek, was under the juris- 
diction of the Commission, 


AND, WHEREAS, on March 24, 1947, the Commission designated the 
entire route as Secondary State Highway Wo. 171, as one continuous route, 


AND, \HOREAS, this designation covered a portion of the former 
route of the Woodburn~-Sandy Secondary State Highway No, 161, 


changed and thereafter identified as the ‘oodburmEstacada Secondary State 
Highway No, 161 and the Eagle Creek-Sandy Secondary State Highway No. 172, 


NO, THEREFORE, BR IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, all members being present and affirmatively voting as follows: 


1. ‘That the route, location and description of the Clackamas 
Secondary State Highway No, 171 shall be and is described as follows: 
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and/or which may hereafter from time to time be added, the system of 
secondary state highways under the provisions of said acts; 


NOW, THERGFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting 
and participating, as follows: 


1, That the following described county road in Clackamas 
County be and the same hereby is selected, designated, established, 
adopted and approved as a secondary state highway and shall be and 
hereby is designated as a part of the secondary state highway systen, 
to wits 


Clac Second State Wi 171: 


Beginning at a point in Section 33, Township 3 South, 
Range 4 East, W.é., in Clackamas County, Oregon, at the 
Northwest terminus of the Forest Service Upper Clackamas 
Construction and Maintenance Project, ap »roximately 1,6 
miles southeast of Estacada; thence northwesterly via 
Estacada, Eagle Creek, Barton, and Carver to Clackamas; 
thence northerly from Clackamas 1,10 miles to a road junc= 
tion; thence westerly and northwesterly Via Milwaukie to 
the log boom and dump on the Willamette River in Milwaukie, 
a distance of 26.00 miles. 


2. ‘The selection and designation of said county road as a 
state secondary highway is made upon the representation and assurance 
of the County Court that a right of way not less than sixty feet in 
width has been acquired, or will be acquired by the county at county 
expense for the entire length of said county road and that said right 
of way will be made available to the state, 


3. When a sixty foot right of way throughout the entire 
length of said county road has been acquired and made available to the 
state, then said highway shall be qualified for improvement and mainte= 
nance under the provisions of said Subsection 36 of Section 100-115, 

0. C.. Te, Be 


In this connection the Engineer advised that it will be desirable, 
in view of this newly-designated state secondary highway, to rename the 
Woodburrm-Sandy State Secondary Highway No, 161, inasmuch as the section between 
Estacada and Eagle Creek coincides with the newly-designated secondary high= 
way, He suggested that the section between Woodburn and Estacada be renamed 
the Woodburn—stacada Secondary State Highway No, 161 and that the section 
between Eagle Creek and Sandy be renamed the Eagle Creek-Sandy Secondary 
State Highway No, 172, The Commission approved the recommendations and by 
unanimous vote adopted the following resolution with regard thereto; 
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Commission for this work, The Engineer was authorized to readvertise the pro- 
ject for bids. , 


Painting Yaquina Bay Bridge on the Oregon Coast Highway at Newport, 
lincoln County, The Commission awarded this contract to the Pacific Bridge 
Painting Company of San Francisco, California, the low bidder, 


ulic-dredged embankment on the Troutdale—Wahkeena Creek Section 
of the Columbia River Highway, Multnomah County, ‘The Commission deferred the 
award of this contract pending approval by the Public Roads Administration and 
referred the bids received therefor to the Engineer with authority to. award the 
contract to the low bidder when this condition is satisfied, 


The Commission awarded to J. P. Brittan & Co, the contract for con- 
structing a bridge across Buck Hollow Creek on the Sherars Bridge Secondary 
Highway, in Sherman County, the bid of this company being the low one received, 


Construction of an earth dike on the Umatilla River Dike Project ad- 
jacent to the Boardman-Stanfield Highway near Stanfield, Umatilla County. The 
Commission deferred the award of this contract pemling comsumnation of condem— 
nation suits which are now under way, ‘The bids received therefor were referred 
to the Engineer with authority to award the contract to the low bidder when the 
condemnation action has been consumnated, 


At 4:30 p.m, Chairman BanfieJé publicly announced the awards of cor 
tracts as follows: 


"iit, Hood Rock Production Project on the Mt, Hood and \/apinitia 
Highways, in Clackamas, Hood River, and Wasco Counties, The Commission 
received two bids for this work, the low one being that of JN. & Md. 
Conley, Portland, at ‘49,975. ‘The other bid was that of P.B, Doherty & 
Son, Portland, at 51,195. The Commission has awarded the contract to the 
low bidder, J.N. & MJ. Conley, 


"Replacement of a pier fender on South Slough Bridge on the Cape Arago 
Secondary Highway, in Coos County. Coos Bay Dredging Company, Coos Bay, 
sutmitted the low bid for this work at /18,991,10, Hillstrom Shipbuilding 
Co., No, Bend, submitted the only other bid at “20,441. The Commission 
has awarded the contract to the iow bidder, Coos Bay Dredging Company, at 
its bid price. 


“Surfacing and oiling the Spitzenberg-Scappoose Section of the Pitts— 
burg-Scappoose County Road, in Columbia County, J.N. & iJ. Conley, 
Portland, submitted the low bid for this work at .56,682,90 based on the 
use of tar, They also submitted a bid of 356,744.90 based on the use of 
asphalt, P.B. Doherty & Son, Portland, submitted the next low bid at 
557,126 based on the use of tar and 557,188 based on the use of asphalt, 
There were three higher bidders, The Commission has referred the bids to 
the Engineer with authority to award the contract, based on the use of tar, 
to the low bidder, J.N. & M.J..Conley, when certain conditions have been _ 
satisfied. 
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Beginning at a point 1,6 miles southeast of Estacada, thence 
northwesterly via Estacada, Eagle Creek, Barton, Carver and 
Clackamas to Milwaukie, a distance of approximately 26,00 
miles, net length approximately 25,00 miles, 


2, That the route, location and description of the Woodburn 
Estacada Secondary State Highway No, 161 shall be and is described as 
follows: 


Beginning at a point on the Pacific Highway East, approximately 
two miles north of Woodburn and extending via Molalla, Colton, 
and Springwater to Estacada, a distance of 34,24 miles, 


3. That the route, location and description of the Eagle 
Creek-Gandy Secondary Highway No, 172 shall be and is described as follows: 


Beginning at Eagle Creek and extending northeasterly to the 
Mt, Hood Highway at Sandy, a distance of 6,65 miles, 


3. That this resolution be entered in the minutes and records 
of the Commission as of the 24th day of March, 1947. 


The Commission discussed with the Engineer the bids received earlier 
in the session for highway construction work and took the following action 
thereon by unanimous vote: 


Mt, Hood Rock Production Project on the Mt, Hood and Wapinitia High- 
ways, in Hood River, Clackamas and Wasco Counties, ‘This contract was awarded 
to the low bidder, J.N. & MJ. Conley, Portland, 


The contract for replacement of the pier fender on the South Slough 
Bridge on the Cape Arago Secondary Highway, Coos County, was awarded to the 
low bidder, Coos Bay Dredging Company, Coos Bay, , 


Surfacing and oiling the Spitzenberg-Scappoose Section of the 
Pittsburg-Scappoose County Road, in Columbia County, ‘The Commission deferred 
award of this contract pending approval by the Public Roais Administration and 
referred the bids received therefor to the Engineer with authority to award 
the contract to the low bidder when this condition has been satisfied. 


Ashland (Water Street—Oak Street) Section of the Pacific Highway, in 
Jackson County, Twelve-hundredths mile of grading and paving, ‘The award of this 
contract was deferred by the Commission pending pe by the Public Roads 
Administration, The bids were referred to the Engineer with authority to 
award the contract to the low bidder when this condition has been satisfied, 


Widening Reese Creek, Little Butte Creek and Antelope Creek Bridges 
on the Crater Lake Highway, in Jackson County, No bids were received by the 
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this year based on minimum requirements, He pointed out that the Commission 
set up in its 1947 Budget an amount of $1,000,000 for this purpose, of which 
amount the Commission has authorized $600,000 for expenditure, He further 
stated that of this $600,000 approximately 5576,000 has been obligated, leaving 
a balance of only {24,000 available for additional purchases, He asked the 
Commission to authorize and additional expenditure of “100,000 at this time, 
which would leave a balance of approximately ‘200,000 for future authorization 
considering that a saving of 120,000 has been made in connection with the pir 
chase of Govermment surplus property, The Commission approved the request 
unanimous vote, 3 
thi 

The Engineer also reported on the work accomplished on city streets 
which are not on the state highway system, being work authorized by the Comntis- 
sion during 1946, totaling “43,868.45, of which 99,212 represents contribu tions 
by the cities under agreement. The Commission approved the report and “ordered 
it filed, aor 
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The Commission had under consideration a letter fran the Coos Bay- 
North Bend Rotary Club advising that at a recent meeting the Club had under 
discussion the naming of a state highway bridge in honor of the late C, B. : 
McCullough, and as a result of discussion the Club adopted a resolution by~* 
unanimous vote favoring the naming of the Coos Bay Bridge on the Oregon Coast 
Highway the “C, B, McCullough Bridge" in honor of Mr, McCullough who designed 
and engineered the construction of this structure, In view of this letter.-the 
Commission decided to name this bridge in honor of Mr, licCullough. The Chief 
Counsel was instructed to prepare an appropriate form of resolution covering 
the matter for consideration by the Commission at its next meeting, wOGe 


The Commission discussed briefly the Engineer's written report, F 
dated March 17, 1947, with reference to the relocation of the Oregon Coast ; 
Highway between North Bend and Bandon via Cape Arago which previously was 

requested by the Seven Devils Road Association and others, Action on this 

matter was deferred by the Commission until the legislature adjourns, 


The Engineer submitted a written report on the request of the Benton- 

Linn Flood District for improvement of the Corvallis-Eastside Secondary Highway 

to prevent inundation of the highway and private property during flood periods 

of the Willamette River. (See report dated March 23, 1947, directed to the 
Oregon State Highway Commission, in general files, for details.) Briefly, the 
; report is to the effect that no relief to flood conditions will be gained by 
replacing the fills and spillways on this highway by trestles of a length that 
is financially practical, that to raise the highway entirely above the flood 
water would require a causeway 13,000 fegt long which is estimated to cost 
about $2,250,000, The condition referred to by the petitioners has existed for 
many years and is the same as when the road was designated a state highway more 
than 12 years ago, According to legal opinion the existing fills have been in 
place for so long a period that present conditions might legally be considered 
as prescriptive and any material change might entail unforeseen liability for 
the State Highway Department, In view of these reasons, and for additional 
reasons, the Engineer recommeded that the request be denied, The Chief Counsel 
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"Grading and paving the Ashland (Water Street-Oak Street) Section of 
the Pacific Highway, in Jackson County, Albert W. Denton, Vancouver, 
Washington, submitted the low bid for this work at $49,848, The next low 
bidder was Scheffel & Gilman, sedford, at 52,738. There was one higher 
bidder, ‘The Commission has referred the bids to the Engineer with author- 
ity to award the contract to the low bidder, Albert \\. Denton, when cer= 
tain conditions have been satisfied, 


"Widening the Reese Creek, little Butte Creek, and Antelope Creek 
Bridges on the Crater Lake Highway, in Jackson County, The Commission 
received no bids for this work, The project is to be readvertised, 


"Painting Yaquina Bay Bridge on the Oregon Coast Highway, at New 
port, Pacific Bridge Painting Company, San Francisco, California, sub- 
mitted the low bid for this work in the amount of “14,148.75. 1.3, Snell, 
Albany, submitted the next low bid at ‘33,624. There was one higher 
bidder, The Commission has awarded the contract to the low bidder, 
Pacific Bridge Painting Company, at its bid price, 


"Six and seven-hundredths miles of hydraulic-dredged embankment on 
the Troutdale~Wahkeena Creek Section of the Columbia River Highway, in 
Multnomah County, Hydraulic Dredging Company, Ltd., Oakland, California, 
submitted the low bid for this work at “937,337 on the condition that it 
also receives the award of the contract for the adjoining forest highway 
project, for which bids were received on this date by the Public Roads 
Administration, Johnson Western Company, San Pedro, California, submit- 
ted the next low bid at ‘962,235 subject to the same condition, There 
were two higher bidders, ‘The Commission has referred the bids to the 
Engineer with authority to award the contract to the low bidder when cer— 
tain conditions have been satisfied, 


"Construction of a bridge over Buck Hollow Creek on the Sherars 
Bridge Secondary Highway, in Sherman County, J.P. Brittan & Co,, Port~ 
land, submitted the low bid for this work at $37,320, %.F. Philpott, 
Portland, submitted the next low bid at ‘39,990. There was one higher 
bidder, The Commission has awarded the contract to the low bidder, 
J.P, Brittan & Co, at its bid price, 


"Umatilla River Dike Project adjacent to the Boardman-Stanfield 
Highway near Stanfield, Umatilla County. Loran Petro, Hermiston, sub- 
mitted the low bid for this work at ‘7,290, Vernie Jarl, Gresham, sub- 
mitted the next low bid at ‘37,425. There were 11 higher bidders, The 
Commission has referred the bids to the Engineer with authority to award 
the contract to the low bidder, Loran Petro, when certain conditions 
have been satisfied." 


The Engineer rendered a detailed report on equipment, including 
that on hand; the number and cost of different pieces of equipment received in 
1947; the number, cost, and character of equipment now under order; and the 
number, cost, amd character of additional equipment which should be purchased 


a 


JOHN DAY—BURNS HIGHWAY IN HARNEY COUNTY 
NORTH UNIT, GRANT COUNTY LINE-CROW FLAT SECTION 


E. C, Hall Co,, Portland 

P. B. Doherty & Son, Portland * 

J. No & i, J. Conley, Portland 

Peter Kiewit Sons' Co,, Longview, Wn, 359,396. 80 
* Bidder will accept only one project 


THE DALLES-CALIFORNIA HIGHWAY IN JEFFERSON COUNTY 
MADRAS SECTION 


Babler Bros,, Portland % 81,644.00 
Rogers Constr, Co., Portland 93,005.00 


SPRAGUE RIVER HIGHWAY IN KLAMATH COUNTY 
CONSTRUCT THREE BRIDGES OVER SPRAGUE RIVER 


Clifford A. Dum, Klamath Falls $159, 128,00 


CITY OF KLAMATH FALLS IN KLAMATH COUNTY 
REMODEL BEARDSLEY BUILDING 


Pinniger & Watkins, Klamath Falls $ 19,425.00 


TERRITORIAL SECONDARY HIGHIAY IN LANE COUNTY 
GILLESPIE CORNER-LORANE SECTION 


USING ASPHALT USING TAR 

117,950, 50 a a ee 

132,880.00 nob ae aes 

1 R. Beebe Constr, Co., Bugene 154,171, 50 “sce 


I. O. N, HIGHWAY IN MALHEUR COUNTY 
JORDAN CREEK-ROCK CREEK ROCK PRODUCTION PH) JECT 


P, B, Doherty & Son, Portland * § 34,650, 00 
Oscar E, Joelson, Eugene 35,820,00 


* Bidder will accept only one project 
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concurred in the recommendation, The Commission ap roved the recommendation 
by unanimous wte, 


The Engineer brought up for discussion a resolution from South 
Umpqua Grange, Days Creek, Oregon, concerning hazards existing on the Tiller- 
Trail Secondary Highway by reason of log-hauling traffic, He pointed out that 
the specific complaint is that logging trucks are often overloaded and danger 
ous to traffic, He advised that everything possible is being done by Weigh= 
masters to curb the overloading, a fair percentage of their time being spent 
at Canyonville weighing loads of logs which come off the Tiller-Trail Highway; 
moreover, a loadometer pit is being installed at Canyonville which will 
facilitate the weighing at this point, He gave as his thought that the 
accidents which occur on the Tiller~Trail Highway are due to improper driving, 
the records disclosing that during the six-year period from 1941 to 1946, of 
a total of 63 accidents that occurred 11 definitely involved log-hauling trucks, 
The Engineer also advised that log-hauling permits issued to cover operations 
on this road contain provision for control of logging trucks, In his estima- 
tion, if the q@erators respect and comply with the rules and regulations, there 
should be fewer accidents, He read aloud a written report from Mx W. W, 
Stiffler, Assistant Maintenance Engineer, on this subject. In view of the 
report the Commission decided to take no action on the matter, 


The Engineer reported briefly the estimated cost to construct the 
Hood River-ilosier Section of the Columbia River Highway, in Hood River and 
Wasco Counties, 7.28 miles in length. According to estimates revised to 1947 
prices, he said, this work would cost about $2,192,500, including engineering 
and contingencies, The Commission took no action on the matter, 


The meeting adjourned at 5:00 p,m, to reconvene at 9:00 a.m. on the 
following morning in the same room, 


Portland, Oregon 
March 25, 1947 


The meeting reconvened at 9:00 a,m, in the auditorium of the Public 
Service Building with all Commissioners, the Engineer, the Chief Counsel, and 
the Secretary present. . 


Bids, as follows, were opened and read in conformity with previously~ 
published notice, following which Chairman Banfield announced that the awards 
of contracts would be made at 3:30 p.m,:3 ; 

OREGON COAST HIGHWAY IN CURRY COUNTY 
CLEAN AND PAINT BRIDGE OVER PISTOL RIVER AND BRIDGE OVER ELK CREEK 


J. S. Morris Co,, Berkeley, Calif, 5 6,790,00 
Tri-State Painting Co., Portland 9,800, 00 
R, L, Elfstrom, Salem 9,980, 00 


——oEeEeEeeeEeEeEeEeeEeeeeeeeeeeeeeEeeeee ee eae... 
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HILLSBORO-CORN“LIUS PASS COUNTY ROAD IN MULTNOMAH AND WASHINGTON COUNTIES 
WEST UNION-CORNGLIUS PASS SECTION 


USING ASPE‘LT USING TAR 


K, F. Jacobsen Co,, Inc,, Portlani $173,325.25 973,291.25 
Vernie Jarl, Gresham 173, 447. 75 
John Havlik, Jr,, Scappoose 1799,959,00 
Grimstad & Vanderveldt, Astoria 181,647.75 
Babler Bros,, Fortland 184, 686, 50 
Leonard & Slate. Oreg, Ltd,, Portland 189, 485.00 
B. C, Hall Co,, Portland 204,943.50 
C. T. balcom & Co,, Portland 210, 448,50 
Peter Kiewit Sons’ Co,, Longview, ‘in. 215,418. 75 


OREGON COAST HIGH'AY IN TILLAMOOK COUNTY 
CLEAN AND PAINT NECARNEY CROEK BRIDG AND NEHALEM RIVER BRIDGE 


Pacific Bridge Painting Co,, San Francisco, Calif, 5 9,951.50 
J. S. Morris Co,, Berkeley, Calif, 12,380,00 
R, L. Elfstrom Co,, Salem 12,989.00 
L. E, Snell, Albany 20,117.00 


SUNSET HIGHWAY IN wWSHINGTON COUNTY 
_ BARNES ROAD-MULTNOMAH COUNTY LINE SECTION 


USING ASPHALT USING TAR 


Porter We Yett, Portland ‘9724, 752,00 
Osberg Constr, Co, & Don L, Cooney Inc., Seattle, Wn, 775,528.50 
E. C, Hall Co., Portland 776, 430,08 


The Commission had under discussion the adoption of a Minor Betterment 
Program for 1947 undertaking, ‘The Engineer recalled that the Commission budgeted 
for such purposes the sum of “1,000,000 and up to the present time has approved 
orders totaling 3555,187, He requested at this time approval of additional orders 
totaling $246,710, which would leave a balance of {198,103 unobligated and available 
for footpath construction and contingencies when desired, He submitted a summary 
of the projects proposed to take up the additional {246,710, as follows: 


1, Improve aeore ge: - $19,800 
tallations 
Bratt Ors fit 
Box Post ations 
Mile Post 
Reinforce Base and Surface 
Widen Surface and Pavement, Round Corners, etc, 
Widen Roadbed 
Guard Rail Installation 
Construct s and Sidewalks 
Drai Ins tions 
Mdisce ous 


isv?? 


OLD OREGON TRAIL IN MALHEUR COUNTY 
NYSSA (1ST STREET~7TH STREET) SECTION 
Stanley & Ehlen, Boise, Idaho (1) (2) 
Warren Northwest Inc,, Portland (1) 

(1 


$ 54,078.50 
(2 


87,087, 50 
Bidder will not accept this project alone 
Bidder will make reduction of 41,000,00 if also awarded Ontario 
Pro ject. 


OLD OREGON TRAIL IN MALHEUR COUNTY 


GQITARIO (S.'i, 182 STREET-S.W, 12TH STREET) SECTION 
Stanley & Ehlen, Boise, Idaho * 


§ 82,363.00 

J. A. Terteling & Sons, Inc,, Boise, Idaho * 101, 012,22 

Warren Northwest Inc., Portland * 121, 263,00 
* Bidder will not accept this project alone 


COMBINATION BIDS FOR ABOVE TWO PROJECTS 


(1) Nyssa (1st Street~7th Street) Section of the Old Oregon Trail 
(2) Ontario (S.W. lst Street-S.i/, 12th Street) Section of the Old Oregon Trail 


Stanley & Zhlen 


Reduc, Comb d 
$54,078, 50 $ 82,363.00 $1,000.00 $135,441, 50 
Warren Northwest Inc., 87,087.50 121,263.00 =-=--= 208,350,50 
J. A. Terteling & Sons, Inc., ~—<<-+ 101,012,22 ---=- wee 
COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDAIE—\JAHKEENA CREEK SECTION . 
JN. & MJ, Conley, Portland 53389, 770,00 
Leonard & Slate Oreg, Ltd,, Portland 390, 100, 00 
E. C, Hall Co., Portland 393,925.00 
Guy F. Atkinson Co,, Portland 


486, 197, 00 
COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 


CONSTRUCT COi'CRETE BRIDGE OVER 0.W. R.R. & N. CO. TRACKS AT BRIDAL VEIL 
Guy F, Atkinson Co., Portland 


3317, 400,00 


. 


oper 
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that the Commission now has this section under consideration, but because of 

the uncertainity of funds, is precluded from making a commitment thereto until 

the Legislature adjourns, He assured the delegation that the Commission has va 
their project in mind and will do whatever it can to help them, 


Mr, Robert P, Conklin, representing the Weyerhaeuser Timber Company, 
North Bend, was present and discussed with the Commission a proposal involving 
a change in the state highway improvement that is now under way at North Bend 
so as to provide off=street parking for cars of the Company's employees and to 
provide access to the Company's property from the highway. He exhibited a map 
shoving what they have in mind and pointed out that it necessitates acquisition 
by the Company of a small triangular—shaped parcel of state-owned property on 
the east side of the highway between Deleware Avenue ani Maryland Avenue 
Extended, containing 0.3 acre,. and a relocation of the Southern Pacific 
Company's railroad for a short distance, He mentioned that this matter has 
been discussed with the State Highway Engineer, and that the plan as indicated 
on the map is in conformity with the decision reached, The’ Engineer advised 
that by straightening the alignment of the railroad it would be possible to 
widen the highway pavement sufficiently to install traffic islands and left 
turn-out refuge lanes at points where the Company desires entrances to its 
property. He estimated the cost to provide such an improvement at about 
“10,000 and recommended it as an improvement over the present plan, construction 
of which is now under way. He pointed out, however, that the Public Roads 
Administration is concerned. and its. approval would have to be obtained before 
the plan could be made effective, Mr, Conklin was informed by Chairman Banfield 
that the Commission wishes to discuss this matter among themselves before making 
a decision and would give him an answer as soon as possible, Following the 
departure of Mr, Conklin discussion of the matter was resumed, At that time 
Commissioner Chandler recommended approval of the change, as being the best 
possible solution of the problem from the standpoint of the highway, the 
Weyerhaeuser Timber Company, and the railroad, Chairman Banfield and Commi s— 
sioner Schaupp agreed to respect Commissioner Chandler's recommendation when 
the matter comes up for final decision, The Engineer was instructed to remer 
a more complete report on the subject at the next meeting of the Commission, 
vhen final action will be taken, 


The following persons representing the Brookings-Harbor Chamber of 
Commerce, Brookings, Oregon, came before the Commission with an offer to pre~ 
sent to the state as a gift a small tract of ocean beach property at Brookings 
‘for State park purposes: Mrs. Mildred ll, Byrne, Secretary; R.S. Perkins and 
luther Tisdale, members, Mrs, Byrne headed the group. She advised that Mr, 
Elmer Bankus of Brookings, who is the owner of the property, is inclined to 
present the land to the state as a gift if the state wants it; othervise, he 
is going to develop it commercially and in that case the public no longer will 
have access to the beach, She further stated that the property is now served 
by a private road which also would be made available to the public by ir, 
Bankus, and she urged the Commission to take the area over as a state park 
because it is the only place within 100 miles where people can drive down to 
the beach, Messrs. Perkins and Tisdale presented additional arguments why the 
state should assume jurisdiction over this area, Chairman Banfield thanked the 
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(*) FOOTNOTE: 


For details with respect to each of the above items see state- 
ment of "PROPOSED MINOR BETTERMENT PROJECTS", dated March 24, 1947, in 
general files, 


The Engineer pointed out that the item of 30,305 contained in the 
above summary for footpath and sidewalk construction, is in addition to the 
amount proposed for such purpose in the above mentioned unobligated balance of 
“198,103. Following discussion the Commission by unanimous vote approved all 
items in the above-listed program except Item No, 10, "Construct Footpaths and 
Sidewalks - - — “30,305", a decision with respect to which was deferred pending 
adjournment of the Legislature, 


Chairman Banfield brought up for discussion a request from Mr, Paul 
kmmpower, Portland, for the right and privilege to use and occupy a tract of 
state-owned land located adjacent to the Upper Columbia River Highway near the 
east end of the Sandy River Bridge in connection with the rental of fish nets 
to the general public during the period when smelt are running in the Sandy 
River, He gave as his thought that it would be satisfactory to approve the 
request for such a short period of time if i, Mumpower will conduct his 
business in an approved manner and will clean up the premises when he is 
through with the property. The Commission voted unanimously to grant Mr, 
Mumpower this privilege on such basis and referred the matter to the Chief 
Counsel to prepare an appropriate form of permit to protect the state's inter— 
ests, 


Messrs, Ed, Reitmann, J. S. Burres, and George Kaseberg, Condon, 
came before the Commission in the interests of the Cottomvood Grade Section 
of the Wasco-Heppner Secordary Highway, They presented petitions signed by 
numerous residents of Sherman, Gilliam, Morrow and \heeler Counties requesting 
the immediate improvement of such section, Chairman Banfield explained that 
the Commission has budgeted the sum of “102,000 of Federal Aid Secondary 
Highway monies for the improvement of a seven mile section of the East Cotton- 
wood Grade, and it is proposed to contract the work either this fall or early 
next spring; also, that an additional sum of money has been authorized for an 
improvement west of the town of Condon; in faet, the Commission received bids 
in November, 1946, for construction of the section, but found it necessary to 
reject them because of right of way difficulties, This money, he said, is 
not going to be diverted to any other part of the state, but the proposed 
improvement cannot proceed until this right of way difficulty has been elimin- 
ated either by realignment of the highway or settlement with the property 
ovmer, lir, Meyers, 


Concerning the ‘est Cottomvood Grade, Chairman Banfield advised 


OR 


Ta 5 ae 


would %4ke, and the cities in that event will have to finance their own pro~ 
jects He concluded the discussion by stating that the Commission cannot pass 
on th) natter om make a definite commitment until it has the benefit of 
Engineering facts, ‘The Engineer was thereupon instructed to make an investiga- 
tion and report his findings at the next meeting, 


Messrs, Max Rosen, Portland, and L, Nudglman, Oak Grove, were present 
and requested permission to fill in and landscape a small area of highway right 
of way in front of Mr, Rosen's establishment know as "Fireside Dinners" on the 
east side of US99E about one-half mile south of the town of Milwaukie, in order 
to stop the parking of cars on the highway and to give thedr premises a more 
at*ractive appearance, Mr, Nudelman was present as owner of the property on 
which this establishment is located, They stated their willingness to perform 
the work in conformity with the ideas of the Highway Department's Landscape 
Engineer, The Commission referred the matter to the Engineer for investigation 
and report at the next meeting, 


A delegation from Harney County, consisting of Nelson B, Higgs, 
County Judge; A. A, Bardwell, Chairman of the Highway Committee of the Burns 


present regarding the highway projects that are scheduled for construction in 
the Commission's Three Year Postwar Program, Judge Higgs headed the group. He 
urged the Commission to expedite the contracting of the work involved so that 
grading in connection with the projects may be completed by this fall, He was 
informed by the Engineer that the present plan is to perform the grading work 
this year and the surfacing work next year, 


Mr, Lowe inquired if the Commission has plans for improvement of the 
Sage Hen Hill Section of the Central Oregon Highway and was informed that no 
provision has been made for this wrk and cannot be made until the Commission 
knows definitely how much money will be available for projects of this kind. 


The Commission recessed for luncheon at twelve o'clock noon and re- 
convened at 2:00 p,m, with the same persons present and participating. 


The County Court of Douglas County, represented by County Judge dD. N. 
Buserbark and County Commissioner Lynn V. Beckley, came before the Commission 
and requested a change in the construction program for the ElktonmSutherlin 
Secondary Highway. They explained that at the present time the program pro- 


now that the south end of the road be improved, and they urged the Commission 
to change the program accordingly, The Engineer recommended approval of the 
request, The Commission by unanimous vote approved the recommermiation subject 
to the condition that the change is approved by the Public Roads Administration, 


In thie connection the Engineer also requested approval of a change 
in the program for the reconstruction of the Oregon Coast Highway betaveen 
Coquille and Coos Bay, He pointed out that the program, as presently prepared, 
provides for improvement of the Bunker Hill South Section, but the local people 
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group for its offer and stated that the Commission could not act on the matter 
at the present time because it is contrary to its policy to acquire park areas 
unless they are recommended by the State Parks Superintendent, who will be 
asked to investigate and report the matter, The Parks Superintendent was 
thereupon instructed to make such report, 


The County Court of Umatilla County represented by County Judge J. H. 
Sturgis and County Commissioner William R, Meiners and County Road Master i/. F. 
Brown came before the Commission regarding a proposed change in the Federal 
Aid Secondary Highway program involving the Adams-Thorn Hollow County Road, 
Judge Sturgis headed the group, He advised that the Adams-Thorn Hollow Road 
has been designated as a Federal Aid Secondary Highway and it so happens that 
it also is one of the roads for which the county has voted bond money, He 
advised that the county would prefer using its money to improve the road and 
that the state, in turn, use its Federal Aid Secondary money to improve the 
Helix-Haldmam County Road, which is an important wheat-hauling road, The 
Engineer advised that while the Adams-Thorn Hollow Road is on the Federal Aid 
Secondary Highway System no money has been allocated to improve it, also, that 
the Helix-Holdman Road is not a Federal Aid Secondary Highway, Chairman 
Banfield explained the status of the Highway Commission's funds and particularly 
referred to prospects that the Legislature, which is now in session, may see 
fit to take away some of these funds for the benefit of the counties, the 
cities, and the State Police. Until the legislature adjourns, he said, the 
Commission will not know how much money it is going to have at its disposal 
and until then the Commission can make no additional commitments. He added 
that the Commission is not particular which of the two roads under discussion 
it improves and it may develop later on that the Commission can approve the 
change requested, but nothing definite can be stated at this time, The 
Engineer was thereupon instructed to investigate the proposed exchange of roads 
and to report his findings at the next meeting. 


A delegation from ‘fillamina, consisting of H. A. Parrett, Mayor; 
Warren Engdahl, Councilman; and Roy Rhoades, Publio Affairs Committee of the 
llamina Kiwanis Club, came before the Commission and urged widening and 
improved drainage along the Salmon River Highway through their city, Mm, 
Parrett headed the group, He advised that the present highway is entirely too 
narrow to accomodate the traffic which uses it, particularly the four blocks 
between the east city limits and "7" Street, and urged the widening and drain- 
age project as a necessary improvement, He also urged improvements to the 
bridge over ‘illamina Creek, which, he said, is narrow and entirely inadequate 
to take care of the large volume of logging traffic that crosses it daily, 
It was his thought that this is a state obligation because Main Street, the 
highway route, at no time ever was designated a city street, it being a 
county road until it was taken over by the state. Chairman Banfield explained 
the status of highway funds and the prospects of losing some of them by legis- 
lative action, If the legislature does not take funds away from the State 
Highway Department, he said, and there are monies available, then the Highway 
Commission will cooperate in the improvement, but if the Legislature sees fit 
to give the counties and the cities additional shares of the state highway 
revemmes, then the Commission will not be able to do many of the things it 


if 
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Mr, Mack advised that the Lobster Valley Road is isolated and for that 
reason is a very expensive one for the county to maintain, It was his 
thought that the state could maintain it much cheaper and much better 
than the county as an extension of the present Alsea~Deadwood Secondary 
Highway, Following discussion, during which the delegation was informed 
that the Commission was not in position to give them a definite answer 
at this meeting, the matter was referred to the Engineer and the Chief 
Counsel for investigation and report, ~ 


A delegation from Reedsport headed by 1’. A. Burdick, Chaiman, 
Roads Committee, Chamber of Commerce; and including Alden Paull, Presi~ 
dent, Chamber of Commerce; Cecil Bennett, City Manager; ard Edgar \ilson, 
C.I,0, representative, came before the Commission and urged improvements 
to the Umpqua Highway between Reedsport and Scottsburg. Mr, Burdick 
advised that this road was constructed in 1927 on very poor alignment 
and with a very narrow roadbed which is entirely inadequate for present~ 
date traffic, and as a result numerous accidents occur, He urged action 
by the Highway Commission to better the conditions and declared that the 
expense involved is fully justified from a safety standpoint, Mr, Paull 
confirmed and elaborated on the remarks of Mr, Burdick, He declared 
that there are many sharp turns in this road, that the shoulders adjacent 
to the pavement are too narrow and in some places there is no shoulder 
at all, and at other places the pavement is in close proximity to the 
edge of the bluff overlooking the river; moreover, there are places where 
it is almost impossible for two vehicles to pass. He urged widening and 
straightening the road to accomodate the heavy truck traffic which uses 
it, The Engineer advised that the distance between Reedsport and Scotts- 
burg is about 17 miles, ten miles of which are along a rock bluff which 
would require heavy rock excavation, He estimated the cost to modernize 
the section comparable with the section between Elkton and Drain at 
$1,500,000, He admitted that the road is narrow and a dangerous one to 
travel but pointed out that no provision for its improvement has been 
made in the current highway program, Chairman Banfield concluded the 
discussion by stating that the Commission was not aware that the road 
was in such bad condition; however, it is not ina position financially 
at this time to make any commitment of funds to improve it, there being 
no unobligated funds available, 


ir, Burdick inquired as to the status of the improvement of the 
Umpqua Highway just east of the City of Reedsport, being a continuation 
of the improvement completed same years ago within the city limits, He 
alleged that the Commission some time ago promised this improvement, and 
the City would like to have this promise fulfilled as soon as possible. 
The Commission deferred action on this matter pending a search of the 
records for past commitment to this project. 


Mr, Burdick then brought up for discussion the matter of instal- 
ling platform scales on the highway in the vicinity of Reedsport for the 
accomodation of industries in this district, He advised that there are 
no suitable scale installations at the present time ami that they are 
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feel that the section of most importance is between Manning Creek Slough and 
China Camp Marsh, in which he concurs, He recommended approval of the change, 
The Commission approved the recommendation by unanimous vote subject to further 
approval by the Public Roads Administration, 


\ 


Judge Busenbark also requested the widening of a six mile section of 
the Tiller-Trail Secondary Highway, He urged the grading ef this section even 
if the Commission cannot see its way clear to surface it. Chairman Banfield 
advised that the Forest Highway Program contains an item of ‘350,000, includ- 
ing state cooperation in the amount of $165,000, for widening and subgrade 
stabilization along a 5,S-mile section of this highway between Tiller and Elk 
Creek which is about all that can be done at the present time, 


A delegation representing the City of Portland, consisting of 
William 4, Bowes, CommissiorsrofPublic “orks; F. D, Fowler, Traffic Engineers 
Ben R, worrow, City Engineer; and ‘illiam J, Weller, Transportation Engineer, 
was present and discussed with the Commission the question of improving 
traffic conditions along streets and highways which cross the Southern Pacific : 
railroad tracks in Southeast Portland, Mr. Bowes headed the group, He advised 
that the City has plans to make studies for the improvement of these conditions 
and inquired as to the possibilities of securing state cooperation in the 
study of situations where mutual interests are affected, The Commission ex- 
pressed a willingness to join in the studies in order to secure an overall 
picture of the conditions provided the state is not placed in the position of 
being obligated to cooperate financially in correcting them, The "ngineer was 
authorized to join with the City in the studies insofar as they affect state 
highways, 


Commissioner Bowes also inquired as to the status of the Sullivan's 
Gulch survey, He was informed by Chairman Banfield that the survey has been 
completed and thet the Engineer and the Chief Counsel have been instructed to 
discuss the facts with the city and with the railroad company which is concerned, 
with a view of ascertaining the extent of cooperation that will be provided 
by such agencies if the project should be constructed, He added that the Com 
mission is making no commitment whatsoever as to construction of the project, 
and that action to date is purely preliminary, 


The County Court of Benton County, represented by Messrs, M 0, 
ldack and O, B, Kyle, County Commissioners, and '.. C, Galloway, County Enginecr, 
was present regarding the future disposition of the Alsea~lobster Valley 
County Road, Mr, Mack headed the group, He read aloud and filed with the Com 
mission a letter dated Warch 24, 1947, directed to the State Highway Commission 
by George I. McBee, County Judge, advising that the County Court is receptive 
to a better road for the people of Lobster Valley ami that investigations reveal 
this could best be accomplished by taking over a private road owned by the 
Acme Lumber Company which has declared its willingness to cooperate if the 
state will designate the road a state secondary highway, Judge MoBee also 
states in his letter that Benton County is anxious that the state take over 
the remaining mileage of this road and is willing to make any shift in road 
designations that might be necessary or beneficial, In support of the letter 
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new construction, Commissioner Chandler sugzested that timber interests, in 
order to protect their investments, are going to be forced to build their om 
roads in cases where they are operating on a sustained-yield basis, Chairman 
Banfield concluded the discussion by suggesting the possibility of the district 
securing Federal TMimber \ccess Road money, He advised that insofar as the State 
Highway Commission is concerned that is all the delegation can exvect because 
the state simply hasn't the money available to do what they ask. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway construction and took the following action thereon 
by unanimous vote: 


The Commission awarded to J. S, Morris Co, Berkeley, California, the 
contract for cleaning and >ainting the bridges over Pistol River and Elk Creek 
on the Oregon Coast Highway, in Curry County. 


All bids received for the grading, surfacing, and oiling of the North 
Unit, Grant County line-Crow Flat Section of the John Day—Burns Highway, Harney 
County, were rejected, 


Also rejected were bids received for grading and surfacing and widen- 
ing the Willow Creek Bridge on the Madras Section of The Dalles-California 
Highway, in Jefferson County; the bid received for construction of three bridges 
over the Sprague River on the Sprague fiver Highway, Klamath County, and that 
received for remodeling the Beardsley Building in the City of Klamath Falls, 


The Commission awarded to D, F. McKenzie, Salem, the contract for re~ 
grading, surfacing, and oiling the Gillespie Corner-Lorane Section of the 
Territorial Secondary Highway, in Lane County, and awarded to P. B, Doherty & 
Son, the contract for the Jordan Creek-Rock Creek Rock Production Project on 
the I.0.N, Highway, in Malheur County, 


The Commission also awarded to Stanley & “hlen the contracts for grad— 
ing and paving the Nyssa Section of the Old Oregon Trail and the Ontario Section 
of the Old Oregon Trail, in Malheur County, on the basis of its combination bid 
for both projects. 


The Commission referred all bids for construction of rock toe slope, 
rock slope protection, roadbed topping, topsoiling and seeding on the Troutdale— 
Wahkeena Creek Section of the Columbia River Highway, in Multnomah County, to 
the Engineer with authority to award the contract to the low bidder J.N. & iid. 
Conley, Portland, if the Public Roads Administration will concur therein. 


like action was taken by the Commission on the bid of Guy F. Atkinson 
Co,, Portland, for the construction of a concrete bridge over the 0.'/. RR, & i. 
Co, tracks at Bridal Veil on the Columbia River Highway, bultnomah County, 


The Commission referred to the Engineer all bids received for the 
grading and bituminous macadam surfacing on the .est UnionCornelius Pass Sec- 
tion of the Hillsboro-Corn@lius Pass County Road, in Multnomah and iashington 
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badly needed, iér, Russell Hubard, Reedsport, who was present, also spoke on 
this subject, advising that his son has a set of scales of 30,000 pounds 

capacity which would be available to the Commission in the event the Commis- 
sion desired to purchase them for installation at this point, The Engineer 
advised that investigation reveals that scales in this locality are not par= 


ticularly required from the state highway standpoint, in view of which the 
Commission denied the request, 


A delegation from Redmond, consisting of Frank licCaffery, Frank 
Foster, il. L, Weigand, and R. Veigand, farmers of the Powell Butte District, 
was present and urged the oiling of a six-mile section of the Powell Butte 
Secendary State Highway from its junction with the Ochoco Highway to a point 
near the Crook-Deschutes County line, Mr, N. L. \ieigand headed the group, 
He advised that the present road is graded but not surfaced and is not 
adequate to carry the large tonnage of produce which is trucked to Redmond 
from this irrigated district, He alleged that there are approximately 30,000 
tons of produce trucked out of this district annually to Redmond and urged 
the oiling of the road, The Engineer advised that this is a dirt road which 
is being maintained in the best possible manner under existing conditions and 
that no provision has been made to surface and oi] it. He inquired why the 
project was not proposed by the Crook County Court when the postwar program 
was arranged and was informed that the County Court is not interested in it 
because the district's produce is trucked to Redmond rather than to Prineville, 
Chairman Banfield explained the Highway Commission's financial set up and 
advised that because of the limited amount of funds available the Commission 
cannot satisfy all of the requests that are made for highway improvements; 
however, the Engineer will be instructed to investigate the premises with 
regard to the possibility of improving the road, but no encouragement can be 
given for any work other than a continuation of the maintenance work now being 
done, 


A delegation from Prineville headed by Dan %. Taylor, President of 
the Prineville-Crook County Chamber of Commerce, and including R. P. .cRae, 
hiayor of Prineville, and C, ©, iucGlenn, Manager of the Prineville City Rail- 
road, came before the Commission and urged the extension and construction of 
the Crooked River—Paulina Secondary Highway No, 380 easterly from its present 
terminus at Paulina to a connection with the John Day-Burns Hivhway via Izee, 
In support of this request id, Taylor presented a letter dated warch 25, 1947, 
directed to the Oregon State Highway Commission in which it is alleged that 
the area served by such road produces 40 percent of the total livestock raised 
in Crook County and that the ranchers are in desperate need of a year-round 
road over which tq market their herds in a direct manner without the necessity 
of holding them over, ifr, Taylor elaborated on the request orally, Chaimman 
Banfield advised that this is an entirely new road and that the Commission does 
not have enough money at its disposal to build new highways; in fact, there is 
not enough money available to finance roads on the present highway system, in 
view of vhich the Commission can offer no encouragement whatsoever, Commis- 
sioner Schaupp mentioned the bills now before the State legislature which, if 
they pass, will take away from the Commission a considerable portion of state 
highway revenues, in which event the Commission will not be able to do much 
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$132,880 based on the use of asphalt, They submitted no bid using tar. 

There was one higher bidder, The Commission has awarded this contract to 

the low bidder, D.F. McKenzie, at his bid price of $117,950.50 using 

asphalt, 4 


“Jordan Creek-Rock Creek Rock Production Project on the I.0.N. High- 
way, in Malheur County, P.B. Doherty & Son, Portland, submitted the low 
bid for this work in the amount of $34,650, Oscar E. Joelson, Eugene, 
submitted the only other bid in the amount of 935,820, The contract has 
been awarded to the low bidder, P,B, Doherty & Son, at their bid price, 


"Grading and paving the Nyssa (lst Street—7th Street) Section of the 
Be Old Oregon Trail, in Malheur County, The low bid for this work was sub- 
% mitted by Stanley & Zhlen, Boise, Idaho, at ‘54,078.50, The bidder stated 
iY that he would not accept this project alone but if also awarded the con- 
tract for the Ontario pavement-widening project a lump sum reduction of 
$1,000 would be allowed in connection with the Nyssa project, Warren 
Northwest Inc., Portland, submitted the only other bid for the Nyssa pro- 
ject in the amount of “87,087.50, They qualified their bid by stating 
that they would not accept this project unless also awarded the contract 
for the Ontario project, The contract has been awarded to Stanley & Zhlen 
on the basis of their canbination bid for both projects totaling 
%135,441. 50, 


“Pavement widening on thé Ontario Section of the Old Oregon Trail, in 
Malheur County, Stanley & Ehlen, Boise, Idaho, submitted the low bid for 
this work in the amount of “82,363, J.A. Terteling & Sons, Int¢., Boise, 
Idaho, submitted the next low bid in the amount of “101,012,22, Warren 
Northwest Inc., Portland, submitted the only other bid in the amount of 
$121,263, All three bidders qualified their bids by stating that they 
would not accept the award of this contract unless also awarded the con- 
tract for the Nyssa improvement, A study of the combination bids reveals 
that of Stanley é Ehlen to be low in the total amount of “135,441.50, The 
Commission has awarded the contract to Stanley é “hlen on such basis, 


"Rock toe construction, rock slope protection, roadbed topping, top- 
soiling, and seeding on the Troutdale-W/ahkeena Creek Section of the Colum 
bia River Highway, in Multnomah County. J.N. & ii. J. Conley, Portland, 
submitted the low bid for this work in the sum of "389,770. Leonard & 
Slate Oreg, Ltd., Portland, submitted the next low bid in the sum of 
‘390,100, There were two higher bidders. The Commission has referred 
the bids to the Engineer with authority to award the contract to the low 
bidder when certain conditions have been satisfied. 


"Construction of a concrete bridge over the 0.W/. RR. & N, Company 
tracks at Bridal Veil on the Columbia River Highway, Multnomah County, 
Guy F. Atkinson Co,, Portland, submitted the only bid for this work in 
the sum of “317,400, The bid is satisfactory, but the Commission has 
referred it to the Engineer with authority to award the contract to this 
company when certain conditions have been satisfied, 
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Counties, with authority to award this contract to the low bidder, K.F. Jacobsen 
Co., Inc,, Portland, when right of way matters have been clarified, 


The Commission awarded to the Pacific Bridge Painting Company the 
contract for cleaning and painting the Necarney Creek Bridge ami the Nehalem 
River Bridge on the Oregon Coast Highway, in Tillamook County, 


All bids received by the Commission for grading and paving the con- 
struction of two overcrossing structures on the Barnes Road—Multnomah County 
line Section of the Sunset Highway, in Washington County, were referred to the 
Engineer with authority to award this contract to the low bidder, Porter W. 
Yett, if and when the Public Roads Administration concurs therein, 


At 3:40 p.m, Chairman Banfield publicly announced the awards of con- 
tracts as follows: : 


"Cleaning and painting the bridges over Pistol River am Elk Creek 
on the Oregon Coast Highway, in Curry County, The Commission received 
three bids for this project, the low one being that of J.S, Morris Co., 
Berkeley, California, at ‘6,790, The next low bid was that of Tri- 
State Painting Co., Portland, at ‘49,800, The contract has been awarded 
to the low bidder, J.5. Morris Co,, at its bid price. 


"Grading, surfacing, and oiling the North Unit, Grant County Line~ 
Crow Flat Section of the John Day-Burns Highway, in Harney County, E.C, 
Hall Co., Portland, submitted the low bid for this project in the amount 
of “296,913, P.B. Doherty & Son, Portland, submitted the next low bid 
in the amount of °298,060, There were two higher bidders, The Conmis— 
sion has rejected all bids, 


"Grading and bituminous macadam surfacing and widening ‘illow Creek 
Bridge on the Madras Section of The Dalles-California Highway, in Jeffer- 
son County, Babler Bros,, Portland, submitted the low bid for this work 
at $81,644. The only other bid submitted was that of Rogers Construction 
Co., Portland, at “93,005, The Commission has rejected both bids, 


"Construction of three bridges over the Sprague River on the Sprague 
River Highway, in Klamath County, Clifford \. Dunn, Klamath Falls, sub- 
mitted the only bid for this work in the amount of $159,128, The Commission 
has rejected this bid as being too high, 


"Remodeling the Beardsley Building in the City of Klamath Falls, 
Pinniger & Watkins, Klamath Falls, submitted the only bid for this pro- 
ject in the amount of 519,425, The bid has been rejected, 


"Grading, surfacing, and oiling on the Gillespie Cornerlorare Sec- 
tion of the Territorial Secondary Highway, in Lane County, D,F. icKenzie, 
Salem, submitted the low bid for this work in the amount of $117,950, 50 
based on the use of asphalt, He submitted no bid based on the use of tar, 
3.C, Hall Co,, Portland, submitted the next low bid in the amount of 


~ 
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WHEREAS, after due consideration of said survey, field notes, 
map and other engineering data, it is the judgment of the Commission that 
the same should be approved and filed; 


NOW, THEREFORE, B3 IT AND IT HEREBY IS RESOLV2D by this Commis~ 
sion, all members being present and affirmatively voting as follows: 


1, That the survey of the Ft, Hill Bridge Section of the Salmon 
River Highway, in Polk County, together with the map, which for identifica- 
tion purposes bears the map file No, 6B-19-6, field notes and other 
engineering data submitted by the Engineer hereby are approved, and the 
Engineer is directed to file and preserve the same in the records and files 
of the Commission at Salem, Oregon, 


2, ‘That when said section of said highway is permanently con- 
structed the same shall be done in accordance with said survey and location 
unless otherwise directed or ordered by the Commission, 


3, That this resolution be entered in the minutes and records 
of the Commission as of the twenty-fifth day of March, 1947. 


— 


The Commission had under discussion a letter from the Coos County 
Court requesting the oiling of the Bradley Lake Road at Bandon and also re=- 
questing the oiling of the road which extends fran US1Ol to the town of Lake— 
side, both of which are county roads, The Commission denied the request. 


There was presented to the Commission a request from the City of 
Hermiston for the raising of the highway grade between First Street and Third 
Street on Main Street (Hermiston Secondary Highway) in this town so as to per~ 
mit the parallel parking of automobiles along the curb line, which is not pos- 
sible under present conditions because the curbs are too high to permit the 
opening of car doors when they are parked, The Engineer advised that this would 
cost about $900 and recammeried approval of the expenditure as a minor better— 
ment project. The Commission approved the recommendation unanimously, 


A petition was presented from residents of the town of Hermiston re- 
questing the construction of a footpath along the east side of the highway now 
being constructed between Hermiston and Umatilla, northerly from Gladys ‘venue 
to the north end of what is know as the Osberg Tract, The Engineer advised 
that the present highway contract provides for footpath construction 2,400 feet 
long on the east side of the highway from Gladys Avenue to a point about midway 
between the city limits and the north end of the Osberg Tract, which is about 
550 feet south of the point to which the petitioners request that a footpath be 
constructed, He gave as his thought that such footpath construction is suffi- 
cient and recommended that the request for the additional improvement be denied, 
The Commission approved the recommendation, 


A letter was presented from Commissioner TunH. West, of the Board of 
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"Grading and bituminous macadam surfacing and construction of a 
bridge over Rock Creek on the West Union-Cornelius Pass Section of the 
Hillsboro-Cornelius Pass County Road, in Multnomah and Washington 
Counties, K. F. Jacobsen Co,, Inc,, Portland, submitted the low bid for 
this work in the sum of $173,325.25 based on the use of asphalt and* 
“173,291.25 based on the use of tar, Vernie Jarl, Gresham, submitted 
the next low bid in the amount of :173, 447.75 based on the use of 
asphalt. He submitted no bid based on the use of tar, There were 
seven higher bidders, The Commission has referred the bids to the Engineer 
with authority to award the contract, based on the use of tar, to the low 
pestgs Bry F, Jacobsen Co,, Inc,, when certain conditions have been 
satisfied, 


"Cleaning and painting Necarney Creek and Nehalem River Bridges on 
the Oregon Coast Highway, in Tillamook County, Pacific Bridge Painting 
Co,, San Francisco, California, submitted the low bid for this work in 
the sum of 99,951.50. J.S. Morris Co., Berkeley, California, submitted 
the next low bid in the sum of 412,380,. There wre three higher bidders, 
The Commission has awarded the contract to the low bidder, Pacific Bridge 
Painting Co,, at its bid price, 


"Grading and paving and construction of two overcrossing structures 
on the Barnes Road—iultnomah County Line Section of the Sunset Highway, 
in Washington County. Porter W. Yett, Portland, submitted the low bid 
for this work in the sum of “'724,752 based on the use of asphalt, He 
submitted no bid based on the use of tar, Osberg Construction Co, & Don 
L. Cooney Inc., Seattle, Washington, submitted the next low bid in the 
sum of 5715, 528. 50 based on the use of asphalt, ‘They did not submit a 
bid based on the use of tar, There was one higher bidder, ‘The Commis- 
sion has referred the bids to the Engineer with authority to award the 
contract to the low bidder, Porter Wi. Yett, when certain conditions have 
been satisfied," 


Reconsideration was given by the Commission to the approval of the 


location survey reported by the Engineer on the previous day for the Ft, Hill 
Bridge Section of the Salmon River Highway, in Polk County, Following discus- 
sion and careful study of the detail maps presented in connection therewith the 
Commission approved such survey and by unanimous vote adopted the following 
resolution with regard thereto: 


ro 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of the Ft, Hill Bridge Section of the Salmon River Highway, in 
Polk County, and in connection therewith to prepare a map showing the 
route am location of said section of highway and to filg said report 
and record with the Commission for wnsideration; and 


WHERE‘S, the Engineer has reported the completion of said sur 
vey and has submitted the same for the approval or disapproval of the 
Commission; and 


‘ es 
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Assistant Parks Superintendent, was present and explained details, He advised 

that the amounts stated are book values only and that the shrubbery and tree 

growth they plan to use is now on hand at the Highway Department's nursery at 

Milwaukie, so the actual cost will be considerably less than that stated, 

Following discussion, the Commission approved the request by unanimous vote 

= motion of Commissioner Chandler, which was duly seconded by Commissioner 
APP » 


The Commission had under discussion the approval of the plns for the 
cities of Bandon, Malin, and Richland for expenditure of 1944 State Tax Street 
Funds which they received in 1945, The Engineer advised that these cities have 
all complied with the legal requirements with respect to expenditure of the 
funds and that the plans have been examined and found satisfactory, He recom 
mended approval by the Commission, The Commission approved the recommendation 
and by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Qregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1945 for street purposes as provided in said law the several 
sums or amounts set opposite the names of the respective cities or towns: 


Bandon - - - ------+----- ~ - - = $1,403.34 
Malin +-----+----++--2------ 72.9 
Richland ---+ -------------- 355,03 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RUSULV2D as follows: 

1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 

Bandon ~ 2nd Street N., lst Street N., 3rd Street B,, 11th 

Street, 4th Street \/., June Street, Fillmore Aveme, 
Oregon Avenue 
Malin — Market Street, Rosicky Avemme, 6th Street 


Richland — Second Street, Third Street, liain Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and towns hereby are approved, 
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County Commissioners of Multnomah County, requesting the widening of North 
Vancouver venue (route of Vancouver Avenue Secondary Highway No, 122) from 
its junction with Union Avenue (Pacific Highway) southerly to a point about 
200 feet north of the junction with the Columbia Slough Road, for either three 
or four lanes of traffic, Commissioner West alleges that the volume of traf- 
fic on this highway is very heavy and that the widening would be a material 
help in eliminating traffic congestion and accidents, The Engineer estimated 
the cost of the work at approximately ‘22,000 and adivised that no provision 
has been made for thig expense in the current highway program, The Commission 
denied the request pending adjournment of the legislature to give it an oppor 
tunity to see how much money will be evailable for work of this nature, 


The Engineer brought up for discussion a proposal from the City of 
Madras for the construction of curbs and gutters along The Dalles-California 
Highway through this town, which proposal provides that the city shall tear 
out the old sidewalks and reconstruct them to meét the grades established for 
the highway improvement provided the state will construct a concrete curb am 
gutter along two blocks and will construct a curb fron "B" Street northerly to 
Willow Creek Bridge, The City will also, without cost to the state, cause the 
relocation or reconstruction of all water, gas, electric, or other utility 
conduits or poles within the highway or streets affected in conformity with 
requirements of the state, The Engineer advised that the construction program 
provides for an expenditure of ‘77,000 for highway improvement in Madras and 
that to do what the city is asking will cost about ‘1,000 additional, or, in 
other words, will increase the cost about 1,3 percent. He read aloud provi- 
sions of the "Option for Cooperative Construction Project" as signed by the 
Mayor and the Recorder of the City of Madras and recommended approval of the 
project, The Commission approved the recanmendation by unanimous vote, 


The Commission had under discussion a report from the Engineer on 
the request of the City of Pilot Rock for state aid in the repair of a bridge 
located on a city street which is subjected to considerable heavy log hauling. 
The Engineer advised that the original estimate of cost to repair the structure 
was °1,220, and that the Highway Commission at the previous meeting authorized 
state cooperation on the basis of 20 percent city funds and 80 percent state 
funds; however, in designing the repairs it developed that the bridge was not 
strong enough to carry the heavy logging traffic, Moreover, the U.S. Engineers 
do not favor the placing of false work under the structure because of the pos- 
sibility of debris collecting ami blocking the stream channel, He further 
stated that the city now proposes to build an entirely new structure which 
is estimated to cost “4,180, and is asking the State Highway Commission to 
cooperate on the same basis that it agreed to cooperate on the repair of the 
old structure —— 80 percent state, 20 percent city —— which would mean that 
the state's contribution wouid amount to “3,344, Fallowing discussion the 
Commission authorized cooperation to the extent of ‘32,500 of state funds, 


The Engineer requested authority for expenditures for planting and 
maintenance work at the following poimts: Pacific Highway Zast in North Salem, 
$2,500; Pacific Highway at Springfield Junction, %3,000, ir, ark Astrup, 
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Aumsville=--<<-<«<<-=--<-<-=- -$ 261.35 
Porlow #<+<+------- o+ece 78.10 
Canyonville ---<--<------= 383,01 
Carlton =------2--~---~=-~ 1,447.96 


ui Chiloquin=----- ‘alae Pel pins Td 1,112.99 
Clatskanie ----- ese ee--- = 1,063,242 
Coburg ---*-------2e%2"-°- 684,92 
Cornelius - - --=+-<-+-+--<--= 1,173,07 
Gaston ----- eee - ee -- 500.17 
Grants Pass -—---- - were 9,054.12 
Halsey ------er3r-ee"ee">%" 458,11 
Hines ~-=------- ~---~+-= 1,016.86 
Hub! -----e-- ~e2ere- 581, 28 
Huntington ---------<--- - 1,112.99 
Tone ~-2e--2*2e--++ 2---- 393, 53 
Island City ------------ - 265.86 
Lafayette See = eS ©] eM eS S'S. 2 = 841.13 

SOS Oe eS SS Soe S| 803.58 
Mitchell --------------=- 328.95 
iInémmay = <3 ee ee ee eee 925.24 
Scappoose - -- ---- - rae 754,01 
Sherwood --------2"----°e 845.63 
Weston --------- oreo 748,00 
Wheeler ~----- - ‘—-e- eee 389,02 


AND, “HUREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HUREBY IS RESOLVED as follows: 

1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Aumsville - All streets within the corporate limits of city 


Barlow - Main Street, Second Street, Maple Street, First Street 
Canyonville - Main Street, 2nd Street, 3rd Street 


ARGS 


Carlton - Johnson Street, Jefferson Street, Madison Street, 
Monroe Street, \!. Grant Street, ‘/. Taft Street, Polk Street, 
N. 6th Street, N. 4th Street, N. 3rd Street, Park Street, 
Kutch Street, S, Scott Street, S. Cunningham Street 


Chiloquin — Lalo Avenue, Wasco ‘venue, ist Avenue, 2nd Avenue, 
3rd Avenue, also other unnamed streets shown on map attached 
to Form 3 adopted by the city 
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3, That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted ani 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and towns individually so as to qualify each to receive and 
use the funds to them apportioned, 


4, That Resolution Form 1 adopted by the City of Bandon, and 
approved by the State Highway Commission on August 31, 1945, shall be | 
canceled, in accordance with the request of the City of Bandon on file in 
the records of the State Highway Department, and Resolution Form 1 hereby 
approved be substituted therefor, 


5 That upon entry of this resolution in the mimtes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 
in each of said cities and towns a duly certified copy of the resolution 
or resolutions adopted by the city together with a copy of the resolution 
approving the plans submitted by the city, 


6, This resolution shall be entered in the mimtes ami records 
of the Oregon State Highway Commission as of the 25th day of March, 1947, 


The Commission also had unter discussion the approval of the plans 
of the following cities and towms for expenditure of State Tax Street Funds 
received by them in 1946 from 1945 revenues: 


Aumsville Coburg Hubbard ititchell 
Barlow Cornelius Huntington Rockaway : 
Canyonville Gaston Ione Scappoose 

Carlton Grants Pass Island City Sherwood 

Chiloquin Halsey Lafayette Weston 

Clatskanie Hines Malin Wheeler 


The Engineer advised that these cities and towns also have complied 
with the legal requirements with respect to expenditure of the funds and that 
the plans for the improvements they propose to finance with the funds have | 
been examined and found satisfactory, He recommended approval of the plans, 
The Commission approved the recommendation and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1946 for street purposes as provided in said law the several 
sums or amounts set opposite the names: of the respective cities or towns? 


rm 
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Scappoose = \/est Street, 2nd Street, 3rd Street, Williams Avenue, 
lst Street, Maple Avenue west from Columbia River Highway 
and south to county road 


Sherwood = Washington Street, Wilsonville Road, Railroad Street, 
County road from Pine Street to city limits. 


Weston = Depot Street, 2nd Street, Franklin Street, Poplar Street, 
Broad Street, Pomeroy Street, Washington Street, Mill Street 


ale sta Eat iach ce 


Wheeler — Gregory Street, Rorvik Street 


j 2, That the type, plan and character of improvement proposed in 
4 the resolutions filed with the State Highway Commission by the above named 
A respective cities and towns hereby are approved, 


3, That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law by 
said cities and towns individually so as to qualify each to receive ari use 
the funds to them apportioned, 


4. That Resolution Form 3 adopted by the City of Barlow, and 

4 approved by the State Highway Commission on May 15, 1946, shall be canceled, 
y in accordance with the request of the City of Barlow on file in the records 
6 of the State Highway Department, and Resolution Forms 1 and 2 hereby 

4 approved be substituted therefor, 


5, That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 
in each of said cities and towns a duly certified copy of the resolution or 
resolutions adopted by the city together with a copy of the resolytion 
approving the plans submitted by the city, 


6, This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the 25th day of March, 1947. 


The Engineer reported that, in conformity with authority previously 
; granted him by the Commission, he has awarded contracts as follows, bids for 
e| which were received by the Commission at its meeting in February, 1947, the 
4 conditions of the awards having been satisfied: 
a 


Construction of reinforced concrete viaduct over Spencer Creek 

on the Oregon Coast Highway, in Lincoln County; bids received x 
Z| February 3, contract awarded February 20 to Archie R. Averill, 7 
ES the low bidder 


Clatskanie — 13th Street, llth Street, 10th Street, 9th Street, 
7th Street, 4th Street, 3rd Street, 2nd Street, Larch 
Street, Conyers Street, Nehalem Street, Tichenor Street, 
Bryant Street, Spring Street, Poplar Street 


Coburg —- VanDuyn Street, Harrison Street, Locust Street, Diamond 
Street, Mill Street, “cKenzie Street, Delaney Street, Dixon 
Street, Coleman Street, Miller Street 


Cornelius — Pine Street 
Gaston — Church Street, Park Street 


Grants Pass — Midland Avenue, West "A" Street, East "A" Street, 
East "D" Street, East "F" Street, Foundry Street, "ki" 
Street, "N" Street, Highland Avenus, Booth Street, 2nd 
Street, 3rd Street, S. 7th Street, East Mill Street 


Halsey = 4th Street W., 3rd Street ,, lst Street E., "D" 
Street Z., "G" Street E,, "G" Street W., "F" Street W,, 
"H" Street W., "I" Street W, 


Hines — Bennett ‘venue, Fettybone Aveme, Barnes Avenue, Hanley 
Boulevard, i. Circle 


Hubbard — "G" Street, 7th Street, 6th Street, "D" Street, "E" 
Street, Cook and Welch Streets, 5th Street, 4th Street, 
"F" Street, "C" Street, "A" Street, 2nd Street "J" Street 


Huntington — Third Street “est, Second Street West, First 
Street West, Lincoln Street, First Street East, Second 
Street East, Third Street East, Fifth Street East, Adams 
Street, Jefferson Street, Madison Street, Monroe Street, 
Fulton Street 

Ione — Second Street, "H" Street 

Island City "C" Street 


Lafayette — 8th Street, Washington Street, 7th Street, 4th 
Street, 2nd Street, Madison Street 


Malin = Market Street, Rosicky Avenue, 6th Street 

Mitchell — Nelson Street, Rosenbaum Street, Folston Alley, 
High Street, also unnamed streets as shown on the map 
attached to Form 2 adopted by the city 


Rockaway — Nehalem Avenue 
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4 not, however, on the basis of the reasons given by the contractor for over- 
i running the time limit, 


v, R. Grasle Company, Contract No, 2794, for installation of lighting 

i system on the Interstate Bridge on US99 between Multnomah County, Oregon, 
and Clark County, Washington, requested an additional extension of time 
of 31 days, from February 28 to March 31, 1947, within which to complete 
this job, They attributed their failure to complete the project within 
the pecified time limit to inability to obtain delivery of luminaires, 
The Engineer advised that the reason given by the contractor for overrun 
ning the time limit is correct, He recommenied, in view thereof, that the 
extension of time requested be granted without penalty, The Commission 
approved the recommendation unanimously, not, however, on the basis of the 
reasons given by the contractor for overrunning the time limit, 


A, D, Ford & Son, Contract No, 2801, for construction of a grade sep- 
aration structure on the Mountaindale Section of the Sunset Highway, in 
Washington County, requested an additional extension of time of 60 days, 
from March 15 to May 15, 1947, within which to complete this job, They 
attributed their failure to complete the project within the specified time 
limit to difficulties in securing adequate and competent labor, ‘The 
Engineer advised that the reasons given for overrunning the specified time 
limit are substantially correct, He recommended, in view of the circum 
stances, that the extension of time requested be granted without penalty, 
A letter was presented from the Public Roads Administration concurring 
therein, The Commission approved the recommendation unanimously, not, 
however, on the basis of the reasons given by the contractor for overrun 
ning the tiwe limit, 


Porter |. Yett, Contract No, 2826, for pavement widening on the West 
Gresham Section of the Mt, Hood Highway, in Multnomah County, requested an 
additional extension of time of 88 days, from February 1 to June 1, 1947, 
within which to complete this job, He attributed his failure to complete 
the project within the specified time limit to orders received from the 
Engineer to defer construction of the asphaltic concrete pavement during 
inclement weather, The Engineer advised that the reason stated by the 
contractor for overrunning the time limit is substantially correct, He 
recommended, in view thereof, that the extension of time requested be 
granted without penalty, The Commission approved the recommendation unan- 
imously, not, however, on the basis of the reason given by the contractor 
for overrunning the time limit, 


The Engineer reported that Contract No, 2709 for furnishing crushed 
gravel in stockpiles on the Hendricks Bridge-Nimrod Section of the McKenzie 
Highway, in Lane County, and Contract No, 2821 for the Prineville Grade Separa~ 
tion Project on the Madras—Prineville Highway, in.Crook County, have bem com 
pleted according to the réquirements of the contracts or modifications thereof 
and that the jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote of 
the Commission: 


9 


Grading and paving Bond Street-Commercial Street Section of 
the Columbia River Highway in Astoria, Clatsop County; bids 
received February 4, contract awarded February 28 to Heavy 
Hauling Company, low bidder 


Grading, paving, and bridge construction on the Sheridan 
Street-Bancroft Street Section of Front Avenue, Portland; bids 
received February 4, contract awarded February 20 to Kucken- 
bert Construction Company, low bidder 


Widening west end of Ross Island Bridge on the Front Avenue 
Project, Multnomah County; bids received February 4, contract 
awarded February 20 to Kuckenberg Construction Company, low 
bidder 


Motion was made by Commissioner Schaupp that the awards as reported 
by the Engineer be approved and confirmed, The motion was seconded by Com= 
missioner Chandler and carried by the unanimous wte of the Commission, 


The Commission had under congideration the following requests for 
extensions of time within which to complete highway contracts: 


C. J. Montag & Sons, Contract No, 2737, for construction of bridges 
on the Steiwer HillAlbany Section of the Pacific Highway East, in Marion 
and Linn Counties, requested an additional extension of time of 120 days, 
fron March 31 to July 29, 1947, within which to complete this job, They 
alleged their failure to complete the project within the specified time 
limit was due to difficulties in securing reinforcing steel; algo, that 
the Resident Engineer on the project would not permit the painting of 
structural steel until weather conditions are favorable, The Engineer 
advised that the reasons given by the contractor for overrunning the 
specified time limit are substantially correct, He recommended that the 
extension of time requested be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therein, The 
Commission approved the recommendation by unanimous vote, not, however, 
on the basis of the reasons given by the contractor for overrunning the 
time limit, 


Struss & McCoy, Contract No, 2770, for the Redmond Rock Production 
Project on the McKenzie, The Dalles-California, Ochoco, and O'Neil High= 
ways, in Crook and Deschutes Counties, requested an additional extension 
of time of 25 days, from March 15 to April 10, 1947, within which to com 
plete this job, They gave no reason for failure tocomplete the project 
within the specified time limit but advised that they would need a little 
more time to shape up the stockpiles after March 15, The Engineer advised 
that progress on this job has been slow because of many breakdowns in 
equipment and difficulties in securing repair parts, The state, he said, 
has incurred no appreciable loss because of the delay, for which reason 
he recommended that the extension of time requested be granted without 
penalty, The Commission approved the recommendation by unanimous vote, 
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In the discussion of the Astoria-Megler Ferry matter the Engineer 
advised that a design is now being prepared for a ferry terminal at 17th and 
Commercial Streets, Astoria, on property deeded to the state by Clatsop County, / 
and the city, in connection with which a study is being made of a method for 
control and handling of ferry traffic which requires the use of certain prop- 
erty owned by a Mr, Charles Swanson, Mr, Swanson, he said, conducts a service 
station business and mechanical repair shop in a building 100 feet long and 24 
feet wide, which will have to be relocated on state-owned prop rity about one- — 
half block east of its present location, He recommended the acquisition of ir, 
Swarison's property so as to provide the most practical and simple method of 
handling and directing traffic to and from the ferry landing, He estimated the 
cost to re-establish Mr, Swanson's business on the new location at {11,960 and 
the total cost of constructing a ferry terminal at about 55,000 and requested 
instructions from the Commission as to how to proceed, ‘The matter was discussed 
at some length but action thereon was deferred by the Commission until a later 
time, The Engineer was instricted in the meantime to send each Commissioner a 
written report on the subject. 


The Commission had under discussion a resolution from the Lincoln 
County Court requesting the designation as a state secondary highway of the 
road which extends from the Oregon Coast Highway to Devils Punch Bowl State 
Park, in Lincoln County, It was the thought of the Commission that this road 
should be placed on the State Secondary Highway System inasmuch as it is now 
being maintained by the state and is the main road which leads to the state 
park, The County Court's resolution was thereupon approved and the following 
resolution so designating this road was adopted by the Commission by unanimous 
vote upon motion of Commissioner Chandter, which was duly seconded by Commis— 
sioner Schaupp: 


WHEREAS, under the provisions of Title 100 0.C,1,A, and in par- 
ticular, Subsection 36 of Section 115 of said Title, the State Highway 
Commission, by mutual agreement with the respective county courts of the 
several counties of the State, is authorized and empowered to select, 
locate, and designate a system of secondary state highways, which highways 
shall be selected from the market roads or other county roads, or available 
locations or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual agreement with 
the Lincoln County Court of the State of Oregon, has selected the road or 
highway hereinafter named, and it is the purpose of the Commission to 
officially and regularly designate and adopt said highway as a highway to 
constitute, together with other highways heretofore adopted and/or which 
may hereafter from time to time be added, the system of secondary state 
highways under the provisions of said acts; 


NO¥, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, all members being present and affirmatively voting and 
participating, as follows: 


1, That the following described county road be, and the said 
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WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro— 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No, 2821, with John A, Logan, for work on the 
Prineville Grade Separation on the MadrasePrineville Highway 
in Crook County; completed January 6, 1947; 


Contract No, 2709, with J. S, Risley, for furnishing crushed 
gravel in stockpiles on the Hendricks Bridge-Nimrod Section of 
the McKenzie Highway in Lane County; Completed February 14, 1947. 


THEREFORE, BE IT R2SOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection with 
each is hereby authorized, 


The Commission discussed the Engineer's letter dated March 20, 1947, 
being a report on his study of the cost of operating the Astoria-iegler Ferry 
during the first nine months under contract with Babbidge & Holt, Inc, The 
Engineer particularly pointed out that the expense to the state of operation 
during the nine-month period ending February 28, 1947, was about $1,500 less 
than the revenues received but does not take into account depreci ation expense 
amounting to 516,875, so there really was a net deficit of the operation for 
the nine months of “15,312, which corresponds to a net loss for a year's opera- 
tion of about %20,000, He also pointed out that a review of the contractor's 
books covering the same period discloses a considerable profit for the opera- 
tion, He suggested, in view thereof, that the Commission authorize him to 
discuss the matter with the contractor with a view in mind of securing a 
reduction in the contract price so the state can be made whole, or nearly so, 
without increasing the toll charges, If such authority is granted, he said, 
he would report his findings to the Commission prior to its next meeting, 
when a decision could be reached whether to extend the present contract or 
to advertise for new bids, The Commission approved the suggestion by unani- 
mous wte,. 


In this connection the Commission discussed the setting of a date 
for its next regular meeting and decided unanimously to hold such meeting in 
Portland on Tuesday, ‘ednesday, and Thursday, April 22, 23, and 24, 1947, 
Bids are to be received on only one day of this meeting, The other two days 
are to be reserved for discussion of highway problems, The Secretary wag 
instructed to make the usual arrangements to hold the public meeting in the 
auditorium of the Public Service Building, The Commission also tentatively 
set Wednesday and Thursday, May 14 and 15, as the date for its next following 
meeting. 
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sonable and legitimate action should be taken having for its object the 
speeding of the movement of U.S. Mails, and 


WH REAS, it appears that Nelsoott is an unincorporated town, 


NOW, THEREFORE, be it and it hereby is resolved by the Commis- 
sion, all members being present and voting affizmatively as follows: 


1. That the highway area in front of the Post Office at 
Nelscott, Oregon, (As set forth on Highway Commission Drawing attached 
hereto and by this reference made a part hereof) be ari the same hereby 
is declared to be a "No Parking" area and parking of motor vehicles within 
said area is prohibited provided that this prohibition shall not apply to 
motor vehicles operated by the United States or its contractors and 
engaged in the carrying of U.S. Mails, * 


2, That the engineer hereby is instructed to erect and there= 
after maintain in said area "No Parking" signs, He is further instructed 
to paint,in a conventional manner and color, the curb lines with tho limits 

- of the iho Parking" area, 


3, That this resolution be entered in the mimutes am records 
of the Commission and correct copies thereof mailed to the Superintendent 
of State Police and to Fred Twohy, Chief Clerk, Railway ldail Service, 
Portland, Oregon, 


FOUTNOTE : 


% The drawing mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highwy Commission, 
Salem, being Resolution No, 15, under the heading "No Parking — Bus Stop 
Resolutions" and said drawing by this reference is made a part of this 
minute entry to the same extent as if copied in full herein, 


WHEREAS, the Oregon Coast Highway, otherwise designated as U.S, 
Highway 101 as routed through the town of Taft, lincoln County, passes in 
front of the U.S, Post Office and, 


WHEREAS, it has been reported to the Highway Commission by Fred 
Twohy, Chief Clerk, Railway Mail Service, Portland, Oregon, that the park- 
ing of motor vehicles in front of said Post Office seriously interferes 
with the movement of U.S, Mails and the Commission has therefore been re- 
quested to designate and establish the highway frontage in front of said 
Post Office as a "No Parking" area, 


WHEREAS, it is the judgment of the Commission that every reason~ 


Sar 2S 


13801 


county road hereby is selected, designated, established, adopted and 
approved as a secondary state highway and shall be and hereby is desig- 
nated as a part of the secomiary state highway system, to wit: 


Geter Rock Secondary State Highway No, 182: 


Beginning at mile post 145.13 of the existing Oregon 
Coast Highway and exteniing westerly 0.45 mile to the Devils 
Punch Bowl State Park, being First Street in Otter Rock Sub- : 
division in Lincoln County, all in Section 32, T. 9 S., Ry e 
1 W., Weis, 0,45 mile in length, 


2. That the said highway shall be and hereby is qualified for 
improvement under the provisions of said Title 100 0.C.L.A, » Subsection 
36, Section 115, 


3, That this resolution be entered in the minutes of the meet- 
ing of the Highway Commission of March 25, 1947, and that the Secretary 
be and he hereby is instructed to deliver to the County Court of Lincoln 
County and to the County Clerk of lincoln County duly certified copies 
thereof, 


The Engineer reported that the plans for the proposed bridge across 
the Willamette Slough from the Lower Columbia River Highway to Sauvies Island, 
in Multnomah County, are completed, He requested authority to present the 
plans to the U.S, War Department for approyal, that being required before a 
contract for construction of the structure can be awarded, The Commission 
approved the request by unanimous vote, 


The Engineer brought up for discussion the advisability of designa- 
ting "no parking" zones on the Oregon Coast Highway in front of the post office 
buildings in Nelscott, Taft, and Cutler City. He recanmended approval of such 
zone designations, The Commission approved the recanmendation and by unani- 
mous vote adopted the following resolutions with regard thereto: 


WHEREAS, the Oregon Coast Highway, otherwise designated as U.S. 
Highway 101 as routed through the town of Nelscott, lincoln County, passes 
in front of the U.S, Post Office and, 


WHSREAS, it has been reported to the Highway Commission by Fred 
Twohy, Chief Clerk, Railway Mail Service, Portland, Oregon, that the 
parking of motor vehicles in front of said Post Office seriously inter= 
feres with the movement of U.S, Mails and the Commission has therefore 
been requested to designate and establish the highway frontage in front 
of said Post Office as a "No Parking" area, 


WHEREAS, it is the judgment of the Commission that every rea- 


A3804 | 


\VHEREAS, it appears that Cutler City is an unincorporated town, 


NOW, THEREFORE, be it and it hereby is resolved by the Commis- J) 
sion, all members being present and voting affirmatively as follows: 


1, That the highway area in front of the Post Office at Cutler 
City, Oregon, (as set forth on Highway Commission Drawing attached hereto 
and by thie reference made a part hereof) be and the same hereby is de- 
clared to be a "No Parking" area and parking of motor vehicles within said 
area is prohibited provided that this prohibition shall not apply to 
motor vehicles operated by the United States or its contractors and 
engaged in the carrying of U.S, Mails, * 


2, That the Engineer hereby is instructed to erect and there— 
after maintain in said area "No Parking" signs. He is further instructed 
to paint, in a conventional manner and color, the curb lines with the 
limits of the "No Parking" area, 


3, That this resolution be entered in the mimutes and records 
of the Commission and correct copies thereof mailed to the Superintendent 
of State Police and to Fred Twohy, Chief Clerk, Railway Wail Service, 
Portland, Oregon, 


FOOTNOTE: 


* The drawing mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 17, under the heading "No Parking — Bus Stop 
Resolutions" and said drawing by this reference is made a part of this 
minute entry to the same extent as if copied in full herein, 


The Engineer also recommended the designation of a "No Parking - Bus 
Stop" area for a short distance on each side of tne Pacific Highway at Spring- 
field Junction so as to permit the stopping and loading of passenger busses at 
or adjacent to the curbs or right of way lines at these points and to decrease 
the hazards that exist, The Commission approved the recommendation and by 
unanimous vote adopted the following resolutions with regard thereto: 


WHEREAS, the Pacific Highway in part extends from Eugene to 
Cottage Grove and intersects with the Mckenzie Highway at a junction in 
the vicinity of Springfield and near an area referred to as Glemvood and, 


WHEREAS, this area is unincorporated but is heavily populated 
and the business district therein carries a heavy traffic load and, 


WHEREAS, it has come to the attention of the Commission and the 
Commission now finds that the parking of motor vehicles on portions of 
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able and legitimate action should be taken having for its Objective the 
speeding of the movement of U.S. Mails, ani 


WHOREAS, it appears that Taft is an unincorporated town, 


NOW, THEREFORE, be it and it hereby is resolved by the Commi s- 
sion, all members being present and voting affirmatively as followss 


1, That the highway area in front of the Post Office at Taft, 
Oregon, (as set forth on Highway Commission Drawing attached hereto and ; 
by this reference made a part hereof) be ani the same hereby is declared 
to be a "No Parking" area and parking of motor vehicles within said area 
is prohibited provided that thig prohibition shall not apply to motor 
vehicles operated by the United tes or its contractors and engaged in 
the carrying of U.S, Mails, # 


2, That the Engineer hereby is instructed to erect and there= 
after maintain in said area "No Parking" signs, He is further instructed 
to paint, in a conventional manner ami color, the curd lines with the 
limits of the "No Parking" area, 


3. That this resolution be entered in the minutes and records 
of the Commission and correct copies thereof mailed to the Superintendent 
of State Police and to Fred Twohy, Chief Clerk, Railway Mail Service, 
Portland, Oregon, 


FOOTNOTE? 


* The drawing mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 16, under the heading "No Parking — Bus Stop 
Resolutions" and said drawing by this reference is made a part of this 
mimite entry to the same extent as if copied in full herein, 


WHEREAS, the Oregon Coast Highway, otherwise designated as U.S, 
Highway 101 as routed through the town of Cutler City, Lincoln County, 
passes in front of the U.S. Post Office ami, 


WHEREAS, it has been reported $o the Highway Commission by Fred 
Twohy, Chief Clerk, Railway Mail Service, Portland, Oregon, that the park 
ing of motor vehicles in front of said Post Office seriously interferes 
with the movement of U.S, Mails and the Commission has therefore been re=- 
quested to designate and establish the highway frontage in front of gaid 
Post Office as a "No Parking" area, 


WHEREAS, it is the judgnent of the Commission that every reason- 
able and legitimate action should be taken having for its object the 
speeding of the movement of U.S, Mails, and 
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WHEREAS, the Commission has found that the prohibition of parking 
of motor vehicles in a designated area to permit the stopping and loading 
of common earriers at or adjacent to the curb or right of way lines de- / 
creases the hazard and menace to pedestrians as well as to motor vehicles, 


NOW, THEREFORE, be it and it hereby is resolved by the Commission, 
all members being present and voting affirmatively as follows: 


1, The parking of motor vehicles on the Northerly side of the 
Pacific Highway for a distence of forty (40) feet at the location set forth 
on the attached print be and the same hereby is prohibited, * 


2, The Engineer is hereby directed to erect "No Parking" signs 
in the area above described and to mark such areas as "Bus Stop" or "Bus 
Loading" zones, The Engineer is further directed to do all necessary and 
proper painting to designate said "Bus Stop" zones, 


3, This resolution shall be entéred in the mimtes of the Com 
mission as of this 25th day of March, 1947, 


ma. 


* The print mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 19, under the heading "No Parking - Bus Stop 
Resolutions" and said print by this reference is made a part of this 
minute entry to the same extent as if copied in full herein, 


A letter was presented from the City of Hood River requesting the 
installation of "blinker" lights at the intersections of 9th Street and 13th 
Street with Oak Street (Columbia River Highway) in this city, The Engineer 
advised that this matter has been investigated by the Traffic Engineer who 
recommends the installation of a flashing beacon at the 9th Strect intersection 
only, He advised that he concurs in the recommendation, The Commission 
approved the recommendation unanimously subject to the usual city cooperation, 


The Engineer reported on the request from the City of Cascade Locks 
for the installation of push button pedestrian signals on the Columbia River 
Highway at three points in this city, He advised that this matter has been 
investigated by the Traffic Engineer who adviseg against the installation be— 
cause there is no well-defined point along the hichway where pedestrians con— 
centrate in crossing the highway, and it is his belief that the hazards which 
exist can best be remedied by speed control, He recommended that the request 
be denied, ‘The Commission approved the recanmendation, 


The Commission discussed an offer from the Southern Pacific Company 
to pay 50 percent of the cost of installing a floodlight at the highway— 
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business sections of said area is a hazard and a menace to pedestrians 
and particularly those pedestrians who patronize or intend to patronize 
common Carriers of passengers operated on the Pacific Highway and enter~ 
ing said highway and, 


WHEREAS, the Commission has found that the prohibition of 
parking of motor vehicles in a designated area to permit the stopping and 
loading of common carriers at or adjacent to the curb or right of way lines 
decreases the hazard and menace to pedestrians as well as to motor 
vehicles, 


NOW, THEREFORE, be it and it hereby is resolved by the Conmis- 
sion, all members being present and voting affirmatively as follows: 


1, The parking of motor vehicles on the Southerly side of the 
Pacific Highway for a distance of sixty-four feet (64') at the location 
set forth on the attached print be and the same hereby is prohibited, * 


2, The Engineer is hereby ae to erect "No Parking" signs 
in the area above described and to mark su areas as "Bus Stop" or "Bus 
Loading" zones, The Engineer is further directed to do all necessary and 
proper painting to designate said "Bus Stop" zones, 


3. ‘This resolution ghal] be entered in the mimtes of the Com 
mission as of this 25th day of March, 1947, 


FOOTNOTE: 


* The print mentioned in this Fesolution is attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 18, under the heading "No Parking = Bus Stop 
Resolutions" and said print by this reference is made a part of this 
minute entry to the same extent as if copied in full herein, 


WHEREAS, the Pacific Highway in part extends from Dugene to 
Cottage Grove ani intersects with -the McKenzie Highway at a junction in - 
the vicinity of Springfield and near an area referred to as Glenwood and, 


“HEREAS, this area is unincorporated but is heavily populated 
and the business district therein carries a heavy traffic load and, 


WHEREAS, it has come to the attention of the Commission and the 
Commission now finds that the parking of motor vehicles on portions of 
business sections of said area is a hazard and a menace to pedestrians 
and particularly those pedestrians who patronize or intend to patronize 
common carriers of passengers operated on the Pacific Highway and enter— 
ing said highway and, 
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ing, the said Commission passed and adopted a resolution reducing the max- 
imum load limit on the following highways: i 


ALSEA STATE HIGHUAY NO, 27 from M,P, 7,50 to MP, 28,08; J 


ALSEA-DEAD00D SECONDARY STATE HIGHWAY NO, 201 fram M,P. 0,00 to 
M.P, 19.453 


RICHARDSON@EUGENZ SECONDARY STATE HIGHWAY NO. 220 from U.P. 11.94 
to M.P. 36,57; 


McKENZIE STATE HIGHWAY NO, 15 from MP, 12,00 to li,P. 55,00; 


HOOD RIVER SECONDARY STATE HIGHTAY NO, 281 from M,P. 11,72 to 
MP, 17,803 


and 


WHEREAS, subsequent to the passage of said resolution, conditions 
have changed and the Commission hereby finds that it no longer is necessary 
or desirable to maintain the reduced load limit set out in said resolution, 
except insofar as it pertains to the ALSEA-—DEAD/00D SECONDARY STATE HIGHWAY 
NO, 201 between M,P, 10,00 and M.P. 19,45, 


NOW, THCREFORE, BZ If RESOLVED that the action of the Staje Highway 
Commission, reducing the permissible load limit on the said highways be and 
the same hereby is rescinded and canceled, except on 


that portion of the ALSEA-DEADWOOD SECONDARY HIGHAY NO, 201 
lying between ii, P, 10,00 and MP, 19.45, where the six (6) ton load 
limit ordered on February 4, 1947, shall be continued in effect, 


and the maximum load limit permissible on said sections of said highways 
hereafter shall be the maximum load limit provided by law, 


IT IS HU@REBY ORDERED that certified copies of this resolution be 
furnished the county clerk of each county where said sections of said high- 
ways are located, and to the Superintendent of the Department of State 
Police for his information, 


Dated this 25th day of March, 1947, 


The Engineer brought up for discussion the acvisability of prohibiting 
log hauling over the Sams Valley Secondary Highway between Dodge Bridge and 
Crater Lake Highway Junction, He advised that operators engaged in the truck 
hauling of logs over the Crater Lake Highway to Medford now detour over the 
Sams Valley Secondary Highway in order to by~pass Highway Department scales at 
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railway grade crossing on the Cascade Secondary Highway in the tom of Liberal, 
Clackamas County, The Engineer recommenied acceptance of the offer, The Com 
mission approved the recommendation unanimously, 


The Engineer reported that in conformity with telephonic authority 
given him by the Commission on February ll, 1947, he has arranged to purchase 
four additional warehouses at Camp ‘dair at a price of ‘165 each, ‘Two of these, 
he said, are to be transported to the Salem Shops and the others are to be cut 
up into cabins for use at Goverrment Camp, Warm Springs Junction, Odell Lake, 
and Necanicum Junction, The total cost to pugchase, move, and re-erect the 
buildings, he said, is estimated at $17,000, The Commission approved the expen~ 
diture by unanimous wte, 


The Engineer requested confirmation of the telephonic authority given 
him to submit offers to the War Assets Corporation for the purchase of 48,300 
pounds of steel I beams stored at San Bernadino Depot at a price of “0,0255 per 
pound and one 150! span Baily Bridge, complete with launching gear, stored at 
the Pasco Engineer Depot, at Ocents per pound, The Commission confirmed such 
offers by unaninous vote, 


The Commission had under discussion the request from the Marion and 
Clackamas County Courts to purchase the old steel bridge now in use at Pudding 
River on US99E at Aurora when it has been replaced by the new structure now 
under contract, The Engineer advised that the old structure is narrow and not 
suitable for re-erection on any state highway, He recommended sale of the 
steel to the- counties at the rate of five cents per pound or an approximate 
total of $6,195, The Commission approved the recommendation, 


The Commission by unanimous wte confirmed the telephonic authority 
given the “ngineer om March 8 to sell to the Gilbert Volunteer Fire Depart- 
ment, Portland, for the sum of “35, a fire siren salvaged from one of the 
buildings the Highway Depa tment purchased at Camp Adair, 


letters were presented from the Gardiner Lumber Company and E.K. 
Wood Lumber Company requesting the installation of platform scales near 
Reedsport for the convenience of industries in that area, The Commission 
denied the request upon recommendation of the Engineer, who advised there is 
no apparent justification for the scale installation at this time, 


The Engineer advised that the reduced load limits which the Commis- 
sion ordered for certain state highways on February 4, 1947, no longer are 
necessary or desirable except on the northerly l0-mile section of the Alsea~ 
Deadwood Secondary Highway, in Lane County, He recommended action by the 
Highway Commission lifting such reduced load limits on all of the highways 
covered by the order except that portion of the said Alsea-Deadwood Secondary 
Highway between Mile Post 10 and Mile Post 19,45, ‘The Commission approved 
the recommendation and by unanimous wte adopted the following resolution with 
regard thereto: 


WHEREAS, on the 4th day of February, 1947, at a meeting of the 
Oregon State Highway Commission, all members being present and participat- 
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instructions to do what is necessary to clear the right of way of Mr. Muller's 
facilities, 


The Engineer brought up for discussion the application of Mr. iichael 
R, Hanger, Portland, to construct an aerial tramway over U.S, Forest property 
near Bonneville, He said that the operation will not involve State Highway 
property except that provision would have to be made for access to the highway 
from the lower tramway terminal; however, objections to the tramway have been 
offered by the State Parks Superintendent who feels that the tramway will 
desecrate the landscape, The Commission deferred a decision in the natter 
pending further information which the Engineer was instructed to provide at the 
next meeting of the Commission, 


The Commission had under discussion the matter of increasing the 
amount of the Highway Department Revolving Fund frem %350,000 to $700,000 as 
has been authorized by the 1947 legislature, ‘The Commission approved such in- 
crease and by unanimous vote adopted the following resolution with regard 
thereto upon motion of Commissioner Chandler, which was duly seconded by Com= 
missioner Schaupp: 


WHEREAS, by Section 100-126, 0, C. L. A., as amended by Chapter 
199, Oregon Laws 1943, provision is made for the creation of an emergency 
or revolving fund in the sum of $350,000.00; and 


WHEREAS, pursuant to the provisions of said law said fund was set 
up in the full amount of ‘350,000,00 and the Highway Commission and State 
Highway Engineer have employed said fund for the purposes for which the 
fund was created; and 


WHEREAS, by the enactment of Chapter 71, Oregon Laws 1947, the 
said revolving fund act was amended and by said amendment the revolving 
fund has been increased to the sum of $700,000.00; and 


WHEREAS, it is the judgnent of the Commission, on recommendation 
of the State Highway Engineer, that the full amount of 700,000.00 should 
be made available as a revolving or emergency fund so that pay rolls, 
travel expenses, compensation or payments for real property purchased or 
otherwise acquired, and all other emergency claims may be taken care of 
promptly and so as to make it possible for the Highway Department to take 
advantage of trade discounts in connection with the purchase of materials, 
equipment, or other articles; and 


WHEREAS, based on matters herein set out, it is the opinion of 
the Commission that the best interests of the State will be promoted by 
making available to the State Highway Engineer under the provisions and 
requirements and within the meaning and purpose of said act a revolving 
or emergency fund in the total amount of 700,000,00; and 


WHEREAS, it is provided by said Seetion 100-126, 0. C. L. A., as 
amended by Chapter 199, Oregon Laws 1943, and as amended by Chapter 71, 
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Agate Station, He pointed out that Dodge Bridge over the Rogue River on the 
secondary highway is none too strong, and incapable of carrying heavy loads of 
logs with safety, He recommended, in view thereof, that the Commission author 
ize the closing of this section of the highway to log-hauling traffic, which 
would safeguard the bridge and would force the truckers to the scales, The 
Commission approved the recanmendation by unanimous wte and instructed the 
Secretary to ask the Public Utilities Commissioner to include an appropriate 
clause to that effect in all special carrier permits hereafter issued from his 
office, 


The Engineer reported log-hauling violations committed by the fol— 
lowing operators: Clarence Kyriss, Sweet Home; Frank H, Pearson, Springfield; 
and Stanford Norris, Dallas, The violation committed by Mr, Kyriss, he said, 
consisted of “laying out" in order to escape having his load weighed; however, 
this was to no avail because he was apprehended the following morning and upon 
being weighed was found to have an overload of 4,700 pounds, The violation of 
Mr, Pearson, he said, was a deliberate refusal to allow his load to be weighed 
by State Highway Department Weighmasters; also, according to the Weighmaster's 
report, this operator has caused considerable trouble in the past which includes 
an attempt to damage loadometers during the process of being weighed, Mr, 
Norris's violation, he said, also consisted of a definite refusal to allow his 
load to be weighed, He pointed out, however, that this is a first offense for 
ur, Norris, who is a new operator, Following discussion, the Secretary was 
instructed to ask the Public Utilities Commissioner to cancel Mr, Pearson's 
special carrier P,U.C, permit, He was also instructed to write Messrs, Kyriss 
and Norris and ask them to appear before the Commission at its next meeting 
to show cause why their special carrier permits should not be canceled, 


The Chief Counsel reported a request from Mr, J, H, Massey, Waldport, 
for permission to remove sand from the ocean beach south of the town of 
Yachats, He suggested, in view of the fact that there now is a bill before 
the Legislature concerning jurisdiction over the ocean beach, that action in 
this matter might be deferred until the legislature adjourns, The Commission 
approved the suggestion, 


A letter was presented from ir, James A, McCaul, Jr,, Portland, 
inquiring as to the possibility of securing a permit to operate a mobile 
kitchen on the ocean beach, The Commission considered it inadvisabile to 
allow such use of the ocean beach and thereupon ordered that the request be 
denied, 


The Commission had under discussion the matter of permitting iir, 
Arthur Muller, Tygh Valley, Oregon, to maintain gasoline pump islands on the 
edge of the highway right of way in front of his grocery store in Tygh Valley, 
The Engineer pointed out that it is strictly contrary to a long-established 
policy to allow encroachments of this kind and that Mr, Muller has been = 
informed but is proceeding to install his gasoline pumps on the right of way 
nevertheless, He pointed out that the alignment at this location is bad, and 
vehicles parked on the right of way to be serviced would create a hazard to 
other traffic, The Commission referred the matter to the Chief Counsel with 


A letter was presented from the Senate Roads and Highways Committee 
of the 44th Oregon State legislature, now in session, recommending that the 
State Highway Department maintain a travel information bureau in the rotunda of 
the State Capitol Building with the approval and cooperation of the Secretary of 
State, The Chief Counsel gave as his opinion that the Commission will be within 
its statutory authority if it elects to do what is requested ani recommended by 
this Committee, Following discussion motion was made by Commissioner Schaupp 
that the matter be referred to the Advisory Committee of the Travel and Informa— 
tion Department for recammendation, The motion was seconded by Commissioner 
Chandler and carried by the unanimous vote of the Commission, 


The Commission also discussed a letter from Mr, John A, Laing, 
Chairman of the Advisory Committee on Travel Matters, recommending that Mr, 
Carl Jordan, a member of the Travel and Information Department staff, be 
authorized to attend two travel shows conducted by the Pacific Northwest Tourist 
Association and sponsored by major newspapers in the midwestern population 
centers for the dissemination of booklets and travel information, The two 
shows under consideration, he said, are those sponsored by the Detroit News 
and the Chicago Daily Newg and will be conducted during the period April 9 
April 13 and April 19 through April 22, respectively, Travel expense for this 
endeavor, it was pointed out, estimated to be $375, was anticipated and is pro- 
vided for in the current travel budget, The Engineer concurred in Mr, Laing's 
recommendation, The Commission ap roved the recommendation by unanimous vote, 


A letter was presented from Mr, Roy H. Mills, Secretary, Oregon State 
Board of Control, advising that the Board of Control has authorized am increase 
in the salary of tir. S. B. Gillette, Purchasing Agent, from ‘3370 per month to 
416 per month effective whenever the scale of salaries as set by the Civil 
Service Commission goes into effect, Mr, Mills asked the State Highway Commis— 
sion to confirm the increase and to approve a division in the expense in the 
same propertion as kr, Gillette's salary is now being paid, which is {60 by the 
State Board of Control and $310 by the State Highway Department. The Commission 
approved the arrangement by unanimous vote, effective March 1, 1947, 


In this connection the question arose as to expense that is now being 
allowed field employees in connection with the conduct of their duties, The 
Engineer was instructed to report the facts to the Commission at its next meet- 
ing. 


The Chief Counsel brought up for discussion matters pertaining to 
the platting of property abutting state highways or situate in the vicinity of 
state highways, He explained that throughout the state many plats and town 
sites are being opened up and dedicated along and adjacent to the routes of 
state highways, many of which in the future will require sidewalks, curbs, 
utility conduits, etc., within the area of the highway right of way, and as a 
result, a normal width right of way will become inadequate, He gave as his 
thought that the use of abutting land and the use of the highway right of way 
should be coordinated, particularly on newly-constructed sections, and sug- 
gested that a letter be directed to the county courts of the several counties 
calling this feature to their attention and suggesting that the courts call upon 


Oregon Laws 1947, that the State Highway Engineer shall furnish a bond in 
such amount as the Commission may require, but such bond shall not be less 
than the sum of $200,000; and 


WHEREAS, the records of the Commission disclose that prior to 
the enactment of Chapter 71, Oregon Laws 1947, the amount of such revolv— 
ing fund was fixed by law at $350,000, anf the record shows further that 
the Engineer furnished a corporate surety bond in the sum of “350,000, 
which said bond in connection with which the full premium has been paid 
is now in full force and effect and by its terms does not expire until the 
twenty-eighth day of February, 1950; and 


WHEREAS, in the opinion of the Commission a bond in the sum of 
®350,000 is adequate as to amount and wil] be within the requirements of 
said statute; ry 


NOv, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion, all members being present and affirmatively voting, as follows: 


1. That the Secretary of State be and he is hereby respectfully 
requested to deliver a warrant on any funds belonging to the state highway 
fund in the sum of ‘700,000, which said warrant shall be drawn in favor of 
the State Highway Zngineer, R, H, Baldock, and the funds represented thereby 
shall be by said Engineer, deposited with the State Treasurer and kept in 
a fund to be known as the revolving or emergency fund, Said fund shall 
be used and employed by the State Highway Commission and the State Highway 
Engineer for the purposes authorized by said act, 


2. That if the sureties on said ‘350,000 bond attach to said 
bond a proper rider or obligation declaring and continuing said bond in 
full force and effect for all purposes within the meaning of Chapter 71, 
Oregon Laws, 1947, and providing and insuring that said bond shall be 
deemed a compliance with the provisions of said act, then no additional 
bond shall be required; but if such rider and obligation are not provided 
and attached to said bond, then a new bond shall be required of said 
Engineer, which said bond shall be in form satisfactory to the Commission 
and shall be in the sum of $250,000, Upon the execution and delivery of 
said new bond, then the bond now in effect may be terminated by the Com 
mission as of the date of the new bond, 


3. That the State Highway Engineer be and he hereby is directed 
to disburse the said revolving or emergency fund totaling %700,000,00 
pursuant to and within the express or implied provisions of Section 100—- 
126, 0. C. L, A*, as amended by Chapter 199, Oregon Laws, 1943, and as 
amended by Chapter 71, Oregon Laws, 1947, 


4, That this resolution shall be entered in the minutes and 
records of the Commission and a duly certified copy thereof delivered by 
the Secretary of this Commission to Robert S.Farrell, Jr., Secretary of 
State. 
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to correct the situation —— acquire additional-width right of way along the 
frontage of the Fazzio property, including the purchase of right of access, or 
condemning it if necessary, or seek to enjoin Mr, Schnell, The Engineer. sug- 
gested the acquisition of additional right of way and the condemnation of the 
right of access, The Commission approved the recanmendation unanimously and 
thereupon instructed the Engineer to make a survey to determine how much lami 
is needed from Mr, Fazzio for the ultimate improvement of the highway at this 
location, and to furnish the Chief Counsel descriptions thereof to enable him 
to negotiate purchase of the property, The Chief Counsel was authorized to 
negotiate options for the right of way and for right of access to the highway 
when furnished descriptions, and to resort to condemnation, if necessary, in 
order to acquire the property. 


The Engineer reported the need to establish a reduced speed limit for 
all traffic on the Alsea-Deadwood Secondary Highway between its junction with 
the Siuslaw Highway and a point about ten miles northerly therefrom, in Lane 
County, This road, he said, is narrow and crooked and is used to a considerable 
extent by log and lumber truckers who drive their trucks too fast for safety, 

He reqonmended adoption of a l5-miles—per-hour speed limit for this section, 
The Commission approved the recommendation and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, the State Highway Commission, pursuant to the provisions 
of Section 115-320, 0.C,L.A,, as amended by Chapter 458, Oregon Laws, 1941, 
has caused an engineering and traffic investigation to be made with respect 
+o certain state highways and/or certain sections of state highways more 
particularly and completely described and set forth hereixafter; and 


WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State Highway 
Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 115-320, 
0.C.L.A., as amended, are in certain specified instances greater than is 
reasonable and safe ami in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to the 
state highways or sections of state highways hereinafter set forth and 
more particularly described and defined hereinafter, and the State Highway 
Commission has therefore determined to designate a different speed there— 
upon than the speed fixed in said statute, which said different speed or 
speeds shall be as specifically set forth hereinafter, — 


NOW, THDOREFORE, based upon said engineering and traffic investi- 
gation and upon the finding and determination made by the Commission with 
respect thereto, the Commission does hereby determine and does hereby order 
that within the meaning and purpose of said Section 115-320, 0.C.L,4., as 
amended, the speed at which a vehicle may be driven upon said state highway 
and/or upon said sections of said state highway shall not exceed the rate 
of speed set forth immediately following: 


| 
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the services of the Highway Commission and its engineers before approving plats 
of property abutting upon state highways, He read aloud a suggested letter to 
the county courts in conformity therewith, The Commission approved the letter 
by unanimous vote, 


A letter was presented from Miss leta “heeler, Clerk of the Board of 
the Church of Christ at Pleasant Hill, Goshen, Oregon, regarding the re-estab- 
lishing of a monument located adjacent to the Willamette Highway at Pleasant 
Hill which will have to be moved when the highway at this location is recom 
structed, The Board suggests that the monument be moved to the church grounds 
and inquires whether or not the State Highway Department will approve such 
location, The Commission referred the matter to the Engineer for investiga- 
tion and report, 


The Assistant Counsel, Mr, George Neuner, reported ‘on the status of 
discussions with the members of the Port Orford City Council regarding contro~- 
versial items which have required postponement of the proposed improvement of 
the Oregon Coast Highway through this town, He advised that as a result of a 
visit to this city, as instructed by the Commission at the previous meeting, 
present difficulties have been eliminated and right of way options are now being 
secured, The Commission took no action in the matter, 


The question whether or not to relocate the Wasco-Heppner Secondary 
Highway so as to avoid the property of R, 4, Meyers west of Condon was brought 
up for discussion, The Engineer advised that a survey for a nay location that 
would not involve Mr, Meyers' property has been completed, He exhibited a 
map showing the new location and the previously~adopted location and pointed 
out that the alignment of the new survey is poorer than the other, He also 
stated that while construction costs may be less along the new route, the cost 
of right of way will be greater, The Commission tentatively approved the new 
location pending a report as to how much the right of way along such new 
route will cost, The Chief Counsel was authorized and instructed to secure 
an estimate of cost of right of way on the new line and report such information 
back to the Commission together with the estimated cost of acquiring right of 
way on the other route, The Commission will then decide definitely which loca- 
tion to approve, 


The Engineer reported receipt of a request from lir, F. Woodrow Schnell 
for permission to construct an access driveway connecting with North Union 
Avenue (Pacific Highway) at a point opposite the old Peninsula Golf Course, The 
Engineer advised that ifr, Schnell has leased the property on the east side of 
Union Aveme from a Mr, Tony Fazzio that he contemplates operating a golf 
driving range at this location, and that he proposes to use the driveway as a 
public entrance to his place of business, It appears, also, that another 
person contemplates subdividing acreage which joins the Fazzic property on the 
south, and bigs ard contemplates using the same driveway as an entrance to 
his property the highway, He recommended that Mr, Schnell's request be 
denied because it would introduce a definite hazard to highway traffic, The 
Chief Counsel gave as his thought that the Commission should not allow the 
lives of people traveling the highway to be endangered and suggested two ways 
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Agreement with .. B, Garret, et ux,, covering lease of a jravel bar 
on the Pacific Highway, in Douglas County, 


Agreement with the 3,P, & S. Railroad Company and contractor Porter 
W. Yett, providing for the purchase by the railroad canpany of a small portion 
of a state-owned quarry know as "Krueger" Quarry situate at the en of the 
Cornelius Pass Railroad Tunnel, in Washington County, 


Agreement with iM, A. Lynch covering application for purchase of land 
by him from State Reclamation Service whereby provision is made that the State 
Reclamation Service may reserve to the State of Oregon, through the Highway 
Commission, two tracts of land in MA/ANTI/4, S, 21, T. 15S., R, IE, «id, 
Deschutes County, 


Bargain and Sale Deed conveying unto Evan Lum a four-foot strip of 
state property in Astoria situate in Lot 2, Block 10, swcClure's Addition, 


Voucher No, 4181 providing for “'700,000 Revolving Fund, 


The meeting adjourned at 5:00 p.m,, following which the Commission 
motored to Salem and disposed of additional routine business enroute, all 
members of the Commission, the State Highway Engineer, and the Secretary being 
present, 


The Commission discussed a letter from Mr, George S. Zimmerman, Fresi-~- 
dent, Yamhill Chamber of Commerce. with further reference to the matter of 
designating a state secondary highway extending fran the town of Yamhill to the 
City of Melinnville as an alternate route for the Tualatin Valley Highway be- 
tween these points, ifr, Zimmerman requests an improvement similar to that on 
the Yamhill-Newberg Secondary State Highway, The Commission denied the request 
for reasons stated when this matter was discussed at the previous meeting, ami 
instructed the Secretary to so inform Mr, Zimmerman, 


Consideration was given by the Commission to the request from the City 
of Malin for oiling the Klamath Falls-Malin Highway from curb to curb through 
this tom, particularly between Railroad Avenue and Rosicky Avenue, ‘The 
Engineer estimated the cost of the work at ‘3,000 and recommended approval of 
it as a minor betterment project, The Commission ap roved the recommendation 
unanimously, 


The Commission considered and denied a petition from the City Council 
of the City of Monroe requesting the improvement of the Pacific Highway West 
through their town as was contemplated by the former Highway Commission in 1930, 
there being no funds available for such improvement at the present time, 


A letter was presented from the County Court of Coos County requesting 
approval of a cooperative plan for the construction of a bridge across the 
Coquille River at Bullards and an immediate investigation and survey as may be 
necessary to determine approximate costs, The Engineer estimated the cost of 
the structure at $375,000 and suggested approval of the project on the basis of 
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Name of highway: . Alsea~Deadwood Secondary Highway (Lane County portion) 


Highway mmber : . 201... . . , Route mmber:,........... 
LLL LLL LLL LLL LLL A 
Lopation of Termini | Established Speed 
.P, 0,00 (Jet, with the to i&P. 10,50 (dct, | 15 miles per aour 
Siuslaw Highway) with road to 
Prairie Mt.) 


t 


BE IT FURTH[R ORDERED that the State Highway Engineer be and he 
hereby is ordered and directed to erect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable speed on 
said state highway, 


BE IT FURTHER ORD:RED that any previous order heretofore made by 
the Commission with respect to speed or speeds applicable to any of the 
highways or sections of highways specified herein which is in conflict 
with the provisions of this order hereby is vacated and annulled, 


The Commission had under discussion a proposal of the City of 
Iebanon for a cooperative construction proje¢t involving the improvement of a 
number of city streets in this town, The “ngineer read aloud provisions of 
the proposed plan, The Commissjon deferred action'en the matter until its 
next meeting, 


The Commission considered and signed agreements, etc., as follows: 


Agreement with California Oregon Power Company covering reconstruction 
of its pole line facilities on the Pacific Highway between Glendale and olf 
Creek, in Josephine County, 


Agreement with Umatilla Indian Reservation covering acquisition of 
a stockpile site on the reservation, 


Rental agreement with Archie R, Averill for use of Highway Depart- 
ment buildings during construction of Spencer Creek Bridge on the Oregon 
Coast Highway, Lincoln County, 


Rental agreement with L. D. Mars for lease of a Highway Department 
building in Astoria, 


lease from R, H. lippert for a gravel pit and stockpile site on 
the Nyssa~Adrian Highway, Malheur County, 
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The Commission deferred a decision in the matter pending information as to the 

locality in which the overweight loads originated, The Engineer was instructed 
to obtain such information and report back to the Commission at the next meet- 

ing. 


The Engineer also reported receipt of a certificate from Mr, S. A. 
isicLean, Surveyor for the American Bureau of Shipping, stating that he has 
examined the ferry boat "Tourist No, III" at Astoria and is recommemiing to the 
committee of the American Bureau of Shipping, New York, that this vessel is 
entitled to be classed with that society pending issuance of the classification 
certificate, and further advising that he considers the vessel to be seaworthy 
for river and harbor ferry service, The Commission ordered the certificate 
filed with the Highway Department records, 


The Commission again discussed briefly the proposal of the \eyer- 
haeuser Timber Company for the off-street parking of the cars of the Company's 
employees at North Bend, which involves purchase by the Company of a small 
tract of state-owned land, the moving of a section of the Southern Pacific 
Company's tracks, and the widening ang channelization of the Uregon Coast High- 
way in front of the Company's property, Commissioner Chaniler again stated his 
ap .roval of the plan as being basically sound and, in his estimation, the best 
manner in which to solve the problem, 


There being no further businéss to come before the Commission at this 
time, the meeting adjourned at 6:45 p.m, 
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the county paying 50 percent and the state 50 percent of the expense when 


there is money available to finance the work, The Commission approved the 
recommendation unanimously, 


The Secretary presented additional petitions forwarded by the 
Seven Devils Road Association, Coos County, and a resolution from the Ocean 
Lake Chamber of Commerce urging construction of a highway from Cape Arago to 
Bandon, including a bridge across the Coquille River at Bullards, The Commig~ 
sion denied the request because of lack of funds with which to finance such 
improvement, except that the bridge referred to will be built when funds are 


available to finance it if Coos County will pay 50.percent of the costs in- 
volved, 


A petition was presented from citizens of Tillamook County for the 
construction of a cut-off highway extending from the Sunset Highway at Elsie 
down the North Fork of the Nehalem River to a junction with the Necanicun 
Highway at North Fork, Nehalem River Bridge, The Commission denied the re< 
quest because of lack of funds with which to finance it and for the further 


reason that the Commission is now spending in this vicinity all of the money 
it can spare, ¢ 


The Commission sonsidered a letter from the Clatskanie Kiwanis Club, 
successors to the Clatskanie Chamber of Commerce, requesting construction of a 
sidewalk along the Columbia River Highway between the city proper and the 
S.P. & S, Depot in that town, Decision in the matter was deferred by the Com- 
mission until later, The Secretary was instructed to inform the Kiwanis Club 
that the Commission has taken the matter under advisement for further study, 


Numerous communications were presented requesting a survey for the 
establishment of a proposed state highway extending along the western foot- 
hills of the Cascade liountain Range between Oregon City and Eugene and further 
requesting construction of such highway at the earliest possible time, The 
Commission denied the request because of lack of funds, 


A petition was presented from residents of -allowa County requesting 
the early reconstruction of the little Sheep Creek Hill Section of the Little 
Sheep Creek Secondary Highway, ‘The Engineer recalled tht the Commission on 
the previous day adopted the survey for this road, ani advised that he plans 
to advertise the project for bids some time this summer, 


The Commission confirmed the telephonic authority previously given the 
the Engineer to spend the sum of 1,200 for slope protection on the Miner Creek- 
Spencer Creek Section of the Uregon Coast Highway, 


The Engimer reported log-hauling violations committed by the Coos 
Bay Lumber Company, liyrtle Point, Oregon, He advised that this company was a 
Class III operator in 1945 and also in 1946, but during the months of January 
and February 1947 violations increased to such an extent that it now is in 
the number one classification, 14,42 percent of their loads as weighed by the 
“eighmasters being in excess of the weight limits, He requested instructions, 
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Subject 


Apr.22 Agenda discussed. No action taken because of lack of quorum. 
Apr.23 Parks. Parks Supt. reports on following: 


Rocky Creek Park. Purchase of 44 acres from Paul Baird. 
Decision deferred. 

Short Sand Beach Park. Proposed addition of 112 acres. 
Area not to be purchased. 

Painted Hills District. Proposed lease of park site from 
T.T Howard and R.R. Avery. Chief Counsel to report. 
Curry County. Proposed acquisition of ocean wayside tract 
near Brookings. Offer of Brookings-Harbor C. of C. 

declined. 

Wayside strips. Coos County. Coos Bay-Roseburg Hwy. Agree- 
ment with E.L. Clausen re myrtle tree tract approved. 
Silver Creek Falls Park. Request to dispense beer denied. 

Collier State Park. Construction of museum. Additional 
information ordered. 
Lincoln County. Oregon Coast Hwy. south of Seal Rock. 
Request of Turner Bond to purchase shell deposits denied. 
Lincoln County. Alsea Hwy. Removal of gravel from Alsea River. 
Chief Counsel and Engr. to confer with State Land Board. 
Umatilla County. Athena-Holdman Secdy. Hwy. Gerking S-hool- 
Holdman Jct. Sec. 60-ft. R/W to be acquired. 
Multnomah County. Portland. Interstate Ave. Sale of land 
outside of r/w to P.T. Hobbs approved conditionally. 
Abandonment of sections of old hwy. r/w. Policy established 
Resolution adopted. ; 
Astoria ferry. Contract with Babbidge & Holt extended one year. 
Astoria ferry. Construction of new ferry landing. Decision 
deferred . 
Astoria ferry. Insurance. Renewal of fire and marine insurance. 
Engr. and Chief Counsel to report. 
Multnomah County. Columbia River Hwy. Operation of aerial 


tramway by M.R. Hanger. No action. 
Selem. Hwy. Dept. office space. Chairman to confer with 


Governor. 
Multnomah County. Portland. Jefferson-Columbia one-way street 
plan approved. 
Front Avenue-Harbor Drive signalization project not approved. 
Douglas County. Umpqua Hvy. Reedsport. No record of commit- 
ment for improvement. 
Crook County. Powell Butte Secdy. Hwy. Request for improvement 
on six-mile sec. south of jct. with Ochoco Hwy. denied. 
Clackemas County. Pacific Hwy. E. Request of Max Rosen to 
landscape r/w in front of "Fireside Dinners” granted. 
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Douglas County. North Umpqua Co. Rd. Little River Bridge. 
Commission agrees to pay half of cost for new bridge. 

Linn County. Santiam Hwy. Lebanon. Cooperative improvement 
of Main and Park Streets approved. 

Hood River County. Col. River Hwy. Hood River. Permanent 
location. Engr. to report. 

Yamhill County. Bellevue-Hopewell Secdy. Hwy. Amity-Hopewell 
Sec. Improvement authorized. 

Sale of land. Pacific Hwy. Wolf Creek and Talent. Property 
sold to P.T. & T. 

Survey. Gilliam County. Wasco-Heppner Secdy. Hwy. west of 
Condon. New alignment approved. Resolution adopted. 

Klamath County. Klamath Falls-Malin Hwy. Klamath Falls-Merrill 
Sec. 980-ft r/w to be acquired. 

Klemath County. Lower Klamath Lake Secdy. Hwy. Midland -Mac's 
Store Sec. 60-ft. r/w approved. 

Accident prevention. Sight posts with reflector buttons. Engr 
to report. 

Wallowa County. Wallowa Lake Hwy. Minam Hill. Installation of 
sight posts. Engr. to investigate. 

Minor Betterment Program. Sidewalk construction. Engr. to 
present list of projects at next meeting. 

Lincoln County. Yachats. Removal of sand from ocean beach by 
J.H. Massey. Decision deferred. 

Log Hauling. Coos Bay Lumber Co. Overweight violations. No 
penalty to be imposed. 

Columbia River Hwy. Portland-East Sec. Plans for further 
development. Engr. to report. 

Sale of land. Lower Columbia Riv. Hwy. Scappoose. Charles A. 
Peters' purchase of state property. Engr. to report. 

Curry County. Oregon Coast Hwy. Gold Beach. City approves 
plans. Project to be expedited. 

Crook County. Ochoco Hwy. Marks Creek Sec, Construction 
urged. Included in Forest Hwy. Postwar Program. 

Forest Hwy. Postwar Program. Projects to be deferred until Fed. 
funds available. Letter to be sent to County Courts. 

J.M. Devers authorized to attend meeting of Richt of Way Com- 
mittee of American Assn. of State Hwy. Officials. 

R.H. Baldock authorized to attend meeting of Executive Committee 
of American Association of State Hwy. Officials. 

Permits. ‘Trimming of trees and shrubs along state hwy. r/w. 
Policy adopted. D.M.S.'s to sign permits. 

Lincoln County. Oregon Coast Hwy. Depoe Bay. Exchange of 
properties with Sunset Investment Co. approved. 

Marion County. No. Sentiam Hwy. Niagara-Detroit Sec. Addi- 
tional contribution of $150,000 authorized. 

Wallowa County. Enterprise-Lewiston Hwy. State to finance 
grading. Surfacing to be financed with Forest Hwy. funds. 
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Marion County. Pacific Hwy. E.- Santiam River Bridge. Expendi- 
ture of $15,000 authorized for riprap work. 

Jackson County. Medford. Request for aid in repairing streets 
damaged by heavy truck traffic denied. 

Clackamas County. Eagle Creek-Sandy Secdy. Hwy. Sandy. Reauest 
to oil section of old route granted. 

Jefferson County. The Dalles-California Hwy. Construction of 
a bridge over North Unit, Main Line Canal authorized. 

Baker County. Request that road to Anthony Lake be kept open. 
Decision deferred. 

Washing von County. Tualatin Valley Hwy. Hillsboro. Request 
for elimination of traffic hazard granted. 

Sherman County. Maryhill Ferry. C. T. Smith's request for sur- 
facing new approach road denied. 

Wallowa County. Wallowa Lake Hwy. Minam Hill. Construction of 
guard fence. Engr. to investigate and handle. 

Wallowa County. Enterprise-Lewiston Hwy. Grading authorized. 

State Tax Street Funus. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Marion County. Silverton. State aid in maintaining streets 
damaged by log hauling and in providing direct route through 
city for log traffic approved. 

Marion County. Pacific Hwy. E. Salem. Installation of three 
traffic signals. Report ordered. 

awards. Engr.'s award of contracts confirmed. 

Surveys comple ted and accepted. Resolutions adopted. 

Extensions of time granted as follows: Contracts Nos. 2808 and 
28h1. 

Contracts completed and accepted as follows: Contracts Nos. 
2794, 2808, 2826, 2841, and 2862. Resolution adopted. 

Wasco County. Sherars Bridge Secdy. Hwy. Buck Hollow Creek 
Bridge to be given to county when new structure completed. 

Baker County. Baker-Homestead Hwy. "Love" Bridge over Powder 
River to be given to county when new structure completed. 

"No Parking" Zone. Pacific Hwy. E. south of Hubbard. Zone 
established. Resolution adopted. 

"No Parking" Zone. Sundial Secdy. Hwy. Troutdale Airport. 
Engr. and Chief Counsel to investigate. 

Load Limit. Lane County. Alsea-Deadwood Secdy. Hwy. Legal los 
limit restored. Resolution adopted. 

Clatsop County. Warrenton Secdy. Hwy. Skipanon River Bridge. 
Plans to be presented to Yar Department. 

Meeting date. May 1h and 15, and tentatively June 16 and 17 
set for next two regular meetings. 

Travel and Information Dept. Advisory Committee. Re-appoint- 
ment of !.R. Chessman as member. Attitude of Mr. Chessman 
to be determined. 

Wasco-Heppner Secdy. Hwy. ‘fest Cottonwood Sec. Inprovement 
authorized. 
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Millican-Brothers Sec. 
No. Unit, Grant County-Line-Crow Flat Sec. 
Widen Reese Creek, Little Butte Creek and Antelope 
Creek Bridges 

Madras Sec. 
Springfield Jct. Sec. 
Miner Creek-Agate Beach Sec. 
Construct Pile Trestle Bridge over Depot Slough 
Construct Howe Truss Bridge over Crabtree Creek 
Milton-Washington State Line Sec. 
Construct four bridges at Milton 
Minam-Wallowa Lake Sec. 

Minutes of March 24 and 25, 1948, meeting approved. 

Wallowa County. Enterprise-Lewiston Huy. Letter presented 
from P.R.A. authorizing grading. Project to be advertised. 

Forest Hwy. Program. Statement for counties and press re 
Congress' failure to appropriate money approved. 

Construction program. Future policy re hwy. construction 
established. Resolution adopted. 

Crook County. O'Neil Secdy. Hwy. Surfacing and oiling 
requested. Engr.. to report. 

Log hauling. Stenford Norris. Permit not to be cancelled. 

Log hauling. Clarence Kyriss. Permit not cancelled on con- 
dition he complies with rules. 

Log hauling. Frank Pearson. Permit reinstated. 

Multnomah County. Mt. Hood Hwy. Delegation requests continua- 
tion. Engr. to report. 

Baker County. Anthony Lake Road. Delegation's request that 
road be kept open during winter season denied. 

Astoria Ferry. Additional ferry service or bridge across mouth 
of Columbia River. No action. 

Meeting recessed for luncheon at noon to reconvene at 2:00 p.m. 

Lincoln County. Yachats River Road. Request for state aid 
denied. 

Douglas County. Oregon Coast Hwy. Gardiner. Sidewalk con- 
struction requested. Engr. and Chief Counsel to report. 

Wallowa County. Wallowa Lake Hwy. Minam Hill. Additional 
guard fence requested. Engr. to investigate. 

Bids received at morning session discussed. 

Awards. Chairman announces award of contracts. 

Astoria Ferry. Ferryboat construction. Award of contract 
deferred. Engr. to report 

Portland. N.E. Union Avenue. Access from Fazzio property 
denied. 

Permit. Josephine County. Pacific Hwy. Azalea-Glendale Jct. 
Sec. Permission to construct logging approach road granted. 
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Coos County. Coos Bay. Bunker Hill Addn. Request of A.C. 
Key to use and purchase land denied. 

Sale of land. Coos Bay. W. Bunker Hill Addn. Request of two 
servicemen: to purchase land in Block 6 granted. 

Awards. Following contracts awarded on approval of P.R.A.: 
Troutdale-Wahkeena Cr. Sec. (embankment proj.) 
Troutdale-Wahkeena Cr. Sec. (topsoiling proj.) 

Bridge over 0.W.R. & N. Co. tracks at Bridal Veil 

Lane County. Eugene. Mill Creek Proj. Chief Counsel to repo! 

Lane County. Eugene. Truck route. Engr. to report. 

Sale of timber. Klamath County. Indian Tribal Land. Asst. 
Counsel to negotiate sale of timber. 

Real property. Acquisition authorized. Resolution adopted. 

Condemnation. Offers approved. Resolutions adopted. 

Coos County. Ore. Coast Hwy. North Ben? Plan for off- 
street parking approved. 

Benton County. Alsea-Deadwood Secondary Hwy. Request for 
extension into Lobster Valley denied. 

Steel for bridge construction discussed. No action. 

Wasco County. Warm Springs Hwy. Mill Creek Bridge to be re- 
advertised. 

Park. Klamath County. Henry Semon offers gift of park area. 
Parks Supt. to report. 

Meeting recessed for luncheon at noon to reconvene at 2:00 p.m 

Wallowa County. Enterprise-Lewiston Hwy. Cregon-Washington 
State Line Sec. Delegation advised of status. 

Wallowa County. Little Sheep Creek Secdy. Hwy. Improvements 
discussed with delegation. No action. 

Wallowa County. Wallowa Lake Hwy. Minam Hill. Request for 
additional sight posts denied. 


. Bae County. Salmon River Hwy. Willamina. Widening, drainas:' 


and bridge requested. Action deferred. 

Clearance for airplanes over hwys. Engr. to work for clearanc 
over 15 feet. 

Lincoln County. Oregon Coast Hwy. Otter Crest. Engr. to 
report on alternate relocation. 

Meeting adjourned at 3:00 p.m. to inspect N. Vancouver and 
N.E, Union Aves. 

Portland. North Vancouver Ave. Request of Anderson Bros. for 
additional access denied. 

Portland. No. Vancouver Ave. Request of County Commissioners 
for widening. No decision. 

Portland. N.E. Union Ave. R/A from Fazzio property. Engr. a 
Counsel to report. 


Apr.24 Bids received for following construction projects: 


Alsea Rock Production Project 
Milwaukie-Estacada Sec. 
Construct, furnish, and deliver diesel ferry 
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Meeting recessed for luncheon to reconvene at 2:00 p.m. 

Awards. Engr.'s award of contracts confirmed. 

Surveys. Josephine County. Rogue River Loop Secdy. Hwy. 
Gunnell Road-Robertson Bridge Sec. Action deferred. 

Extensions of time granted as follows: Contracts Nos. 2770 
and 2800. 

Contracts completed and accepted as follows: Contract No. 2770. 
Resolution adopted. 

Travel and Information Matters. Advisory Committee. M. R. 
Chessman appointed member. 

Speed zones. Pacific Hwy. W. Camp Adair. Speed limit 
rescinded. Resolution adopted. 

Log hauling. Hauling prohibited during certain times. (See 
page 13946) 

Union County. Signing roads not on state or federal systems 
to preserve historic names. Request denied. 

Lincoln County. Oregon Coast Hwy. Yaquina Bay Bridge. Con- 
struction of catwalk approved in principle. Engr. to report. 

Coos County. Coos Bay. Woise of heavy duty trucks. Complaint 
referred to Chief Counsel to refer to local police. 

Coos County. Ore. Coast Hwy. Coos Bay Bridge named "C.B. 
McCullough Bridge." Resolution adopted. 

Meeting dates. June 16 and 17 set for next reguler meeting. 
July 22 and 23 tentatively set for following meeting. 

Hood River County. Hood River. Col. River Hwy. Permanent 
location approved by city and county. Engr. to report on 
stage construction. 

Multnomah County. N. Vancouver Ave.-Union Ave. Jct.-C ‘umbia 
Slough Rd. Sec. Request for widening denied. 

Multnomah County. Denver Ave.-Schmeer Rd. connection. 
Improvement approved. 

Saniremoval from ocean beaches. Action deferred. Chief Counsel 
to report. 

Lane County. Willamette Hwy. Pleasant Hill. Replica of 
Bristow fireplace to be moved and marker erected. 

Signals. Marion County. Salem. N. Capitol St. Request for 
traffic signals denied. 

Columbia River Hwy. Construction east of Portland. Engr. 
reports. No action. 

Lane County. Pacific Hwy. Rerouting through Eugene. Engr. 
and Chief Counsel to report. 

Multnomah County. Mt. Hood Hwy. Gresham. Request for widening 
denied. 

Signs. Clackamas County. Pacific Hwy. E. Canby. Request to 
post “welcome” sign on logging road overcrossing denied. 
Columbia County. Scappoose. Request for use of state land for 

off-street parking and for by-pass truck route denied. 
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Legislation. A947 Assembly. Counsel to study bills concern 
Hwy. Dept. and submit report. 

Agreements and other papers signed. 

Meeting adjourned at 4:00 p.m. 

Salaries and wages. Per diem allowance for field employees. 
Action deferred. 

Parks. Klamath County. Offer of Henry Semon to give proper’ 
between Bonanza and Malin. Action deferred. 

Real property. Acquisition authorized. Resolution adopted. 

Condemnation. Offers approved. Resolution adopted. 

Condemnation. Sunset Hwy. Joseph Peterkort property. Previ 
offer of $1000 approved. Resolution adopted. 

Claims. Gates and Sons. Payment for extra moving on Alsea 
Hwy. approved. 

Lincoln County. Ore. Coast Hwy. Sale of property to Carl 
Walther for $3900 approved. 

Klamath County. Klamath Falls. Klamath Falls-Malin Hwy. 

S. 6th St. grade crossing approved. 200' r/w to be secure 
Insurance. Deductions from payroll for sroup insurance perm! 
Clatsop County. Astoria. Property in VanDuzen's Addn. deede 

to Clatsop County for reconveyance to U.S. Navy. 

Multnomah County. Sullivan's Gulch. R/W to be financed on 
60-40 basis. Engr. and Chief Counsel to report. 

Equipment. Additional expenditure of $100,000 for 1947 
authorized. 

Multnomah County. Portland Area Cooperative Mapping Project. 
Contribution of addn. $500 authorized. 

Clatsop County. Astoria Ferry. Albina Engine and Machine 
Works bid for construction accepted. Purchase of reconver 
minesweeper disapproved. Agreement with F. B. Elfving re 
of ferry terminal extended. 

Deschutes County. Bend. Century Drive Secdy. Hwy. Expendi' 
of $1,000 authorized for improving Harmon Blvd.-W. lth S' 
Section. 

Curry County. Oregon Coast Hwy. Construction of vehicular 
turnout near Harbor approved. 

Coos County. Request for improvement of road from Catching 
Slough to Roseburg denied. 

State Tax Street Funds. Resolution adopted. 

State Tax Street Funds. Resolution adopted. 

Signals. Coos Bay. Empire-Marshfield Secdy Hwy. Traffic 
light at intersection with 14th St. approved. 

Coos County. Coos Bay. Rerouting truck traffic on Central 
Ave. Action deferred. 

Coos County. Coos Bay. City Council suggests state acquire 
100-ft r/w through city. Decision deferred. 

Signals. Washington County. Beaverton-Aurora Secdy. Hwy. 
Installation of flood lights at S.P. Co. crossing approve: 
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May 15 Astoria Ferry. New ferryboat construction. Contract awarded 


to Albina Engine & Machine Works. 

Awards. Chairman Banfield announces awards of contracts and 
award of ferryboat construction contract. 

Lincoln County. Ore. Coast and Alsea Hwys. Waldport Rock Prod. 
Proj. Refusal of C.J. Eldon to perform work under contract. 
Engr. and Chief Counsel to handle. 

Log hauling. Hauling prohibited during certain times of day 
and week. Resolution adopted. 

Lincoln County. Ore. Coast Hwy. Otter Crest. Revision of 
of alignment. Engr. and Chief Counsel to report. 

Speed zones. Junction City-Eugene Secdy. Hwy. Eugene-Ferndale 
Dr. Sec. Zone established. Resolution adopted. 

Agreements approved and signed. 

Meeting adjourned at 3:00 p.m. 


June 16 Perks Supt. reports on following: 


Weston-Elzin Secdy. Hwy. west of Elgin. Arthur Hall:arth's 
offer of tract of land for park refused. 

Parks Supt. instructed not to present requests for parks un- 
less he recommends acquisition. 

Painted Hills District. Chief Counsel reportsmw lease from 
T. T. Howard and R. R. Avery. Funds for development approved 
conditionally. 

Klamath County. Proposed park between Poe Valley and Lost River. 
No report. To be deleted from future agenda. 

Vista House, Crown Point. Report of concessionnaire approved. 

Catherine Creek Park. Funds approved for betterment. 

Casey Park. J. A. Casey's claim of $500 for improvements to 
caretaker's house approved. Bill of sale to be secured. 

Condemnation. Settlement with IE. C. Newall approved. 

Real Property. Acquisition authorized. Resolution adopted. 

Real Property. Options for R/W for three-party project in 
Eugene discussed. Action deferred. 

Real Property. Steiwer Hill-Albany Section, Pacific Hwy. East. 
Securing of R/W from Jewell Bowman discussed. Action deferred 

Condemnation. Offers Approved. Resolutions adopted. 

Condemnation of Wilbur F. Badley property in revision of Ore7on 
Coast Hwy. discussed. Action deferred. (See page 13982.) 

Crook County. Exchange of property with Robert C. Hogan approved 

Navirable streams. Chief Counsel submits opinion re Commission's 
authority to remove sand and gravel. 

Klamath County. Klamath Falls-Malin Hwy. Deadending 
streets in Klamath Falls. Resolution adopted. 

North Capitol Street. Sslem. Judge Rossman's Inquiries and cb- 
jections discussed. No action. (See paces 13962 and 14012.) 
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"Bus stop" zones. Columbia County. Scappoose. Zones 
established. Resolution adopted. 

"No parking" zones, Columbia County. Scappoose. Zone es- 
tablished. Resolution adopted. 

Permits. Reclassification of Group I and Group II highways in 
connection with "big truck bill". Action deferred. Chief 
Counsel to handle. 

Log hauling. Elmer C.High and Francis Gallagher. Cancellation 
of permits. Action deferred. (See page 13942) 

Construction Program. Engr. to re-arrange progral to fit 
available monies and report. 

State Construction Program. Revisions reported. Action deferred. 

Minor Betterment. 1947 authorizations. No action. 

Construction Program. Transfer of three survey projects from 
Federal Aid Secdy. Hwy. Prog. to State Constr. Prog. Warner 
Valley Secdy Hwy. project retained in State Prog. Action 
on Tyee Rd.-Sutherlin and E. Unit, Sams Valley Hwy. projects 
deferred. 

Meeting adjourned at 5:00 p.m. to reconvene following day. 

Bids received on following projects: 

Alsea Rock Production Project 

Sandy-Wapinitia Jct. -Clear Creek Re-oiling Project 
Construct three bridges over Sprague River 

Waldport Section 

Miner Creek-Agate Beach Sec. 

Barbur Boulevard-Boones Ferry Rd. Sec. 

Trask River Bridge 

Fort Hill Sec. 

South Yamhill River Bridge 

North Unit, Washington State Line-Buford Creek Section 

Multnomah County. Proposed access road from Tualatin Valley 
to St. Johns Bridge. Survey requested. Taken under advisement 

Mimates approved. April 22, 23 and 24, 1947. 

Salaries and wages. Per diem allowance for field employees. 
Action deferred. 

Insurance. Astoria Ferry. Renewal of insurance on boats and 
terminals. Engr. to report by ‘phone for final decision. 

Astoria Ferry. Accidents. Ferry operators to report condi- 
tions in writing, and also when conditions have been remedied. 

Log hauling. Elmer Claude High. To be written warning letter 
re his violations. 

Log hauling. Eugene Francis Gallagher. To appear at next 
meeting re his violations. 

Sele of ferryboat. “North Beach”. Bids to be received for 
sale with and without engine. 

Meetings recessed at 11:45 a.m. to reconvene at 2:00 p.m. 

Bids received at morning session discussed. 
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1947 


13988 Juno 16 Parallel parking. Engr. and Counsel to secure parallel parking 
in cities. 
Lincoln County. Ore. Coast Hwy. Oceanlake. Improvement of 
Raymond St. denied. 
Lincoln County. Newport-Toledo. Request for water grade route 
13989 denied. 
Malheur County. Vale. Request to oil Washington St. denied 
State Tax Street Funds. Resolution adopted. 
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13990 State Tex Street Funds. Resolution adopted. 
13993 Awards. Engr's. award of contracts confirmed. 

Surveys. Josephine County. Rogue River Loop Secdy. Hwy. 
13994 Gunnel Road-Robertson Bridse Section. Action deferred. 


Hood River County. Columbia River Hwy. Cascade Locks -Mosier 
Section. Survey approved. Resolution adopted. 
Extensions of time. Contractors to be notified jobs to be com- 


13995 pleted on time. 
Personnel. 40 hour week schedule approved for part of em- 
ployees. 
13996 Per diem allowance. Field engineering crews. Circular letter 


#501 approved. 

Union County. Wallowa Lake Hwy. Elgin-Boswell Section. De- 
legation favors new alignment. No action. (See pare 14018.) 

Four lane hwys. Mr. C.H. Reynolds advised to place request 
with Interim Committee. 

Secretary of State. Accident coding. Increase in budget ap- 
proved. 

13997 Speed zones. Eugene, Beaverton, AIbany. Action deferred. 


Signals. Salem. Request for installation at 18th and State St. 
denied. 

Signals. Yamhill City. Installation at intersection of Maple 
and Main St. approved. City to furnish energy. 

"No Parking" zone. Ore. Coast Hwy. Nehalem. Request approved. 
Resolution adopted. 


13998 Stop signs. Columbia Blvd. -N.E. Killingsworth Ave., Portland. 
Reversal of signs approved. 

13999 Permits. Overweight. Resolution extending permits adopted. 

14001 Group I and Group II hwys. Reclassification deferred. 


Log hauling. Letter requesting log hauling regulations be 
applied to all trucks ordered filed. 
Log hauling. Mt. Hood Hwy. Louis Zeman's application to haul 
denied. 
Log hauling. Columbia River Hwy. Springdale-Portlen4. 
Application of Peninsula Fuel and Lumber Co. to haul logs 
approved. (See page 14017.) 
Permits. Employees authorized to sign special permits. Re- 
14002 solution adopted. 
14003 Permits. Authority to sign cancelled. 
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Legislation. Authority to establish "State Parks Division", 
appoint Parks Supt., and promulgate rules. Action deferred. 

Aeronautics. Minimum elevation of airplanes over hwys. Counsel 
to handle. 

Wasco County. The Dalles-Calif. Hwy. Tygh Valley. Arthur 
Muller's encroachment on R/W. Engr. to investigate and re- 
port. 

Claim. Mr. and Mrs. C. S. Oslund accident on Old Ore. Trail 
near Baker. Denied. 


Wasco County. Columbia River Hwy. near M.P. 93. Smoke hazard. 
Counsel to advise The Dalles Lumber Co. of responsibility. 

Insurance. Astoria Ferry. Renewal approved. 

Insurance "Tourist II" and "Tourist III" ferries. Purchase of 
additional insurance authorized. 

Umatilla County. County Court requests exchange of roads on Fed. 
Aid Secdy. Hwy. System. Action deferred. 

Lincoln County. Ore. Coast Hwy. Otter Crest Section. Improvement 
discussed. Action deferred. (See page 13982.) 

Crook County. O'Neil Secdy. Hwy. Improvement authorized. 

Columbia County. Columbia River Hwy. near Scappoose. Chas. A. 
Peters’ request to buy part of old R/W denied. 


Signs prohibiting dumping of rubbish to be erected. 
State force work. Engr. reports. Wo action 
Signals. US99E. Salem. Request for three signals on North Capitol 
St. Cooperation limited. 
Survey. Ore. Coast Hwy. at Otter Crest. Survey approved. Resolu- 
tion adopted. 
Survey. Ore. Coast Hwy. at Otter Crest. (Cont. ) 
Chief Counsel to negotiate with Badley for RW. 
Condemnation authorized. Resolution adopted. 
Sale of buildings. Astoria, Sunset Hwy., Cornelius Pass. High 
bids accepted. 
Douglas County. Ore. Coast Hwy. Gerdiner sidewalks. Engr. and 
Chief Counsel to confer with James W. Ford and make recommendat 
Meeting recessed for luncheon at noon to reconvene at 2:00 p.m. 
Intineer to inform contractors that Oregon Portland Cement Co. 
can furnish cement. 
Adrian Caldwell Secdy. Hwy. #454. Extension of 3/4 mile approved. 
Acreement with Idaho and Malheur County to be prepared. 
Rock and gravel. Increase of $200,000 in 1947 budget approved. 
Equipment. Increase of $104,000 approved. 
District Maintenance Supervision. Increase of $20,000 in 
budget approved. 
Astoria Ferry. Cost of new ferry to be kept separate from 
other equipment. 
Wallowa County. Wallowa. Request to widen pavement denied. 
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Page Date 
14011 June 17 


14012 


14013 


14014 


14016 


14017 


14018 


14019 


Sud ject 


Condemnation. Washington County. Sunset Hwy. Barnes Road- 
Muitnomah County Line Section. Settlement with Mr. Ureel 
approved. 

Bridge. Marion County Court's request to purchase bridge 
stored at Baker approved conditionally. 

Baker County. Old Oregon Trail. Chriss Lee's request to 
pump water from gravel pit granted conditionally. 

Lane County. Eugene. S.P. Co.'s request to build spur track 
across state hwy. property approved conditionally. 

Clackamas County. Woodburn-Sandy Secdy. Hwy. Amendatory 
agreement with County re relocation. Action deferred. 

Coos Bay Bridge. Letter from A.L. Strand re ceremonies re- 
naming bridge. Action deferred. 

Meeting date. Next regular meeting to be held in Portland 
July 21 and 22. 

Lane County. Pacific Hwy. R/W settlement with W.H. Gonyea. 
Action deferred. Engi. to report. 

Signals. Pacific Hwy. Salem. Installation of three approved. 

Log hauling. Salem. City to control on their streets. 

Log hauling. Seaside. Request to use Roosevelt Drive. 
Action deferred. 

Clatsop County. Seaside. Lease of property to Gas-Heat Inc. 
Referred to Engr. 

Lincoln County. Newport. Lease of land to C.D. Johnson 
Lumber Co. for footpath trestle approved. Bids discussed. 
Awards Chairman announces award of contracts. 

Sullivan's Gulch Hwy. Portland. Obligations discussed. 
Agreement afdprogram to be prepared. 

Multnomah County. St. Johns. Reconnaisance Survey of access 
road from Tualatin Valley Hwy. to St. Johns Bridge au- 
thorized. 

Retirement of old employees. Action deferred. 

Construction program and finances Action deferred. 

State Tax Street Funds. $250,000 allocation. Action deferred. 

Signals. Tualatin Valley Hwy. Aloha. Request denied. 

Signals. Canyon Road. Sylvan. Previous action confirmed. 

Log Hauling. Columbia River Hwy. Permit granted to haul from 
Springdale to Portland. 

Log Hauling. Overweight loads. Siuslaw Hwy. 

Ellis Mc Masters to be warned re "laying out". 

Marion County. W. Santiam Hwy. Certif. of Abandonment for 
S.P. Co. to be issued when road complete. 

Klamath County. Klamath Falls. Construction of fence on 
6th St. Referred to Engr. 

Union County. Wallowa Lake Hwy. Elgin-Boswell Section. Re- 
location plans approved. 

Extensions of time granted as follows: Contract, 

2773, 2790, 2802, 2610, 2830, 2833. 
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14003 


14004 


14005 


14006 


14007 


14008 


14009 


14010 


Sub ject 


June 16 Douglas County. Pacific Hwy. Sutherlin-Roseburg. Lumber 


companies to be notified of their responsibility for smoke - 
hazard. 

Linn County. Pacific Hwy. Albany. Willard Marks’ letter of 
appreciation ordered filed. 

Linn County. Albany. Request of Albany Timber Carnival to 
maintain permanent float on Waverly Lake denied. 

Multnomah County. Portland. Between Harber Drive and Canyon 
Rd. Mr. Francis to be informed no improvement planned. 

Lane County. Market road system. County Court requests approval 
of changes. No action. 

Meeting adjourned at 5:00 p.m. 


June 17 Bids: received on the following projects: 


Alsea Rock Production Project 

Hay Creek-Condon Section 

Lower Klamath Lake Section 

Springfield Junction-Turnaround Section 
Crabtree Creek-Scio Section 

Foster Section 

Railroad Grade Separation Structure, Senset Hwy. 

Lane County. Pacific Hwy. Eugene. Southern Pacific Co. re lease 
of property near S.P. Overcrossing. Action deferred. 
(See page 14011.) 

Minutes of May 14 and 15, 1947, approved. 

Jefferson and Wasco Counties. Warm Springs Hwy. Warm Springs 
Agency-Wapinitia Hwy. Jct. Construction urged. Bids to be 
called. 

Sherman County. Columbia River Hwy. Maryhill Ferry. Request 
for state maintenance of road leading to ferry landing de- 
nied. 

Historical markers. Request for erection of markers considered. 
Action deferred. 

Log hauling. Mr. Gallagher re violations. Letter stating 
future attitude not acceptable. To present more definite 
statement. 

Log hauling. Mr. Lamar present re violations. To present letter 
stating future intentions. 

Log hauling. Mr. Allen present re violations. To submit 
letter stating future conduct. 

Benton and Lincoln Counties. Corvallis-Newport Hwy. In- 
provements urged. Ener. to make reconnaissance survey. 

Meeting recessed for luncheon at noon to reconvene at 1:30 p.m. 

Marion County. North Sentiam Hwy. Niagara. Kuckenberg 
Constr. Co's request to continue using atate-owned land 
granted. 

Condemnation. Umatilla County. 01d Oregon Trail. Umatilla 
Dam-Hermiston Section. Settlement with Mrs. Van Slatte 
approved. 
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Page 
14047 
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14049 


14050 


14051 


14052 


14053 


14054 


Date 
1947 
Jul.21 


Subject 


Dougkas County. Ore. Coast Hwy. Gardiner. Sidewalk construc- 
tion. Chief Counsel to report. 

Klamath County. Klamath Fells-\ialin Hwy. Klameth Falls. 
Deacendim certain streets. Action deferred. (See page 14094) 

Sale of ‘uildings. Eugene. No bids received. Private negotia- 
tions authorized. 

Sale of timber. Polk County. Quarry site. Bid rejected. 
Private negotiations authorized. 

Douglas County. Sutherlin. Railroad grade crossings to be 
constructed by Weyerhaeuser Timber Co. No action. 

Deschutes County. Redmond. One-wey traffic street system 
requested. To be considered in next construction program. 

Deschutes County. Heamond. Truck route along north side of 
Pilot Butte.Canal. Request denied. 

Personnel. Retirement of superannuated employees. Engineer 
and Chief Counsel to report. 

Highway Dept. Finances. Engineer and Counsel to report re 
selling bonds to finance hwy. work. 

Special $250,000 State Tax Street Fund. City street improve- 
ments. Letter to be directed to city councils re applicetions 

Umatilla County. Helix-Holdman Jct. Road. Improvement to be 
considered in next construction program. 

Wasco County. The Dalles-Calif. fiwy. Tygh Valley. Sign 
encroaching on R/W to be removed. 

Marion County. Pscific Hwy. E. Woodburn Section. Additional 
peyment of $674.80 for project authorized. 

Insurance. Astoria Ferry. "Tourist II" end "Tourist III". 
aximum amount of insurance to be purchased. 

Benton County. Pacific Hwy. W. Corvallis-South Section. 
Resurfacing requested. To be considered in next construction 
progrem. 

Multnomah County. Portland. Vancouver Ave. Expenditure of 
#7,000 for construction of four-lane pavement approved. 

Clackamas County. Clackamas Secdy. Hwy. Estecade. Rerouting 
requested. To be considered in future progrens. 

Malheur County. Central Oreson Hwy. Vale. Stete to fill 
borrow pits. 

Minor Betterment Program - 1947. Footpath construction. 
Engineer to submit detailed report. 

Awards. Engineer's award of contracts confirmed. 

Surveys. Locations approved. Resolution adopted. 

Extensions of time. Action deferred. (See page 14089) 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Bids received as follows: 

Corvellis (Harrison St.) Section 

Little River Bridge 

East Diamond Lake Juncti on-Lobert Section 
Remove Willemette Overflow Bridge 
Parkrose (82nd Ave.-99th Ave.) Section 


Butte Creek-Kinzua Section 


14020 
14021 


14022 
14023 


14024 


14038 


14041 


14043 


14044 


14045 


14046 


Jul.21 


Sub ject 


Contracts completed and accepted as follows: 2771, 2785, 
2786, 2797, 2799, 2801, 2804, 2830, 2833, 2834, 2855, 2900 
Resolution adopted. 

Contract 2822. Acceptance deferred. Winter surfacing to be 
discontinued. 

Agreements and other papers signed. 

Agreement with City of Burns not signed. Counsel to investigate. 

Meeting adjourned 4:30 p.m. 

Parks. Parks Supt. reports on following: 

Silver Creek Falls Park. Repair of restaurant, store bldg. 
and dorm. Additional $7,028.40 authorized. 
Concession revemes for June reported to be $92.06. 

Vista House Concession. Crown Point. Revenues for April, 
May, and June reported to be $2,298.27. 

Attendance in state parks. July 4th Weekend. Report 
approved. 

Real property. Acquisition authorized. Resolution adopted. 

Real Property. No R/W to be purchased in Roseburg. 

Condemnation. Offers approved. Resolution adopted. 

Condemnation. North Santiem Hwy. Acquisition of R/W 
by condemnation from F.M.Converse approved. Resolution 
adoptea. 

Klamath County. The Dalles-Calif. Hwy. Crescent. Moving of 
vldgs. to be undertaken when improvement constructed. 

Parks. Helmick State Park. Acquisition of land in Camp 
Adair approved. Secretary authorized to sign papers in 
behalf of Commission. Resolution adopted. 

Linn County. Santiem Hwy. Sweet Home. Acquisition of extra 
R/W for widening. Action deferred. (See pace 14097.) 

Coos County. Gregon Coast Hwy. Coos Bay. Vacation of 
Edward St. Action deferred. (See page 14099. ) 

Sand removal from ocean beaches. Control of areas. Con- 
ference to be arranged with State Land Board. 

Multnomah County. Sunset Hwy. Canyon Rd, Sec. Acquisition 
of extra R/W. Report of Chief Counsel approved. Action 
deferred. 

Wayside strips. Oregon Coast Hwy. Brookings. Complaint 
re maintenance. Landscape Engr. to investigate and report. 

Harney County. Burns-Crane Hwy. Burns. Agreement re re- 
routing approved. 

State Parks Division. Action on establishment deferred. 

Umatilla County. Boardman-Stanfield Secdy. Ew’. Settlement 
with Mr. Leal for R/® approved. 

Wallowa County. Little Sheep Cr. Secdy Hwy. Harley Tucker 
Ranch Section. Alignment not to be chenged. Condemnation 
authorized. 

Klamath County. Klamath Falls-Melin Hwy. Pelican City-S 6th St 
Section. Settlement with Mr. Kemp for R/W approved. 


Page Date Subject 
1947 
14073 Jul.21 Washington County. Sunset Hwy-Barnes Rd. intersection. Request 
14074 to maintain reservoir in traffic island denied. 
Josephine County. Postal Telegraph Co. fecilities. Portion 
sold to iiyrtle Creek Telephone Co. 
Meeting dates. August 25 and 26 set for next regular meeting. 
Special meeting date. August 11 set for special meeting. 
Lane County. Pacific Hwy. Cottage Grove. Acquisition of R/W 
14075 north of Idain St. Engineer to investigate and report. 
Unfinished business considered as follows: 
Lane County. Pacific Hwy. EBugene. acquisition of Gonyee 
property. Report at next meeting. 
Portland. Clarification of oral agreements with city during 
war. Engineer to report. 
Lane County. Pacific Hwy. Eugene. Cooperative improvement 
project. To be deleted from future agende. 
State and Fed. Secdy. Constr. Program. Proposed modification 
to take up Fed. survey monies. Action deferred. 
Coos County. Coos Bay. Truck route. Reauest denied. 
Portland. Sullivan's Gulch. Stage construction. No action. 
Linn County. Pacific Hwy. E. Steiwer Hill-Albany Section. 
Service road not to be constructed. 
14076 Historical markers. All requests for erection and wording of 
markers to be referred to Oregon Historical Society. 
Clackamas County. Woodburn-Sendy Secdy Hwy. Abandonment of 
portion of old road approved. Amendatory egreement signed. 
14077 Clatsop County. Seaside. Roosevelt Drive. Establishment 
of log truck route. [Engineer to report. 
Clatsop County. Seaside. Lease of state property to Gas- 
Heat, Inc. No action. 
Klamath County. Klamath Falls. S.6th St. Fence to be 
constructed at Klamath County Fairgrounds. 
Delegations. Discussion of matters to be presented following 
day. 
Agreements. Discussed end approved. 
Claim. Lenora and Joan Hammersly. Tiller-Trail Secdy. Hwy. 
Days Creek. Claim for damages caused by eccident denied. 
Multnomah County. Lower Col. Rv. Hwy. Linnton. Sale of 
property to S.P. & S. R.R. Co. approved. 
14078 Marion County. Silverton. Agreement covering plant patching 
of streets not on state highway system approved. 
Linn County. Lebanon. Fifth St. Cooperative agreement cover- 
ing maintenance as log-hauling route approved. 
Signals. Hood River. Agreement covering installetion at 9th 
and Oak St. intersection approved. 
Warm Springs Hwy. Warm Springs Agency-Bear Springs Section. 
National Forest Section to be financed with Fed. Aid Funds 
previously alloce*ed to Ochoco Hwy. 


ep ee 


Subject 


Columbia County. Weighmasters to extend services to county roeds 
until county secures truck scales. 
P Lincoln County. Ten iiile Creek. Request to obtain rock from 
a stete property denied. 
Tillamook County. ‘Wilson River Hwy. Tillamook City entrence. 
Location to pass through Weller Estate property. 
Log hauling. Emmett C. Baugh. Permit to be cancelled. 
14056 Log hauling. Allen Logging Co. P.U.C. permit to be cancelled. 
te Log hauling. £.F. Gallagher and John L. Lemar. Letters re 
x complying with rules and reguletions ordered filed. 
y. Hood River County. Columbia River Hwy. Hood River Loops. 
% Request to zaintain advertising sign denied. 
Clackamas County. Pacific Hwy. E. south of Cenby. Abandonment 
; 14057 to City of Canby of portion of old route approved. Resolution 
, adopted. 
14059 Sherman County. Fulton Canyon-¥asco Secdy. Hwy. near jct. with 
Columbia River Hwy. Retention approved. Resolution adopted. 
14060 Polk County. Dallas-Coast Secdy. Hwy. Abandonment of portions 
14061 of old route approved. Resolution adopted. 
14063 Clatsop County. Nehalem Secdy. Hwy. Astoria-Naval Hospital 
Section. Abandonment of portions approved. Resolution adopted. 
14065 Coos County. Oregon Coast Hwy. Coos Bay. Permission granted 
Port of Coos Bay to use R/W for dumping materials from channel. 
Western Association of Stete Hwy. Officiels. Certain officials 
authorized to attend meeting in iiontana, August 6 and 7. 
R.H. Baldock and J.ii. Devers to attend meeting of American Assoc. 
of State Hwy. Officials in New York City, Sept. 22-27. 
Western Association of State Hwy. Officials. Payment of $50 
annual dues authorized. 
State Tax Street Funds. Resolution adopted. 
14067 State Tax Street Funds. Resolution adopted. 
14069 Columbia County. Lower Columbia River Hwy. Linnton truck scales 
to be relocated near Burlington. 
Signals. Malheur County. Vale. Installation of flashing beacon 
approved. 
Speed zones. Linn County. Pacific Hwy. E. Albany. Action deferred 
Speed zones. Lane County. Pacific Hwy. E. Eugene. Zone 
14070 established. Resolution adopted. 
14071 Speed zones. ‘washington end Multnomah Counties. Sunset-Tualetin 
Velley Hwy. Portland-Beeverton Section. Zone established. 
Resolutions adopted. 
14073 Speed zones. Signs advising entering and leaving zones to be 
instelled. 
Portlend. Arthur Street Viaduct. Request to use area under 
viaduct as parking lot denied. 
Grant County. Austin Maint. Hdqtrs. Purchase of residence for 
use of Hwy. Dept. employee authorized. 
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14096 


14098 


14099 


14100 
14101 
14102 
14103 


14104 


14105 


14106 


14107 
14111 
14112 


Date 
1947 
Jul. 22 


Aug.11 


Subject 


Portland. Barbur Blvd. Signalization and channelization. 
Cooperation with city requested. Engineer to report. 

ileeting recessed at noon to reconvene at 2:00 p.m. 

Lincoln County. Ore. Coast and Alsea Hwys. Waldport Rock 
Prod. Proj. Contract with C.J. Eldon cancelled. Negoti- 
ations with another contractor authorized. 

Clatsop County. Ore. Coast Hwy. Seaside-Hug Point Section. 
Settlement for R/W. Additional $25 payment authorized. 

Linn County. Santiem Hwy. Sweet Home. Widening and acquisitic 
of R/W. Engineer and Counsel to report. 

Gilliam County. lasco-Heppner Secdy Hwy. West Cottonwood 
Grade Section. $50,000 for improvement budgeted. No action. 

Log Hauling. Night hauling of logs over state hwys. Some 
concession to be allowed. Engineer and Counsel to report. 

Log hauling. “{t. Hood Hwy. Truck hauling of logs permitted 
during certain hours and under certain conditions. 

Log hauling. Warm Springs Hwy. Request for modification of 
rules to allow Saturday afternoon hauling denied. 

Log hauling. Converse Logging Co. North Sentiem Hwy. Sardine 
Cr.-Niagara Section. County Court to be requested to cancel 
permit. . 

Purchase of Bldgs. Camp Adair. $14,000 authorized for 
purchase and re-erection of three bldgs. 

Log hauling. Night hauling of logs over state hwys. Engineer 
‘and Counsel to report. 

Coos County. Coos Bay. Vacation of Edward Street approved. 
Counsel to institute vacation proceedings. 

Awards. Chairman Banfield announces awards of contracts. 

Agreements approved and signed. 

Meeting adjourned at 3:30 p.m. 

Federal Lands Funds. Allotment of $190,000. Engineer to 
report list of projects eligible for funds. 

State Construction Program. Additional projects end allotment 
increases approved. Albany Service Road Project eliminated. 
Resolution adopted. (See page 14107.) 

Federal Aid Finds. Use of unexpended survey end planning vork 
funds. Projects in State Construction Program transferred 
to 1943 Fed. Aid Secdy. Hwy. Program. Resolution adopted. 
(See page 14107.) 

Federal Aid Projects. State funds to be used to finance 
surveys. Fed. funds for construction only. Resolution 
adopted. 

Warm Springs Hwy. Beer Springs Jct.-So. Forest Bdry. Transfer 
of $520,600 from Forest Bdry.-Jones Ranch Section, Ochoco 
Hwy., to this section enproved. Resolution adopted. 

Klamath Falls. Klamath Foalls-ilelin Hwy. lst Ave.-Esplanade 
Section. Hot water pipes in pavement. Engineer to report. 
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14088 


14095 


Jul.22 
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Subject 


State Construction Program. Revision. Action deferred. 

Speed Zones. Ocean beaches. 20-miles-per-hour limit established. 
Counsel to prepare resolution. 

Group I and Group II Highways established. Resolution adopted. 

Meeting adjourned at 4:40 p.m. to reconvene following day. 

Bids received on following projects: 
idilwaukie-Esteceda Section 
Lewis and Clark River Section 
Reedsport Junction Section 
Widen Bridge over iiillers Gulch 
Klamath Falls (ist Ave.-Esplanade St.) Section 
Fremont Junction-tlud Creek Section 
Mud Creek-Drake Creek Section 
Weldport Section 
Santiam River Slope and Pier Protection Project 
Widen concrete Bridge over Dairy Creek 

Highway Interim Committee. Budget. $100,000 budget approved. 
Resolution adopted. Engineer and Counsel to handle details. 

Awards. Chairman Benfield announces awards of contracts. 

Sherman County. Upper Col. River Hwy. John Day River crossing. 
Settlement for R/W from W.H. Huck. Counsel to report. 

Harney County. Diamond Valley Secdy Hwy. Crane-Princeton Section. 
Improvement. Engineer to report on resurvey. 

Harney County. Rome-Princeton Secdy. Hwy. Follyfarm-ION Hwy.Jct. 
Section. Improvement project to be advertised at August meeting. 

Grant County. John Day-Burns Hwy. Soda iiountain-Grant Co. Line 
Section. Oiling requested. Engineer to advise Judge Higgs re 
status. 

Baker and Malheur Counties. John Day Hwy. Unity-Ironsides Section. 
Improvement requested. York now under way. 

Malheur County. Vale. State aid in construction of sidewalks and 
curbs requested. No action. 

Extensions of time granted as follows: Contracts Nos. 2772,2778, 
2779,2791, 2303, 2820, 2824, and 2888. 

Contracts completed and accepted as follows: Contracts Nos. 2767, 
2800, 2809, 2822, 2835, 2836, 2850, 2851, 2852 and 2861. 
Resolution adopted. 

Lincoln County. Ore. Coast Hwy. Molloch Cr. pedestrian underpass. 
Request for removal one-half mile north denied. 

Log hauling. Mt. Hood Hwy. Log heuling over this hwy. after 
Sept.l. Action deferred. (See pege 14098) 

Log hauling. Night hauling of logs over state highways. Action 
deferred. (See page 14097.) 

Klameth Falls. Klamath #alls-Malin Hwy. Esplanade St. Section. 
Deadending of certain streets. No action pending clarificetion. 

Coos County. Coos Bay. Vacation of Edward Street. Action deferred. 
(See page 14099) 

Portland. Sullivan's Gulch Hwy. No astion on City's resolution. 


i. 


Page Date 
1947 


14122 Aug. 12 


14123 
14124 
14125 


14126 Aug.25 


14127 


14128 


14156 


Subject 


Selem. Need for additional office space discussed. No action. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Personnel. ii.\\. Stiffler appointed Second Assistant State 
Highway Engineer. Resolution adopted. 

Personnel. A.G. Skelton appointed Division Engineer, Division I. 
Salary established. 

Personnel. I.A. DeFrance appointed Assistant Maintenance 
Engineer. Salary established. 

Personel. L.R. Chandler appointed District Maintenance 
Superintendent. Division I. Salary established. 

Personnel. R.B. Sipprell appointed Director of Permits. Salary 
established. 

Salaries and Wages. Salary of Secretary increased. 

Meeting adjourned at 3:45 p.m. 

dinutes of June 16 and 17 approved. 

Parks. Parks Supt. reports on following: 

Silver Creek Falls State Park. Acquisition of Fed.recre- 
ational Area. Parks Supt. to report. 

Douglas County. Ore.Coast Hwy. Elbow Lake. Acquisition of 
timber land. Negotiations authorized. 

Clatsop County. Ft. Stevens Military Reservation. Acquisition 
of portion for state park. Parks Supt. to report. 

Ocean waysides. Ore. Coast Hwy. VWaldport. Development near 
Wakonda Beach included in park program. 

Vista House Concession. Receipts for July reported at 2,031.98. 
Parks Supt. to see that concessionnaire keeps premises clean. 

Silver Creek Falls State Park Concession. Receipts for July 
reported to be $219.89. 

Rocky Creek State Park. Acquisition of Baird property. 

Engineer «nd Parks Supt. to report amount needed for R/W. 

Upper Columbia River Hwy. Report on operations of parks 
maintenance crews approved. 

Real property. Acquisition authorized. Resolution adopted. 
iiultnomah County. Columbia River Hwy. Troutdele Section. 
Service rosd access to B.A. Kliks property approved condition- 
ally. 

Condemnation. Offers approved. Resolutions adopted. 

Lane County. Pacific Hwy. Eugene. Acquisition of R/¥i for 
cooperative construction project. Action deferred until all 
options obteined. 

Dougles County. N. Umpqua Co. Rd. Roseburg. Acquisition of 
R/*: and removal of bldgs. Action deferred. (See page 14181). 

Dougles County. Ore. Coast Hwy. Gardiner. Encroachment of 
bldg. on R/". State to contribute 50 percent of cost to 
remodel. 

Beker County. Old Oregon Trail. Weatherby. Lease for easement 
to 0..R. & N. Co. approved conditionally. 


Page Date 
1947 

14112 Aug.11 

14113 

14114 

14115 

14116 

14117 

14118 

14119 Aug.12 

14122 


Subject 


Salem. Need for additional office space. “sion to meet with 
Board of Control August 28, 

Salem. Need for temporary office space. Action deferred. 

Linn County. Sentiem Hwy. Sweet Home. Cost of construction end R/V 
Engineer end Counsel to report. (See page 14119.) 

Douglas County. N. Umpqua Hwy. Roseburg. Improvement. Engineer 
and Counsel to report. 

Baker County. Baker-Homestead Hwy. "Oxbow Dam". Petition re 
Commission's attitude approved. Engineer to investigete. 

"No Parking" zone. werion County. Pacific Hwy. E. Hubbard. Enginee 
and Counsel to report. 

Load limit. Hillsboro-Silverton Secdy. Hwy. Tillamette River Bridge 
Maximum weight loads authorized by statute to be allowed. 

Polk County. Salem-Dayton Secdy. Hwy. ‘lest Salem. Paving in front 
of Beutler-Quistad Lbr. Co. approved conditionally. 

Legislation. Changes in highway laws by 1947 Legislature. Action 
deferred. 

Legislation. Throughweys Bill. Engineer to report on zoning of hwys. 

Oregon beaches. Use by aircraft. Counsel to advise complainant re 
laws governing use. 

leeting recessed at noon to reconvene at 2:00 p.m. 

Personnel. Appointment of Assistant State Highway Engineers end 
assignment of duties. Engineer to report. (See page 14119). 

Personnel. Appointment of Auditor. Engineer, Counsel,and Secretary 
to report. 

Personnel. Appointment of State Parks Superintendent. Action deferr 

Parks Dept. Engineer and Parks Supt. to present plan of delineation 
for operations of Parks and Engineering Depts. 

Personnel. George Wi. Neuner appointed as Assistant Counsel. Resoluti 
adopted. (See page 14123). 

Salaries and Wages. Salaries of \'.W. Stiffler, ii. Stevenson, and 
F.3. Crandall increased. 

Salaries and Wages. Salary of George W. Neuner increased. 

Salaries end wages. Salaries of State Hwy. Engineer and Counsel 
increased. 

Lincoln County. Oregon Cosst Hwy. Yaquina Bay Bridge. Maintenance 
of pilings on state property by C.D. Johnson Lbr. Co. approved 
conditionally. 

Meeting edjourned at 4:45 p.m. to reconvene following dey. 

Personnel. Appointment of two assistants to highway engineer approve 
Engineer to present organization chart of Hwy. Dept. 

Linn County. Sentiam Hwy. Sweet Home. Acquisition of R/® approved 
conditionally. Condemnation resolution adopted. 

Construction Program. Minor betterments to revemp existing hwys. 
Engineer to report. 

Personnel. W.C, Williams appointed First Assistant State Highway 
Engineer. Resolution adopted. (See page 14123). 

Wages snd salaries. First and Second Assistant State Highway 
Engineers’ selaries established. 


Pi ge 
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14171 


14172 


14173 


14174 


Date Subject 
1947 : 


Aug.25 Log hauling. Modification of rules prohibiting log hauling 
during certain periods. Action deferred. (See page 14175). 
Salem. Hwy. Dept. Office Bldg. Site. Commission to meet with 
Board of Control. 
Counsel to secure appraisal on property. 
Salem. Temporary office Space. Action deferred pending meeting 
with Board of Control. 
Weeting adjourned at 5:00 p.m, 
Aug.26 Bids received on following projects: 
Rock Creek Bridge 
Crane-Princeton Section 
Anderson Valley and Swamp Creek Sections 
Bear Creek Bridge 
U.S.R.S. North Unit siain Canal Bridge 
Forest Boundary-Agency Section 
Bonanza-Poe Velley-Malin Section 
Pleasant Hill-Lost Creek Section 
Oneonta Creek Bridge 
Mill Creek Bridge 
Tualatin River "Rood" Bridge 
Pringle-Corner-iicilinnville Section 
Awards. Chairman Benfield announces awards of contracts. 
Yamhill County. Selmon River Hwy. Sheridan. ‘/idening from 
Bridge St.. to E. city limits. Ingineer to report. Secty to 
check records for previous commitment. 
Columbic County. Columbia River Hwy. Scappoose. “idening throug 
tom. Engineer to report. 
Warm Springs Hwy. Completion of construction,including Mill 
Creek Bridge, urged. Project in present program. No action. 
Special £250,000 State Tax Street Fund. Vele. City to submit 
request for improvements. 
Grent County. John Day Hwy. Dads Creek-Dixie ‘lt. Section. 
Improvement included in Forest Hwy. Program. No action. 
Melheur County. Vele. John Day-Central Ore. Hwy. Jct. Re-uest 
to maintain sign advertising Central Ore. Hwy. denied. 
Washington County. Sunset Hwy.-Barnes Rd. intersection. Mainte- 
nence of reservoir in traffic island. Action deferred. 
(See page 14185). 
Lane County. Jasper-Lowell wdarket Road. Proposed revision. 
Engineer authorized to conduct survey. 
slultnomah County. Upper Col. River Hwy. Bridal Veil Overcrossing 
Revision in plans increasing cost $30,000 approved. 
Meeting recessed at noon to reconvene at 1:30 p.m. 
Portland. Barbur Blvd. Channelization end signalization. State 
cooperation requested. Action deferred. (See page 14185). 
Portlend. Sullivan's Gulch Hwy. Discussion of plans with City 
officials approved. No definite appointment made. 


14157 


14161 


14165 


Subject 


Lene County. Cape iit. Rd. Florence. Reauest of J.T. Ballard to 
purchase state-owned quarry denied. 

Columbia County. Lower Col. Piver Hwy. Warren. Request of 
D.D. Mertin to lease state property denied. 

Columbia County. Lower Col. River Hwy. Logie Trail Section. Sale 
of land outside R/ii to si.E. Kerpow approved. 

Coos County. Coos Bey. Vacation of Edward Street. Action deferred 
(See page 14180). 

Personnel. Retirement of superannuated employees. Retention of 
certain employees recommended. Action deferred. 

Curry County. Acquisition of ocean frontage. To be deleted from 
future agenda. 

Clatsop County. Seaside. Roosevelt Drive. Improvement as log-haul 
route disapproved. 

Wayside strips. Curry County. Ore. Coast Hwy. Brookings. Improve 
ment approved. 

Roadside improvements. Plans for certein projects epproved. 

Tillamook County. ‘iilson River Hwy. Tillamook. ilaintenance of 
flood light at S.P. grade crossing approved. 

Clackamas County. Cascade Secdy. Hwy. Liberal. Agreement re 
installation end maintenance of flood lights at S.P. grade crossii 
approved. 

Personnel. Retirement of superennuated employees. Retention of 
certain employees until December 31, 1948, approved. 


Meeting recessed at noon to reconvene at 2:00 p.m. 

Bids received on following projects: 
Crooked River Bridge 
Gardiner Section 
Pier Fenders on Umpqua River Bridge 
Juniper Butte-Crooked River Section 
Globe-Elmira Section 
‘aldport Section 

Baker County. Baker-Homestead Hwy. "Oxbow Damsite". Commission 
confirms statements in petition to Fed. Power Com. re objections 
to dam construction. 

Personnel. Appointment of Chief Auditor. Chief Accountant to report 
outline for setting up acct. dept. 

Special $250,000 State Tax Street Funds. Requirements to be met by 
cities. Engineer and Counsel to report, 

Astoria Ferry Insurance. "Tourist No. II" end "Tourist No. III". 
Purchase of additional insurance authorizes. 

Klemath County. Klamath Falls. Esplanade Street. Installation of 
Pavement heating system approved. 

Footpath construction. Certain projects approved for construction 

Lincoln County. Ore. Coast Hwy. Agate Beach-Newport Section. Side- 
a construction to be included in project plans on alternate 

sis. 


Page Date 
1947 


Subject 


14188 Aug.26 Through Highweys. Certain state highways designated as "through 


14190 
14191 
14192 
14193 


14194 
14195 


14198 


14199 


highways". Resolution adopted. 

Extensions of time granted as follows: Contracts Nos. 2748, 2773, 
2788, 2795, 2817, 2859, and 2814. 

Contracts completed and accepted as follows: Contracts Nos. 2737, 
2773, 2789, 2791, 2796, 2803, 2829, 2883, 2886, 2889, 2893 and 
2902. Resolution adopted. 

Forest Highway System. Letter re revisions to conform with 
current mileages and classifications approved. (Approved in 
Coos Bay on August 27, 1947. Included for record purposes). 

Condemnation. Columbia County. Lower Col. River Hwy. St. Helens. 
Erickson Dairy Products Co. property to be condemned for R/® 

Resolution adopted. 

Agreements approved and signed. 

Meeting adjourned at 5:15 p.m. 


4 Page Date Subject 
a 1947 


14175 Aug.26 Wasco County. Warm Springs Hwy. Mill Creek Bridge. Bid of C.J. 
ilontag considered and referred to engineers for tabulation. 
| Log hauling. sodification of rules prohibiting log hauling during 


| bat 14176 certain periods. Action deferred. (See page 14184). 
: | Signs. Clatsop County. Seaside. Ore. Coast Hwy.-Roosevelt Drive 
oat 14177 intersection. Removal of stop sign. No action. 
i fe Wasco County. The Dalles. onstruction of toll bridge across 
14178 Columbia River. Engineer and Counsel to study and report. 
Awards. Chairman Benfield announces awards of contracts. 
14180 Coos County. Coos Bay. Vacation of Edward Street. Action deferred 
| 14181 pending inspection of property. 
Douglas County. N. Umpqua Co. Rd. Roseburg. State cooperation in 
14182 removal of bldgs. from R/W Engineer and Counsel to report. 


Douglas County. Roseburg. Improvement of Winchester Ave.-Pacific 
Hwy. intersection. Engineer to confer with city officials. 
Beker County. Beker-Homestead Hwy. "Oxbow Damsite". Original 
14183 petition filed with Fed. Power Com. confirmed. 
Special £250,000 State Tax Street Fund. Ontario. City to submit 
request for improvements in writing. 
Special $250,000 State Tax Street Fund. Tillamook. City to present 
request for improvements with funds in writing. 
* Signals. Oregon Coast Hwy.-Vilson River Hwy. intersection. 
Installation of stop end go light. Engineer to report. 
14184 Log hauling. Allen Logging Co. Letter re willingness to comply 
with rules to be submitted. 
Personnel. C.H. Armstrong appointed Maint. Office Engineer, Salen. 
Personnel. A.F. Parson appointed Dist. Maint. Supt., Pendleton. 
Federal Lends Hwy. Funds. Allocation of #196,000 to Rome-Princeton 
Secdy. Hwy. improvement approved. 
Log hauling. Modification of rules prohibiting hauling. Engineer 
14185 and Counsel to work up regulations and report by phone. 
Portland. Barbur Blvd. Channelization and signalization. Coopera- 
tion with city up to €40,000 approved. 
Washington County. Sunset Hwy.-Barnes Rd. intersection. Recuest to 
maintain reservoir in treffic island again denied. 
Menley Robison authorized to attend Nat. Assoc. of Travel Officials 
meeting in Chicago, Oct. 23, 24, and 25, 1947. 
Meeting dates. October 21 and 22 set for next regular meeting date. 
Union County. Starkey Secdy. Hwy. Request for peinting bridge at 
14186 Mile Post 794 approved. 
Baker County. Beker-Homestead Hwy. "Oxbow Damsite". Additional 
petition to be submitted to Fed. Power Com. 
Yultnomeh County. Upper Columbia River Hwy. Multnomah Falls Section. 
Plan for improvement approved. Engineer to report on interchange 
14187 and sidewalk 
"No Parking" zone. Pacific Hwy. ¥i.-Monmouth-Independence Hwy. inter- 
14188 section. Monmouth. Zone established. Resolution adopted. 
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time and places 


T, H, Banfield, Chaiyman . 

R. He’ Baldock, State Highway Engineer 
J. M, Devers, Chief Counsel 

H. B, Glaisyer, Secretary 


 # 


Commissioner A. W. Schaupp arrived on the following day. Commis— 
sioner Ben R. Chandler was excused from attending this meeting. 


Matters appearing on the agenda were discussed in considerable 
detail, but no action was taken thereon, 


The meeting adjourned at 3:45 p.m, to reconvene at 9:00 a.m, on 
the following day in the same room, 


Stas 
Portland, Oregon 
April 23, 1947 


The meeting of the Highway Commission reconvened at 9:00 a.m, in 
Room 715, Imperial Hotel, Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

R. H, Baldock, State Highway Engineer 
J. M, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


Commissioner Ben R, Chandler was excused, 


_ The State Parks Superintendent was present and reported on park 
matters as follows: 


1, Proposed purchase of property owned by Paul Baird situate 
adjacent to the Oregon Coast Highway just south of Rocky Creek State 
Park, Lincoln + The Parks Superintendent advised that this area 
consists of 44 acres and would make a fine addition to the existing 
park, The Commission deferred its decision in the matter pending 
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good working condition at about ‘3,000 and to improve the roadway leading 

to it at approximately ‘32,500, He recommended that the offer be declined, 

The Commission approved the recanmendation unanimously and instructed the 
Secretary to convey the action to the BrookingseHarbor Chamber of Commerce 
by appropriate letter of thanks, 


5. Proposed agreement with E, L, Clausen providing for preservation 
of a six-acre myrtle tree tract along the Coos BayeRoseburg Highway, in 
Coos County: The Parks Superintendent advised that this agreement simply 
provides for the preservation of myrtle trees on Mr, Clausen's property 
and is in conformity with a previously-established policy of the Hichway 
Commission, He recommended approval of the arrangement, The Commission 
approved the recommermiation unanimously, 


6, Request of ‘/. WJ. Kelly to dispense beer in Silver Creek Falls 
State Park on July 5, 1947: The State Parks Superintendent advised that 
the 48th Seabee Organization plans to hold a reunion in this park on 
July 5 and in connection therewith li, Kelly has requested the privilege 
of dispensing beer to the members, He pointed out that such procedure is 
strictly contrary to the long-established policy of the Commission and 
recommended that the request be denied, The Commission approved the 
recommendation, 


7, Suggestion of Mr, Alfred D, Collier for the construction of a 
museum in Collier State Park, Klamath County’: The Parks Superintendent 
advised that a group in Klamath Falls is interested in establishing a 
museum in this park and has stated a willingness to contribute a consider~ 
able sum of money to finance permanent buildings when the time is proper, 
but in the meantime the group would like permission to establish some 
temporary buildings on the premises to house antique equipment, He 
inquired as to the pleasure of the Commission in the matter, Chairman 
Banfield expressed a desire for additional information and an opportunity 
to inspect the premises before acting, This was agreeable to Comaissioner 
Schaupp, and it was so ordered, 


The Chief Counsel reported a request from Mr, Turner Bond, Secretary, 
County Agricul] tural Conservation Association, Toledo, Oregon, for permission 
to appropriate some shell deposits adjacent to the Oregon Coast Highway just 
south of Seal Rock State Park, which he wants to use for liming purposes, He 
estimated that there are about 300 cubic yards dn thése deposits, and he. ade 
vised that Mr, Bond has stated a willingness to pay about ‘2 per cubic yard for 
the material, The Commission denied the request by unanimous vote, 


The Engineer brought up for discussion the matter of securing gravel 
materials from the Alsea River in the vicinity of the G. P. Hunter property, 
Lincoln County, He advised that this gravel is needed in connection with re—- 
construction of a four-mile forest highway section of the Alsea Highway by the 
Public Roads Administration and that application has been filed with the State 
Land Board for permission to take about 30,000 cubic yards of material from 
two barg in this river without the payment of royalty, the only alternative 
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definite information as to where the permanent highway is to be located 
in this vicinity and particularly until the question of acquiring right 
of way for a proposed revision of this highway across property owned by 
W. F, Badley at Otter Crest has been decided, 


2. Proposed acquisition of 112 acres of land at Short Sand Beach 
State Park: The Parks Superintendent advised that this property is 
needed to protect the present park and to permit construction of a road— 
way leading to it, The Assistant Counsel, lir, Neuner, advised that the 
property has been appraised at 51,700 and that the owner will not sell 
for less than "5,500, Chairman Banfield expressed the feeling that 
there will have to be a reduction in expenditures for parks and wayside 
areas in the future in direct ratio with reductions that will have to be 
made in highway construction expenditures because of the additional funds 
the Legislature has allotted to counties, cities, and the State Police 
from highway revenues, He further stated that he does not consider it 
proper to purchase and develop additional park areas while the State 
Highway Department is short of funds to finance road improvements, 
Commissioner Schaupp concurred, whereupon the Commission voted unanimously 
not to purchase this site. 


3. Proposed acquisition for park purposes of a large area in the 
Painted Hills District, Wheeler County: The Parks Superintendent pre- 
sented an offer from T. T. Howard and R, R, Avery to lease to the state 
2,822 acres of land situate adjacent to the Ochoco Highway about 15 miles 
west of the town of Mitchell, said lease to be for a period of 50 years 
at an annual rental rate of 1 for the entire acreage, He advised that 
the owners wish to retain title to the area and to all of the oil and 
mineral rights, etc., and that they also wish to use the property for 
personal purposes except 15 acres located near the highway on a small 
stream known as Bridge Creek, which they want the state to develop for 
public park purposes; moreover, they are asking the state to construct 
for them four cattle guards at points they will designate, If necessary, 
he said, the ovmers will give the state a deed to the 15 acres but not 
for the balance, He estimated it would cost about ‘1,500 to develop the 
1l5—acre tract, The Chief Counsel gave as his opinion that it would be 
better to acquire outright the l5~acre tract and include in the deed pro- 
Visions for free access to the remaining area for the general public; 
also, that it would be better to lease the large area rather than purchase 
it so as to avoid public criticism if the land were taken off the tax ; 
rolls, The Commission deferred action in the matter pending further 
study by the Chief Counsel, who was instructed to report thereon at the 
next meeting of the Commission, 


4, Proposed acquisition for park purposes of an ocean wayside tract 
near Brookings, Curry County: The Parks Superintendent advised that he 
has inspected this property, which, in his estimation, does not fit into 
the state parks picture, particularly since the state has two parks not 
far distant from this location and because of the amount of money it 
would take to develop it. He estimated the cost to put the area into 
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WHEREAS, because of limited finance during the period of early 
highway construction locations of highways were approved which, while 
they then met and satisfied the needs of motor transports then in use, are 
now quite inadequate to serve the type and character of vehicles and the 
volume of traffic now using public highways in the transportation of per— 
sons and property; and 


WHEREAS, the financial 14:its which then controlled in a large 
measure decisions of the Highway Commission with respect to grade, align- 
ment and other location factors controlled likewise the counties on which 
the financial obligation to procure and make available necessary rights 
of way was by law then imposed and which limited funds often impelted the 
use of existing county roads which had not been located nor had rights of 
way therefor been obtained consistent with highway locations now required 
for motor traffic; and 


WHEREAS, it is now and for some time has been the purpose and 
objective of the Commission to conform wherever and whenever advisable the 
system of state highway to and with modern standards, and to that end it 
is deemed by the Commission to be in public interest that when major 
reconstruction of an existing highway is undertaken the element and factor 
of location be given prier and appropriate consideration; and 


WHEREAS, it is provided by Chapter 272, Oregon Laws 1943, that, 
whenever the Highway Commission relocates or realigns a state highway or a 
section or sections thereof and by reason of such relocation or realign- 
ment there is eliminated from the original route of the highway a section 
along which persons are residing or in connection with which a community 
is served, said eliminated section shall be maintained by the Commission 
at State expense or shall be maintained by the county or by the State and 
the county on such terms and conditions as may be agreed upong and 


WHEREAS, it is deemed in public interest that the Commission 
declare its polity with respect to the provisions of such contract as may 
be entered into betweenthe State and a county in which such relocated high- 
way is located and the obligations which should be assumed by the parties; 


NOY, THEREFORS, BE IT AND IT H°REBY IS RESOLVED by the Commission, 
a majority being present and affirmatively voting, as follows: 


1, That when by reason of the relocation of a state highway or 
a section thereof there is eliminated from the relocated route a section 
upon which there are people living or there is a community served by said 
section or route, then said eliminated or abandoned section or sections 
shall be maintained at State expense by the State with the approval of the 
county court as a secondary highway, or by mutual agreement by the county 
involved and the State Highway Commission said abandoned or eliminated 
section may be taken over by the county and maintained as a county road, 
and the State shall select and adopt as a secondary highway a compensating 
mileage of county road, 
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source of material being a rock quarry about seven miles distant which would 
entail extra costs not less than ‘1,50 per cubic yard, He further stated 

that i, Hunter operates a small gravel plant nearby, and it appears that he 
now has, or has applied for, control of the gravel, and if such control is 
placed in his hands the probabilities are that the material would cost at 

least $1 per cubic yard more than if the control of the gravel were given to 
the State Highway Commission, The State Lani Board, he said, is still consider 
ing the matter but up to the presen time is still insistent that the state 

pay eight cents per cubic yard for the material taken from this source; however, 
its definite decision will not be reached until a meeting scheduled to be held 
on April 29, The Chief Counsel pointed out that, according to the statutes, 

the State Highway Department is not required to pay a royalty for the material 
taken from navigable streams because such material is not being used for com 
mercial purposes, This matter was discussed at sqne length during which the 
Engineer and the Chief Counsel were instructed to follow it through to con 
clusion with the State Land Board, 


The Commission had under discussion the width of right of way to be 
acquired for the Gerking School—Holdman Junction Section of the Athena-Holdman 
Secondary Highway, The Engineer advised that the present right of way is 60 
feet wide, which is sufficient for this type of road because it is merely local 
in character and will not carry heavy traffic except during the wheat-hauling 
season, He recalled that the Umatilla County Court, a number of years ago, 
stated its preference for a minimum-width right of way for secondary highways 
through wheat county because of the difficulties of controlling obnoxious weeds 
on uncultivated land and for the further reason that there would be a saving of 
grain-raising acreage to the wheat farmers, He recommenied approval of a 60- 
foot right of way for this section, The Commission approved the recommendation 
unanimously, 


The Assistant Counsel, iir, Neuner, presented to the Commission an 
offer from P, T, Hobbs, Portland, to purchase a small parcel of state-owned 
land along Interstate Avenue in Portland, which property lies outside the 
staniard-ridth highway right of way and is described as portions of lote 10, 
1l, 12, ami 13 of Block 2, Kenton, lir, Hobbs offers to pay ‘750 for this area 
without right of access to the highway fram the property because he has such 
access from an adjoining tract, The Assistant Counsel advised that the prop- 
erty is appraised at ‘31,500. The Commission unanimously authorized the sale 
of the property to ifr. Hobbs for the sum of “1,500 without right of access to 
the highway; however, agreed to sell the property to Mr, Hobbs for the sum of 
©750, without access, provided he will relinquish his right of access to the 
highway from his adjoining property. 


Tne Commission had under discussion a joint report am recommendation 
from the Engineer and the Chief Counsel relative to the adoption of a policy 
concerning the abandonment of sections or portions of old highway right of way 
which are no longer of value for state highway purposes by reason of highway 
relocation, (See letter directed to Oregon State Highway Commission dated 
April 17, 1947, in general files for details.) As a result of discussion the 
Commission aporoved the report and thereupon by unanimous wte adopted the 
following resolution with regard thereto: 
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American companies, to that written by Lloyds of London, The Engineer was 
instructed to ascertain such information, together with information as to the 
cost of insurance written by Lloyds of London as compared with that written by 
American concerns, The Commission also authorized purchase of the new insurance 
through agents representing the Oregon Association of Insurance Agents. 


The Commission had under consideration the application of Mr, M. R, 
Hanger, Portland, to operate an.aerial tramway near the Columbia River Highway 
at Bonneville, The Engineer advised that investigation reveals that the tram 
way will neither extend over the highway nor encroach upon state highway prop- 
erty in any way, so the Highway Commission is not particularly concerned at the 
present time, although later on when the new highway is constructed at this 
point consideration will have to be given to the matter of providing access to 
the highway from the tramway terminal, In view of this report the Commission 
decided to take no action on the matter. 


The Commission discussed briefly the matter of providing adequate 
office space for the State Highway Department in Salem but took no definite 
action thereon, It was agreed that Chairman Banfield would discuss the matter 
with Governor Earl Snell, 


The Engineer submitted a written report on the cost of two projects 
in the City of Portland: (1) Channelization, paving, and signal installation 
4n connection with the Jefferson-Columbia one-way street plan between S.W. 18th 
Street and Harbor Drive, exclusive of certain channelization and signal instal~ 
lation on Harbor Drive necessary in connection therewith, and (2) Signalization 
of 13 street intersections on Front Avenue and signalization of five intersec- 
tions on Harbor Drive, He estimated the cost of the first of these projects at 
878,660 and of’ the second at “3,266, for a total of (121,926, He advised that 
plans for these two improvements have been given very careful study by mr. 

F. T, Fowler, Traffic Engineer of the City of Portland, who approves them f 
the city standpoint; and suggested, if the Comission 2lso approves them, 
that he be authorized to negotiate with the City of Portland to pay half of the 
expense of construction, Following discussion the Commission unanimously 
approved the plans for the Jefferson-Columbia one-way street project and 
authorized the Engineer to negotiate a working agreement. with the City of 
Portland covering payment of the expense on a 50-50 basis, The Commission 
definitely decided not to approve the plans of the Front Avenue—Harbor Drive 
project, 


The Engineer also reported that, as ordered by the Commission at the 
previous meeting, 2 thorough search has been made of the Highway Department's 
records in Salem to ascertain whether or not the Commission at any previous 
time made a definite commitment to continue the improvement of the Umpqua 
Highway east from the City of Reedsport and that no record of such commitment 
can be found, The Secretary was instructed to convey such information to the 
delegation which appeared before the Commission at a previous meeting regarding 
this subject. 
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2, Where the abandoned section or sections of said relocated 
highway are more or less minor in length and carry a small amount of - 
traffic, then by agreement with the county said abandoned section or 
viet oe shall be taken over by the county and maintained as a county 
road, 


3. That before action is taken by the Highway Commission with 
respect to any abandoned section or sections of a relocated state high- 
way negotiations be opened with the county court for the purpose of work- 
ing out and developing a mutual understanding and agreement, the prime 
purpose and objective of which agreement shall be the best interests of 
the State ani the county involved, 


4, That this resolution be entered in the minutes amd records 
of the Commission as of April 23, 1947, and the Secretary of the Commis~ 
gion be instructed to mail to the county judge of each county court in 
the State or to the chairman of the board of county commissioners a 
certified copy of this resolution, and that the Secretary mail a like copy 
to the Public Roads Administration, 


en 


The Commission discussed matters pertaining to the ferry operation 
across the Columbia River between Astoria, Oregon, and Megler, Washington, 
including the question of renewing its contract with Babbidge & Holt for a 
period of one year, construction of a new ferry landing at the foot of 17th 
Street in Astoria, amd the matter of renewing the fire and marine insurance 
now being carried on the ferry boats and landings. 


With regard to the first item, the Engireer presented a letter from 
Babbidge & Holt stating their willingness to an extension of the present con- 
tract in accordame with its existing terms, and offering to reduce by five 
percent the amount of the gross monies that the state is required to pay then, 
The Engineer recommended acceptance of this offer and that the contract be 
extended for a one-year period subject to the deduction, The Commssion 
approved the recommendation unanimously, 


Concerning the construction of a new ferry landing at 17th and 
Commercial Streets in Astoria, the Engineer recalled details of his report 
to the Commission at the previous meeting on the need to acquire the Swanson 
property and to re-establish .ir, Swanson’s business on an adjacent site in 
order to provide suitable accomodations for ferry patrons, Chairman Banfield 
expressed a desire to inspect the premises before taking final action in the 
matter, in view of which a decision was deferred until the next meeting. 


Relative to the renewal of the fire and marine insurance now being 
carried on the ferry boats and the ferry landings, the Commission deferred its 
decision pending a report from the Zngineer and the Chief Counsel as to the 
possibility of changing over the present insurance, which is written by 
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The Comission discussed a letter from the Engineer dated April 15, 
1947, regarding the ssion's, cotplpatiee agreement with the U.S. Reclamation 
Service covering construction of four bridges over the North Umit, Main Line 
Canal, on The Dalles-California Highway in Jefferson County, According to this 
report three of the bridges have been constructed, but the fourth is located on 
a section of highway which is planned for reconstruction but for which no 
contract has been awarded, In view of the circumstances, the Reclamation 
Service is now asking the state to build this fourth bridge and has agreed to 
reimburse the state for one-half of the cost involved pursuant to the terms of 
the aforementioned agreement, The Engineer advised that this bridge is located 
on the Jumiper Butte-Crooked River Section of The Dalles-California Highway, 
which is scheduled for construction during the third postwar year, He 
recommended approval of the Reclamation Service's request and that he be 
authorized to include this bridge construction in the contract for the highway 
work, inasmuch as it does not alter or change the state's obligation under the 
existing agreement. The Commission aoproved the recommendation unanimously and 
so ordered, 


Communications were presented from Eastern Oregon College of Educa— 
tion and others requesting that the Anthony Lake road leading to the Anthony 
Lake winter recreational area, in Baler County, be kept open during the winter 
season for the benefit of winter sports enthusiasts, The Commission discussed 
this matter briefly but deferred action pending a conference with a delegation 
from the City of Baker which is scheduled to appear before the Commission on 
the following day, 


The Engineer reported a request from the City of Hillsboro for action 
as may be necessary to eliminate a traffic hazard which the city alleges exists 
at the intersection of Tenth Street and Baseline Street on the Tualatin Valley 
Highway near the eqst city limits of Hillsboro, He advised that this matter 
has been investigated ‘by the ‘cting Traffic Engineer who recommends the instal— 
lation of a traffic island and appropriate signs, all of which is estimated to 
cost about 1,550, He stateihis concurrence in this recommendation, The Com 
mission approved the recommendation unanimously, 


The Secretary presented a letter from Captain C. T. Smith, owner of 
The Dalles Ferry Company, The Dalles, advising that he has completed a new con 
crete landing for the iaryhill Ferry, with a roadway connecting this landing 
with the old one, and inquiring whether or not the State Highway Department is 
sufficiently interested to hard-surface the new roadway, The Commission con~ 
sidered this a personal responsibility of Captain Smith and decided not to 
join in the expense. 


Communications were presented from lir, Gwen T. Coffin, Publisher, 
Vallowa County Chieftain; Mr, Curtis E. Gould, Superintendent of Joseph Public 
Schools; id, Byron \.. Henry, Publisher, The Herald, Joseph; and members of the 
Joseph High School Student Body, in each of which the State Highway Commission 
is requested to construct additional guard fence along the Ifinam Hill Grade 
Section of the Wallowa Lake Highway in order to provide greater safety for 
traffic and to minimize the occurence of accidents, The Engineer advised that, 
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The Engineer reported on the request of a group of farmers residing 
in the Powell Butte District east of Bend for the improvement of the Powell 
Butte Secondary Highway from its junction with the Ochoco Highway southerly a 
distance of about six miles, He estimated the cost to oil the northerly three— 
mile portion at approximately $35,000 and to oil the entire unit at about 
“45,000, He pointed out that this work is not included in the construction 
program and no funds are immediately available for it, Chairman Banfield gave 
as his thought that the Commission should not, make commitments for future work, 
except for projects of an emergency nature, until it knows how much money is 
going to be available for construction purposes and to match Federal Aid monies, 
Commissioner Schaupp concurred, whereupon the Commission voted unanimously not 
to approve this project, 


The Engineer also reported on the request of Mr, Max Rosen for per~ 
mission to fill in and landscape a small area of state highway right of way in 
front of his establishment known as "Fireside Dinners" which is located on 
the easterly side of US99E, a short distance south of the tow of Milwaukie, 

He presented sketches prepared by the State Parks Department showing a suggested 
plan and recommended approval of the request if Mr, Rosen is willing to pro- 
vide an improvement in accordance therewith, The Commission approved the 
recommendation and ordered that the matter be covered by appropriate agree— 
ment. 


The Engineer requested authority to spend about ‘15,000 for riprap 
work at the north end of the Santiam River Bridge and at the overflow trestle, 
known as No, 7, south of this river, He advised that the riprap is urgently 
needed to protect the embankments at these locations before the next flood 
season to avoid damage to the highway by the flood waters, He recommended 
approval of the request and that the work be done under contract, since the 
contractor for the bridge construction is not interested in the project. The 
Commission approved the recommendation, 


A letter was presented from the City of Medford inquiring as to the 
possibility of securing state aid in repairing city streets that are used by 
heavy truck traffic, The Commission considered this strictly a city obliga- 
tion and thereupon decided not to contribute state funds thereto, 


The Engineer reported a request from the City of Sandy for the 
improvement of the old route of the Eagle Creek-Sandy Secondary Highway within 
the city limits of Sandy, the maintenance of which will become an obligation 
of the city when construction of the new route is completed, He advised that 
the section referred to is 0.3 mile in length and at present is gravel sur— 
faced, He estimated the cost to oil the section at $1,375, of which amount, 
he said, the city has stated a willingness to pay $837.50, which would leave 
a balance of 537.50 to be paid by the state, The volume of traffic that 
will use the road, he said, is sufficient to justify the expenditure, ard he 
recommended approval of the project on the basis of the aforementioned co- 
operative set up, the work to be done by the state's contractor on the new 
route, The Commission approved the recomaerdation unanimously, 
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approved the recommendation and by unanimous vote adopted the following resolu- 
tion with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1947 for street purposes as provided in said law, the several 
sums or amounts set opposite the names of the respective cities or townss 


Adams - - - ----- wenn ee $ 338.95 


Aurora -«---*+e2e%--2e-- 487,36 
Barlow -«-~--- ---<--- -- 104, 29 
Brownsville =— « < <- ------=-=- 1,925.39 
Drain -«-----+----- -- 1,197.35 
Grass Valley -<---------- 409.15 
Lakeview --<-—------7- -- 4,945.85 
Waupin <«e-----s-ee--- = 535. 
Moro -—=3"—f2"f2f""7-"7 75" 3-7 = 619.74 
Ontario ------ -- cree 7,121.94 
Philomath --+---------=- 1,756.92 
Sublimity -<--------7-5-%-> 561,57 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, conforme: 
to and canplied with the requirements of said law so as to qualify each for 
the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 

Adams = College Street 

Aurora = 2nd Street, 3rd Street, 4th Street, Bobs Avenue, 

Main Street, liberty Street, unnamed street leading 

from Liberty Street to the east city limits 
Barlow — Main Street, Second Street, liaple Street and First Street 
Brownsville — All city streets 


Drain - Main Street North, East Hedrick Creek Street, "A" Street, 
3rd Street, Elder Street, Payton Street, Date Street, 


Grass Valley — Market Street, 2nd Street 


| 
| 
' 
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4n conformity with instructions previously given him by the Commission, addi- 
tional sight posts with reflector buttons have been installed on this section 
which should serve the purpose. Chairman Banfield gave as his belief that all 
the Commission can do is to make certain that everything has been done to 

make this hi.hway reasonably safe for the traveling public, Commissioner 
Schaupp concurred, whereupon the Engineer was instructed to personally investi- 
gate the matter and to do that which, in his estimation, is necessary to make 
this section of highway reasonably safe for public travel, 


Letters were also presented from Mr, Gwen T, Coffin, Publisher, Wal- 
lowa County Chieftain, and from the Joseph Chamber of Commerce, inquiring 
when the Highway Commission expects to complete construction of the remaining 
section of the Enterprise~lewiston Highway at the Washington State Line, Thea 
Engineer advised that the grading of this section, whish is estimated to cost 
about 150,000, is a Forest Highway Project under jurisdiction of the Public 
Rozds Administration and that construction is being delayed because of failure 
of the Federal Government to provide funds to finance it. He pointed out that 
the state is obligated to surface the section, and suggested that it might be 
advisable, under the circumstances, for the state to finance the grading work 
with state money in order to expedite completion of this remaining link, inas~ 
much as construction of the Washington section now is under way. The question 
arose whether or not the Federal Government would give the state credit on 
some other job for state funds expended for the grading work, Mr, T. li, Davis, 
District Engineer of the Public Roads Administration, who was present, agreed 
to look into the matter, Chairman Banfield expressed himself in favor of using 
state funds to finance the grading work if such credit can be obtaimd from 
the Federal Government. He further stated that he has discussed the matter 
with Commissioner Chandler, who is of the same belief. Commissioner Schaupp 
expressed his approval on such basis, making the decision unanimous, 
(Discussion of this matter was resumed later in the day when Mr, W. H. Lynch, 
Division Engineer, Public Roads Administration, was present, Mr, lynch agreed 
to recomuend to his superiors a revision in the Forest Highway Program to 
provide for the grading work to be done by the state and the surfacing work 
by the Federal Goverment, He agreed to send the Commission a letter to that 
effect. Such letter was presented on the following day, The Commission 
accepted it and authorized the Engineer to advertise the grading work as a 
state-financed project for bids to be received at the earliest possible time, ) 


The Engineer reported that the following cities and town have 
satisfied the legal requirements with respect to the expenditure of State Tax 
Street Funds which they received in 1947 from 1946 State Highway revenues: 


Adams Drain Moro 
Aurora Grass Valley Ontario 
Barlow Lake view Fhilomath 
Brownsville Maupin Sublimi ty 


He also reported that the plans proposed by the cities for improve- 
ments to be financed with such funds have been examined and found satisfactory. 
He recommended approval of the plans by the Commission, The Commission 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1946 for street purposes as provided in said law, the 
several sums or amounts set opposite the names of the respective cities 
or towns: 


Bonanza were wwe -w weer rere $ 349.97 
Granite sere vyeuweeuwrwnve 129.17 
Haines eerevreovgesveguerrve 566. 26 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


; 
‘ 
§ 


NOW, THEREFORS, BE IT AliD IT HEREBY IS RESOLVED as follows: 


1, That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Bonanza — North Street, Market Street 
Granite ~ Main Street, Center Street 
Haines — Ash Street, Fifth Street, Cole Street, Wilcox Street 


2, That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and towns hereby are approved, 


3. .That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and towns individually so as to qualify each to receive and 
use the funds to them apportioned, 


4. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 
in each of said cities and towns a duly certified copy of the resolution or 
resolutions adopted by the city together with a copy of the resolution 
approving the plans submitted by the city, 


5. This resolution shal? be entered in the minutes and records 
of the Oregon State Highway Commission as of the 23rd day of April, 1947, 


fay) 
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Lakeview — "E" Street South, South Street, Third Street 
South, Fourth Street South, "H " Street, First Street 
North, Second Street North 


Maupin — Grant Avenue, Dufur Avenue, 4th Street, 5t!. Street, 
6th Street 


Moro ~ First Street, Scott Street, Bidwell Street 
Ontario ~ All unoiled city streets 


Philomath — "A" Street, "B" Street, "C" Street, "D" Street, 
"E" Street, "F" Street, "G" Street, "H" Street, "I" 
Street, "J# street, "K" Street, "L" Street, "li" Street, 
"NY Street, North Street, College Street, South Street, 
2nd Street South, lst Street South, 3rd Street South, 
also unnamed streets as shown on map attached to Form 3 


Sublimity — Broadway Street and unnamed streets as shown on 
map attached to Form 2 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved, 


3. That the action taken respectively by said cities and tows, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities ami towns individually so as to qualify each to receive and 
use the funds to them apportioned, 


| 
4 
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4. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy of 
' the resolution or resolutions adopted by the city togethar with a copy 
' of the resolution approving the plans submitted by the city. 


: 5. This resolution shall be entered in-the minutes and records 
: of the Oregon State Highway Commission as of the 23rd day of April, 1947. 


The Commission also approved the plans of the towns of Bonanza, 


: Granite, and Haines for the expenditure of State Tax Street Funds which they 
received in 1946 from 1945 State Highway revenues upon adviee from the 
Engineer that these towns have satisfied the legal requirements and that the 
plans have been examined and found satisfactory, The following resolution 

- with regard thereto was adopted by the Commission by unanimous vote: 
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Hydraulic-dredged embankment on the Troutdale—Zahkeena Creek 
Section of the Columbia River Highway, in Multnomah County; 
bids received March 24, contract awarded April 22, 1947, to 
Hydraulic Dredging Co., Ltd,, low bidder 


Rock toe, rock slope protection, roadbed topping, top-soiling 
and seeding on the Troutdale-i/ahkeena Creek Section of the 
Columbia River Highway, in Multnomah County; bids received 
March 25, contract awarded April 22, 1947, to J. N. & ii. J. 
Conley, low bidder 


Construction of concrete bridge over 0.i/,RR & N. Co, tracks at 
Bridal Veil on the Columbia River Highway, in imltnomah County; 
bids received March 25, contract awarded April 22, 1947, to Guy 
F, Atkinson Co,, the only bidder 


Painting Yaquina Bay Bridge on the Oregon Coast Highway, in 
lincoln County; bids received March 24, contract awarded April 7, 
1947, to L. E. Snell, second low bidder 


In connection with the contract for painting the Yaquina Bay Bridge, 
the Engineer explained that the Commission originally awarded this contract to 
Pacific Bridge Painting Company, the low bidder, at ‘14,148.75, but this 
contractor refused to accept the contract because the bid was far below those 
ef the other bidders, and they preferred to pay the amount of the proposal 
bond, which was 707,44, rather than to stand the chance of losing several 
thousand dollars by accepting the contract, The re-award of the contract to 
ir, Snell, he said, was upon telephonic authority granted by the Commission, 


Tre Commission by unanimous vote confirmed the awards as reported, 


The Commission had under consideration approval of location surveys 
as follows which were reported by the Engineer as completed: 


South approach to City of Corvallis, Benton County 


East, Cottonwood Canyon Section of the Wasco-Heppner Secondary 
Hichway, Gilliam County 


Miles Bridge-Baker Section of the sledical Springs Secondary 
Highway, Baker County 


Gunnell Road-Robertson Bridge Section of the Rogue River Loop 
Secondary Highway, Josephine County 


Crane~Princeton Section of the Diamond Valley Secondary Highway, 
Harney County 


Gerking School-Holdman Junction Section of the Athena-Holdman 
Secondary Highway, Umatilla County 
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letters were $ibshittcs treet! dhe! ld be di herton requesting state 


aid in the repair of a portion of North Second Street, Silverton, which is 
being damaged by log-hauling traffic and further requesting state cooperation 
in providing a direct route for logehauling traffic from the Victor Point 
district through Silverton that will avoid congested streets in the central 
part of the town, The Commission unanimously authorized an expenditure of a 
maximum sum of ‘2,500 in cooperation with the City of Silverton on this pro= 
ject. ; 


The Commission discussed and deferred for future consideration a 
request from the City of Salem for the installation of traffic signals on 
North Capitol Street (Pacific Highway East) at intersections with three city 
streets —— "D" Street, Market Street, and Fairgrounds Road —— the cost, 
which is estimated at “10,000, to be shared equally by the city and the state. 
The Commission ordered an analysis amd report on the subject, 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he has awarded contracts as follows, bids for 
which were received by the Commission at its meetings on February 4 and on 
March 24 and 25, 1947, the conditions of the awards having been satisfied: 


Construction of the Eagle Creek-Sandy Section of the Woodburn 
Sandy Secondary Highway, Clackamas County; bids received 
February 4, contract awarded March 27, 1947, to R. A, Heintz - 
Construction, low bidder 


Surfacing and oiling the Spitzenberg-Scappoose Section of the 
Pittsburg-Scappoose County Road, Columbia County; bids received 
Warch 24, contract omarded. sori 2, 1947, tod’. Nw & i J. 
Conley, dow Bitderd Fs ¥ eo 8 Tu A ey 


Grading and paving the Ashland Section of the Pacific Highway, 
Jackson County; bids received March 24, contract awarded 
April 1, 1947, to bert ‘, Denton, low bidder 


Grading, paving, and construction of two overcrossing struc- 
tures on the Barnes Road—iiltnomah County Line Section of the 
Sunset Highway, Washington County; bids received March 25, 
contract awarded ‘pril 12, 1947, to Porter ‘'. Yett, low bidder 


Grading, surfacing, and construction of a bridge on the i/est 
UniorCornelius Pass Section of the Hillsboro-Cornelius Pass 
County Road, in hmltnomah and Washington Counties; bids 
received March 25, contract awarded April 7, 1947, to K. F. 
Jacobsen Co,, Inc., low bidder 


Umatilla River Dike Project adjacent to the Boardnan-Stanfield 
Highway near Stanfield, Umatilla County; bids received March 24, 
contract awarded April 19, 1947, to Loran Petro, low bidder 
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WHEREAS, the Engineer has reported the completion of said 
surveys and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said surveys, field notes, 
maps and other engineering data, it is the judgment of the Commission that 
the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HERWY IS RESOLVED by this Commis— 
sion, all members being present and affirmatively voting as follows: 


1, That the surveys of the aboveementioned sections of state 
highways, together with the maps, which for identification purposes bear 
the map file Nos, 5B-25-11, 6Be23el, 6Bel9(11, 12,13, & 14), 6B-19-8, 
and 6Br16-(17, 18, & 19), respectively, field notes and other engineering 
data submitted by the Engineer hereby are aporoved, and the Engineer is 
directed to file and preserve the same in the records and files of the 
Commission at Salem, Oregon, 


2. That when said sections of said highways are permanently 
constructed the same shall be done in accordance with said surveys and 
locations unless otherwise directed or ordered by the Commission, 


3, That this resolution be entered in the minutes and records 
of the Commission as of the twenty-third day of \pril, 1947, 


WHEREAS, the Commission heretofore authorized am directed the 
Engineer to make a complete and final survey of the route and permanent 
~ location of the Mill Creek Section of the racific Highway in Eugene, Lane 
County, and in connection therewith to prepare a map showing the route 
and location of said section of highway and to file said reports and 
records with the Commission for consideration; ani 


_ WHEREAS, the Engineer has reported the completion of said 
survey and has submitted the same for the approval or disapproval of the 
Commission; and 


WHIREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THUREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, a majority of the members being present and affirmatively voting 
as follows: ; 


1, That the survey of the above-mentioned section of state 
highway, together with the map, which for identification purposes bears 
the map file No, 1H-5~7, field notes and other engineering data submitted 
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Mill Creek Section of the Pacific Highway in Eugene, 
Lane County 


Each o_ said surveys was discussed at length, and the following 
action was taken: 


(1) The Commission deferred approval of the survey for the 
Gunnell Road-Robertson Bridge Section of the Rogue River Loop Secondary 
Highway, in Josephine Coun » pending investigation by the Engineer -to 
determine whether or not a house which is located’ on the aligrment can 
be avoided, 


(2) The Commission approved the survey of the Mill Creek 
Section of the Pacific Highway in Bugene, Lane County, on the condition 
that the state will in no way be obligated to contribute toward the 
construction of this project an amount in excess of that stated in its 
agreement with Lane County and the City of Eugene dated December 31, 1946, 


(3). The Commission ordered hereafter that in submitting his 
recommendation to the Commission the Engineer shall state whether or not 
the survey is for a project that is included in the approved construction 
program and if so to state the year in which it is programmed for under— 
taking and the amount authorized to finance the work, - 


The remaining surveys were approved by the Commission without quali— 
fication, The following resolutions with regard thereto were adopted by the 
Commission by unanimous vote: ‘ 


WHTREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of each of the following sections of state highways, to wit: 


. 
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South approach to the City of Corvallis, Benton County 


East Cottommood Canyon Section of the Wasco—Heppner 
Secondary Highway, Gilliam County 


Wiles Bridge-Baker Section of the Medical Springs 
Secondary Highway, Baker County 


Crane—Princeton Section of the Diamond Valley Second— 
ary Highway, Harney County 


Gerking School-Holdman Junction Section of the Athena- 
Holdman Secondary Highway, Umatilla County, 


and in connection therewith to prepare maps showing the route and locae 
tion of said sections of highways and to file said reports and records 
with the Commission for consideration; and 
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The Engineer reported that Contracts Nos, 2794, 2808, 2826, 2841, and 
2862 have been completed according to the requirements of the contracts or 
modifications thereof and that said jobs are now ready for acceptance, The 
following resolution accepting the above projects was offered and adopted by 
the unanimous vote of the Commissions 


WHUREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been completed according to the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No, 2794, with i. R. Grasle Company, for lighting 
on the Interstate Bridge between Portland, Oregon, and Vancouver, 
Washington; completed March 24, 1947; 


Contract No, 2808, with Archie R. Averill, for construction of 
a bridge at Junction City on the Pacific Highway, in Lane County; 
completed April 11, 1947; 


Contract No, 2826, with Porter li. Yett, for pavement widening on 
the West Gresham Section of the Jit, Hood Highway, in Multnomah 
County; completed March 31, 1947; 


Contract No, 2841, with Harr & Horton, for pavement widening on 
: the Forest Grove (Main Street and College Way) Section of the Nehalem 
Secondary Highway, in Washington County; completed March 31, 1947; 


Contract No, 2862, with A, H, Saxton & Sons, for furnishing 
crushed rock in stockpiles on the Birkenfeld-Washington County Line 
Section of the Nehalem Secondary Highway, in Columbia County; 
completed March 15, 1947, 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, and 
said jobs are hereby accepted and final payment in connection with each is 
hereby authorized, 


The Commission had under consideration a request from the County Court 
of Wasco Courity that the old bridge over Buck Hollow Creek on the Sherars 
Bridge Secondary Highway be given to the county for re-establishment on a county 
road when the new bridge at this point has been built, ‘he Engineer advised 
that this is a light steel structure with a roadway width of only 15 feet, and 
that there is no place on the State Highway System where it can be used, He 
recommended that the bridge be given to the county without charge on the condi— 
tion that the county will pay all costs of loading and transporting it, The 
Commission approved the recommendation by unanimous vote, 
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by the Engineer hereby are approved, and the Engineer is directed to 
file and preserve the same in the records and files of the Commission 
at Salem, Oregon, 


2, That when said section of said highway is permanently 
constructed the same shall be done in accordance with said survey ard 
location unless otherwise directed or ordered by the Commission, 


3. That the approval and adoption of said survey and route 
shall in no wise alter the provisions of the project agreement hereto— 
fore executed by the State, Lane County, ami the City of Bugene cover= 
ing the highway-road=—street project, which agreement bears the date 
December 31, 1946, 


4. That this resolution be entered in the mimutes and records 
of the Commission as of the twenty-third day of April, 1947. 


—— 


Tne Commission had under consideration the following requests for 


extensions of time within which +6 complete highway contracts? 


Archie R. Averill, Contract No, 280°, for the construction of a 
bridge on the Pacific Highway at Junctaon City, requested an additional 
extension of time of 30 days, fron April 1 to May 1, 1947, within which 
to complete this job, He gave as his reason for requesting the extension 
of time that more drying weather is needed for painting the handrail on 
the structure. The Engineer advised that the structure was completed 
within the time allowed under the previously-extended time limit, with 
the exception of painting the handrails which could not be done until 
suitable weather prevailed, He recommended thatthe extension of tine 
requested be granted without penalty, The Commission approved the recom 
mendation unanimously, not, however, for the reasons given by the con- 
tractor, 


Harr & Horton, Contraet No, 2841, for pavement widening on the 
Forest Grove Section of the 'Alson River and Nehalem Secondary Highways, 
in Washington County, requested an additional extension of time of 90 
days, from December 31, 1946, to March 31, 1947, within which to complete 
this job, They alleged that they were unable to complete the project 
within the previously-extended time limit because of adverse weather 
conditions, The Engineer advised that the reason given by the contractor 
for failure to complete the project within the previously-extended time 
limit is correct. He recommentied, in view thereof, that the extension 
of time requested be granted without penalty. ‘The Commission approved 
the recommendation unanimously, not, however on the basis of the con- 
tractor's statement, 
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1, The Commission does hereby find and declare, based upon 
investigation, reports and recommendations by members of its staff, that 
the parking of motor vehicles along the Pacific Highway East between 
Engineer's Station 940490.3 and mgs? sedi Station 926+50.3 south of the 
City of Hubbard, in Marion Gounty, gon, creates a hazard not only to 
through traffic but to persons owning and using said parked cars, 


2. That in the opinion of the Commission the right of way of 
said highway at said location is not of sufficient width to permit parking 
facilities for large numbers of cars and at the same time provide the 
degree of safety and convenience which in the opinion of the Commission 
should be provided the motoring public, 


3. That the parking of motor vehicles on the right of way of 
said highway within said terminibe and the same hereby is prohibited, 


4. That the Engineer be and he hereby is instructed to erect 
at the said termini, and at such points between said termini as in the 
judgment of the Engineer are necessary to accomplish the purpose of this 
resolution and the action of the Commission as here declared, "no parking 
at any time" signs, 


5. -That a copy of this resolution be sent to the owners and 
operators of said auto wrecking yard and said auction mart, and that a 
like copy be =si1<62 to the Superintendent of State Police. 


6. That this resolution be entered in the minutes and records 
of the Commission as or the twenty-third day of April, 1947, 


The Commission also considered the establishment of a "no parking" 
zone on each sidd of the Suridiial Secondary Highway between .ile Post 0,57 and 
ifile Post 0.60 where airplanes cross in tdking off and landing at the Troutdale 
‘irport, The Commission decided unanimously not to establish such a zone at 
this place because there is no apparent highway hazard at this point and there 
is a question if the Commission has authority to prohibit parking of automobiles 
along the highway for the accomodation of low-flying planes, The “ngineer and 
the Chief Counsel were instructed to ascertain what rights, if any, the 
aeronautical authorities have to control traffic at such locations, 


The Engineer reported that the Alsea-Deadwood Secondary Highway No, 
201, in Lane County, is now in such condition that the six-ton load limit which 
has been in effect on a portion of this road for same time no longer is re- 
quired, He recommended, in view thereof, that the Commission take appropriate 
action to restore the legal load limit on this road, The Comission approved 
the reconmendation and by unanimous vote adopted the following resolution with 
regard thereto: 
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The Engineer presented a similar request from the Baker County 
Court that the old bridge over the Powder River known as "Love" Bridge" on 
the Baker~Homestead Highway be given to the county for re-establishment on 
a county road, He advised that this structure also is of light steel con- 
struction with a roadway width of 15 feet one inch and was designed origin- 
ally for approximately a ten-ton load; also, that there is no place in the 
State Highway System where it can be used, He recommenied that the structure 
be given to the county without charge subject to the condition that the 
county will pay all costs of loading, moving, and otherwise handling the 
structure after it has been dismantled by the state's contractor on the new 
bridge. The Commission approved the recommendation unanimously, 


Consideration was given by the Commission to the establishment of 
a "no parking at any time" zone on each side of the Pacific Highway East 
opposite the Rex Wrecking Yard and ‘uction Mart south of the town of Hubbard, 
Marion County, The Engineer advised that a serious traffic hazard exists 
at this location when activities are under way at the Auction Mart, partic- 
ularly on Sundays when traffic on the highway amounts to as many as 8,500 
vehicles, and the records show that 12 accidents have already occurred along 
this section, He recommended that parking be prohibited on both sides of the 
highway between idile Post 31.64, at a place known as Playmore Park, southerly 
to Mile Post 31.91, a short distance south of the Auction Mart, The Commis— 
sion approved the recommendation and thereupon by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, the Pacific Highway East is one of the major state 
highways and is likewise a federal highway, which highway throughout its 
entire length carries a large volume of traffic; and 


WHEREAS, it appears that a short distance outside the corporate 
limits of the City of Hubbard there is maintained an auto wrecking yard 
and an auction mart on real property abutting on said highway, which 
establishments on certain days of the week are patronized by a large 
number of people, many of whom park their cars within the right of way 
limits of said highway and leave said cars so parked for extended 
periods of time; and 


WHOREAS, the parking of said cars on the shoulders of said 
highway tends to restrict and impair the use of the traveled portion of 
the highway to such an extent that in the opinion of the Commission a 
-hazard not only to through traffic but to the owmers and occupants of 
the parked cars is created; and 


WHEREAS, in the opinion of the Commission public welfare and 
public safety require that the use of the shoulders of said highway within 
said area for the parking of cars should be prohibited; 


NOW, THOREFORZ, BE IT AND IT HEREBY IS RESOLV=D by the Commis— 
sion as follows: 
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Department for approval, such approval being required before the contract for 
construction of a new bridge can be awarded, ‘The Commission approved the 
request by unanimous vote, 


The Commission discussed the setting of a date for its next regular 
meeting and decided to hold such meeting in Portland on Wednesday and Thursday, 
May 14 and 15, 1947, The Commission also tentatively set Monday and Tuesday, 
June 16 and 17, for its regular meeting in June, The Secretary was instructed 
to make the usual arrangements for a place to hold these meetings. 


The Commission had under discussion the re-appointment of Mr, ui R. 
Chessman, ‘storia, former State Highway Commissioner, as a member of the 
Travel and Information Advisory Committee, of which Committee he formerly was 
a member, The Secretary was instructed to ascertain whether or not Mr. 
Chessman would accept such appointment, 


The Commission had under discussion the written report of the Engineer 
dated February 27, 1947, on the Cottonwood Grade Sections of the Wasco-Heppner 
Secondary Highway, particularly the cost to improve the ‘est Cottomvood Grade 
to provide reasonable safety for a number of years, The Engineer estimated 
that such a project, consisting of the improvement of a 16-foot roadbed on the 
present highway alignment with some wider sections at sharp turns and with 
passing zones every 400 or 500 feet, would cost about $350,000, The Commission 
unanimously approved the expenditure of such sum for this purpose with the 
understanding that the work will be done as a minor betterment project. (See 
Zngineer's report, in general files, for details.) 


The Commission also discussed the Engineer's written report dated 
arch 10, 1947, on the request of Douglas County for state aid in the construc 
tion of a new bridge over little River on the North Umpqua County Road, 

Douglas County, The Engineer estimated that the new structure would cost about 
“75,000, including the widening of the approach embankments, and advised that 
Douglas County has agreed to pay half of this expense, which would leave a 
balance of 437,500 to be paid by the state, He recomended approval of the 
County's request provided the County will agree in writing to pay half of the 
cost involved, The Commission approved the recommendation unanimously, 


‘ There was presented to the Commission an "Option for Cooperative 
Construction Project" in the City of Lebanon, being a proposal of the city for 
the improvement of Main Street (Santiam Highway) between Elmor Street ani the 
crossing of the Lebanon-Santiam Canal about 140 feet south of the south city 
limits of Lebanon, also for the improvement of Park Street with connections to 
Main Street, ‘The Engineer advised that the arrangement provides for the desig- 
nation of Park Street as a one-way street for northbound traffic and for the 
designation of Main Street as a one-way street for southbound traffic. He 
submitted for the Commission's consideration a copy of the proposed arrangement 
bearing the signatures of the Mayor and the City Recorder of the City of 
Lebanon and advised that the estimated cost of the project is “125,000, of whica 
amount the City will contribute $13,000, leaving a balance of 112,000 to be 
paid with state funds, He recommenied approval of the arrangement and that he 
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WHEREAS, on the 4th day of February, 1947, at a meeting of the 
Oregon State Highway Commission, all members being present and participar 
ting, the said Commission passed and adopted a resolution reducing the 
maximum load limit on the following highways: 


ALSEA STATE HIGHWAY NO, 27 from ii, P, 7.50 to M,P, 28,08; ALSEA- 
DEADWOOD SECONDARY STATE HIGHWAY NO, 201 from ii, P, 0,00 to li, P. 
19.453 RICHARDSON-BUGENE SECOND iRY STATS HIGHWAY NO, 220 from 
M.P. 11,94 to MP, 36,573 McKENZIZ STATE HIGHWAY NO. 15 from 
lig P, 12,00 to i, P, 55,00; HOOD RIVER SECONDARY STATE HIGH/AY 
NO, 281 from U.P, 11,72 to MP, 17,80, 


and 


WHEREAS, on March 25, the said Commission rescinded and cancelled 
its action reducing the permissible load limit on the said highways except 
on 


“that portion of the ALSEA-DEADWOOD SECONDARY HIGHWAY NO, 201 
lying between U.P. 10,00 and ii.P. 19,45, where the six (6) ton 
load limit ordered on February 4, 1947, shall be continued in 
e‘fect," 


and 


WHEREAS, subsequent to the passage of the said resolutions con 
ditions have changed and the Commission now finds it no longer necessary 
or desirable to maintain the reduced load limit set out in the said reso- 
lutions for the section of the ALSEA~DEADOOD SECONDARY HIGHWAY NO, 201 
between M,P. 10,00 and MP. 19.45. 


NOW, THEREFORE, BE IT RESOLVED that the action of the State 
Highway Commission reducing the permissible load limit on this section 
of highway be and hereby is rescinded and cancelled and the maximum load 
limit permissible on the said section of highway hereafter shall be the 
maximum limit provided by law, 

IT IS HEREBY ORDERED that certified copies of this resolution 
be furnished to the county clerk of Lane County in which the said section 
of highway is located and to the Superintendent of the Department of 
State Police for his information, 


Dated this 23rd day of April, 1947, 


— 


The Engineer reported that the plans for the proposed bridge across 
the Skipanon River on the Warrenton Secondary Highway, in Warrenton, are 
completed, He requested authority to present the plans to the U.S, War 
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$12,000 and is practically the same on both lines, The Engineer advised that 
there is very little difference in the cost of construction, He recommended 
approval of the new location, The Commission approved the recommendation and 
by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of the Hay Creek-Condon Section of the Wasco-Heppner Secondary 
Highway, in Gilliam County, and in connection therewith to prepare a map 
showing the route and location of said section of highway and to file said 
reports and recoris with the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said 
survey and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
map and other engineering data, it is the judgment of the Commission that 
the same should be approved and filed; and 


WHIREAS, after further consideration the Commission has determ 
ined that the route indicated on the field survey as Route "BY is a more 
feasible route and is so planned as to be more compatible with public 
good and does less private injury than the route designated thereon as 
Route "A"; 


NOW, THERIFORE, BD IT AND IT HEREBY IS RESOLVED by this Commis— 
sion, a majority of members being present and affirmatively voting as 
follows: 


1, That the survey of the Hay Creek-Condon Section of the 
Wasco-Heppner Secondary Highway, in Gilliam County, together with the 
map, which for identification purposes bears the map file No, 6B-21-8, 
field notes and other engineering data submitted by the Engineer hereby 
is approved, and the Engineer is directed to file amd preserve the same 
in the records and files of the Commission at Salem, Oregon, 


2, That when said section of said highway is pemanently con- 
structed the same shall be done in accordance with said "B" line survey 
and location unless otherwise directed or ordered by the Commission, 


3, That the previous location adopted by the Commission on 
October 29, 1946, by resolution, and herein referred to as Route "A", be 
and the same hergby is abandoned and said yesolution and action by the 
Commission be and the same hereby is rescinded, 
4, That this resolution be entered in the mimites am records 
of the Commission as of the twenty-third day of April, 1947. 
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be authorized to advertise the project for bids at the earliest opportunity 
in order to insure that the work will be completed this year, As a result of 
discussion, the Commission approved the ar~angement and authorized the 
Engineer to proceed with the construction of the project in conformity there- 
with. The Secretary was authorized to accept the City's offer on behalf of 
the Commission, 


The Commission considered as an item of unfinished business the 
adoption of a permanent location for the Columbia River Highway through the 
City of Hood River, The Chief Counsel advised that the County Court of Hood 
River County and the City Council of Hood River have satisfied the Commis— 
sion's requirements with respect to such location, The Engineer advised that 
it is his intention to consult with the county and city officials in the near 
future with respect to the locatidn, In view thereof, the Commissicn deferred 
action pending the Engineer's report on the subject, : 


The Engineer reported the results of further investigation and 
studies of the Bellewe-Hopewell Secondary Highway between Amity and Hopewell, 
the improvement of which was requested by a delegation from Amity on February 
4, 1947. He recommended the improvement, which is estimated to cost about 
£25,000, The Commission approved the expenditure by unanimous vote and 
ordered the work performed as a minor betterment project. 


The Commission had under consideration a request from the Pacific 
Telephone and Telegraph Company to purchase two tracts of state-ovmed land 
situate adjacent to the Pacific Highway, one being located near Wolf Creek, 
in Josephine County, and the other near the town of Talent, Jackson County, 
which properties the Company needs in connection with construction of a 
coaxial cable which it is installing between Portland and San Francisco, The 
Engineer recommended the sale of the entire tract at the Wolf Creek site for 
the sum of ‘25 but only the back part of the tract at the site near Talent 
for the sum of “150 without access to the highway, He explained that the 
latter tract is situate in the wye connection between the Pacific Highway and 
a county road and that the area at the apex will be needed at some future 
time in order to provide a proper highway connection, The Chief Counsei con- 
curred in the recommendation and explained that the Company will spend about 
‘50,000 at each site for building construction and its equipment installation, 
The Commission authorized the sale of the property as recommenied, 


The Commission had under discussion a written report from the 
Engineer dated March 20, 1947, regarding a proposed revision of the \Wasco- 
Heppner Secondary State Highway west from the tom of Condon, Gilliam County, 
and a report from the ‘ssistant Counsel as to the cost of the right of way on 
the proposed new alignment as compared with the cost of right of way along 
the route of the survey that was approved by the Commission on October 23, 
1946, The Assistant Counsel advised that Senator E. R, Fatland and ir, 
R, A. Meyers, who objected to the alignment of the location previously adopted, 
are satisfied with the new location; moreover, all the other property cwrers 
along the route are satisfied with the new line, which avoids one railroad 
grade crossing, The right of way on the route, he said, will cost less than 
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the Oregon Coast Highway abovt four miles south of Bandon and are truck-hauled 
to Coquille, being weighed at the Bandon scales enroute, He further stated 
that a review of the operations of this Company reveals that its experience 
rating for 1945 and 1946 was slightly below the state average and is satis- 
factory, although during the months of Jammary and February 1947 violations 
increased, particularly with regard to the loads coming from the Bone Mountain 
area, February, he said, the Company's operations have been normal, in 
view of which he recommended that no penalty be imposed on the Company for the 
violations during the first two months of this year, ‘The Commission approved 
the recommendation and so ordered, 


A letter fran County Commissioner %, W, Arens, Hood River County, re- 
questing information concerning the plans of the Highway Commission for further 
development of the Columbia River Highway east of Portland was brought up for 
discussion, but action thereon was deferred pending a report from the Engineer, 
who was instructed to discuss the matter pérsonally with Mr, Arens when he makes 
his visit to Hood River in the near future, 


The Chief Counsel presented an application from a Wr, Charles A. Peters 
to purchase certain state-owned property lying between the old ami new rights of 
way of the Lower Columbia River Highway a short distance south of the town of 
Scappoose, The matter was referred by the Commission to the Ungineer for inves- 
tigation and report, The thoight was expressed, however, that it would be 
satisfactory to sell this property to-Mr, Peters if it is of no value for state 
highway purposes, 


The Secretary presented a resolution from the Gold Beach City Council 
vhereby the City Council approves the plans of the State Highway Commission for 
improvement of the Oregon Coast Highway through their city and assures the 
Commission and its engineers that the Council will help, aid, and assist in 
every way possible to realize this improvement, The Chief Counsel advised that 
the controversy which existed between the people of this tom regarding right 
of way has been settled, so this project can go forward as soon as the plans 
are ready and right of way matters disposed of, ‘The Commission expressed satis— 
faction with the resolution and ordered that this project be expedited as much 
as possible, 


A letter was presented from Mr, Asa W. Battles, County Judge of Crook 

County, Prineville, urging that’ the construction of the Marks Creek Section of 
the Ochoco Highway be expedited, The Secretary was instructed to inform Judgs 
Battles of the status of highway finances and to bring to his attention that 
‘this project is in the Forest Highway Postway Program which is being delayed 
because Congress has not authorized funds to finance it, but the Commission 
expects thé work to proceed as soon as funds are made available, The Commission 
also ordered that a similar letter be sent to the county courts of all of the 
counties, giving them the same general information and further stating that 

the State Highway Commission is not in position to advance state funds, so 
projects involving Federal aid must be deferred until Federal funds are released, 


mn 
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Commissioner Schaupp reported on the question of width of right of 
way to be acquired for the Klamath Falls-Merrill Section of the Klamath Falls= 
Malin Highway in the vicinity of the USRS Canal crossing, which was referred 
to him and the Engineer at the previous meeting for recommendation, He 
advised that nothing less than right of way 80 feet wide should be acquired 
for this section, and he so recanmenied, The Engineer concurred in the recom 


mendation, The reconmendation was approved by Chairman Banfield, and it was 
so ordered, 


Commissioner Schaupp also recommended a 60+foot wide right of way 
for the Midland-idac'ts Store Section of the Lower Klamath Lake Secondary High- 
way, which matter also was referred to him and the Engineer at the previous 
meeting for recommendation, The Engineer concurred in the recommendation, 
Chairman Banfield approved the recommendation and it was so ordered, 


The question of installing continuous lines of sight posts with 
reflector buttons on mountain grades as a general proposition to aid in the 
prevention of accidents was discussed briefly by the Commission, The Engineer 
recalled that he was instructed at the previous meeting to ascertain how other 
states handle situations of this kind, but he is not ready to report on the 
matter, 


In this connection the matter of installing additional facilities 
on the Idinam Hill Grade Section of the Wallowa Lake Highway was mentioned, 
The Engineer was instructed to personally investigate this matter and to take 
action as he may consider necessary to make the grade reasonably safe for 
traffic, 


The Commission discussed adoption of a minor betterment program for 
footpath and sidewalk construction, Action thereon was deferred until the 
next meeting of the Commission, The Engineer was instructed to present at 
that time a list of projects that have been requested, which projects are to 
be outside the limits of incorporated cities and towns, 


The Chief Counsel reported a request from lir, J. H. Massey, 
faldport, for permission to remove sand from the ocean beach south of the 
town of Yachats, He advised that the 1947 legislature enacted a law with 
respect touse of the ocean beach will not become effective until some time 
in July, It was the thought of the Commission that action on this matter 
should be deferred until that time, and it was so ordered, 


The Engineer reported on the logehauling violations of the Coos Bay 
Lumber Company which was referred to him at the previous meeting to ascertain 
the locality in which the overweight loads originated, He advised that the 
Company's two principal operations are on Bone Mountain, adjacent to the 
Coos Bay~Roseburg Highway, and a location adjacent to the Oregon Coast Highway 
about four miles south of Bandon, The logs from the first-mentioned opera— 
tion,*he said, enter the Coos Bay=loseburg Highway at a point about four miles 
east of the towm of Remote and are truck-hauled to Coquille and are weighed 
on the scales at Myrtle Point enroute, logs from the other operation enter 
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Section of the North Santiam Highway. He advised that this project is divided 
in four units and that it has been advertised for bids on two different occa~ 
sions, five bids being received the second time, The low bid, he said, is 
satisfactory, although for an amount considerably in excess of the original 
estimate and will require a contribution by the state of about “150,000 more 
than was originally anticipated, or a total of 450,000, He inquired as to 

the wishes of the Commission with respect thereto, Mr, W. H, Lynch, Division 
Engineer, Public Roads Administration, was present and advised that the Public 
Roads Administration is ready to award the contract for the three units as soon 
as approval of the award has been given by his superiors in Washington, D. C., 
but the fourth’ unit will have to wait until Congress provides additional funds; 
further, that they will then need the “300,000 that the state agreed to contri- 
pute under the original arrangement, He pointed out that if the Commission 
approves the additional contribution of $150,000, it would require a modifica- 
tion of the original agreement, Chairman Banfield stated that he is agreeable 
to the state contributing the additional “150,000; further, that he has dis 
cussed the matter with Comsissioner Chandler, who also approved payment of the 
extra amount, Commissioner Schaupp concurred, making the decision unanimous, 
The Engineer was thoreupon instructed to convey such information to Mr, Lynch 
by letter, 


The Commission also discussed with Mr, Lynch, matters pertaining to 
the completion of the Forest Highway project on the Enterprise—lewiston High- 
way, in Wallowa County, Chairman Banfield briefly outlined the action taken by 
the Commission previously at this meeting whereby the Commission agreed to per 
form the grading work as a state-financed project if the Federal Government 
would contribute Forest Highway funds in an equal amount for other work, i, 
Lynch explained that the Forest Highway Program contains an item of %150, 000 
for grading this section, but work cannot proceed until Federal funds are 
released, He gave as his thought that the original program gould be modified 
to provide that the state would do the grading work and the Public Roads Admin- 
istration the surfacing because the probabilities are that additional Forest 
Highway funds will be available when needed for the surfacing work, In the 
further discussion of the matter Chairman Banfield stated that all the Commis- 
sion is asking is that the Federal Government authorize an expenditure for 
surfacing equal to that which the Commission will spend for the grading work on 
this section, Mr, Lynch agreed to send the Commission a letter stating that if 
the state will do the grading work he will recommend to his superiors that the 
1947 Forest Highway Program be revised to provide a like sum for surfacing this 
unit. (Such letter was filed with the Commission on the following day and was 
accepted by the Commission, The Engineer was authorized to advertise the grad~ 
ing job at once,) 

The Engineer reported an inquiry from a i, A. C. Key, of A. C. Key 
and Co,, real estate firm, Coos Bay, concerning three parcels of state-owned 
property in the Bunker Hill District of Coos Bay. One of these tracts consists 
of right of way of the Oregon Coast Highway at the east end of the Coalbank 
Slough Bridge, It appears that Mr, Key's Company, which is operating a sawmill, 
wants to pile lumber on that portion of the right of way which is outside the 
normal right of way width, The second property is situate on the south side of 
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The Chief Counsel requested authority to attend a meeting of the 
Right of Way Committee of the American Association of State Highway Officials 
which is to be held in Chicago during May 7, 8, ami 9, 1947, He advised that 
this is an important meeting and the expenses incident to his attendance will 
be paid by the Association, The Commission approved the request unanimously, 


In this connection the Zngineer advised that a meeting of the 
Executive Committee of the American Association of State Highway Officials, 
of which he is a member, is scheduled to be held in Washington, D, ©, on 
June 24 and 25, 1947, He requested authority to attend this meeting at state 
expense, The Commission approved the request subject to concurrence by 
Governor Snell, 


The Commission had under discussion the adoption of a policy with 
respect to the issuance of permits for the trimming of trees and shrubbery 
along state highway rights of way as is required in connection with the mainte- 
nance of public utility pole lines, The Ungineer explained a procedure recom= 
mended by the State Parks Superintendent and advised that it has been studied 
and approved by the Chief Counsel as to legality, by the Commission's 
Secretary who is in charge of the issuance of permits, by the Maintenance 
Engineer, and by two Division Engineers, The Chief Counsel advised that ir, 
Allan A, Smith, attorney for the Mountain States Power Company, Albany, has 
studied the procedure and has expressed himself as being perfectly satisfied 
with it, The Engineer exhibited specimen forms, as follows: (1) Application 
for Permit for Trimming of Trees for Utility Line Maintenance, (2) Permit for 
Trimming of Trees for Utility Line Maintenance, containing conditions and 
regulations, and (3) draft of a letter directed to all public utility companies 
requesting cooperation in carrying out the procedure, Following discussion 
the Commission voted unanimously approving the procedure as outlined on the 
condition that it meets with the approval of the utility companies, The 
District waintenance Superintendents throughout the stabe were authorized to 
sign the permits on behalf of the Commission, 


The Assistant Counsel, Mr, Neuner, brought up for discussion a 
right of way matter along the Oregon Coast Highway at Depoe Bay, It appears 
that the Sunset Investment Company, which owns property on the east side of 
the highway opposite Block 4 of Breakers ‘ddition, has deeded to private 
parties portions of its holdings fronting on the highway, including a strip 
of highway right of way ten feet wide along this frontage, and in order to 
clarify the situation the Company has stated its willingness to quitclaim 
its title to this ten-foot strip if the Highway Commission will deed to the 
Comany the area within the segment of the curve opposite Blocks 6 and 8 of 
Breakers Addition, which is located a short distance south of the other loca=- 
tion, such segment to be outside the area included in a right of way 70 feet 
wide, He recommended approval of the transaction in order to clear up the 
difficulty and to provide a uniform-width right of way around the afore=- 
mentioned curve, The Commission approved the recommendation unanimously, 


The Engineer brought up for discussion the bids received by the 
Public Roads Administration for the construction of the Niagara—Detroit 
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In this connection the Engineer exhibited a model of thé proposed 
improvement in Eugene, which was discussed at considerable length, The question 
arose whether or not truck traffic will follow the new route if and when it is 
constructed, It was the thought of the Commission that a letter should be 
obtained from the City Council stating that it will adopt an order routing 
truck traffic over the new route if it is built, and that the city should also 
adopt an appropriate ordinance approving grade changes and establishment of new 
grade lines where necessary as a precedent to the award of the contract, This 
was tentatively approved by the Commission, but definite action thereon was 
deferred until the next meeting, ‘The Engineer was instructed to submit a 
detailed written report on the subject project in the meantime, 


The Assistant Counsel, Mr, J, W, DeSouza, brought up for discussion 
the matter of the sale of timber on a tract of Indian Tribal land in Klamath 
County that is being acquired as a source of gravel for use in connection with 
the state highway project at Chiloquin, He advised that the land and the 
timber is costing the state about “6,000, but he believed there is a market 
for the timber at the rate of “10 per M-FBM and suggested that he be authorized 
to negotiate with same of the loggers in the vicinity for the sale of the same, 
The Commission authorized the negotiations by unanimous vwte, 


The Assistant Counsel, Mr, DeSouza, requested authority to acquire 
certain parcels of real property that are needed for various highway improve- 
ments throughout the state, He presented a list of such properties together 
with the offer that he recommended for each parcel, After careful considera- 
tion of the individual items the Commission approved the offers and the request 
and thereupon by unanimous wte adopted the following resolution with regard 
thereto 


WHEREAS, in connection with the further improvement of the high- 
ways hereinafter designated, it is ani has been necessary to acquire prop- 
erty for right of way, quarry sites, gravel or other material sites, or 
sites for the storage of materials, as hereinafter more definitely set 
forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement which 
have been agreed upon, and 


‘WHEREAS, it is the judgment of the Commission that the said 
options should be ap.roved and accepted, and/or the said reports be de~ 
clared acceptable to the State Highway Commission as bases of settlement 
for the properties involved, ani that the acquisition of the properties 
should be completed, 


NOW, THEREFORE, BE IT RUSOLVED that the several offers or bases 
of settlement, hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be 
and he hereby is instructed to complete the acquisition of the said Prop 
erties and to take title thereto in the name of the State of Oregon, 
one properties hereby ordered and authorized to be acquired are as 

‘ollows: 
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the highway a short distance east of the first-mentioned tract and consists 
of a mmber of lots at the north end of Block 12, West Bunker Hill Addition, 
The third tract consists of that portion of state-owned property in Block 6 
of Bunker Hill Addition outside the limits of the standard-width right of 

way, The “ngineer recommenied denial of itr, Key's request for the stock- 
piling of lumber on the first-mentioned tract and also that the Commission do 
not sell to Mr, Key the second-mentioned tract because it is needed for state 
highway purposes, As to the tract located in Block 6, Bunker Hill Addition, 
he advised that an offer previouslyhas been received from two young servicemen 
to pay ‘2,000 for the same, The tract, he said, is of no particular value for 
state highway purposes and he recommemied acceptance of this offer with re- 
stricted access to the highway, He advised that he has discussed this matter 
with Commissioner Chandler, who expressed himself in concurrence with these 
recommendations, The ‘ssistant Counsel, Mr, DeSouza, advised that the Highway 
Commission paid only $312 for the property located in Block 6, Bunker Hill Addi- 
tion, and gave as his thought that the offer of $2,000 is a very géod one, 

and the Commission should accept it if it is willing to dispose of the prop- 
erty, Following discussion the Commission approved the Engineer's recommenda— 
tion by unanimous vote, 


The Engineer reported that the Public Roads Administration has 
approved the award of the contracts for the following projects in Multnomah 
County: Hydraulic~dredged embankment on the Troutdale-Wahkeena Creek Section 
of the Columbia River Highway; rock toe, rock slope protection, roadbed top- 
ping and topsoiling and seeding on this section of the Columbia River Highway; 
and construction of a concrete bridge over the 0,W, R.R. & N. Co, tracks at 
Bridal Veil on the Columbia River Highway, Lack of approval by the Public 
Roads Administration, he said, was the only reason the awards were not made 
earlier, He advised that, in conformity with authority previously granted 
him by the Commission, he has awarded these contracts to the low bidder in 
each instance, The Commission confirmed the awards by unanimous vote, 


The Commission discussed matters pertaining to the proposed Mill 
Creek project in Eugene which is proposed for construction as a cooperative 
project between the city, Lane County, ani the state, Chairman Banfield 
inquired as to what is being done about acquiring right of way, He raised 
the question es to the advisability of purchasing right of way in the face 
of increasing costs which will obligate the Commission to construct the pro- 
ject. He was informed by the Chief Counsel that options only are being taken 
at tixris time ani that negotiations for the options should be completed before 
the Commission is ready to contract the work, He further stated that, 
according to the present arrangement, the city and the county have definite 
amounts to contribute toward the entire cost so if the right of way eoste 
exceed the amounts available from the city and the county, then it would be 
up to the state to pay the difference. Chairman Banfield stated tha he did 
not believe the Highway Commission should authorize the taking of bids for 
future construction work unless all matters pertaining thereto, including 
right of way, are clear, He asked the Chief Counsel to render a report on 
the status of right of way acquisitions pertaining to the current construc- 
tion program so the Commission can authorize condemnation if necessary, 
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1267l- Shenk, Wesiey E, 
Right of Way 


| Yee 


Option expires 
September 23, 1947 
3.94 acres at ‘200,00 $ 768,00 $ 
255 rods fence at ‘2,00 
rod 510,00 
Allowance = crop loss- 
4e80 acres at 50,00 241,00 1,539.00 Benson 


State to convey to Mr, Shenk 
approximately 1,60 acres, to 
cover severance, restricted access 


13495— Hartman, Louis T, and Frank B, Hartman, 


and Edward J. Hartman and Iva L, Hatton 
Right of Vay 
Option expires 
2.48 acres at $200,00 496,00 496,00 . 
PRINGLE CORNER-MciMINNVILLE SECTION, PACIFIC HIGHWAY 
1352% Osman, Tlla & 
Lease 
Option expires 
April 1, 1948 
20,000 sq. ft, at If 
sq. ft. 200,00 200,00 Waitt 


and cattle guards 
13529= Fhelps, Bessie Belle. 


Easement 
Option expires 
April 1, 1948 
(1 year haul road easement) 
9,180 sa, ft, at 1p 100,00 100, 00 . 


Plus cattle guards on fence 
13528= \Alliams, Charles ami “lla \illiams 
Lease 


Option expires 
April 1, 1948 
(1 year road materials lease) 
§9,000 sq. ft. at If sq. ft. 590.00 
2 apple trees at .25 each 50,00 640.00 . 
Plus fencing, if any 


(Cont t) 
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Vv. ‘ORT ON, SALMON RIVER HIGHWAY 


12668= Turnidge, Earl A, 
Material Borrow 
Option expires 
, duly 28, 1947 
0,286 acre WMP SUM $ 300,00 4% 300,00 Benson 


12667 Harris, 1. W. 
Borrow 5 


Pit 
0,81 acre at 600,00 ~~ 486,00 
ii 4=room old house 214,00 
160 foot drilled wll 
at ‘5.00 800,00 1,500,00 P 
bi 12669= Ray, Eben and Alice Ray 


q Right of Way 
i Option expires 
ai September 18, 1947 


4 0,29 acre at $200,00 58.00 
“4 29 rods fence at “2,00 58,00 
: = Crop loss allowance 20,00 126,00 " 
e-- Private access — Sta, 32400 
North side 


13560~ Ray, Eben 
Gravel Borraw 
lease 
2 year lease — gravel ~ 5f cu, yd, 
taking approximately 5,000 cu, yds. n 


12672— Ray, Freda 
Right of Way 
Option expires 
September 20, 1947 
2.58 acres at “200,00 516,00 
Fencing, 110 reds at 2 
rod 


220,00 
2 gates at 20,00 each 40,00 
Crop = loss 50,00 


Severance — waiver access 174,00 1,000,00 " 
12670— Hageman, Ray E, and Doris M, Hageman, and 


R. C. Pierce 
Right of Way 
Option expires 
September 30, 1947 
; 0,91 acre at “200,00 182,00 
Allowance = moving 5 build~ 
ings 3, 500,00 
Allowance — severance, 
waiver of access 1,318.00  5,000,00 « 


(Con't) 


TIDEWATER SECTION, ALSBA HIGHIAY (CON*T) 


13453= Mays, Carl W. and Esther iiays 
Right of Way 
Option expires 
September 24, 1947 
4.0 acres at $500.00 $2,000,000 $ 
2.0 acres at $337,875 675075 


0,97 acre at $25.00 ©  2he25 
300 rods fence at $1,00 
13455=— Everson, Hattie C, 
Right of Way 
Option expires 


September 26, 1947 | 
0.54 aure at 500,00 270,00 


48 rods fence at $1,50 _72,00 - 342.00 
12456= Everson, Willis E, and Lois V, Everson 
Right of Way 
Option expires 
September 26, 1947 
0,81 acre at “500,00 405,00 


48 rods fence at %1,50 72,00 477,00 


13449— Evans Rae S, 
Right of Way 
Option expires 
October 9, 1947 
2.52 acres at 41,000., 2,520,00 


0,09 acre at 25,00 2.25 
230 rods fence to move 
at $1 rod 230,00 2,752.25 


State to exchange 0,6 acre lying south 
of right of way for 0,6 acre of above 
described right of way 


13659— Paulson, Louise and Glenn E, Paulson 
Right of Way 
Option expires 
October 18, 1947 
2.0 acres at ‘500,00 1,000,00 - 


0,32 acre at $25,00 8,00 
84 rods new fence at 

“1,50 rod _126,00 — 1,134.00 
Land outside new R/W and in old R/W 


revert abutting property owner 


(Contt) 
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13198— Phillips, Rosa Me .illips 
Right of Way 
Option expires 
October 6, 1947 
0.38 acre at “250,00 $ 95,00 $ 
21 rods fence at $1,50 2,50 126,50 


11841— suhs, Fred and Anna K. Muhs 


Quarry 

Option expires 

Warch 31, 1950 
8,04 acres — suitable crushing rock — 
5¢ cu. yd, waste material - lg cu. yd. 
3 year lease 


13186~ Fuller, Ehtel Clark 

Right of Way and Haul Road Easement 

Option expires 

October 17, 1947 
(0,291 acre) 12,675 sq. 
ft. at 207 253.45 
1 year hauling road 
easement 40,00 


1318 Sunset 0il Company 
Right of Way 


2,148 sq, ft. at 50g 

sq. ft. 1,074.00 
Allowance — damages lieu 

moving building 1,000, 00 

ldoving pumps, tanks, 

canopy and re~estab=— 

lishing utilities 1,500, 00 3,574.00 


TIDE: ‘ATER SECTION, ALSEA HIGH./AY 


13454— Grubbs, T. E. and Mabel V. Grubbs 

‘Right of Way 

Option expires 

September 24, 1947 | 
1,70 acres at 500,00 850,00 
1.67 acres at ‘25,00 41.7% 
142 rods fence at 1,00 142,00 
Moving building — low F 
bid 800,00 1,833.75 


12038 “heeler, H. C. 
Right of Way ' 
Option expires 
September 28, 1947 
9,47 acres at £2.50400 $1, 420,50 . 


1,76 acres at “; 

320 rods fence at > 

44 rods fence at $2 
rod 


88,00 
Allowance = severance, 
consequential 2,380,50 5,057,00 
Plus cattle pass 
Waiver access, except farm crossings, 
private access south side, at Sta, 451+48.5, 
4785, 468+40, parcel #1, and private 
access service road only, parcel #2 


JUDKINS PO. G CTION SECTION, PACIFIC HIGH. 


13064~ Kirkland, Matthew C, and Thelma Kirkland 
Right of Vay (underpass) 
Option expires 
Ostober ll, 1947 
2,178 sq. ft, at d0,.¢ 025 
sd. ft, 54045 54.45 


13063~ Lane County 
Right of Jay (underpass) 
0.76 acre 00,00 00,00 


ROSEBURG-DIXONVILLE SECTION ‘ NORTH UMPQUA HIGHWAY 


13235— Byrd, O, Earl and Mae Byrd 
Right of way 
Option expires 
September 24, 1947 
1,330 sq. ft. at "¢ 


sq, ft, 93.10 

Apple tree 25.00 

Allowance = moving bulbs, 

Allowance = reconstructing 

walk approach 14.40 142,50 
(Cont) 
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TIDEWATR SECTION, ALSEA HIGHIAY (CON*T) 


13452— Myers, Albert and Anna liyers 
Right of Way 
Option expires 
October 18, 1947 
0,30 acre at “100,00 $ 30,00 


TAFT— ULE SECTION COAST 


13624 Lattin, H. D. 
Right of Way 
Option expires 
October 10, 1947 
0.56 acre at %500.00 280.00 


13623- Gerveas, Louis, and Pear] Edwards 
Drainage Ditch Easement 
Option expires 
October 10, 1947 
150 feet — drainage 
easement 


13622- Lattin, H. D. 
Right of Way 
Option expires 
October 10, 1947 
0,85 acre at ‘500,00 425,00 


§ 


MILWAUKIE-ESTACADA SECTION, CLACKAiWdAS SECONDARY HIGHVAY 


13582— Holman Fuel Co, 
Right of Way 
Option expires 
October 2, 1947 
2,08 acres at ‘250,00 
150 trees at ‘2,20 each 
115 rods fence at “1,50 
rod 
"8 old fence at ‘1,00 
rod = move 


13576 Turk, Floyd and Daisy Turk 
Gravel Pit 
Option expires 


July 2, 1947 
6.46 acres at ‘100,00 
56 rods fence at %1,00 
rod 


30,00 


280,00 


425,00 


13857 


(CON*T) 


Cozad 


13535— Patterson, Clyde R, 
Right of ifay 
expires 
1947 3 
le acre at “100,00 $ 76,00 § 
97,00 173.00 


Option 

September 16, 
0.76 

97 rods fence at ‘1,00 


rod 


13536- Patterson, Clyde R, 
Right of Way 
Option expires 
September 16, 1947 
0.94 acre at $100,00 94,00 
160 rods fence at “1,00 160,00 254,00 


1353% Meeker, Joe 
Right of Vay and Haul Road 
Option expires 
2,72 acres at “100,00 272,00 


September 13, 1947 
. 275 rods fence at “1,50 
rod 422,50 
13538 Peairs, Thomas D, 
Right of Way 
Option expires 
September 17, 1947 
0,13 acre at “100,00 13.00 
80 rods fencing at 
1,50 rod 120,00 


13542 Gray, Frank and Veda Belle Gray, and 
Lawrence Gray 
75,00 


133,00 


Option expires 
September 18, 1947 
7.50 acres at “10,00 


13532— Dunn, Clifford A, 
Right of Way 
Option expires 
September 18, 1947 
0,02 acre at ‘:100,00 2,00 
12 rods fence at “1,50 
rod 18,00 
Allowance ~ re-estab— 
lishing ditch 10,00 30,00 " 
(Con't) 
23 
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= SECTIGN! UMPQUA HIGHWAY (CONT) 
13236- Singleton, Walter and Olive Singleton 
Right of ‘ay 
Option exires 


October 14, 1947 
5,664 sq, ft, at 5g 


sae ft, § 283,20 $ 
26 rods fence at $2,00 : 
rod “52,00 335,20 


13246~ Todd Building Company, ami L, W, Tyler and 
lele E. Tyler 
Right of Way 
Option expires 
October 16, 1947 
933 sq. ft, at 3’ 
sq. ft, Veh 
10 rods fence at “2,00 
rod 


20,00 
Allowance =- spruce tree 3,00 97.64 
13260- Drain, 0. D., and C. K Pace 
Right of way 
Option expires 
October 15, 1947 
394 sq. ft. 5.00 5,00 


MIDLAND-MAC'S STORE SECTION, LOR KLAMATH LAKE SECONDARY 
13533— Patterson, A. H. 


Right of “ay 
Option expires 
0.13 acre at “100.00 13,00 
38 rods fence to move 
and rebuild at “1.50 roi 57,00 70,00 


13534— licPherson, Harold L, 
Right of Way 
Option expires 
September 15, 1947 
0.60 acre at “100,00 60,00 
90 rods fence at “1,00 
rod 90,00 150,00 


(Con't) 


Norlin 


Cozad 
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CRESCIN 


13555=— Steevens, B. G, 
Stock Pile 
0,92 acres to be exchanged for State-owned lands contain- 
ing 0,46 acre lying in SWINE} Sec, 30, Tp 24 S,, R9E., 
Ki cmath County, Orpgon ; 
00,00 $ 00,00 Chandler 


T —C Vv T WARNER ONDARY 


13522~ Crump, Charles A, 
Right of Way 
Option expires 
October 8, 1947 
2,02 acres at ‘100,00 202,00 
271 rods fence at £1,10 
rod 298,30 500.10 


13519 The Underwood Company 
Right of Way 
Option expires 
October 10, 1947 
1,58 acres at “10,00 


13518— Metzker, Clarence C, 
Right of ‘ay 
Option expires 
October 9, 1947 
3.72 acres at “10,00 37.20 


MUD CREEK-DRAKE CREEK SECTION, WARNER SECONDARY 


13573— Warvindale, Grace M, 

Right of Way 

Option expires 

October 8, 1947 
1.4 acres at ‘150,00 
2,15 acres at “10,00 
203 rods ferme at 1,40 
rod 


13568 Vinyard, Joseph Allen 
Right of ‘ay 
Option expires 
October 9, 1947 
18,24 acres at “10,00 
228 rods fence at %1,15 
rod 


Allowance — reconstruct 
corral 


(Con! t) 
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IL AND=MAC 'S 3 SECTION (CON?T) 


13543~ Gray, Willian i, 
Quarry Access Road 
Option expires 
September 18, 1947 
3,0 acres at “10,00 § 30,00 $ 30,00 
Plus stock guard 


13539— Henley Grange #708 
Right of Way 
Option expires 
September 19, 1947 
0,02 acre 00,00 00,00 


13531— Phipos, James S.-et al 
Right of Way and Stock Pile Site 
Option expires 
September 19, 1947 
1.78 acres at “100,00 178,00 
127 rods fence at $1.00 127,00 
1,06 acres at “100,00 106,00 411,00 


13546— ise, Harney E, 
Haul Road 
Option expires 


September 24, 1947 
0,04 acre at %50,00 2,00 2,00 


13545— Dehlinger, S. P. 
Quarry and Hauling Road 
Option expires 
September 24, 1947 ° 
3,17 acres at 50,00 158.50 158,50 
Plus stock guard and fencing 


13544—- illiams, ‘illiam &M, 
Borrow Pit 
3 year lease — 2,28 acres 125,00 125,00 
Plus fencing 


MAZAMA JUNCTION~LOBERT SECTION, THE DALLES-CALIFORNIA HIGH. ‘AY 


13548~ Hall, Earl 
Quarry Site 
Option expires 
October 14, 1947 
3.38 acres 00,00 00,00 
Plus fencing, and approaches 


tas) 


Cozad 
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¢ *S ‘ 
JOHN DAY-KINZUA SECTION, KINZUA COUNTY ROAD (CON'T) 


13514~ Kinzua Pine Mibls Company 
Right of Way 
Option expires 
October 2, 1947 : Benson 
3,18 acres at $5.00 §$ 15,90 $% 15,90 Haskin 


13498= Condon-Kinzua & Southern Rafilway 
Right of ay 
Option expires 
October 2, 1947 
0.49 acre at $5.00 2.45 2.45 " 


13510- Greiner, Fred C, and Rk, J, Greiner, and 
George M, Greiner 
Right of Vay 
Option expires 
October 2, 1947 
5.64 acres at 45,00 28.20 28.20 " 


13513— Kinzua Lumber Company 
Right of way 
Option expires 
October 2, 1947 
8.55 acres at 5,00 42,5 42,75 ns 


13511- Boehmer, Evelyn Turner 
Right of Way ee < 
Option expires ' “ 
2.46 acres at 5,00: 12,30 12,30 " 


CQNDON-WEST SECTION, WASCO-HEPPNER HIGHWAY 
13613— Myers, R. E. 


Right of Way 
Option expires 
October 16, 1947 
22,0 acres at ‘150,00 1,100, 00 
5 miles new fence at 
#500 mile 2, 500,00 
14 new cattle, machine 
gates at “350 700,00 
Severance damages — 200 
acres at ‘32 acre 400,00 
Crop loss = 22,0 acres 
at {25 acre 550,00 5,250,00 Witt 


Plus cattle pass 


(Contt) 
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MUD CREEK-DRAKE CREEK SECTION, WARNER SECONDARY (CON'T) 


13570= Lake County 
Right of Way 
1,71 acres 


1356% Lane, Denis C, 
Right of ‘vay 
Option expires 
October 18, 1947 
Q,21 acre 


13572— Lynch, Cornelius 

Right of ay 

Option expires 

October 9, 1947 
2.19 acres at $100.00 219,00 
2.19 acres at “0,00 21,90 
260 rods fence at “1,15 
rod 299,00 


POWELL BUTTE SECTION, OCHOCO HIGH\/AY 


13560- Ray, Eben 
Gravel Pit Lease 
3,60 acre = 10 year lease = State to convey 
5.90 acres lying in Ni: Sec, 11, Tp 15S., 
R 14 E., in exchange for gravel 
00,00 00,00 


FOSSILeSERVICE CR7EK SECTION, JOHN DAY HIGH"/AY 


13649- Keeton, Fred 
Right of Vay 
Option expires 
September 26, 1947 
3.93 acres at °25,44+ 100.00 
Plus fencing 


JOHN DAY-KINZUA SECTION, KINZU". COUNTY ROAD 
13515- Loomis, Rollo F, 


Quarry 

October 1, 1947 

Expiration option 
9,05 acres at “15,00 135.95 
Plus cattle guard 


(Contt) 


CONDON-\EST SBCTION, WASCO-HEPPNER HIGHIAY (CON'T) 
13614- Knox, Clara Ann 
Right of Way 
Option expires 
Ostober 16, 1947 
1,20 acres at 50,00 4% 60,00 4 
40 rods fenee at h,so 
rod §2,00 220,00 
UMATI ON ‘ L 
13319— Mooney, J. ©, and Amy Mooney 
Right of vay 
Option expires 
September 23, 1947 
CORRECTION 
0,04 acre 10,00 
10 trees at 52,50 each 25,00 35,00 
BAKER-UNITY SECTION, JOHN DAY HIGHUAY 
1322% Rouse, John et al 
Haul Road Basement 
0,57 acre 00,00 00,00 
Plus stock=-pass 
UNITY-MILL GULCH SECTION, BAKER-UNITY HIGHWAY 
13503— Rouse, John 
Haul Road Easement 
0,38 acre 10,00 10,00 
Plus stock~guard 
SHEEP CREEK HILL SECTION, LITTLE SHEEP CREEK SECONDARY 
13399 Knight, Sam 
Right of Way 
Option expires 
September 6, 1947 
.0,665 acre at “150,00 99.75 
0,665 acre at 550,00 33.25 
42 rods barbed wire 
fence at 51 rod 42,00 175,00 


(Con't) 
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CONDONWEST Qi, WASCO-HEP. HIGH./. (CON!T) 


13615- Potter, Ralph \/, and, Sons 

Right of Way 

Option expires 

October 16, 1947 
9,1 acres at ‘60,00 § 546,00 
487 rods new fence at 
$1,50 rod 730,50 
Severance damages @ 
225.0 acres at 2 450,00 
Crop loss — 9,1 acres 
at “25 acre 227,50 
Plus road entrances 


13618— Weed, Elsie léontague 
Right of Way 
Option expires 
October 16, 1947 
0.5 acre at 500,00 
Allowance — moving 
buildings 400, 00 


13619- Beck, Frances 
Right of Way 
Option expires 
October 16, 1947 
0.5 acre at ‘400,00 


13620- Schreiner, G. J. 
Right of ‘ay 
Option expires 
October ‘16, 1947 
1,0 acre 650.00 
loving buildings, estim- 
ated at 1,500, 00 2,150,090 


13621— Pattee, Ema 
Right of ‘ay 
Option expires 
October 16, 1947 
0,25 acre in lot 19, Lancaster 
Subdivision to be exchanged 
for 0,25 acre in Lot 20, same 
subdivision — State-owned 
Moving building, estimated at 1,000,00 1,000,00 
Plus replacing outbuildings, 
septic tank 


(Con't) 


48865 


(CONT) 


13400~ Nuxall, Adolph (Con't) 
Right of Way 


Option expires 
October 3, 1947 $ $ 
ae fence at “2,00 


640,00 
Allowance ~ moving and 
re-establishing garage 125,00 
Allowance = rebuild barn 

lots and garden fences 75,00 


re-dstablishing barn 300,00 2,424.00 Cozad 
1339% Mead, Claud A, 


Right of Way 
Option expires 
October 3, 1947 
0,31 acres at “200.00 62,00 
Allowance ~ 80 rods fence 
at “1,50 per rod 220,00 182,00 " 


Dee 


The Assistant Counsel also requested authority to institute condemna- 
tion proceedings to acquire additional properties. He presented a list of such 
properties together with the offer that he recanmended in condemnation for each 
parcel as follows: 


Recommended 
Offer 

DEPOT SLOUGH SECTION OF TH CORVALLIS-NEWPORT HIGHWAY 

13612 George D, Corey and Floyd Gregory, et ux *§ 100,00 
JUDKINS PO iGFTSLD J OF THE PACIFIC HIGHJAY 

13065 J, ‘F. Oldham, et ux 150,00 
CRABTREE CRUEK-SCIO S@CTION OF THS ALBANY-LYONS HIGHWAY 

13217 Arthur Hoffman 550.00 
CON ON OF THD WASCO-HEPPNER HIGHW, 

13617 Samuel Hizen estate 200,00 

(Con't) 
— — os on ne - 
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SHEGP_CRESK HILL On 


13396— Turnbow, John .* pe a eae 
Right of “ay and Quarry 
Option expires 
September 6, 1947 
2,52 acres at $10,00 i 25_20 $ 
115 rods fence at $1,00 : 
rod 115,00 
6.43 acres at _—— 321,50 


48 rods fence at $1,00 
rod 48,00 5090 Cozad 
Plus stock-guard 


13396— Beaudoin, N. =, 
Right of Way .- 
Option expires 
September 5, 1947 

1.78 acres at %150,00 267,00 

355 rods woven wire fence 
1,88 acres at £10.00 218.89 M9 .55 " 


13401— Willis, i. Je 
Right of Way 
Option expires 
September 7, 1947 

1.43 acres at “10,00 14.30 
Allowance for removing and 
rebuilding 12 rods fence 
and 1 iron gate 15,00 29.30 . 


13395— Hesket, Willard B, ; 
Right of Way 
Option expires 
September 6, 1947 : 
0,31 acre at ‘200,00 62,00 
80 rods fence at “1.25 
rod 100,00 162,00 “ 


13400- Nuxall, Ado}ph 
Right of Way 
Option expires 
October 3, 1947 
5,81 acres at “150,00 871,50 
Severance damages ~ 5,50 
acres at 50% — 150,00 
acre 


412,50 


(Con! t) 
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forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other pur~ 
pose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of lami hereinafter described are each necessary for 
the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1, That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each necessary for the 
accomplishment of the purposes hereinafter expressly and specifically set 
forth, which said real properties and the specific purposes fer which the 
same are being acquired are described as follows, to wit: 


Real property owred by Floyd Gregory, et al., which property 
is located in Lot 8, Section 7, Township 11 South, Range 10 est, 
J,M,, Lincoln County, Oregon, and is more particularly described on 
the attached sheet and designated as Parcel No, 1, and is further 
identified in the records of-the Highway Commission as file R 13612, 
which property is being acquired for right of way purposes in connec— 
tion with the Corvallis-Newport Highway; *# 


Real property owned by the Samuel Hizen estate, which property 
is located in the Lancaster Subdivision in .the southwest quarter 
(si:) of the northwest quarter (N/:) of Section 10, Township 4 South, 
Range 21 East, ‘i... Gilliam County, Oregon, and is more particularly 
described on the attached sheet and designated as Parcel No, 2, and 
is further identified in the records of the Highway Commission as 
file R 13617, which property is being acquired for right of way pur- 
poses in connection with the Wasco-Heppner Highway, * 


2, That the Commission does hereby find ami declare that each 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the specific purposes here— 
inabove set forth, and the said properties are being acquired for the ex— 
press and specific purposes in this resolution set forth, 


3, That the State Highway Engineer be amd he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary im con 
nection with the determination, description, and acquisition of said real 
properties, and said Engineer is further instructed to prepare and submit 
to the Legal Department necessary and adequate descriptions of the said 
real properties, which said descriptions shall be available for the prep- 
aration of any deed or deeds or other instrument or instruments necessary 
to complete the acquisition of said property or properties, swnether said 
properties be acquired by purchase, donation, agreement, cr by the exer~ 
cise of the power of eminent domain, , 


ieee LA 
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COURT STRE7T-DORIAN STREET SECTION OF OLD ORSGON TRAIL 
12678 Earl Gillanders , 


12682 Union Oil Company of Califomia 


GLUNDALE JUNCTION-WOLF CREEK SECTION OF THE PACIFIC HIGHWAY 
12097A \Ailliam J, Zaston, et ux 


BARNES ROAD-MULTNOMAH COUNTY LINZ SECTION OF TH= SUNSET HIGHWAY 


3289B Joseph Peterkort, et ux 
Waiver of access 


DRY _CREEK-DETROIT SECTION OF THE NORTH S.ANTTAM HIGHWAY 


12548 Theron C, Hoover, et ux 
Amend resolution of August 6, 1946, to include restriction of 
access, 


Following careful consideration of the individual items the Commis=- 
sion approved the request and the offers and thereupon, by unanimous vote, 
adopted the following resolutions with regard thereto: 


WHERZAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur~ 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadgasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte~ 
nance of unobstructed view of any state highway so as to provide for 
the safety of the traveling public, and/or for the culture of trees 
and the preservation of scenic places and other objects of attraction 
or scenic value adjacent to, along or in close proximity to state high- 
ways or which may be conveniently reached fran or by a public highway, 
and/or for the development and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 


a 
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and/or for shops, equipment sheds, office buildings, maintenance sites, 
patrolmen accomodations, snow fences, quarry sites, gravel pits, storage 
sites, stockpile sites, weighing stations, broadcasting stations, and/or 
for agpropriation, acquisition, or mamfacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance 
of unobstructed view of any state highway go as to provide for the safety 
of the traveling public, and/or for the culture of trees and the preserva~ 
tion of scenic places ami other objects of attraction or scenic value 
adjacent to, along or in close proximity to state highways or which may be 
conveniently reached from or by a public highway, and/or for the develop- 
ment and maiubenance of parks, parking places, auto camps, camp sites, 
roadside development, recreational grounds or resorts, forest or timbered 
areas, or other places of attraction and scenic value, and/or for any 
other use or purpose necessary or deemed necessary for carrying out the 
purposes of the Oregon Highway Code, and/or for flight strips, airfields, 
access roads, public highways, or for any other purpose designated by the 
United States; and 


WHEREAS, it is the judgnent of the Highway Commission that the 
tracts or parcels of land hereinafter described are each necessary for the 
specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HcREBY 1S RESOLVED by the State 
Highway Commission as follows: 


1, That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter expressly and specifi-~- 
cally set forth, which said real properties and the specific purposes for 
which the same are being acquired are described as follows, to wits 


Real property owred by J. F. Qidham, et ux., which property is 
located in the southeast quarter (SE2) of Section 34 and the Daniel 
McVey D.L.C. No, 82, Township 17 South, Range 3 West, \.d., Lane 
County, Oregon, and is more particularly described on the attached 
sheets ami designated as Parcel No, 1, and is further identified in 
the records of the Highway Commission as file R 13065, which prope rty 
is being acquired for right of way purposes in connection with the 
Pacific Highway; * 


Real property owned by Earl Gillanders, which property _is located 
in the southeast quarter (SER) of the northwest quarter (NW.;) of 
Section 10, Township 2 North, Range 32 East, eMe,y Umatilla County, 
Oregon, and is more particularly described on the attached sheets and 
designated as Parcel No, 2, and is further identified in the records 
of the Highway Commission as file R 12678, which property is being 
acquired for right of way purposes in connection with the Old Oregon 
Trail; # 
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4, That J, M Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners 
and/or with the tenants or persons in possession, if there be any, of 
said parcel oz parcels of land with respect to the compensation to be 
paid for the taking of the same and the damages, if there be any, and 
in the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J, M, Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
sary and appropriate to acquire title to the said parcels of real prop- 
erty. 


5, That-in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or either of them, or any 
interest therein, the said J. M. Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgnent may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owers. 


6, That this resolution be entered in full in the mimtes 
and records of this Commission as of the twenty-third day of ‘pril, 1947. 


ne 


FOOTNOTE: 


* The nanes of the property ovmers and the detailed descrip- 
tion of the respective parcels of reai property mentioned in this resolu- 
tion are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No, ‘la, under the head- 
ing "Real Property Condemnation Resolutions" and said descriptions by 
this reference are made a part of this minute entry to the same extent as 
if copied in full herein, 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of enin- 
ent domain real property and/or any right or interest therein necessary 
or deemed necessary for rights of way, either for original location or 
for widening, straightening, or otherwise changing already established 
highways, whether within or without the corporate limits of cities and 
toms, together with rights of access from abutting property thereto, 
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6 That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-third day of April, 1947. 


Fon: 


* The names of the property owners and the detailed descrip~ 
tion of the respective parcels of real property mentioned in this resolu- 
tion are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No, 74, under the head- 
ing "Real Property Condemnation Resolutions" and said descriptiors by 
this reference are made a part of this mimte entry to the same extent as 
if copied in full herein, 


a 


WHEREAS, by virtue of the laws of the State of vregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain, 
real property and/or any right or interest therein necessary or deemed 
necessary for rights of way, either for original location or for widening, 
straightening, or otherwise changing already established highways, whether 
within or without the corporate limits of cities and towns, together with 
rights of actess from abutting property thereto, and/or for shops, equip- 
ment sheds, office buildings, maintenance sites, patrolmen accomodations, 
snow fences, quarry sites, gravel pits, storage sites, stockpile sites, 
weighing stations, broadcasting stations, por for appropriation, acqui- 
sition, or manufacture of roadbuilding materials, approach or hauling 
roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the traveling 
public, and/or for the culture of trees ami the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, along 
or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development ani mainte- 
nance of parks, parking places, auto camps, camp sites, roadside develop~ 
ment, recreational grounds or resorts, forest or timbered areas, or other 
places of attraction and scenic value, and/or for any other use or purpose 
necessary or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airfields, access roads, public 
highways, or for any other purpose designated by the United States; ani 


WHEREAS, the highway designated and identified in the records of 
the Highway Commission as the Albanylyons Secondary State Highway No, 211 
is a part of the state highway system and as such is under the control and 
jurisdiction of the Highway Commission and the Commission is responsible 
for the location, construction, reconstruction, and maintenance of said 


highways and 


i _ 


POLARS Rr IU Mop tein 
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Real property owned by Union Oil Company of California, which 
property is located in lots 1, 2, and 18, Block 46, Reservation 
Addition to Pendleton, in Section 10, Township 2 North, Range 32 
East, '.u,, Umatilla County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcal No. 3, 
and is further identified in the records of the Highway Commission 
as file R 12682, which property is being acquired for right of way 
purposes in connection with the Old Oregon Trail, # 


2, ‘That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the s.ecific purposes 
hereinabove set forth, and the said properties are being acquired for 
the express and specific purposes in this resolution set forth, 


3. ‘That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, amd acquisition 
of said real properties, and said Engineer is further instructed to pre- 
pare and submit to the legal Department necessary and adequate descrip- 
tions of the said real properties, which said descriptions shall be 
available for the preparation of any deed or deeds or other instrument 
or instruments necessary to complete the acquisition of said property or 
properties, whether said properties be acquired by purchase, donation, 
agreement, or by the exercise of the power of eminent domain. 


4. That J. i, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owmers 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. 1i,. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be ard he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces= 
sary and appropriate to acquire title to the said parcels of real prop- 
erty. 


: 
} 
4 
, 
; 
‘ 


oe 


i = 


5, That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwi se 
the said above described real properties, or any of them, or any interest 
therein, the said J. li, Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or aprt pro- 
cedure connected with or prosecuted for the agquisition of said properties 
or interest tiuerein as in his judgment may be for the best interests of 
the State, the State Highway Commission, and/or the defendant property 
owmers,. 
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The widths (in feet) of the strip of land above referred to are 


as follows: 
Width on Northerly Width on South— 

Total and Easterly Side erly and West- 

Station to Station Width of Center Line ly Side of Cen- 
ter line 

6437.25 to 11494.73 60 feet 30 feet 30 feet 
11494. to 2463.0 40 feet 20 feet 20 feet 
27463 to 29403,0 Taper 40 Taper 20 

te 100 feet 20 feet to 80 feet 
29+03 to 30+28.0 1C0 feet 20 feet 80 feet 


The parcel of land to which this description applies contains 
2,63 acres. 


NOW, THEREFORE, BS IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1, That the Commission does hereby find and declare that the 
real property above described is necessary for the purpose of constructing 
thereover a hauling road over which to transport materials from the quarry 
site owned by the State to the Albany-Lyons Secondary State Highway ; 


2. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made the necessary survey and pre- 
pare the necessary description for the purpose of locating on the ground 
and defining the area to be acquired and furnish the Commission's Chief 
Counsel with a copy of said description, which said description shall be 
used in the preparation of any deed or other instrument in connection with 
the acquisition of said property, whether said property be acquired by 
purchase, agreement, or by the exercise of the power of eminent domain; 


3, That in the acquisition of said property a permanent ease— 
ment rather than fee title shall be taken; 


4. That J. M, Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the ower and/or with 
the tenants or persons in possession, if there be any, of said parcel of 
land with respect to the compensation to be paid for the taking of the 
same and the damage, if there be any, and in the event that no satisfactory 
agreement can be reached then it is hereby further resolved that J. i. 
Devers, Assistant Attorney General and Chief Counsel for the State Highway 
Commission, be and he hereby is requested and authorized to commence and 
prosecute to a final determination such suit or action as may be necessary 
and appropriate to acquire a permanent easement over and across said parcel 
of real property; : 
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WHEREAS, the State has acquired for the purpose of procuring 
therefrom rock, sand, gravel, and other mineral aggregate, which materials 
are to be used in connection with the construction, repair, and improve- 
ment of said hizhway, a tract of land generally described as being located 
in the southwest quarter (SiW-) of Section 35, Township 10 South, Range 2 
Jest, W.M., Linn County, Oregon; and 


WHERTAS, it is necessary to acquire an easement for a hauling 
road over and across the property of ‘rthur Hoffman, which hauling road 
when acquired and constructed will connect the said quarry with the said 
hichway; and 


WHEREAS, the real property sought to be acquired for the pur 
pose of constructing am maintaining thereon a hauling road is described 
as follows: 


A parcel of land lying in the southeast quarter (SER) of Sec- 
tion 35, Township 10 South, Range 2 West, W.M,, Linn County, 
Oregon, and being a portion of the following described property: 
that tract of land which was conveyed by those certain deeds to 
Arthur Hoffman recorded in Book 101, Page 243, and Book 133, Page 
529, of linn County Record of Deeds; the said parcel being all 
that portion of the foregoing described property included in a 
strip of land of variable feet in width on each side of the center 
line of the quarry access road as said road has been located over 
and across or adjacent to the said property; the location of the 
said strip of land (in so far as it encroaches upon said property) 
being determined tythe said center line from Station 6+37.25 to 
Station 30+28,0, wnich portion of center line is described as follows: 


Beginning at a point which is @ngineer's center line Station 
6+37,25, oposite and 20 feet distant from which point the northerly 
line of the said strip of land intersects the west line of said 
property; said point also being 2395.3 feet north and 23,4 feet 
east of the south quarter corner of Section 35, Tommship 10 South, 
Range 2 Vest, i.ii3 thence South 87° 41! East a distance of 324.67 
feet; thence on a 716,19 foot radius curve right (the long chord 
of which bears South 78° 21' 30" East 231,79 feet) a distance of 
232,81 feet; thence South 69° 03! 30" Bast a distance of 951.34 
feet; thence on a 572.96 foot radius curve left (the long chord of 
which bears South 79° 31! 30" East 208.38 feet) a distance of 
209,55 feet; thence “ast 82,22 feet; thence on a 100 foot radius 
curve right (the long chord of which bears South 45° 00! Last 
141.42 feet) a distance of 157,08 feet; thence South 433,08 feet 
to Engineer's center line Station 30+28,0, opposite and 80 feet 
distant from which station the westerly line of said strip of land 
coincides with the northerly line of the county road to ‘cio, 
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of constructing a highway over said relocated line it is necessary that 
real properties be acquired for rights of way end that other real prop— 
erties be acquired for rights of way and that other real properties be 
acquired for procuring therefrom roadbuilding materials; ani 


WHEREAS, pursuant to the provisions of Section 100-115, 0.C,L.A., 
the Highway Commission is authorized to determine and fix the widths of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor and real properties from which to 
procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Commis- 
sion is authorized, when acquiring real property for highway purposes, to 
acquire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Pacific Highway, as one of the major highways of 
the State, carries a large volume of traffic, both state and interstate, 
and it therefore is the judgment and opinion of the Commission that 
wherever possible access to and from said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1, The Commission does hereby find and declare that the prop- 
erty hereinafter described is needed and required for right of way pur 
poses in connection with the construction ami maintenance of the section 
of the Pacific Highway known and designated as the Johns—\/olf Creek Sec- 
tion, which said property is owned by William J, Easton and Jean Easton, 
husband and wife, and is particularly described as follows: 


A parcel of land lying in Tract 23 of Wolf Creek Orchard Tracts 
in the southwest quarter (SWt) of the southwest quarter (SW) of 
Section 14, Township 33 South, Range 6 West, ‘/.i4,, Josephine County, 
Oregon; the said parcel being all that portion of the omer's prop- 
erty included in a strip of land of variable width and being all of 
said tract lying between the southerly right of way line of the 
Southern Pacific Company and a line 100 feet distant southerly of 
and parallel to the relocated center line of the Pacific Highway as 

’ gaid highway has been relocated over and across or adjacent to the 
said property; the location of the said strip of land (in so far as 
it encroaches upon said property) being determined by the said center 
line from Station 666+75,3 to Station 670+13.8, which portion of 
center line is described as follows: 


Beginning at a point which is Engineer's center line Station 


66647543, opposite and 57 feet distant northerly from which point is 
the northeast corner of said Tract 23; said point being 1888 feet 


9% 
fee 
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5. That in the trial or prosécution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the above 
described real property, or any interest therein, tha said J. M. Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby 
authorized and empowered to make such stipulation, agreement, or admis- 
sion in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said property or interest therein as 
in his judgment may be for the best interests of the State, the State 
Highway Commission, and/or the defendant property owners 


6, That this resolution be entered in full in the minutes and 
records of. this Commission as of the twenty~third day of April, 1947, 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, s$raightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition, or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or deemed necessary 
for carrying out the purposes of the Oregon Highway Code, and/or for 
flight strips, airfields, access roads, public highways or for any other 
purpose designated by the United States; ani - 


WHEREAS, the Pacific Highway (State Highway No, 1, U.S. Route 
No, 99) is a state highway under the jurisdiction and control of the 
State, and said highway is, in addition to being a part of the state 
highway system, a part of the federal highway system; and 


WHEREAS, for the. purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Johns~iJolf Creek Section, and for the purpose 
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said J. M, Devers, as Chief Counsel for the State Highway Commission, be 
and he hereby is requested and authorized to commence ani prosecute to a 
final determination such suit or action as may be necessary and appropriate 
to acquire title to the said percel of real property and all rights of 
access thereto except the above mentioned non-commercial access at 
Engineer's Station 670+00, 


6, ‘That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said 
described real property, or any interest therein, the said J. li. Devers, 
as Chief Ceunsel to the Oregon State Highway Commission, is hereby author 
ized and empowered to make such stipulation, agreement, or admission in 
comection with any trial or court procedure connected with or prosecuted 
for the acquisition of said property or interest therein as in his judge 
ment may be for the best interests of the State, the State Highway Commis- 
sion, and/or the defendant property owners, 


7e This resolution shall be entered in full in the mimtes ani 
. Yecords of this Comission as of the twenty-third day of April, 1947. 


WHEREAS, heretofore, to wit: on the sixth day of August, 1946, 
the Commission adopted a resolution finding and declaring the acquisition 
of certain real property owned by Theron C. Hoover, et al., necessary in 
connection with highway construction, and in and by said resolution 
authorized and directed the Commission's Chief Counsel to institute and 
prosecute condemnation proceedings for the acquisition of said property 
in the event the property could not be acquired by agreement; and 


WHEREAS, since the adoption of said resolution it has been 
determined that it is advisable and in the interests of the traveling 
public that, in addition to acquiring fee title to the real property 
described in said resolution, there be acquired the defendants! right of 
access from their abutting property to the North Santiam Highway and all 
right of access from said highway to said abutting property, except a 
private access (hereby defined as the right to enter and leave the highway 
by the grantors, their heirs and assigns, for any purpose other than a 
commercial use of the adjoining property which caters to, invites, solicits 
from, or is dependent upon the users of the highway) on the northerly side 
of the highway at Highway Engineer's Station 14+00; and 


WHEREAS, it is the judgment and opinion of the Commission that 
said resolution should be amended so as to provide for and authorize the 
acquisition of all rights of access from the owners! abutting property 
to the real property described in said resolution of August 6, 1946, and 
all rights of access from said property described in said resolution to 
said abutting property, except said private access at Station 14+00; 
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south and 370 feet east of the west quarter corner of Section 14, 
Township 33 South, Range 6 West, W.M.; thence on the arc of a 
2291.8 foot radius curve right (the long chord of wiich bears 
South 69° 24! 00" West 338.14 feet) a distance of 338,5 feet to 
Engineer's center line Station 670+13,8, opposite and 53 feet 
distant northerly fron which station is the northwest corner of . 
said Tract 23, 


The parcel of land to which this description applies contains 
1,18 acres, of which 0,30 acre lies within the existing right of 
way, title to which hereby is alleged to be in the public, and 0,88 
acre lies outside of the existing right of way, 


2, That the section of said highway has been relocated, 
planned, and the specifications for the construction and improvement of 
the same made in a manner which will be most compatible with the greatest 
public good and will in the opinion of the Commission do the least pri- 
vate injury. 


3. The Commission does hereby further find and declare that, 
in addition to the acquisition of the real property above described, it 
is, in the judgment and opinion of the Commission, necessary that there 
be acquired all rights of access from abutting property to the parcel of 
real property herein described and the highway which is to be constructed 
thereover, except an access for non-commercial purposes of « width not to 
exceec twenty-five feet on the south side of the highway at Engineer's 
Station 670+00, 


4. That the State Highway Engineer be and he hereby is in 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real property, and said Engineer is further instructed to prepare 
and submit to the legal Department the necessary and an adequate descrip- 
tion of said real property, which said description shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain, 


5, That J. M Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be ami he hereby is requested, 
authorized, and directed to attempt to agree with the owvmers or with the 
tenants or persons in possession, if there be any, of said parcel of 
land with respect to the compensation to be paid for the taking of the 
same and the damage, if there be any, and is authorized and directed to 
acquire, in addition to title to the said described parcel of land, all 
rights of access thereto except an access for non-commercial purposes, 
of a width not to exceed twenty-five feet, on the south side of the high 
way at Engineer's Station 670400, and in the event that no satisfactory 
agreement can be reached then it is hereby further ordered that the 
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Banfield gave as his thought that the Commission should not place any more roads, 
either county or private, on the State Secondary Highway System at this time. 
Commissioner Schaupp expressed himself similarly, whereupon it was so ordered, 


The Commission had under discussion matters pertaining to the con- 
struction of bridges involving the use of structural steel, It was brought out 
that steel for certain types of construction is readily available, especially 
plate steel for girders, but not for other types, The Commission also was 
informed that the Public Roads Administration will authorize the contracting 
of steel bridge construction if assured that steel is obtainable, The Mill 
Creek Bridge on the Warm Springs Highway, in Wasco County, was mentioned in the 
discussion, It was recalled that bids for the building of this structure were 
received at one time and were rejected because of unavailability of materials, 
The Commission authorized the Engineer to re~advertise this project for bids to 
be received at the June meeting. 


Commissioner Schaupp brought up for discussion a proposal by certain 
citizens of Klamath Falls for the establishment of a state park between Bonanza 
and Malin, Klamath County. He advised that a park now‘exists at this location, 
and Hon, Henry Semon, State Representative, Klamath Falls, has expressed:a 
willingness to purchase this tract and present it to the state as a gift for 
park purposes in honor of his son who was killed in “orld War II, if the Commis— 
sion will accept it. He spoke in favor of accepting Mr, Semon's offer, Chair 
man Banfield expressed himself similarly subject to a favorable recommendation 
from the State Parks Superintendent, who was instructed to inspect the property 
and to report his findings at the next meeting. 


The Commission recessed at twelve o'clock noon and reconvened at 2:00 
p.m, with the same persons present and participating. 


Messrs, M. L, Rutherford and C, A, Bennett, Enterprise, and George 
Dawson, Joseph, Oregon, apv,eared before the Commission in the interests of the 
Enterprise-Lewiston Highway. Mr, Rutherford wag the principal spokesman, They 
inquired as to the plans of the Commission for completion of the remaining link, 
0,88 mile in length, at the Oregor-/ashington State line. Chairman Banfield 
explained that grading work on this project is programmed for performance as a 
Forest Highway project under the supervision of the Public Roads Administration; 
however, Forest Highway funds with which the work was to be financed are not © 
available at the present time, so the work has been delayed, The Commission, 
he said, is obligated to complete the project, and in order to expedite it has 
tendered a proposition to the Government authorities whereby the state will 
perform the grading work and the Government will spend an equal amount of Forest 
Highway money for surfacing, and if this arrangement materializes, the project 
will be advertised immediately for bids, The Engineer advised that, if neces~ 
sary right of way has been obtained, it might be possible to receive bids for 
the work at the June meeting of the Commission, 


Mr, Dawson brought up for discussion tne improvement of the Little 
Sheep Creek Secondary Highway east of Joseph, He advised that a super highway 
is not particularly needed, but the improvement of the present road will satisfy 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion as follows: 


1, That said original resolution be amended and that by said 
amertiment the Commission's Counsel be and he hereby is authorized and 
directed to acquire all right of access to and from the real property 
described in said resolution of August 6, 1946, under file No, 12548, 
belonging to Theron ©, Hoover, et al,, in addition to the acquisition 
of the real property described in said resolution, except there shall be 
provided a private access, as above defined, on the northerly side of 
the North Santiam Highway at Highway Engineer's Station 14+00, 


2, That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-third day of April, 1947. 


— 


The Engineer brought up for discussion the proposal of the Weyer— 
haeuser Mmber Company to provide off-street parking accomodations for the 
cars of its employees at North Bend. He exhibited a map showing the plan, 
which, he said, was prepared as the result of a mumber of conferences betwean 
Company officials and himself, and read aloud a letter dated April 21, 1947, 
from Mr, Robert P, Conklin, Company representative, North Bend, with regard 
thereto, He recommended approval of the plan, which, he said, also meets 
with the approval of Commissioner Ben R. Chandler, He pointed out that the 
plan provides for purchase by the state from the Company of a small tract of 
land, containing approximately one-half acre, for the sum of §2,300 and the 
sale of a small tract of state-owned land to the Company for the sum of 
$3,500, It also provides that the state shall assume the expense of moving 
a short section of the Southern Pacific Company tracks and that the Company 
shall pay the cost of additional railroad track shifting as may be required, 
The entire cdst to the state, he said, would be about $10,000, He declared 
that the improvement will not be for the benefit of the Weyerhaeuser Timber 
Company alone but will also serve other industries in that vicinity, Follow 
ing discussion of details, Chairman Banfield expressed his approval of the 
project if approved by the Commission's Chief Counsel, ‘Commissioner Schaupp 
also stated his approval if legal matters pertaining thereto are clear, 


The Engineer reported on the request of the County Court of Benton 
County for an extension of the Alsea-Deadwood Secondary Highway into the 
Lobster Valley district of Benton County which involves taking over as a 
state secondary highway the private timber road of the Acme Timber Company. 
He read aloud a letter by Mr, Oscar Cutler, Engineer, County and City 
Relations, dated April 19, 1947, on the subject, in which it was pointed out 
that the Acme Mmber Company has expended on its road the sum of approximately 
$10,000 and has already collected in tolls for the use of its road approximately 
*16,000; further, that the existing county road into lobster Valley from the 
end of the state secondary highway is very narrow and crooked and that to im 
prove it in a manner satisfactory for log-hauling traffic would cost about 
$30,000, He recommended that the county court's request be denied, Chairman 
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The Engineer also brought up for discussion the proposed improvement 
of the Oregon Coast Highway at Otter Crest, Lincoln County, He advised that 
the original relocation at this point passes through property owned by ir, 

‘I, Fe Badley, who does not wish to sell the area between the new location and 
the present highway, and in view thereof, the Engineer suggested another loca— 
tion nearer the present road where the grade line would be approximately 58 
feet lower than the other, He exhibited a map showing the proposed line andi 
advised that if the Commission ap roves it it will be necessary to make another 
relocation survey between Otter Crest Summit and Otter Rock so an estimate of 
cost of right of way can be made, The Commission ordered a detailed report on 
the situation at the next meeting of the Commission, Such report is to include 
an estimate of cost of constructing the highway on such alignment, as compared 
with the cost to construct it on the previously—proposed alignment, including 
the daylighting of the curve at the summit so as to provide an unobstructed 
view at such point, 


The meeting adjourned at 3:00 p.m, to reconvene on the j'ollowing 
morning in the auditorium of the Public Service Building, following which the 
Commission personally inspected North Vancouver Avenue and N. E, Urrion Avenue 
between the north city limits of Portland and the Interstate Bridge sith respect 
to the following: 


(1) Request of Anderson Bros, for additional access to North 
Vancouver Avemme from their place of business on the west side of 
this street; 


(2) Yddening of North Vancouver Avenue as requested by Mr, 
Tom H, West, member of the Board of County Commissioners, Multnomah 
County ; 


(3) ‘Question of allowing access to N. 2. Union (venue from 
property owned by Mr, Tony Fazzio on the east side of this highway, 


As the result of this inspection the Commission decided unanimously 
not to allow Anderson Bros, the additional access desired unless they secure 
a court order permitting such access, it appearing that they now have satisfac— 
tory access for their purposes, The Commission reached no decision with respect 
to the widening of North Vancouver jvemme as requested by the Board of County 
Commissioners, 


With regard to allowing access to N. E, Union from the Fazzio prop- 
erty, the Engineer submitted a plan for service road construction along both 
sides of thig thoroughfare with right of access to the highway at Gertz Road 
on the south and Bridgeton Road on the north, This plan, he said, involves 
the widening of N. E, Union Avenue and the construction of traffic interchanges 
at both highway entrances, which will take about five years to complete, He 
estimated the cost to construct the service roads at £100,000 and the cost of 
right of way at $25,000, The Commission deferred action on the matter until 
later and instructed the Engineer to submit a written report on the subject 
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the local people, who are not adverse to the easing off of some of the sharp 
turns through the valley section but do object to revisions along straight 
lines because that would interfere with their irrigation systems, There are 
no objections at all, he said, to the improvement planned for the section 

east of the valley, Chairman Banfield explained that while this highway may 
not be of much importance today it may become important in the future, and the 
Commission must of necessity bear that in mind in the study of the project ani 
in acquiring right of way. Responding thereto Mr, Dawson advised that he 
personally is very much satisfied with the plan of the Commission for this pro- 
ject as presently prepared, 


Mr, Dawson also brought up for discussion the matter of installing 
additional sight posts along the Minam Hill Grade Section of the Wallowa Lake 
Highway. He expressed satisfaction with the improvement already made but 
gave as his thought that the installation of a few more posts would be very 
beneficial, He was informed by Chairman Banfield that it would cost about 
$30,000,000 to instell guard fence at all dangerous points throughout the 
state; further, that the Commission cannot finance such a program and believes 
that it is fulfilling its du®y when it provides reasonable safety measures 
for the traveling public, He added that the Commission is not unmindful of 
the need for additional guard fence and sight post installations, but it 
simply does not have the funds with which to finance them, 


The Engineer reported on the request of the City of Willamina for 
widening and improving the drainage along the Salmon River Highway through 
this town, also requesting improvement of a bridge over Willamina Creek at the 
West city limits, He advised that this matter has been investigated by Divi~ 
sion Engineer F, D, Eason who estimates the cost of the improvement, exclusive 
of the bridge work, at ap roximately 540,000, He recommended that action on 
this matter b> deferred because there are no funds immediately available to 
finance the » rk and because there are other projects of a similar nature 
that have priority; moreover, ultimately the Salmon River Highway will be re=- 
routed so that this particular section no longer will be a part thereof, The 
Commission voted unanimously to hold this project in abeyance until it is 
known definitely how much money will be available to finance projects of this 
kind, 


The Engineer brought up for discussion Section 11 of the Federal 
Highway Act pertaining to the construction of aircraft landing fields, runways, 
etc,, which requires approval by the State Highway Commission before they are 
constructed, He particularly pointed out that the Civil Aeronautics Adminis- 
tration has requested a 15-foot clearance over highways for airplanes, He 
gave as his considered opinion that such clearance is entirely too low and 
that everything possible should be done to secure a much greater clearance 
in order to protect highway traffic. The Commission concurred in the view 
point of the Engineer and instructed him and the Chief Counsel to render a 
protest against such 4 low clearance and to extend their best efforts to pro- 
vide as high a clearance as it is possible to obtain in order to secure the 
highest degree of safety to highway traffic, 
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CENTRAL OREGON HIGHWAY IN DESCHUTES COUNTY 
MILLICAN-BROTHERS SECTION 


Babler Bros,, Portland $168,775.00 
S. C, Hali Co,, Portland 17,374.00 
Homer Gs Johnson, Portlani 197,385.00 


JOHN DAY=BURNS HIGHWAY IN HARNEY COUNTY 
NORTH UNIT, GRAN? COUNTY LINE-CROW FLAT SECTION 


C, Hall Co,, Portland $296;913.00 
J. Ne & M, Jd. Conley, Portland 302, 797,00 


CRATER LAKE HIGHWAY IN JACKSON COUNTY : 
WIDEN REESE CREEK, LITTLE BUTTE CREEK AND ANTELOPE CRESK BRIDGES 


R, H. Jones, Hillsboro $ 87,230.00 
E. F. Philpott and W. H. Philpott, Portlani 88, 710,00 
C. J. Montag & Sons, Portland 95,848, 00 
Del 2, Beebe Constr, Co. & Werner & Jeske, Eugene 117,418.50 
Settergrereiley Co., Ashland 139, 297,00 
THE DALLES=CALIFORNIA HIGHWAY Ili JEFFERSON COUNTY 
MADRAS SECTION 
Albert W, Denton, Portland $ 59,974.00 
Babler Bros., Portland 62,994,00 
PACIFIC AND McKENZIE HIGHWAYS IN LANE COUNTY 
SPRINGFIELD JUNCTION SECTION 
C. S. Whitcomb, Portland $ 1,069.00 
Western Golf Course Supply Co., Portland 1,185.00 
Miner & Co,, Portland 1,470.00 
OREGON COAST HIGHWAY IN LINCOLN COUNTY 
MINER CREEK-AGATE BEACH SECTION 

USING TAR USING ASPHAI 
Homer G, Johnson, Portland --4r- $190, 441,00 
Je. Ne & My Jo. Comley, Portlamt #8 -<-~-<-~ 199,245.00 
0. Cc. Yocon Co., licMinnville aso! - 201,384.00 
bi Coles, Mee CU eee 201, 662,50 
A, H. Saxton &-Sons, Corvallis = --"~" 203, 581.50 
Del R. Beebe Constr, Co. & Werner & Jeske, --- - 206, 716,10 

Eugene ae Ge SS ae 

J. S. Risley, Milwaukie -—---- 207, 725.50 
Lloyd Calkins, Ocean Lake 0 TT 220, 006,00 
Newport Constr. Co., Portlad = 9 ~-~-~-~-~ 224, 741,50 


24 
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covering legal as well as engineering features, (‘The Engineer and the Chief 
Counsel submitted a joint recommendation regarding the Fazzio matter on the 
following day, See ahead for details.) 


Portland, Oregon 
April 24, 1947 


The State Highway Commission reconvened in regular session at 9:00 
a.m. in the auditorium of the Public Service Building, Present were: 


H, Banfield, Chairman 

Wi, Schaupp, Commissioner 

H. Baldock, State Highway Engineer 
M. Devers, Chief Counsel 

B, Glaisyer, Secretary 


Commissioner Ben R. Chandler was excused, 


Bids as follows for highway construction and for the building of a 
new ferry for operation across the Columbia River at Astoria were opened and 
read in conformity with previously-published notices, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m, in 


the same rooms 


ALSEA AND ALSEA=DEADWOOD HIGHWAYS IN BENTON COUNTY 
ALSEA ROCK PRODUCTION PRQECT 


No bids received 


CLACKAMAS SECONDARY HIGHWAY IN CLACKAMAS COUNTY 
MILWAUKIE-ESTACADA SECTION 


Warren Northwest, Inc., Portland 

Parker-Sthram Co,, Portland 

Edwin C, Gerber, Oregon City 

Kern & Kibbe, Portland 

EB. C. Hall Co., Portland 526, 725,50 


HIGHWAY COMMISSION DOCK AT ASTORIA IN CLATSOP COUNTY 
CONSTRUCT, FURNISH, AND DELIVER DIESEL FERRY 


Albina Engine & Machine Works, Portland : $430 4323.00 
Northwest Marine Iron Works, Portland 5'76,694,00 
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WALLOWA LAKE, JOSEPH-WALLOW LAKE HIGHWAY, AND HURRICAN CREEK COUNTY ROAD 
IN WALLOWA COUNTY 
MINAM-WALLOWA LAKE SECTION 


J. C, Compton Co,, Mcltinnville $ 25,964.00 
Pendleton Sand & Gravel Co,, Pendleton 26, 760,00 
Babler Bros,, Portlanl 29,865.00 
0. C. Yocom Co,, McMinnville 32, 710,00 
Harr & Horton, Portland 38,532.00 


The Commission, by unanimous vote, approved the minutes of the meeting 
held on March 24 and 25, 1947, ‘ 


The following letter was presented from W, H. Lynch, Division Engineer, 
Public Roads Administration, with regard to modifying the 1947 Forest Highway 
Program so as to provide that grading of the remaining section of the Enterprise—- 
Lewiston Highway, 0.88 mile in length, which is a Federal obligation as the 
program is presently prepared, shall be performed by the state as a state pro- 
ject in order to expedite the works 


"April 23, 1947 


Mr, R, H. Baldock 
State Highway Engineer 
Salem, Oregon 


Dear Mr, Baldock: 


The Oregon State forest highway program for the fiscal year 

1947 included $150,000.00 for grading 0,88 miles of the Flore 
Enterprise Highway, Project 38-E, Since forest highway appropria- 
tions have not been made so as to permit the early contracting of 
this Unit by Public Roads and since it is desirable that the work be 
undertaken as soon as possible we will agree to the State assuming this 
grading obligation with the understanding that we will agree to recom 
mending revision of the 1947 program to provide a like sum (150,000) 
for surfacing of, or otherwise improving other sections of the same 

_ highway within the limits of the forest highway system, This program 
will be initiated if and when funds are in prospect and it can be 
determined and agreed where such funds can best be expended, 


The above agreement has been discussed with the National Forest 
Service and that service has authorized us to advise you that it will 
concur in such a recommendation, 


Very truly yours, 
/s/ Wi. H. Lynch 

W. H. LYNCH 

Division Engineer" 
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CORVALLIS—NEWPORT HIGHWAY IN LINCOLN COUNTY 
CONSTRUCT 169-FT, PILE TRESTLE BRIDGE OVER DEPOT SLOUGH 


Tom Lillebo, Reedsport $ 19,279,00 
Del R, Beebe Constr, Co, & Werner & Jeske, Eugere 26,074.30 
R. & i, Constr, Co., Central Point 33,046,80 
Miller & Strong, Inc., Eugene 42,920.00 


RICHARDSON GAP ROAD IN LINN COUNTY 
CONSTRUCT 120-FT, HOWE TRUSS BRIDGE OVER CRABTREE CREEK 


Lindstrom Bros,, Portland $ 33,990.00 
Geo, 3, Berry, Beaverton 37,655,00 
Del R. Beebe Constr, Co, & Werner & Jeske, Eugene 42,578, 65 


OREGON—WASHINGTON HIGHWAY IN UMATILLA COUNTY 
MILTON—WASHINGTON STATE LINE SECTION 


Babler Bros,, Portland *271, 602,00 
E. C,. Hall Co,, Portland 274,067.50 
T. W, Thomas, Portland 302, 341,00 
C. J. Montag & Sons, Portland 362, 589.50 
Peter Kiewit Sons! Co,, Omaha, Nebraska 382,329.50 


OREGON—WASHINGTON HIGHWAY IN UMATILLA COUNTY 
CONSTRUCT FOUR BRIDGES AT WILTON 


E. C, Hall Co,, Portland + $117,072.00 
C. J. Montag & Sons, Portland * 133,512.50 
Babler Bros., Portland ¥* 159,957.50 
Peter Kiewit Sons! Co,, Qmaha, Nebraska * 169, 502,25 


* Bidder will not accept this project alone 


COMBINATION BIDS FOR ABOVE TWO PROJECTS 


(1) Milton/ashington State Line Section of the Oregon-Washington Highway 
(2) Milton-vashington State Line Section (Structures) of the Orer-Wash, Hwy, 


E. C, Hall Co, $274,067.50 |°217,072,00j -—= | $391,139.50 
Babler Bros, 271, 602,00 159,957.50 ag ye 431, 559.50 
C. J. Montag & Sons 362, 589.50 133, 512,50 a 496, 102,00 
Peter Kiewit Sons! Co, 382,329,50 ; 169, 502,25; aaelinessi 551,831.75 
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year’s money, The present redued budget calls for “11,300,000 more, or a 
total of only $15,800,000 of the first year's money, There is thus approm'- 
priated only $15,000,000 of a total $75,000,000 authorized for the three— 
year period, Uniess the Congress materially increases these appropriations 
for the forest highway program, the forest highway program in Oregon will 
be delayed far beyond the three-year postwar period, 1s far as Oregon is 
concerned, Oregon's share of each year's appropriation of forest highway 
funds will be “3,300,000, In addition, Oregon received {2,250,000 of 
forest highway funds which had been previously appropriated but frozen 
during the war years, 


The United States Government owns the forest lands, on which no taxes 
are paid, and fram which material revenues from the sale of timber are 
received, It would apnear that in equity and justice Congress should 
appropriate sufficient funds to carry on this needed program, The forest 
highway projects are a portion of the state highway program in Oregon, 

' The work ig intimately connected with the road projects the State Highway 
Commission is contracting, If these projects are materially delayed, it 
will be impossible to open up some of thé roads on which the Highway Com 
mission is expending large sums of money,” 


Following discussion the Commission apvroved the statement as pre- 
pared and ordered that it be given to the press to dispense to the general 
publig, The following resolution pertaining to this subject was unanimously 
adopted by the Commission, and a copy of the same was ordered sent to the 
county court of each of the several counties for its information: 


WHEREAS, with full confidence that highway revemes, which by 
law acerue from motor vehicle and transport fees, gas tax charges and other 
highway excise taxes, penalties and fines, would throughout the biennium 
of 1941949 be available to the Commission and be subject to commitments 
made in the performance of its official duties, the Commission, after a 
state-wide inspection of highway needs and after extended conferences with 
major cities and all counties of the State, prepared and adopted, in 
cooperation with the Public Roads Administration, a postwar program which 
consists of highway, road and street projects representing all sections 
and all counties of the State; an 


WHSREAS, said post war program was composed and adopted in com 
formance to and in campliance with the provisions of the Federal Aid High- 
way Act of 1944 and the rules and regulations promulgated thereunder and 
was done so that the State of Oregon might qualify for and receive its 
allotted portion of funds made available by said Federal Aid Highway Act; 
and 


WHEREAS, said post war program has been approved by the Public 
Roads Administration and many of the projects named therein are now under 
contract, ami it was the purpose of the Commission to proceed in an orderly 
and businesslike manner to place under contract the remaining projects set 
up in said post war program; and 
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The Commission considered that this letter satisfied the require- 
ments for this project as expressed previously at this meeting and thereupon 
unanimously approved the arrangement outlined therein, The Engineer was 
authorized and instructed to inform Mr, Lynch by letter of the action taken, 
He was also authorized ani instructed to advertise the grading work for bids 
to be received at the earliest possible time, 


The Commission discussed matters pertaining to State Highway Depart- 
ment finances, particularly a statement prepared by the Engineer ami the Chief 
Counsel with regard thereto wherein it was disclosed how adversly Highway 
Department revenues are affected by laws enacted by the 1947 legislature in- 
creasing the amount of payments to the counties, the cities, and the State 
Police Department; also, in which it was disclosed how the Forest Highway 
Program is affected by reason of failure of the Congress to appropriate funds 
to finance Forest Highway projects, The statement follows: 


"STATEMENT OF THD OREGON STATE HIGHWAY 
COMMISSION TO BE SENT TO THE COUNTIES 
OF OREGON 


Approximately two years ago the State Highway Commission selected 
the highway construction program for the first three years of the postwar 
period, based upon the 1944 Federal Road Act and regulations pertaining 
thereto, This act made available to the State of Oregon a proximately 
$21,000,000 of federal funds to be matched by approximately $15,000,000 
state funds, making a total of $36,000,000 for the three years, or 

12,000,000 per year for the building of primary federal aid highways, 
secondary federal aid highways and urban projects on the primary highway 
system, \t the same time the Highway Commission, acting jointly with the 
Forest Service and the Public Roads Administration, tentatively selected 
forest highway projects for the same period, The Commission endeavored to 
give each section of the State a fair and equitable share of the total 
of the road funds available so as to promote the economy of the entire 
state. 


In consequence some of the counties received more of the primary 
federal aid funds, others more of the secondary or urban funds, while - 
still others received more of the forest highway funds, The forest high- 
way funds, were, of course, limited.to those counties having highways 
traversing the national forests, It now develops that the economy axe 
of the present Congress has fallen on the forest highway funds and there 
is grave danger of there being such small appropriations made tha the 
construction of the postwar forest highway program will be materially 
delayed, This gravely concerns the Commission because it will throw out 
of balance the postwar road program, a circumstance which is beyond the 
reach of the Highway Commission to remedy, 


The amount of forest highway funds authorized for the entire nation 
by the 1944 Road Act was 325,000,000 per year, for each of the postwar 
years, Congress has thus far appropri ated but “4,500,000 of the first 
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so-called "truck bill", which is House Bill No, 175, for the reason that 
said bill does not become effective before January 1, 1948, and for the 
further reason that amounts of funds arising by or under the provisions of 
said bill are now incapable of ascertainment or sound estimation, 


4 That no surveys be authorized or made with respect to pro- 
jects not covered by or in the post war program until the Commission has 
had opportunity to study all commitments heretofore made and all kncm 
and ascertained revemues, 


5, That with respect to post war projects and non post war pro- 
jects all rights of way be procured and all settlements completed before 
the project is submitted under a call for campetitive bids. 


6 That until a complete examination has been made by the Com 
mission of its heretofore adopted post war program and a check has been 
made of all projects now under contract, the amount of funds involved, the 
progress made and the amounts needed to complete such projects, no new jobs 
shall be undertaken until post war projects have been completed or have 
progressed to a stage where it can be definitely determined that new obli- 
gations will not impair or retard the completion of post war projects, 


% That the total cost of necessary rights of way, including 
necessary quarry, gravel or other material sites, shall be en essential 
item of consideration when a project is before the Commission for approval, 


8, Believing that funds allocated to cities under House Bill 
No, 476 should be adequate to take care of all necessary sidewalk construc~ 
tion, it shall be the policy of the Commission to employ highway funds for 
sidewalk construction only in cities and towns which do not share in the 
benefits afforded by House Bill No, 476, 


9, That before highway funds are employed by the Commission for 
the purpose of cooperating with cities or counties the city or county 
involved shall be required to establish to the satisfaction of the Highway 
Commission that highway funds received by it have been used and are being 
used in strict compliance with the terms of the act by which such funds are 
allocated and in strict conformance with the requirements of the Constitu- 
tion, ‘ 


10,. That funds allocated for park and roadside acquisition and 
development shall be reduced in proportion to general highway income reduc- 
tions, 


11, That the Secretary is hereby instructed to advise all dele— 
gations requesting a hearing before the Commission with respect to new 
projects of the restrictions imposed by new legislation and the Commi s= 
sion's policy, 


12, That this resolution be entered in the minutes and records of 
the Commission as of the twenty-fourth day of April, 1947. 
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WHEREAS, by the enactment of House Bill No, 283 there has been 
taken from state highway revenues arm placed under the control of counties 
approximately $2,217,000 covering the years of 1947 and 1948, and by 
House Bill No, 476 there has been taken away from control of the Commis- 
sion and placed under the control of cities the approximate sum of 
‘“l,173,000 covering the years of 1947 ami 1948, and by House Bill No. 514 
there has been taken from the control of the Commission and placed under 
the control of the Department of State Police the sum of {1,249,178 over 
per above the sum set up in the Governor's budget item for such purpose; 
an 


WHEREAS, the total amount by which the Commission's available 
funds have been depleted by reason of said legislation exceeds the sum 
of $4,600,000; and 


WHEREAS, funds made available to the State by the Federal Gov= 
ernment require that said funds be matched by state funds and therefore 
the extent by which state funds are diminished by said legislation or 
otherwise will to that extent impair the State's ability to match future 
allotments of Federal funds which may be offered the State of Oregon, 
and thereby the State may sustain a loss in the amount of tendered but 
ummatched Federal funds; and 


WHEREAS, because of the foregoing facts and conditions and the 
resulting reduction in highway revenues, it is necersary that, before 
new commitments are made or other obligations assumed, a complete survey 
be: made of available revenues, and assumed and unassumed obligations, 
both with respect to said post war program and all other normal and un- 
foreseen highway problems and requirements; 


NOW, THEREFORE, BE IT AND IT HOREBY IS RESOLVED by the Highway 
Commission, a majority of its members being present and affirmatively 
voting, that, for the purpose of insuring continued administration of 
highway affairs consistent with policies and practices heretofore adopted 
by the Commission, it is deemed in the interest of the public that the 
following policies and principles of procedure be defined and applied to 
the administration and disbursement of highway funds during the immediate 
future: 


1. That a complete study and survey be made of all post war 
projects which as yet have not been placed under contract, and a tabula~- 
tion of the estimated cost of such projects prepared for study by the 
Commission, 


2. That a complete statement of the total amount of highway 
revenues or funds subject to disposition by the Commission during the 
years 1947 and 1948 be prepared and made available for Commission study, 


3, That in computing possible or anticipated hizhway revenues 
subject to control of the Commission no account be made or consideration 
given to possible additional revenues which may accrue by reason of the 
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Mr, Clarence Kyriss, log hauler, Sweet Home, was present at the 
request of the Commission to give reasons why his log-hauling permit should not 
be canceled for violation of the rules ami regulations, Chairman Banfield 
explained the violations, which included overloading, laying out, refusal to 
allow his load to be weighed, and verbally abudng weighmasters, Mr, Kyriss 
admitted certain charges and denied others; however, ha agreed to comply with 
the regulations henceforth, He was cautioned by Chairman Banfield to comply 
with the rules or suffer the penalty of having his permit permanently canceled, 
He was allowed to continue his operations on such condition, 


In this connection the Engineer read aloud a letter from Mr, Frank 
Pearson, log hauler, Springfield, with regard to the cancellation of his permit, 
for truck-hauling logs over state highways, which permit was canceled by the 
Commission at the previous meeting for violations of the rules and regulations, 
In his letter Mr, Pearson expresses a sincere desire to comply with the legal 
requirements as well as with the rules and regulations promulgated by the 
Public Utilities Commissioner, In view thereof the Engineer recommended rein- 
statement of the permit, The Commission approved the recommendation, 


A delegation from Gresham, consisting of Dr, H. H. Hughes, Mayor, 
and H, ©, Barr, Councilman, was present and urged the continuation of the in- 
provement of Powell Boulevard (Mt. Hood Highway) which was contracted by the 
Commission in 1946, They asked that this improvement be extended some three 
blocks in order to eliminate a bottleneck condition at a point where the high- 
way now narrows down from a four-lane street to a two-lane street, They asked 
for the improvement as a safety proposition and advised that the city does not 
have funds to finance the work on its own account, The Commission referred the 
matter to the Engineer for investigation am report, 


The following persons, representing the Baker County Chamber of 
Commerce appeared before the Commission and urgently requested that the Anthony 
Lake Road be kept open during the winter season for the berefit of winter sports 
enthusiasts: Austin Dum, attorney, Baker; D. G, Smithpeter, groceryman, 
Baker; Sid Johnson, representing Eastern Oregon College of Education, La Grande; 
George M, Henderson, President, Pacific Northwest Ski Association, Portland; 
and Warde Erwin, President, Oregon inter Sports Association, Portland, ir, 
Dunn headed the group, ‘Tim Engineer advised that this road, up to the U.S, 
Forest Boundary, is a Federal Secondary Highway and is now kept open by the 
state up to that point, ‘The last five miles of the road, he said, are within 
the National Forest and come under the jurisdiction of the U.S. Forest Service, 
He estimate. . at it would cost between $8,000 and “10,000 annually to do that 
the delegati..> requests, Chairman Banfield advised that the Highway Commission 
is not in position financially to do what is requested, He added that the Com- 
mission is not unfriendly to the project, but 1¢ simply does not have the money 
to spare for the purpose, 1. H. Lynch, Division Engineer, Public Roads Adminis- 
tration, advised that because of the economy movement now in progress, neither 
the Public Roads Administration nor the U.S, Forest Service has money to spend 
for this purpose, The request was thereupon denied, 


u 
’ 
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A delegation from Prineville came before the Commission and urged 
improvements to the O'Neil State Secondary Highway, ‘This delegation was 
headed by Mr. C. W, Goodnight and included Messrs, Geo, Barrett and 
He H. Schmidt, They presented a petition signed by mmerons land owmers ani 
taxpayers residing in the area served by this road requesting that it be 
surfaced and oiled from its intersection with the Ochoco Highway, near 
Prineville, to the em of the oild section near O'Neil, in Crook County, 
They also presented a letter from Mr, Carl Gover, Branch. Manager, The Oregonian, 
Prineville, stating that he is forced to discontime delivering papers along 
this road because of its condition, In support of the petition Mr, Goodnight 
advised that the present road is narrow and crooked, and in places is only 
wide enough for one-way traffic which makes it difficult for traffic to pass, 
He particularly mentioned one short section about 300 yards long, flanked on 
one side by a rock bluff and on the other by a ditch, which should be given 
immediate attention, Mr, Barrett and Mr. Schmidt also spoke in behalf of the 
improvement, 


The Engineer advised that this road is on the Federal Aid Secondary 
Highway System, but no money has been set up to improve it in the Three Year 
Postwar Program, He estimated that it would cost about ‘450,000 to do the 
work requested, He further advised that the Commission's budget for 1947 
contains an item of 4,000 for extraordinary maintenance and minor betterment 
on this road and an additional sum of “1,800 for new culverts, gravel, and 
ditching, Chairman Banfield advised that the Highway Commission has no unob~ 
ligated funds at the present time that could be allocated to this road, inas- 
much as it is the present plan of the Commission to complete the projects 
that are now in the adopted construction program before approving others; 
however, the Commission will have the Engineer check into the shart section 
mentioned to see what can be done to help the situation at that point, but 
the Commission cannot promise anything other than that, The “ngineer was 
thereupon instructed to make such investigation and to report his findings, 


Mr, Stanford Norris, log hauler, Dallas, came before the Commission 
by request to show cause why his log-hauling permit should not be canceled 
for violation of the rules amd regulations covering his operations, Chairman 
Banfield recited the violations as reported by the Chief eighmaster, which 
included transportation of overweight loads, laying out, refusal to allow his 
loads to be weighed, and verbally abusing weighmasters, ir, Norris denied the 
allegations, advising that a mistake has been fade, ‘eighmasters Charles W. 
Dunn and Jack H, Holman, who were present, read aloud their field notes on the 
subject, Chairman Banfield advised Mr, Norris that the weighmasters represent 
the State Highway Commission in connection with matters of this kind, They 
are simply acting on instructions from the Commission, he said, and if Mr, 
Norris will not abide by the rules and regulations, then he will be barred 
from the use of the highways, He further advised that the Commission wiil 
not cancel Mr, Norris's permit for past offenses, but he warned Mr, Norris to 
be cooperative in the future; otherwise his P,U,C, plates will be taken up 
permanently, The “‘ngineer and the Secretary were authorized and instructed 
to cancel idr, Norris's permit in the event of an additional viola*ion of the 
rules and regulations by lr, Norris, 
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made in 1941, before war was declared, and uryjed, in view thereof, that the 
Commission include the sidewalk construction in the improvement, He further 
stated that he has been informed the Canmission will not build sidewalks, so 
the people will have to build their own, which about 95 percent of the people 
in Gardiner are willing to do if the Commission will approve the project; 
however, others feel that the state should build the walks becalise of an agree~ 
ment to that effect when they gave slope easements to the state to accomodate 
the highway improvement, He inquired what the Highway Commission is willing 

to do in the matter, He was informed by Chairman Banfield that the Commission 
is not in position to act today, but there are possibilities that some adjust- 
ment could be made when the Commission knows how much money it is going to have 
to spend for purposes of this kind, He pointed out that other communities 

have been required to build their own sidewalks; however, the matter will be 
referred to the Engineer and the Chief Counsel for investigation and report, 
When the Commission has acted on the report, he said, ir, Ford would be advised, 
The Engineer and the Chief Counsel were thereupon instructed to render such a 
report, 


A delegation from Wallowa County, consisting of Curtis Gould, 
Superintendent of Schools, Joseph; Byron Henry, Publisher of the Joseph Herald; 
and Dwight Thorsen, representing Vellowa Valley Stages, Inc., Joseph, came 
before the Commission and urged additional cuard fence construction along the 
Minam Hill Grade Section of the Wallowa Lake Highway, They were informed by 
Chairman Banfield that the Commission has already instructed the Engineer to 
personally investigate conditions at this point and to do what he considers is 
right and proper to provide reasonable safety for the general traveling public. 
idembers of the delegation expressed their appreciation for such consideration, 
The Engineer was instructed to contact this group when he makes the inspection, 


The Commission discugsed with the Engineer the bids received at the 
morning session for highway and ferry congtruction with the following results 
by unanimous vote: 


No bids were received for the Alsea Rock Production Project on the 
Alsea ard Alsea-Deadwood Highways, in Benton County, The “ngineer was author 
ized to re~advertise the project, 


Construction of the Milwaykie-Zstacada Section of the Clackamas 
Secondary Highway, Clackamas County, ‘The Commission awarded this contract to 
the low bidder, ‘larren Northwest, Inc., Portland, 


Construction of a ferry boat for operation across the mouth ef the 
Columbia River at Astoria, Clatsop County, ‘The award of this contract was 
deferred pending further discussion. 


Oiling the Millican-Brothers Section of the Central Oregon Highway, 
Deschutes County, ‘This contract was awarded to the low bidder, Babler Bros, 


Grading, surfacing, and oiling the North Unit, Grant County Line- 
Crow Flat Section of the John Day~Burns Highway, in Harney County, The Commis- 
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A delegation from Astoria, consisting of County Judge Guy Boyinton, 
Clatsop County; James Convill, City Manager; Paul learney, County Sheriff; 
and Dr, Orval Eaton, Mayor of Astoria, was present regarding the Astoria- 
Megler Ferry and castruction of a bridge across the mouth of the Columbia 
River, Judge Boyington headed the group, He pointed out the need for addi- 
tional ferry service, advising that the service now being rendered is inad- 
equate to take care of the traffic which uses it, He mentioned that it might 
be necessary to construct a bridge across the river but gave as his opinion 
that augmenting the ferry service would be a much more economic solution of 
the problem, Chairman Banfield advised that a bridge at this point would 
cost a large sum of money which the Commission could not finance, He men 
tioned the fishnet problem in connection with the ferry operation and advised 
that while the Commission is not ummindful of the fishing business and does 
not want to cause any trouble it cannot disrupt the ferry service in order 
to accomodate the fishermen because highway traffic must be taken care of, 
He was assured by Judge Boyington that the people feel the same way about 
the matter, 


Mr Convill inquired as to the plans of the Commission for construc~ 
tion of a new ferry boat and was informed by Chairman Banfield that the Com 
mission is not in position to give him an answer today, but he anticipated 
the errrer could be given in about thirty days, 


The Commission recessed for luncheon at twelve o'clock noon and re= 
convened at 2:00 p.m, with the same persons present and participating. 


A delegation from Yachats, representing the Yachats Chamber of Com- 
merce and consisting of V. P. Mitchell, Chairman, Roads and Parks Committee; 
Frank Hansen, member; and R, D. Lytle, member, came before the Commission in 
the interests of the Yachats River Road, Mr, Lytle headed the group, He 
advised that this road is in extremely bad condition, being narrow and crooked 
and entirely incapable of handling the traffic which it carries, He declared 
that there are five lumber mills located on the road, each with a daily capa- 
city of 150,000 board feet; moreover, private cars and schoolbuses have to 
operate over the road, At the present time there is no safe place for these 
vehicles to pass so one of them has to back for a quarter of a mile or so, 
which is not only inconvenient, but unsafe, He alleged that lincoln County 
will maintain the road if the Highway Commission will place it in a good com 
dition, and that unless the road is hard-surfaced this summer it will be impas- 
sable this winter, Chairman Banfield advised that this matter has been inves- 
tigated by the Engineer who estimates that it will cost about “200,000 to fix 
it up properly, The Commission, he said, does not have unobligated money to 
spare for the work, He explained the status of the Commission's finances and 
sug.ested that the delegation take its problem to the lincoln County Court, 
inasmuch as the road is a county road under county jurisdiction, This con 
cluded the conference, 


Mr, James ¥. Ford, Gardiner, appeared before the Commission re- 
garding sidewalk construction along the Oregon Coast Highway through the town 
of Gardiner, He gave as his understanding that the Highway Commission plans 
improve the highway through this town this year in conformity with arrangements 
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"Grade widening and paving on the Milwaukie—Estacada Section of the 
Clackamas Secondary Highway, Clackamas County, Warren Northwest, Inc,, 
Portland, submitted the low bid for this project at ‘421,548.22, Parker- 
Schram Co,, Portland, submitted the nex} low bid at “452,366, ‘There were 
three higher bidders, The Commission has awarded this contract to the 
low bidder, lfarren Northwest, Inc., at its bid price, 


"Construct, furnish, and deliver a single screw, 660 H.P., steel hull 
Diesel ferry for operation across the Columbia River at Astoria, Clatsop 
County. The low bidder for this project was Albina Engine and Machine 
Works, Portland at °430,323, Northwest Marine Iron Jorks, Portland, sub- 
mitted the only other bid in the amount of $576,694. ‘The Commission has 
deferred action on the award of this contract until later, 


"Re-oiling Millican—Brothers Section of the Central Oregon Highway, 
in Deschutes County, Babler Bros,, Portland, submitted the low bid for 
this work in the amount of ‘168,775, =. C, Hall Co,, Portland, submitted 
the next low bid at ‘170,374, ‘There was one higher bidder, The Commission 
has awarded the contract, to the low bidder, Babler Bros., at their bid 
price, 


"Grading, surfacing, and oiling the North Unit, Grant County line- 
Crow Flat Section of the John Day-Burns Highway, in Harney County. 
E. C, Hall Co., Portland, submitted the low bid for this work in the amount 
of $296,913, The other bid submitted was that of J. N.& MJ. 
Conley, Portland, at ‘302,797. The Commission has referred the bids to 
the Engineer with authority to award the contract to the low bidder when 
certain conditions have been satisfied, 


“Widening the Reese Creek , little Butte Creek, ami Antelope Creek 
Bridges on the Crater Lake Highway, in Jackson County, R. H. Jones, 
Hillsboro, submitted the low bid for this work in the amount of ‘87,230. 
The second low bid was submitted by E. F, and WJ, H. Philpott, Portland, 
at “88,710, There were three higher bidders, The Commission has referred 
the bids to the Engineer with authority to award the contract to the low 
bidder, R, H, Jones, when certain conditions have been satisfied, 


"Grading and bituminous macadam surfacing, and widening the dllow 
Creek Bridge, on the Madras Section of The Dalles-Califormia Highway, in 
Jefferson County, The Commission received two bids for this work, the 
low one being that of Albert /. icnton, Portland at $59,974, The other 
was submitted by Babler Bros,, Portland, at “62,994, The contract has 
been awarded to the low bidder, Albert .. Denton, at his bid price, 


"Installation of a concealed irrigation system on the Springfiek 
Junction Section of the Pacific ani Mckenzie Highways, Lane County, 
C. S. vhitcomb Co,, Portland, submitted the low bid for this work at 
“1,069... Western Golf Course Supply Company, Portland, submitted the next 
low bid at $1,185, There was one higher bidder, The Commission has 
awarded the contract to C. S, “hitcomb Co,, at its bid price, 
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sion deferred the award of this contract pending approval by the Public Roads 
Administration, The bids were referred to the Engineer to award the contract 
to the low bidder when this condition is satisfied, 


Widening the Reese Creek, little Butte Creek, and Antelope Creek 
Bridges on the Crater Lake Highway, in Jackson County, Bids for thig project 
were referred to the Engineer with authority to award the contract to the low 
bidder if and when the Public Roads Administration approves it, 


Grading and bituminous macadam surfacing on the Madras Section of 
The Dalles-California Highway, in Jefferson County, This contract was awarded 
to the low bidder, Albert /, Denton, 


Installation of a concealed irrigation system on the Springfield 
Junction Section of the Pacific and McKenzie Highways, Lane County. The con- 
tract was awarded to the low bidder, 


The Commission rejected all bids received for regrading and bitumin- 
ous macadam surfacing on the Miner Creek-Agate Beach Section of the Oregon 
Coast Highway, in Lincoln County. 


The Commission awarded to Tom lillebo, the low bidder, the contract 
for construction of a pile trestle bridge over Depot Slough on the Corvallis- 
Newport Highway, in lincoln County, 


The bids for construction of a Howe truss bridge over Crabtree 
Creek near Bohemian Hall on the Richardson Gap County Road, in Linn County, 
were referred to the County Court of linn County for further handling, inase 
much as this is a county project which was advertised by the Commission as a 
courtesy to the linn County Court, 


Construction of the Milton-Washington State Line Section of the 
Oregor-Washington Highway, Umatilla County, Bids for this project were sub= 
mitted in combination with bids for the construction of four bridges on this 
highway at Milton, =. C. Hall Co., Portland, submitted the low combination 
bid, The Commission referred the bids to the Engineer with authority to 
award the contract to this bidder if and when approved by the Public Roads 
Administration, 


Re-oiling the MinamWallowa Lake Section of the Wallowa Lake and 
Joseph-Wallowa Lake Highways and on the Hurricare Creek County Road, Wallowa 
County. The Commission awarded this contract to the low bidder, 


At 3:00 p.m, Chairman Banfield publicly announced the awards ag 


follows: 


"Alsea Rock Production Project on the sea and Alsea-Deadwood 
Highways, in Benton County, ‘The Commission received no bids for this 
project, It has authorized the Engineer to re-advertise the project for 
bids to be received at a later meeting, 


Sax 
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Reconsideration was given by the Commission to the bids received for 
construction of a,new ferry for use in connection with the Columbia River opera- 
tion between Astoria, Oregon, and Megler, Washington. In the discussion of the 
matter it was brought out that the specifications do not provide for a minimm 
speed guarantee, Chairman Banfield stated his opposition to the award of the 
contract without a guarantee of at least 10 knots per hour, He stated his will- 
ingness to accept the contract if assured of obtaining the speed guarantee that 
was originally contemplated and which feature was the basis of the design of the 
ferry boat, Commissioner Schaupp declared himself similarly, whereupon the 
Commission decided unargmously to defer the award of this contract pending satis- 
faction of this feature and a report from the Engineer giving a chronological 
outline of requirements, etc, Such report is to be rendered at the next meeting 
of the Commission, 


Commissioner Schaupp brought up for discussion matters pertaining to 
the proposed improvement of N. E, Union Avenue, Portland, where it fronts on 
the property of Tony Fazzio, A joint recommendation of the Engineer and the 
Chief Counsel with respect thereto, as follows, was read aloud: 


"April 24, 1947 
Oregon State Highway Commission 
Gentlemen: 


The undersigned make the following report and recommendation 
with respect to the situation involving North Union Avenue which was 
inspected by the Commission last evening: 


The rapid inorease in traffic on North Uniom Avemue, a portion 
of U. S. 99E, together with the increasing development in the use of the 
land adjacent thereto, has caused a traffic problem which requires careful 
attention, It is, therefore, recommended that immediate study be made of 
the design required to modernize the highway and to safeguard traffic 
between the Portland city limits and the Interstate Bridge, including the 
right of way needed to obtain this objective. 


In the meantime, the request for access to this highway es made 
by Tony Fazzio should be, in our opinion, denied because of the hazard to 
the public such access would bring. ‘e furthermore recommend that immediate 
steps be taken to negotiate for the needed right of way on the east side of 
Union Avenue between the Bridgeton Read and the Gertz Road through the 
Fazzio and other properties, including the necessary space for a service 
road between said points, \e suggest that in the negotiations for right of 
way access rights be sought and that authority be given for commitments for 
the building of the said service road, It is further recommended that as 
soon as possible right of way negotiations, including the necessary areas 
for service roads, be undertaken on the west side of Union Avenue between 
Bridgeton Road and Gertz Road, 

Very truly yours, 


_ fs/ ~R H. Baldock 
R. H. Baldoc 


J, i, Devers 
/s/ J. M. Devers" 
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"Regrading ari bituminous macadam surfacing on the Miner Creek- 
Agate Beach Section of the Oregon Coast Highway, in lincoln County, 
The Commission received nine bids for this work, all of which have been 
rejected, The project will be re-advertised, 


"Construct a pile trestle bridge over Depot Slough on the Corvallis- 
Newport Highway, in Lincoln County, Tom lillebo, Reedsport, sutmitted 
the low bid for this work in the amount of {19,27, The next low bidder 
was Del R. Beebe Construction Co, and Werner & Jeske, Eugene, at 
26,074.30, ‘There were two higher bids, This contract has been awarded 
to the low bidder, Tom Lillebo, at his bid price, 


"Construct a Howe truss bridge and approach spans over Crabtree 
Creek near Bohemian Hall on the Richardson Gap County Road, in Linn 
County, The Commission received three bids for this project, Lindstrom 
Bros,, Portland, submitted the low bid at $33,990, ‘The next low bidder 
was Geo, % Berry, Beaverton, at ‘37,655, The other bid was submitted by 
Del R. Beebe Construction Co, am ‘erner & Jeske, Eugene, at ‘42,578.65. 
This being a county project, which was advertised simply as a courtesy on 
behalf of the County Court of linn County, the bids received have all 
been referred to the County Court for further handling, 


"Pavement resurfacing, grading, ami bituminous macadam surfacing on 
the Milton—Yashington State Line Section of the Oregon-—Washington Highway, 
in Umatilla County, Babler Bros., Portland submitted the low bid for 
this work in the amount of “271,602, E. C. Hall Co., Portland, submitted 
the next low bid in the amount of “274,067.50. ‘There were three higher 
bidders, Contractors were informed that they could submit combination 
bids for this project and construction of four bridges on this highway at 
Milton, in connection with which the following bids were received: 

EB. C, Hall Co,, Portland, submitted the low bid at “117,072, They stated 
that they would not accept the award of this project at this figure unless 
also awarded the contract for the grading ami paving work, C, J, Montag 
& Sons, Portland, submitted the next low bid at $133,512,50, They also 
stated that they would not accept the award of this contract unless alm 
awarded the grading and paving contract, There were two higher bidders, 
Considering both projects, the low eambination bid was that of ©, C, Hall 
Co., Portland, at 391,139.50, Babler Bros,, Portland, was the second 
low eambination bidder at 431,559.50, The Commission has referred the 
bids for both projects to the Engineer with authority to award the con 
tract to the low combination bidder, E. C. Hall Co., at its bid pri 

when certain conditions have been satisfied, ; 


"Re-oiling on the iinamliallowa Lake Section of the Wallowa Lake and 
Joseph-Wallowa Lake Highways and on the Hurricam Creek County Road, in 
Wallowa County. J. C. Compton Co,, McMinnville, submitted the low bid at 
“25,964. The second low bid was submitted by Pendleton Sand & Gravel Co,, 
Pendleton, at %26,760, There were three higher bids, The Commission has 
awarded this contract to the low bidder, J. C, Compton Co,, at its bid 
price," 
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Bargain and Sale Deed conveying unto Sunset Investment Co, a small 
parcel of land within the originally-dedicated right of way in Depoe Bay in 
exchange for a quitclaim deed to a 10-foot strip of land a short distance north 
thereof, ownership of which has been in dispute, Also included is acknowledge~ 
ment by Sunset Investment Co, of the east right of way line on the tangent south 
of Depoe Bay, 


Permit agreement with Twin Harbors Lumber Co, covering use of logging 
road approach to Pacific Highway between Azalea and \jolf Creek where the state 
has control of access, Expiration date is January 1, 1953, 


license from the U.S. Bureau of Reclamation allowing the state to take 
gravel from land northwest of Hereford, in Baker County, Expires Jamuary l, 
1957. 


Lease from Gold Ray. Realty Co, covering about 0,98 acre of land lo 
cated along the Pacific Highway near Bolo, Jackson County. 


Project agreement with P.R.A, to cover statewide planning project 
No, HPS=1 (8) and approving the sum of $106,252 as P,R.A, share, 


Contract No, 2877, with J, N. & i J. Conley; Mt, Hood Rock Production 
Project on the Mt, Hood and Wapinitia Highways. 

Contract No, 2880, with J. P, Brittan and Company; construct bridge 
over Buck Hollow Creek on Sherars Bridge Secondary Highway. 


Contract No, 2881, with D. -F, McKenzie; Gillespie Corner-lorane Sec- 
tion of the Territorial Secondary Highway, 


Contract No, 2882, with P. B, Doherty and Son; Jordan Creek-Rock 
Creek Rock Production Project on the I.0.N, Highway, 


Contract No, 2884, with Stanley & Ehleng Nyssa (1st St.-7th St.) 
Section of the Old Oregon Trail, 


Contract No, 2885, with Stanley & Ehlen; Ontario (SW, lst St.- 
S.W. 12th St,) Section of the Old Oregon Trail, 


Contract No, 2886, with Pacific Bridge Painting Company; Necarney 
‘Creek and Nehalem River Bridges on the Oregon Coast Highway, 


Contract No, 2887, with R, A, Heints-Construction; Eagle Creek-Sandy 
Section of the WoodburmSandy Secondary Highway, . 


Contract No, 2888, with Albert W, Denton; Ashland (i/ater St.-Oak St.) 
Section of the Pacific Highway, 


Contract No, 2889, with J. N. & M. J. Conley; Spitzenberg-Scappoose 
Seotion of the Pittsburg-Scappoose County Road, 
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Commissioner Schaupp moved adoption of the recommendation, The 
motion was seconded by Chairman Banfield, who declared it carried by unanimous 
vote. 


The Assistant Counsel, Mr, Neuner, reported a request from the Twin 
Harbors Lumber Company, Grants Pass, for permission to construct and operate 
a private logging road approach to the Pacific Highway between ‘zalea and 
Glendale Junction, Josephine County, where the Commission proposes to restrict 
right of access from property abutting this highway, He advised that the 
Company is cutting timber from a tract nearby and transports the logs to its 
mill at Glendale, ani the roadway is necessary in connection with such opera- 
tion; also, that the Company's operations at this point are expected to last 
only about two years, He gave as his thought that it would be better to issue 
the Company a permit for the two-year duration rather than give them permanent 
access to the highway at this point, ani he so recommended, The Commission 
approved the recommendation and thereupon signed the permit in duplicate. 


The Commission discussed briefly matters pertaining to bills that were 
enacted into law by the 1947 Legislative Assembly concerning functions and 
activities of the State Highway Department, The Chief Counsel was instructed 
to study these bills carefully and to advise the Commission whether or not, in 
his opinion, allocation of additional highway funds to tne counties, the cities, 
and the State Police Department can be considered as diversion of highway funds 
and how the carrying out of these laws will affect Federal funds and require- 
ments, He was instructed to analyze these carefully and to report his findings 
to the Commission with his recommendation so the Commission will be fully in- 
formed and in position to act, if it considers it advisable, to secure a declar~ 
atory judgment against the enforcement of the acts, 


The Commission considered and signed agreements, etc,, as follows: 


Agreement with the City of Sutherlin covering installation of flash- 
ing beacons at certain intersections in Sutherlin, 


Agreement with Irene B. Wiggins, Leland R, Wiggins and Robert W. 
Wiggins covering operation of a boat concession in the new Wallowa Lake State 
Park, Wallowa,County. 


Bargain and Sale Deed conveying unto Byron G. Steevens a portion of 
stockpile site property at Crescent, in Klamath County. 


Bargain and Sale Deed conveying unto Eben Ray and Alice Ray a parcel 
of land containing 5.9 acres in Crook County, which property was acquired from 
Joseph Manceau, et ux, 


- Bargain and Sale Deed conveying to The Pacific Telephone and Telegraph 
Company a parcel of land near Talent, in Jackson County, upon which to construct 
a repeater station, 


Bargain ami Sale Deed conveying unto The Pacific Telephone and Tele- 
graph Company a parcel of land near “iolf Creek, in Josephine County, upon which 
+o construct a repeater station, 


& * 
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Portland, Oregon 
May 14, 1947 


The State Highway Commission met in regular session at 9:00 a.m, 
in Room 715, Imperial Hotel, Present were: 


T. H, Banfield, Chairman 

A, W, Schaupp, Commissioner 

R, H, Baldock, State Highway Engineer 
J. M, Devers, Chief Counsel 

H, B, Glaisyer, Secretary 


Commissioner Ben R, Chandler was excused from attending this meeting, 


The Engineer brought up for discussion the per diem allowance to be 
paid field employees for extra living expenses incurred in traveling to new 
work assignments and while on work assignments away from regular headquarters, 
He read aloud a proposed circular letter on the subject. This was discussed at 
sane length, but action thereon was deferred by the Commission until later in 
the session, (This matter was reconsidered the following day, at which time it 
was referred back to the Engineer to rewrite the letter with certain changes 
for approval of the Commission at its next meeting, It was understood that the 
arrangement as finally adopted would be retroactive to May 1, 1947. See ahead 
for additional paragraph.) 


The State Parks Superintendent, ir, S. H. Boardman, was present and 
reported on an offer from Hon, Henry Semon, Klamath Falls, to present to the 
state, as a gift for park purposes, certain property situate between Bonanza 
and Malin, Klamath County, He advised that he has inspected this property, and 
in consultation with Commissioner Schaupp he has ascertained that Mr, Frank 
Howard, who owns most of the acreage, is not very anxious to sell; and it 
appears that he is going to ask between $400 and 3500 per acre for the property, 
if he sells at all, As the matter now stands, he said, it is up to ir, Howard 
to make the next move, The Commission considered the price of 3400 per acre too 
high for the property, however deferred definite action on the matter pending 
receipt of ir, Howard's final offer. 


The Assistant Counsel, ifr, DeSouza, requested authority to acquire 
certain parcels of real property that are needed for various highway improve- 
ments throughout the state, He submitted a list of such properties, together 
with the offer that he recommended be made for each tract, After careful con 
sideration the Commission approved the request and the offers and thereupon, 
by unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the high- 
ways hereinafter designated, it is and has been necessary to acquire prop- 
erty for right of way, quarry sites, gravel or other material sites, or 
sites for the storage of materials, as hereinafter more definitely set 


forth, and 
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Contract No, 2890, with L. ©, Sriells; painting Yaquina Bay Bridge on 
the Oregon Coast Highway. 


Contract No, 2891, with K. F. Jacobsen & Co,, Inc,; West Union 
Cornelius Pass Section of the Hilisboro-Cornelius Pass County Road, 


Contract No, 2892, with Porter ‘!. Yett; Barnes Road=Multnomah 
County line Section of the Sunset Highway, 


There being no further business to come before the Commission at 
this time the meeting ee at 4:00 p.m, 


LL aa 
State Highway Engineer 


Commissioner ; 


Secretary’ 
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CRANE@PRINCETON SECTION, .DIAMOND VALUBY SECONDARY (CON*T) 


12806 Bunyard, J.C. & Sons 
Right of Way 
Option expires 
October 21, 1947 Bene n 
0.13 acre $ 5.00 $ 5,00 Haskins 


12826- Kobler, Barney 
Right of Way 
Option expires 
October 21, 1947 
0,01 acre 1,00 1,00 ® 


12813~ State Land Board 
Right of Way 
1,22 acres at $2.50 3,05 3,05 ® 


12812— Gibbs, Grace I, 
Right of Way 
Option expires 
November 1, 1947 
0,488 acre : 5,00 5.00 Benson 


1281 Metzger, liargaret 
Right of Way 
Option expires 
November 8, 1947 
1,30 atres , 5,00 5.00 " 


12808 Bevens, George 
Right of Way 
Option expires 
November 1, 1947 
650 sq. Pte. 5.00 5.00 bd 


MUD _CREEK-DRAKE CREEK SECTION »_ JARNER SECONDARY 
13569 Dirr, Robert J, 
Right of Way ~ . 
0,03 acre 1,00 1,00 Parker 
MAZAMA ae ON, THE ALIFORNIA HIGHWAY 
11913=A Lorens, Claudia L, and William lorenz 
Easement 
Option expires 
October 20, 1947 
0.63 acre at ¥10,00 = j 
haul road 6,30 6.30 Cozad 


(Cont) 
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WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement which 
have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settlement 
for the properties involved, and that the acquisition of the properties 
should be completed, 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases 
of settlement, hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be 
and he hereby is instructed to complete the acquisition of the said’ prop- 
erties and to take title thereto in the name of the State of Oregon, ‘The 
said properties hereby ordered and authorized to be acquired are as 
follows: 


CRANE—PRIV TION, D D VALLEY SECOND. 


12811~ Oregon-Washington RR & Navigation Company 
Easement 


Right of Way ease- 
nent 9 00,00 $ 


12816- Fitchett, Henry and Romona 

Right of Way 

Option expires 

October 22, 1947 
9,81 acres at $2.50 23.53 


13665- Cochran, Craig 

Right of Way 

Option expires 

October 22, 1947 
3.21 acres at $2,50 


12810- Heinz, Roy E, 
Right of Way 
Option expires 
October 23, 1947 
0,48 acre at ¥2,50 
120 rods fence at $1,00 
move 


12820- Hill, Lloyd H, 
Right of Way 
Option expires 
October 21, 1947 
2.42 acres at 52,50 


(Con!t) 


MILLICAN-BROTHERS SBCTION, CENTRAL ORBGON HIGHWAY awe 


13576- Deschutes County 
Stock Pile Site 
4 ANGh sores of $2.72 $ $ 
plus ‘acré’: 25,00 25.00 DeSouza 


JOHN DAY-KINZUA SECTION, KINZUA COUNTY ROAD 


13512- Schomp, Robert R. 
Right of Way 
Option expires 
November 2, 1947 

0.38 acre 5.00 5.00 Benson 


DESCHUTES RIVER-SHERARS SUMMIT SECTION, SHERAR'S BRIDGE HIGHWAY 
8810-A Webb, Ernest 


Right of Way 
0.90 acre at $10.00 9.00 
119 rods fence at $2.00 
rod 238.00 
26 rods fence at $2.00 52.00 299.00 . 
PELI' CITY-SOUTH 6TH STREET SECTION FALLS-MALIN 
11366) 
11367)- Lowe, C1.L. 
Right of Way 
5,340 eq. ft. in Lote 17, 
18, Hot Springs Addition 
to Klamath Falls 1,625.00 1,625.00 DeSouza 


GOLD HILL-MEDFORD SECTION, PACIFIC HIGHWAY 
13741- Ellison, Guy 
Stock Pile Site 
Option expires 
September 3, 1947 
1.38 acres at $100.00 138.00 138.00 I.&. DeFrance 


WESTON MI-McDOUGAL SECTION, WESTON-ELGIN BIGHWAY 
13312- Wishman, Claus 


Right of Way 
Option ires 
October 24, 1947 
"0,61 acre at $50.00 30,50 
120 reds fence - allov- 
ance 169.50 200.00 Van Scoy 


13904 


MAZAMA JUNCTION-LOBERT SECTION, THE DALLES-CALIFORNIA HIGHWAY (con't) 


13550- Gienger, L. 
Gravel Pit and Haul Road 
Option expires 
October 20, 1947 ¢ 
17.72 acres at $25,00 hk3,00 


‘Severance - 20.0 at 

12, 250.00 
Allowance - 2 stock guards 

$50 200,00 


13552- Klamath Tribe | 
Gravel Pit and Haul Road 
22.87 acres at $15.00 343.05 


13552-G Klamath Tribe 
Quarry and Haul Road 
48.79 acres at $5.00 2h2.95 
(State to pay $10 per M for 
any timber destroyed) 


13551-A Baldwin, Rebecca Charley 
Quarr: 
18.08 acres at $35.00 632.80 
73,640 board feet timber 
at $10.00 thousand 736.40 
13551-B O'Toole, Heirs Delia 
Quarry 
22.77 acres at $25.00 569.25 
106,450 board feet timber 
at $10.00 thousand 1,064 .50 


13551-E Hill, Edna 


Haul Road 
1.13 acres at $15.00 16.95 
8,740 board feet timber at 
$10 per thousand 87.40 
13551-C Blair, Carlos 
Haul Road 
0.76 acre at $7.00 5.32 


13551-D Kirk, Dolly Blair 
Haul Road 


2.9% acres at $15.00 4h .10 
2,890 board feet timber at 
$10 per thousand 28.90 


2he.95 


1,369.20 


1, 633 . 1D 


104.35 


5.32 


73.00 


ROSEBURG-. SECTION HIGHWAY (CON’T) 
13250- Denn, Lena I. 
Right of Way 
Option ires 
Hovember 4, 1947 (Com*t) $ $ 
56 rods fence et $2,00 + 
' Allowance - jiou moving 7 
200,00 403,20 
13238- Cole, Lloyd 
Right of Way 
Option expires 
October 22, 1947 
5,568 eq. ft, at 5 
aq. ft. 278.40 
300 yds. loam at 
82-2/3¢ . 2h6é 60 
owance - trees, shrubs, 
plants, bulb type 359.00 


26 rods fence at $2 rod 52.00 
4OO feet 1¢ in. pipe at 
25¢ ft. 100.00 


Allowance - laying pipe 80.00 
Allowance - moving house 800.00 1,916.00 


13239+ Joelson, J. A. and Eva Joelson 
Right of Way 
Option expires 
October 22, 1947 
4,654 aq. ft. at 6f 
Sq. ft. 279-2h 
750 ft. 8" concrete tile, 


$1.30 ft. 975.00 
17? cu. yas. fill at 
$3.30 ya. 223.60 1,477.88 


1.94 acres at $200.00 388.00 
Fruit trees, shrubbery, 

seeding lawn, woodshed, 

limited access-allowance 242.50 


(Con't) 


13907 


Norlin 


Serer eye sss 
te 
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COVE-UNION SECTION, COVE SECONDARY 


13662- Lewis, Z. R. 
Gravel Pit 
Option expires 
October 29, 1947 
2.0 acres at $200.00 $ 400,00 


ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY 


13237- Sinott, Peter 
Right of Way 
Option expires 
October 20, 1947 
1, _ sq. ft. at 5f sq. 


56.35 
Bi rods fence at $2.00 
rod 28.00 
Tree, rosebushes, shruvs, 
bulbs, flowers 52.00 


Anderson, George C. and Esther M. Anderson 
Right of Way 
Option expires 
October 29, 1947 

1,000 sq. ft. at 7f 

aq. ft. 

56 cu. yds. to replace 

parking area, at $2.50 

cu. yd. 


Rasmussen, Bessa M. 
Right of Way 
Option expires 
October 31, 1947 
5,127 sq. ft. at 5f 
sq. ft. 
Fruit trees - 6 at 
$5 each 
26 rods fence at $1.50 
rod 


Denn, Lena I. 

Right of Way 

Option expires 

November 4, 1947 
1,824 sq. ft. at 5f 
sq. ft. 


(Con't) 


$ 400.00 


FOSTER SECTION, SOUTE SANTIAM HIGHWAY 


11478-A Herrang, J. P. and Lena Harrang 
Right of Way 
Oetober 21, 1987 : 
"36 09. ft. at 2 
aq, ft. 


10.00 
Allowagce 
fence 35,00 
13334- Martinek, Joe and Viole Mertipak 
Right of Way 
Option expires 
November 5, 1947 


0.07 acre at $350.00 plus 25.00 
200 feet fence - ft. 25.00 


13336- oe ype Carl F. and Thelma Randall 
Right of Way 
Option 5 a 
November 6, 1947 
0.53 acre at $500.00 . 


less 250.00 

150 feet mesh wire fence 25.00 
Allowance - 8 ~ 

‘ verry pa’ 20.00 


rage 
13736- Thompson, Marlin A. and Vere M. Thompson 
Right of Way 
Option expires 
November 6, 1947 
0.29 acre at $500 145.00 
roads fence at $2.00 
rod 55.00 
13333- Houk, Geo. D. and Helen E. Houk 
Right of Way 


Option expires 

November 6, 1947 
0.49 acre at $500.00 245.00 
12 rods fence at $2.00: 


rod 2h .00 
Allowance - rosebushes 
te. (4) 60.00 


13909 

25.00 Witt 
50.00 . 
595 -00 * 
200.00 . 
329.00 ? 


eisai 


13908 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY (con't) 
12105- Litchenburger, William 


Right of Wi 
(CORRECTION) (Con't) 


1,750.00 McCallister 


12108- Previous report: 


0.77 acre 
Limited access 


12112-A Pratt, Phillip L. and Nellie B. Pratt 
nt 
Option expires 
November 7, 1947 
Easement - 3 trees for re- 
alignment California-Oregon «Power Co. 
Power Line 150.00 150.00 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETE2 HIGHWAY 


13061- Kimball, Frank V. and Hetty E. Kimball 
Waiver access 
Waiver of access - private 
use at Station 530+00, 
south side 25.00 


12025- Froman, Hjalmar and Muriel E. Froman 
Waiver access 
Waiver of access - private 
use at Station 316+50, 
south side 500.00 
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stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition, or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 


reached 
for the development and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or deemed necessary 
for carrying out the purposes of the Oregon Highway Code, and/or for 
flight strips, airfields, access roads, public highways or for any other 
purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the 
specific and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcel of real property hereinafter described is necessary for right of 
way purposes in connection with the Santiam Highway, which real prop- 
erty is owned by Leonard E. Thornbrough and Lucy A. Thornbrough, husband 
and wife, isidentified in the records of the Highway Commission as file 
R 13335, ond is more particularly described as follows: 


A parcel of land lying in Government Lot 3 (Nd of the Swi) 
of Section 26, Township 13 South, Range 1 East, W. M., Linn 
County, Oregon, and being a portion of the following described 
property: that tract of land which was conveyed by that certain 


in Book 176, Page 70, of Linn County Record of Deeds; the said 
parcel being all that portion of the foregoing described property 
included in a strip of land of variable width lying on the south- 
erly side of the center line of the Santiam Highway as said highway 
has been relocated over and across or adjacent to the said prop- 
erty; the location of the said strip of land (in so fer as it 
encroaches upon said property) being determined by the said center 
line from Station 1001+38.2 to Station 1007+94.5, which portion of 
center line is described as follows: 


Beginning at a point which is Engineer's center line Station 
1.001+38.2, at which point the center of said highway intersects 
the. center line of the county road lying westerly of said prvperty; 

being 65.3 feet south and 655.9 feet west of the center 
of Section 26, Township 13 South, Range 1 East, W. M.; thence North 
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TIDEWATER SECTION, ALSEA HIGHWAY 


12632-A Barclay, G. N. Marie 

Right of Way 

Option expires 

October 28, 1947 
0.87 acre at $500.00 $ 435.00 $ 
0.87 acre at $25.00 21.75 
4O rods fence at $1.50 
rod £0.90 516.75 McChesney 


The Assistant Counsel also requested authority to condemn certain 
parcels of real property which he has been unable to acquire by negotiation. 


He submitted a list of such properties, together with the offer that he recom- 
mended for each parcel in condemnation, as follows: 


Recommended 
Offer 


FREMONT HIGHWAY-CAMAS VALLEY SECTION OF THE WARNER SECONDARY HIGHWAY 


13516 William Pfrang, et ux. $ 50.00 
plus fence 
13517 Warner Mountains Lumber, Company $165.00 


MUD CREEK-DRAKES CREEK SECTION OF THE WARNER SECONDARY HIGHWAY 
13571 State Game Commission $ 15.00 
FOSTER-KENT BEND SECTION OF SOUTH SANTIAM HIGHWAY: 


13335 Leonard E. Thornbrough, et ux. $650.00 


After careful consideration the Commission approved the request and 
by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

Highway Commission is authorized and empowered to acquire by purchase, 

agreement, donation, or by the exercise of the power of eminent domain 
real property and/or any right or interest therein necessary or deemed 
necessary for rights of way, either for original location or for widen- 
ing, straightening, or otherwise changingealready established highways, 

whether within or without the corporate limits of cities and towns, to- 
gether with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pite, storage sites, 
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‘> 95. That in ‘the trigl or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said above 
described real property, or any interest therein, the said J. M. Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby 
authorized and empowered to make such stipulation, agreement, or admis- 
sion in connectim with sny trial gr court procedure commected with or 
prosecuted for the acquisition of said property or interest therein as 
in his judgment ‘may be for the best interests of the State, the State 

Commission, endfor the defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commigsion as of the fourteenth day of May, 1947. 


The Assistant Counsel, Mr. Neuner, recalled that the Commission at 
the previous meeting authorized condemnation, if necessary, to secure a 
waiver of access to the Sunset Highway from property owned by Mr. Joseph 
Peterkort and, in connection therewith, approved an offer of $1,000 in con- 
demnation. He advised that, due to uncertainities, the customary resolution 
was not inserted in the minutes of that meeting. He asked the Commission to 
confirm the previous action. The Commission approved the request and by 
unanimous vote adopted the following resolution with regard thereto: 


WHEREAS , by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, tening, or otherwise changing already established high- 
ways, whe within or without the corporate limits of cities and towns, 
together with rights of access from ebutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition, or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, for- 
est or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary for S 

out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other 
purpose designated by the United States; and 
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feet) a distance of 400 feet; thence on a 2864.8 foot radius curve 
right (the long chord of which bears South 89° 36" 30" East 25.4 
feet) a distance of 25.4 feet to Engineer's center line Station 
1007+94.5, opposite and 70 feet distant from which station the 
southerly line of said strip of land intersects the north and south 
center line of said Section 26, 


The widths (in feet) of the strip ef land gbove referred to are 


as follows: 

Width on Southerly 
Station to Station Side of Center Line 
1001+38.2 to 1003+69.1 50 feet 
1003+69.1 to  10074+94.5 70 feet 


The parcel of land to which this description apflies contains 
0.88 acre, of which 0.42 acre lies within the existing right of way, 
title to which hereby is alleged to be in the public, and 0.46 acre 
lies outside of the existing right of way. 


2. That the Commission does hereby find and declare that the 
said described parcel of real property is required for the specific pur- 
pose hereinabove set forth, and the said property is being acquired for 
the express and specific purpose in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real property, and said Enginesr ie further instructed to prepare and sub- 
mit to the Legal Department the necessary and an adequate description of 
the said real property, which said description shall be available for the 
preparation of any deed or deeds or other instrument or instruments neces- 
sary to complete the acquisition of said property, whether said property 
be acquired by purchase, donation, agreement, or by the exercise of the 
power of eminent domain. 


4, That J. M. Devers, Assistant Attorney General and Ghief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owners of said real 
property and/or with the tenants or persons in possession, if there be any, 
with respect to the compensation to be paid for the taking of the same and 
the damage, if there be any, and in the event that no satisfactory agree- 
ment can be reached then it is hereby further resolved that J. M, Devers, 
Assistant Attorney General and Chief Counsel for the State Highway Commis- 
sion, be and he hereby is requested and authorized to commence and prose- 
cute to a final determination such suit or action as may be necessary 
and appropriate to acquire title to said parcel of real property. 
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That tract of land which was conveyed by that certain deed to 
Joseph Peterkort and Bertha A. Peterkort, recorded in Book 150, 
Page 270 of Washington County Record of Deeds, the, said parcel 
being described as follows: Beginning at a point which is 115 feet 
southerly from (when measured at right amgles to) the located center 
line of the Sunset Highway at Eagineer's Statiog 3178+45.9, sald ~ 


a distance of 160,26 feet, thence north 28° 09! 30” cast a distance 
of 59.33 feet to the southerly line of Parcel 1, thence south 61° 

50' 30" east along said southerly line, a distance of 148.9 feet to 
the point of beginning, containing 0.101 acres. 


Parcel No. 3 


A parcel of land, bei a postion of th> following described 
property: The Fast half re of Section 3, Twp. 1] South, Range 1 
West, W. M., Washington County, Oregon, and being a portion of 

that tract of land which was conveyed by those certain deeds to 

Wm. N, Daniels; and recorded in Volume 73, Page 21 and Volume 1°27, 
Page 493 of Washington County Record of Deeds, The said parcel 
being all that portion of the foregoing described property included 
in a strip of land of variable width on each side of the center line 
of the Wolf Creek Highway (now Sunset Highway) as said highway has 
been located over and across or adjacent to the sgid property; the 
lecation of the said strip of land (in so far as it encroaches upon 
said property) being determined by the said center line from 
Station 3146+66.7 to Station 3168+71.5; which portion of center 
jine is described as follows: 


Beginning at a point which is Engineer's center line Station 
3146+66.7, opposite and 50 feet distant from which point the north- 
erly line of the said strip of lapd intersects the center line of 
Barnes Road; said point being 609.1 feet north and 2337.3 feet west 
of the east quarter corner of Section 3, Twp. 1 South, Range 1 West, 
W, M.3; thence along said center line South €3° 50' 30" East a dis- 
tence of 2204.8 feet to Engineer*s center line Station 3165+71.5 
opposite and 50 feet distemt from which station the southerly line 
of said strip of land intersects the east line of eaid property. 


The widths in feet of the strip of @and above referred to are 
as follows; 
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WHEREAS, the Highway Commission is authorized by law, when 
acquiring real propertg for right of way purposes, to acquire fee title 
to the real property sought to be acquired, or any interest therein, 
and the Commission is also authorized, when acquiring real property for 
such purpose, to acquire all right of access from abutting property to 
the highway proposed to be constructed; apd 


‘ WHEREAS, the State is now epgaged in the cogstruction of a 
highway known as the Sunset Highway, on which highway the Commission 
has heretofore, by resolution duly. and regularly adopted and made a 
part of its official records, au ized the acquisition of all right 
of access from abutting lands to said highway and the right of way 
thereof; and 


WHEREAS, the Commission has heretofore acquired by agreement 
with the owners the property hereinafter described for the purpose of 
constructing a portion of the Sunset Highway, the real property acquired 
for such purpose being described as follows, to wit: 


Parcel No. 1 


A parcel of land lying in the southeast quarter (SEi) of 
Section 3 and southwest quarter (SWt) of Section 2, Township 1 
South, Range 1 West, W. M., Washington County, Oregon, and being 
a portion of the following described property: 


That tract of land which was conveyed by that certain deed to 
Joseph Peterkort and Bertha A. Peterkort, recorded in Book 150, 
Page 270 of Washington County Record of Deeds; the said parcel 
being described as follows: Beginning at the intersection of the 
southerly right of way line of the Sunset Highway and the northerly 
right of way line of Barnes Road, said point being 61.32 feet 
southerly from (when measured at right angles to) the located 
center line of said highway at Engineer's Station 3179%+34.2, said 
point also being2159.1 feet north and 2474.2 feet west of the north- 
west corner of the A. Hart D. L. C. #60, thence north 38° 34' west 
along the northerly right of way line of the Barnes Road, a dis- 
tance of 90.9 feet, thence north 61° 50° 30” west, parallel to and 
115 feet southerly from seid highway center line, a distance of 
942.6 feet to the west line of said Peterkort property, thence 
north 0° 55’ west, a distance of 6.32 feet, thence south 63° 2k! 
30" east along the southerly right of way line of the Sunset High- 
way, a distance of 1030.5 feet to the point of beginning, contain- 
ing 0.427 acres. 


Parcel No. 2 


A parcel of land lying in the Southeast quarter (SE4) of Section 
3 and Southwest quarter (SWt) of Section 2, Township 1 South, 
Range 1 West, W. M., Washington County, Oregon, and being a portion 
of the following described property: 


PBR be a MORE. ROR. Hapa eS 
are “~ ee a tay 
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on the north side of the highway at Station 3168+50, ari a like access 
on the north side of the highway at Station 3177+). and that a like 
access may be permitted and established on the south side of the highway 
at Station 3169+25 and ea like access on the south side of the highway 
at Station 3173+30, each of said accesses to be of a width not to 
exceed twenty-five feet, and that, in addition, one crossing for farm 
purposes, not to exceed twenty-five feet in width, may be provided from 
Station 3168+50 on the-north side of the Sunset Highway to Station 
3169+25 on the south side of the highway; 


2, That except such access as is defined about in paragraph 1 
all access to the Sunset Highway from the land or real property abutting 
seid highway and described in a deed from Enily Hubbard, unmarried, to 
Joseph Peterkort and Bertha A. Peterkort, husband and wife, recorded in 
Volume 150, page 270a, of the Deed Records of Washington County, Oregon, 
and also in a deed from The United States National Bank of Portland 
(Oregon), a corporation, to Joseph Peterkort and Bertha A. Peterkort, 
husband and wife, recorded in Volume 252, page 101, of the Deed Records 
of Washington County, Oregon, shall be acquired and vested in the pub- 
lic; 


3. That if euch relinquishment and waiver of access cannot be 
acquired by purchase or agreement, then J, M, Devers, a3 Chief Counsel 
for the Oregon State Highway Commission, is authorized to institute and 
prosecute to a final determination such action or proceedings as may be 
necessary to acquire and vest in the public the said apcess rights; 


4k, That, in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemmation or otherwise the said 
access rights, the said J, M, Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said access rights as in his judgment may be for the best interests of 
the State, the State Highway Commission, and/or the defendant property 
owners; 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the fourteenth day of May, 1947. 


The Assistant Counsel brought up for discussion and instructions 
the claim of Gates and Sons, house movers, for extra compensation in connec~ 
tion with a contract that was awarded to them for moving a building from 
right of way of the Alsea Highway as is required in connection with the acqui- 
sition of right of way for a Forest Highway project at this location. He 
advised that the specifications called for a certain yardage of material to 
be removed, but it is apparent that a mistake was made in the computation 
because actually they moved 1,289 cubic yards of material more than was con- 
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Width on North- Width on South- 
Total erly Side of erly Side of 
Station Width Center Line Center Line 


3154+78.8 Variable 50 Tapering from 
50 ft. on the 
‘ left to 135 rt. 


on the right 
3163+00 100 
3165400 = 
3168+71.5 
cel of land to which this description applies contains 


3 pe acres, of which 0.52 acres lie within the exist- 
right of way; net new area 4.38 acres. 


WHEREAS, Joseph Peterkort and Bertha A. Peterkort are the own- 
ers of the real property abutting the Sunset Highway on the north from 
approximately Station 3283+46 to approximately Station 3146+66.7 and 
abutting said 7s the south from Station 3169+07.1 to approximately 
Station 3176+88. 


WHEREAS, it is the judgment of the Commission that the right of 
access to the Sunset Highway from the real property abutting said highway 
on the north between approximately Station 3283+46 and approximately 
Station 3146+66.7 and abutting said h on the south between Station 
3169+07.1 and approximately Station 317! -6 should be acquired except 
at such places as may hereinafter be designated; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, a ma jority of the meuber's being present and voting affirmatively, 
as follows: 


1. The,Commission does hereby find and declare that all 
right of access to the Sunset Highway from the real property abutting 
said highway on the north between approximately Station 3283+46 and 
approximately Station 3146+66.7 and abutting said highway on the south 
between Station 3169+07.1 and approximately Station 3176+88.6 should be 
acquired and all access from said abutting y to said highway 
restricted and prohibited, except that a private access (hereby defined 
as the right to enter and leave the highway by the grantors, their heirs 
and assigns, for any purpose other than a commercial use of the adjoin- 
ing property which caters to, invites, solicits from, or is dependent 
upon the users of the highway) for the use and benefit of the said owners 
or their heirs and assigns may be permitted and established on the north 
side of the highway at State Highway Enginser's Station 3145+50, o like 
access on the north side of the highway at Station 3160+00, a like aqcess 


ie 
# 
| 
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The Chief Counsel reported on a request of Commander J, F. Staniunas 
U. S. Navy, Resident Officer in Charge of Construction Work, in Astoria, that 
the state quitclaim to Clatsop County for reconveyance to the U. S, Navy 
certain property belonging to the state in the vacated subdivision known as 
Ven Dusen's, Astoria. He advised that the City of Astoria and Clatsop County 
have vacated this subdivision to permit construction of quarters for officers 
and enlisted men stationed at Tongue Point Naval Station, and it appears that 
the State Highway Department, by such vacation, acquired title to a portion 
of Date Street, so in order to avoid complications and to clear up the title,’ 
the state's interests will have to be conveyed in the manner above stated. 
The Engineer advised that the property is located on sliding ground, and there 
are possibilities that the state might assume certain obligations and be 
responsible for damage if additional slides occurred, in view of which, it 
might be advisable to retain the area under state ownership, although, he 
added, he would have no objection whatever if title can be transferred with- 
out the state assuming any further obligation or responsibility. The Chief 
Counsel advised that the transfer could be made without the state assuming 
such obligation. The Commission thereupon voted unanimously to deed the 
property to Clatsop County as requested, subject to that condition. 


The Engineer and the Chief Counsel reported results of conferences 
with officials of the City of Portland regarding the proposed Sullivan's 
Gulch Highway. They advised that they were unable to arrive at any definite 
arrangement with respect to details, but there appeared to be three main 
points or issues where agreement must be reached between the Commission and 
the City before the project can go ahead -- (1) Is the route to be approved 
and adopted as a state highway and street artery and thereafter constructed? 
(2) In what respect and in vhat amount shall the city contribute toward the 
project? (3) From what source will the city procure funds to met its part 
of the financial obligation? The matter was discussed at considerable length, 
end as a result thereof the Commission instructed the Engineer and the Chief 
Counsel to continue discussions with the city officials and with officials 
of the railroad company which is involved, without making any definite commit- 
ments to spend any money at any specific time, and to ascertain, if possible, 
how much the city is willing to contribute toward the cost of the project. 
These discussions are to be of a preliminary nature. The Engineer and the 
Chief Counsel were authorized to agree tentatively with the city on the fin- 
ancing of right of way on the same basis that right of way for the Front 
Avenue project was acquired -- © paunt city, 40 pacent state. They are to 
render a joint report on the subject when the conferences have been completed. 


The Engineer presented a written report on equipment, showing that 
on hand at the beginning of the year, equipment purchased during the period 
January 1 to May 1, 1147, that on order, and the estimated cost to purchase 
additional equipment that will be needed this year. He pointed out that the 
Highway Department has received, or has on order, equipment costing $692,945, 
which takes up practically the full amount of the $700,000 which the Commis- 
sion heretofore authorized for this purpose. He estimated the cost of addi- 
tional equipment that will be needed in the near future at $100,000 and re- 
quested authority to make additional purchases to that amount, which will 
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templated, and they are now asking payment for the extra yardage at $1.42 per 
cubic yard, which ig the price they bid for such item. He recommended pay- 
ment of the claim. IThé f’, Coungel,, com ed therein, advising that the 
state is obligated to pay extra » The Commiscion approved the recan- 
mendation unanimously. 


The Assistant Counsel presented the offer of Mr. Carl Walther to 
purchase some state-owned property adjacent to the Oregon Coast Highway near 
the Dorchester House, Lincoln County. He advieed that in acquiring e ter. 
foot strip along this section for widening the highway it was necessary in 
one instance to purchase the entire holdings of one of the property owners, 
for which the sum of $3,000 was paid. Mr, Walther, he says, wants to acquire 
the area outside the standard-width right of way and has offered to pay the 
sum of $3,000 for it, which means that the state is obtaining the right of 
way free of cost. He recommended acceptance of the offer. The Commission 
approved the recommendation and the following day signed the deed conveying 
the property to Mr. Walther. 


The Assistant Counsel also brought-up for discussion the matter of 
acquiring right of way for the Klamath Falls-Malin Highway at a point where 
this highway crosses South 6th Street, Klamath Falls. He advised that 
Balsiger Brothers, who own property at this intersection, have plans to sub- 
divide it and are anxious to mow just how much of their property is required 
by the state. He requested authority to negotiate purchases of right of way 
at this location. The Engineer advised that the original plan was to con- 
struct a grade separation structure at this location, but he believes now 
that a satisfactory solution can be worked out without going to that expense, 
if the intersection is properly channelized with, perhaps, the installation 
of traffic signal lights if that is deemed necessary. He pointed out that 
when this matter was previously under discussion the Commission approved the 
highway alignment, but held in abeyance the matter of constructing the 
traffic separation structure. Commissioner Schaupp gave as his thought 
that the grade crossing of these two highways would be satisfactory if the 
traveling public is properly protected as suggested by the Engineer. 
Chairman Banfield also expressed his approval of a grade crossing. 


The question of right of way width was then discussed and, as 4 
result thereof, the Commission unanimously authorized negotiations on a basis 
of right of way 200 feet wide along this section, with sufficient additional 
width at the intersection to provide for the proper channelization of traffic 
at this point. 


The Commission had under consideration the matter of authorizing 
deductions from State Highway Department payrolls to pay the cost of group 
insurance coverage for the families of State Highway Department employees. 
The Assistant Counsel advised that the deductions will be made from the 
amount due the individual employees only if they voluntarily request that the 
deductionsbe made and not otherwise. The Commission voted unanimously to 
permit such deductions on the condition that the state will pay nothing 
whatsoever toward the cost of such insurance coverage. 
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The Engineer brought into the discussion the matter of a ferry 
landing for the ferry operation. He advised that the Commission is now using 
the private landing of Captain F. B. Elfving, who has stated his willingness 
to extend his present agreement with the Highway Commission if the Commission 
will pay him extra compensation in the amount of taxes that are assessed 
against the property by the City of Astoria and by Clatsop County. He pointed 
out that to provide a new state-owned landing at the proposed location at the 
end of 17th Street would cost about $150,000 and suggested an arrangement with 
Mr. Elfving for the extended use of his property. #74, 


Chairman Banfield expressed himself in favor of awarding the con- 
tract for the new ferry boat construction to the Albina Engine and Machine 
Works on the basis of its original bid and its letter guarantecing a ten-knot 
speed, on the condition that the Commission can obtain at least a two-year 
extension of its agreement with Mr. Elfving to operate the ferry out of the 
present ferry terminal, in other words, if such agreement with Mr. Elfving 
can be extended from June 1948, when the present agreement terminates, to 
July 1950. He suggested that the Commission should have assurance, in writing, 
from the City of Astoria, Clatsop County, and Captain Elfving that this plan 
is satisfactory before the Commission enters into a contract for the construc- 
tion of the new ferry boat. Commissioner Schaupp expressed himself similarly, 
whereupon the Commission decided definitely to proceed on such basis. The 
Chief Counsel was instructed to prepare letters for execution by the City of 
Astoria, Clatsop County, and the Astoria-North Beach Ferry Company along the 
line suggested. These were ordered sent to Astoria by special messenger in 
order that final action on the matter may be taken by the Commission on the 
following day. (This matter was reconsidered by the Commission on the follow- 
ing day, at which time letters were presented from the county, the city, and 
the ferry company agreeing to the Highway Commission's plans. The Commission 
considered that the communications satisfied its requirements and thereupon 
referred the bids to the Engineer with authority to award the contract to the 
low bidder, Albina Engine and Machine Works, at its bid price of $430, 323, 
submitted on April 24, supplemented by its letter of May 12, 1947, guarantee- 
ing a speed of ten knote per hour.) 


‘ 


The Commission discussed a request from the City of Bend for state 
cooperation in the improvement of Galveston Avenue (Century Drive Secondary 
Highway) between Harmon Boulevard and West lith Street. The Engineer advised 
that the property owners will pay for construction of curbs and grading work 
and construction of an additional ten feet of pavement, and all that the state 
is being asked to do is to place a seal coat on the pavement, which he estin- 
ated would cost about $1,000. He recommended the expenditure. The Commission 
approved the recommendation unanimously. 


The Engineer reported receipt of a letter from the Croft Lily Growers 
Association, Harbor, Oregon, requesting the construction of a vehicular turn- 
out on the Oregon Coast Highway about one mile south of the town of Harbor 
where the Association has erected a granite memorial honoring the late Sidney 
Croft, who was the originator of the Croft Easter Lily. He estimated that 
such widening work would cost about $40 and recommended approval of the expen- 
diture. The Commission approved the recommendation, 
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bring the total authorization up to $800,000 would leave an unauthorized 
balance of $200,000 remaining out of the $1,000,000 set up in the 1947 budget 
for the chase of equipment. (See written report, in general files, for 
details.) The Commission, by unanimous vote, authorized an additional expen- 
diture of $100,000 for this purpose with the exprees understanding that this 
ie all that will be authorized for the year 1947, 


A letter was presented from Mr. Chester K, Sterrett, Manager, 
Industries Department, Portland Chamber of Commerce, inquiring whether or not 
the State Highway Commission will coptribute additional state funds in the 
amount of $500 to assist in payment of a deficit of $7,000 which, from present 
indications, will accrue in connection with the cooperative mapping project of 
the Portland Area that is being conducted under the auspices of the U. S. 
Coast and Geodetic Survey and for which the Portland Chamber of Commerce is 
acting as coordinating supervisor. The Engineer advised that when this sur- 
vey was started in 1945 the Commission authorized a contribution of $2,500 of 
state highway funds in cooperation because the information gained would be of 
inestimable value for state highway purposes. He recommended approval of the 
additional expenditure which he considered justified because of the benefits 
that the state would receive. The Chief Counsel advised that the Commission 
has authority to spend, and is justified in spending, highway funds for such 
purposes if the state will be benefited. Motion was made by Commissioner 
Schaupp that the additional contribution of $500 be allowed. Chairman 
Banfield seconded the motion, and it was so ordered. 


The Commission had under discussion matters pertaining to con- 
struction of a new ferry boat for operation across the Columbia River at 
Astoria, bids for which were received by the Commission.et the previous meet- 
ing. It was recalled that the Commission at that time deferred the award of 
the contract pending assurance from the low bidder, Albina Engine and Machine 
Works, guarantecing a ten-knot speed for this boat. The Engineer advised that 
he has discussed this matter with Mr. Hussa, of the Albina Engine and Machine 
Works, who states that he can furnish such a guaranty provided a larger 
engine is installed. The Engineer read aloud a letter from Mr. Hussa on this 
subject in which he advised that for an additional sum of $28,000 over and 
above the amount of his bid submitted on April 24, 1947, he will install an 
800-horsepower engine which will furnish a ten-knot speed at 350 rpm, in- 
creasing the total amount of the bid to $458,323. {See letter, in general 
files, for details.) 


The Engineer also read aloud a letter from L. S. Baier & Associates, 
Portland, dated May 13, 1947, which offers to furnish a reconverted mine 
sweeper for the sum of $260,000. (See letter, in general files, for details.) 
He questioned the advisability of purchasing a boat of this type because of 
the danger in operating it during rough weather, particularly on the Washing- 
ton side of the river. Chairman Benfield gave as his thoughtthat the Commis- 
gion is not justified in taking such a boat in lieu of ome that is built to 
specifications. 
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mente of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4, That upon entry of this resolution in the mimutes and 
records of the Commission the Secretary shall thereafter mail to the 
icer in each of said cities and towns a duly certified copy 
of the resolution or resolutions adopted by the city together with a 
copy of the resolution approving ‘the plans submitted by the city. 


: 


5. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the lth day of May, 1947. 


The Engineer also reported that the following cities and towns have 
satisfied the legal requirements with respect to the expenditure of 1946 State 
Tax Street Funds that they received in 1947: 


Aumsville Manzanite Stanfield 
Donald Mosier Talent 
Halfway Nehalem Wasco 
Joseph Rockaway Wheeler 
Lafayette Rogue River Yoncalla 


He advised that the plans proposed for the expenditure of the funds 
have been examined and found satisfactory and recommended approval of the 
plans by the Commission. The Commission approved the recommendation and by 
unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the 
calendar year 1947 for street purposes as provided in said law, the 
several sums or amounts set opposite the names of the respective cities 


or towns: 
Aumsville ----------------------------- $ 348.98 
Donald -----------------2-------------- 373.04 
Halfway ------------------------------- 834. 34 
JODEPR ocnn n-ne oee nanan en-noceennnnn-e 1,189.33 
Lafayette ----------------------------- 1,123.14 
Manzanita ----------------------------- 439.23 
Mosier --------------<--------------"-- 433.21 
Nehalem --------------------------+---- 495.39 
Rockaway ----------------eeer-2--92-7-- 1,235.46 
Rogue River <-------------------------- 950. 
Stanfield ----------------------------- 1,135.18 
Talent -------------------------------- 764.14 
Wasco SREP SHS = SH e SS SNe Peres eae 607.70 
Wheeler SSNS APCS TSS SPE SPCR FS ReTeee® 519.45 
Yoncalla ------------------------------ 758.12 
ee — 
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A letter was presented from Mrs. Lewis Erickson, Coos Bay, Oregon, 
urging the improvement of @ road which extends from Catching Glough to 
Roseburg via the hamlets of Summer and Fairview. The Commission denied the 
request because of lack of funds with which to finance such en improvement 
at this time. 


The Engineer reported that the cities of Athena and Troutdale have 
satisfied the legal requirements With reapect to the expenditure of 1945 
State Tax Street Funds which they received in 1946 and that the plans for 
the improvements to be financed with such funds have been examined and found 
satisfactory. He recommended, in view thereof, approval of the plans by the 
State Highway Commission. The Comission approved the recommendation and 
thereupon, by unanimous vote, adepted the following resolution with regard 
thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission 
apportioned to the cities and/or towns hereinafter named for disburse- 
ment during the calender year 1946 for street purposes as provided in 
said law, the several sums or amounts set opposite the names of the 
respective cities or towns: 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidencel by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof ; 


Nei, THEREFORE, BE IT AND IT HEREBY IS RESOLVED 68 follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Athena - Adams Street, 6th Street, College Street, 2nd Street, 
Darwin Street, 5th Street 


Troutdale - Killin Street, Benton Street, Gerfield Street 


2, That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shel 
be and is deemed an appropriate and proper conformance with the require- 
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Talent - Gibson Street, "I" Street through to Wagner Avenue 


Wasco - Beginning at a point 40 feet east of the intersection 
of Clark and Davis Streets, thence east on Davis Street 
to a point 103 feet west of the intersection of Davis 
and McPherson Streets, thence east a distance of 145 feet 
See ote line of McPherson 

t 


Wheeler - Street igtersection between Gregory and Rorvick 
Streets, extending back 150 feet from the state highway 


Yoncalia - lst Street, 2nd Street, Applegate Avenue, 3rd Street 
kth Street, "A" Street, "B" Street, "C" Street, "D" Street 
unnamed street ruming north from Applegate Avenue to city 
limite 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is 
deemed an appropriate and proper conformance with the requirements of 
said law by said cities and towns individually eo as to qualify each to 
receive and use the funds to them apportioned. 


hk. ‘That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the 
proper officer in each of said cities and towns a duly certified copy of 
the resolution or resolutions adopted by the city together with a copy 
of the resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the lth day of May, 1947. 


A letter was presented from the City of Coos Bay requesting that a 
traffic light of proper type, with appropriate signs, be installed at the 
intersection of Central Avenue (Empire-Marshfield Secondary Highway) and lth 
Street, being at a point where the highway curves to the right, as an aid in 
the prevention of accidents that frequently occur at this intersection. The 
Engineer recommended the installation of a flashing beacon at this point at 
an estimated cost of about $250. He afiviesed that he has discussed this with 
Commissioner Chandler who approves such traffic light at this point. The 
Commission approved the recommendation unanimously on the condition that the 
City of Coos Bay will adopt an ordinance requiring traffic from side streets 
to come to a stop before entering this intersection. 
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AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to &nd complied with the requirements of said law so as to qualify 
each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Aumsville - All city streets 


Donald - Cone Street, Crissell Street, Feller Street, Williams 
Street, Oak Street, Rees Street, Ehlen Street, Mathieus 
Road, Donald Street 


Halfway - Bell Street, Dawson Street, Church Street, Center 
Street 


Joseph - 2nd Street, 3rd Street, 6th Street, East Street 


Lafayette - Sth Street from $ block north and 1 block vest 
of Washington Street to Madison Street, 6th Street 
from Washington Street to Bridge Street, Washington 
Street from lst Street to 6th Street, 2nd Street from 
Washington Street to Madison Street, 5th Street from 
Jefferson Street to Monroe Street, Jackson Street from 
5th Street to 7th Street, 5th Street from Jackson Street 
to Wilson Street, Wilsom Street from 5th Street to 7th 
Street, 7th Street easterly from Jackson Street to city 
limits, Monroe Street from 6th Street to 3rd Street 


Manzanita - Manzanita Avenue, 4th Street, 5th Street 

Mosier - Washington Street, 3rd Avenue 

Nehalem - Tohls Avenue, 9th Street, "L" Street 

Rockaway - Pacific Avenue, Lakeside Drive, Myrtle Avenue, 
Ocean Avenue, Owen Avenue, Nehalem Avenue, Park Street, 
Elizabeth Street, Avenue "B", Avenue "C", Edison Avenue 


Rogue River - Pine Street, Broadway Street, School Street, 
First Street, Main Street, County Road 


ee ee ee ae 


Stanfield - Taft Avenue, Wood Avenue, Dunne Street, Sherman 
Street 
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Construction of four bridges on Oregon-Washington Highway, at 
Milton, Umatilla County; contract awarded May 1, 1947, to 
E. C. Hall Co., low combination bidder. 


The Commission confirmed the awards as reported, 


The Engineer submitted for the Commission's approval survey data 
for the Gunnell Road-Robertson Bridge Section of the Rogue River Loop Second- 
ary Highway, Josephine County. He recalled that this matter was presented to 
the Commission at the previous meting but was referred back to him for addi- 
tional information concerning the building located on the proposed alignment. 
He advised that the house is an old structure, is unpainted, and is valued at 
not to exceed $500; moreover, it is estimated that it can be moved for about 
$150. He recommended approval of the highway location as planned because it 
is located on high ground, will avoid moving right of way fences, the destruc- 
tion of a barn lot on the opposite side of the highway, and will provide a 
better connection with a county road nearby. In the discussion of the matter 
it appeared that the house is located on high ground especially desirable for 
a building site, which will be destroyed for such purposes if the highway is 
constructed in such location. The Commission questioned the advisability of 
adopting such a location in view thereof, and rereferred the matter to the 
Engineer for further investigation and report at the next meeting. 


Struss & McCoy, Contract No. 2770, for furnishing crushed gravel 
in stockpiles for the Redmond Rock Production Project on the McKenzie, 
The Dalles-California, the Ochoco, and the O'Neil Highways, in Crook 
and Deschutes Counties, requested an additional extension of time of five 
days from April 10 to April 15, 1947, within which to complete this job. 
They gave no reasons for overrunning the previously-extended time limit. 
The Engineer advised that progress has been slow on this project because 
of many breakdowns and difficulty in obtaining parts, but that the state 
has not incurred any appreciable loss because of this delay. Hs recan- 
mended approval of the request without penalty. The Commission approved 
b-- recommendation, not, however, on the basis of the contractor's 
statements. 


A, D. Fora & Son, Contract No. 2800, for construction of the Vadis 
Overcrossing on the Sunset Highway, in Washington County, requested an 
additional extension of time of 90 days, from April 30 to August 1, 1947, 
within which to complete this job. They attributed their failure to 
complete the project within the previously-extended time limit to in- 
ability to secure labor experienced in cement work. The Engineer advised 
that the reason given by the contractor for overrunning the time limit is 
substantially correct, and he recommended, in view thereof, that the 
extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously, not, however, on the 
basis of the contractor's statement. 
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In this connection the Engineer advised that the city is also 
desirous of rerouting truck traffic on Central Avenue so as to avoid the 
business district and the traffic congestion therein. They propose, he said, 
to reroute traffic that enters this district from the north over Commercial 
Avenue from Broadway to 4th, thence to Central, and to route traffic that 
enters the district from the south vie Elrod and 4th Streets to Central. The 
city also inquires whether or not the state will assume a part of the expense 
of improving these new routes. Chairman Bagfield gave as his thought that 
this is strictly a city proposition; however, action on the matter was de- 
ferred by the Commission until Commission Chandler is present. 


The Engineer also advised that the City Council has offered the 
suggestion that the state, in acquiring right of way for highway improve- 
ments through the city of Coos Bay, procure right of way 100 feet wide 
wherever possible and feasible. The Engineer explained that for the most 
part the right of way now being acquired is only 80 feet wide. The Commis- 
sion deferred a decision in this matter until Commissioner Chandler is pre- 
sent. 


The Cqpmisggion had under discyssion a cooperative agreement with 
the Southern Pacific Gompany for the installation of flood lights at the 
railroad grade crossing of the Beaverton-Aurora Secondary Highway between 
the town of Tualatin and the Boones Ferry Road, in Washington County. The 
Engineer recommended approval of this installatioa, which he estimated would 
cost a total of $300, on the condition that the railroad company would pay 
half the expense of the original installation and of the operation and mainte- 
nance of the lights. The Commission approved the recommendation unanimously. 
The agreement pertaining thereto was signed by the Commission on the follow- 
ing day. 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m. with the same persons present and participating. 


The Engineer reported that in conformity with authority previously 
granted him by the Commission he has awarded the following contracts, bids 
for which were received by the Commission on April 24, 1947, the conditions 
of the awards having been satisfied: 


Widening Reese Creek, Little Butte Creek, and Antelope Creek 
Bridges on the Crater Lake Highway, Jackson County; contract 
awarded May 2, 1947, to R. H. Jones, low bidder. 


Grading, surfacing and oiling the North Unit, Grant County Line- 
Crow Flat Section of the John Day-Burns Highway, Harney County; 
contract awarded May 1, 1947, to E. C. Hall Co., low bidder. 


Asphaltic concrete pavement resurfacing and bituminous macadam 
surfacing on the Milton-Washington State Line Section of the 
Oregon-Washington Highway, Umatilla County; contract awarded 
May 1,°19h7, to FE. C, Hall Co.,, low combination bidder, 
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WHEREAS, the war emergency has ended and the Commission's 
Engineer has recommended that no reduced speed limit is necessary with- 
in said section. 


' NOW, THEREFORE} based upon the engineering and traffic investi- 
gation and upon the finding and determination of the Commission with 
respect thereto, the Com ission does hereby order that the resolution 

of September 24, 1945, fixing 35 miles es an established speed on Pacific 
Highway West between Mile Post 74.0 end Mile Post 77.80 be md the same 
hefeby is rescinded. 


Letters were presented from the City of Hillsboro and the Washington 
County Court suggesting action by the State Highway Commission to prohibit the 
truck-hauling of logs, poles, and/or piling over state highways during Satur- 
day afternoons, Sundays, holidays, and during the hours of darkness, particu- 
larly on state highways leading to the coast, in order to safeguard other 
traffic of which there is a large volume during those periods. The Commission 
approved the suggestion by unanimous vote and instructed the Chief Counsel to 
prepare an appropriate resolution covering the matter. (The resolution was 
prepared and adopted by the Commission on the following day. See ahead for 
resolution, ) 


The Commission had under discussion a letter from Mr. Charles H. 
Reynolds, La Grande, inquiring, in behalf of the Union County Historical 
Society, whether the State Highway Department has any funds available that 
could be used for signing roads other than stete or federal highways within 
Union County that the Society wishes to name after pioneers in order to pre- 
serve historical names. The Secretary was instructed to inform Mr. Reynolds 
that, while the Commission is in favor of spending state highway funds for 
such signing along state highway routes, it does not have funds that could 
be applied to maintain signs on other roads. 


The Engineer presented a request from the C. D. Johnson Lumber 
Corporation for am easement over and across a portion of the right of way of 
the Oregon Coast Highway at the south end of the Yaquina Bay Bridge, Lincoln 
County, on which to construct a piling trestle footwalk for the convenience 
of workmen who are to be employed loading ships which the company expects to 
moore in Yaquina Bay a short distance upstream from the highway bridge. He 
also said that the company is asking authority for the workmen to park their 
automobiles on state property at the paved turn-around on the downstream 
side of the bridge structure. He read aloud e letter from the State Parks 
Superintendent offering no objections to such use of the state's property, 
subject to certain restrictions and conditions. As a result of discussion the 
Commission approved the request as a general proposition but deferred a 
definite decision relative thereto pending receipt of additional information 
as to the Corporation's plans, which the Engineer was instructed to report at 
the next meeting of the Commission. In the event the final plans meet 
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The Engineer reported that Contract No. 2770 for furnishing crushed 
gravel in stockpiles on the Redmond Section of the McKenzie, The Dalles- 
California, Ochoco, and O'Neil Highways, in Crook and Deschutes Counties, has 
been completed according to\the requirements of the contract or modification 
thereof and that said job is now ready for acceptance. The following resolu- 
tion accepting the above project was offered end adopted by the unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported tha: the following State 
Highway Commission contract for the cogstruction of.a state highway pro- 
ject has been completed according to the terms end provisions of the 
contract, and that said job is now ready for acceptance: 


Contract No. 2770 with Struss & McCoy for furnishing crushed 
gravel in stockpiles on the Redmond Section of the McKenzie, The 
Dalles-California, Ochoco and O'Neil Highways, in Crook and 
Deschutes Counties; completed April 15, 1947; 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contract for the construction of said state highway project be 
declared completed according to the terms of the respective contract, 
and said job is hereby accepted and final payment in connection there- 
with is hereby authorized. 


The Commission had under discussion the appointment of Mr. Merle 
R. Chessman, former State Highway Commissioner, as a member of the Advisory 
Committee on Travel and Informational Matters. The Secretary presented a 
letter from Mr. Chessman stating his willingness to accept such an appoint- 
ment if the Commission desires him to act in such capacity, Chairman Banfield 
and Commissioner Schaupp expressed themselves as pleased to have Mr. Chessman 
on this Committee and‘ thereupon ungnimously approved the appointment. The 
Secretary was instructed to notify Mr. Chessman of the action taken. 


The Engineer brought up for discussion the matter of rescinding 
the action taken by the Commission during the wartime period establishing a 
35-miles-per-hour speed zone along US99W through Camp Adair, particularly 
between Mile Post 74.10 and Mile Post 77.80. He advised that there no longer 
is need for such reduced speed limit and recommended appropriate action by 
the Commission to restore legal speede along this section. The Commission 
approved the recommendation and, by unanimous vote, adopted the following 
resolution with regard thereto: 


WHEREAS, as a part of the war emergency, and upon the request 
of the military authorities, the Commission, on September 24, 1945, 
adopted a resolution establishing a 35-mile speed limit between Mile 
Post 74.10 and 77.80 on the Pacific Highway West; and 
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2. That a pleque made of appropriate material shell be pre- 


pared and permnentiy placed in en appropriate spot on said bridge, on 
which plaque there <*all be carved the following: 


KeCULLOUGE BRIDGE 


DEDICATED TO THE MEMORY 
OF 
CONDE BALCOM McCULLOUGH 


WHOSE GENIUS AND INSPIRATION ARE 
MANIFEST IN THE DESIGN OF THIS 
BRIDGE AND MANY OTHER OREGON 
BRIDGES DURING HIS PERIOD OF 
SERVICE AS BRIDGE ENGINEER 
AND ASSISTANT STATE HIGHWAY 
ENGINEER, 1919 TO 1946 
3. That, because of the faithful service rendered Oregon State 
College by Mr. McCullough while he served the institution as a member of 
its faculty, the College be requested to conduct appropriate ceremony in 
connection with the naming of the bridge and the placing thereon of the 
Plaque. 


kh. That the Secretary to the Commission be instructed to mail 
to the President of said College a copy of this resolution. 


5. That this resolution be entered in the minutes and records 
of the Commission as of the 14th dey of May, 1947. 


The Commission had under discussion the setting of a date for its 
decided to hold such meeting in Portland 
on Monday and Tuesday, June 16 and 17, 1947. The Secretary was instructed to 
make the usual arrangements for the meeting place. 


Bre Sms. 
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with the approval of the Engineer and the Chief Counsel, then the Commission 
will consider granting to the Corporation a revokable permit to occupy the 
state's property, which permit shall contain provisions to amply protect the 
state's interests. 


A letter was presented from Mr, M, W, Skipworth, Attorney, Coos 
Bay, complaining of the noise created by heavy-duty trucks operating without 
mifflers in the business district of the City of Coos Bay, and asking that 
something be done to curb the disturbance, It was the thought of the Commis- 
sion that this is a matter that is the proper function of the local police 
authorities. The letter was referred 60 the Chief Counsel to so inform Mr. 


Skipworth. 


The Commission discussed the taking of formal action naming the 
Coos Bay Bridge on the Oregon Coast Highway the "C, B, McCullough Bridge" 
in honor of the late C. BR. McCullough, former Bridge Engineer and Assistant 
State Highway Engineer, who designed it. The following resolution with 
regard thereto was adopted by the Commission by unanimous vote; 


WHEREAS, C. B, McCullough gave of the fifty-nine years 

allotted to him for his use and disposal in this world twenty-seven 

of those years to the State of Oregon, during which time he, through 
his creative genius and because of his love for Oregon, her inviting 
streams, challenging mountains, and bewildering forests, built e collec- 
tion of bridges which ere the pride of the State and the admiration of 
all who have been and who will in the years to come be permitted to 
use and enjoy them; and 


WHEREAS, his genius, and constructive public service, 
symbolized as they are in the imposing structures conceived, designed, 
and built during his life in Oregon, will endure so long as men travel 
Oregon's highways and cross the streaiis his structures span; and 


WHEREAS, there have been expressed and recorded by the 
people of Oregon a desire and & recommendation that, in appreciation 
of the great contribution made by C. B, McCullough, as an engineer, 

a citizen, a friend, and a builder, not alone to the people of Oregon 
but to the entire nation, the bridge -- his bridge -- which spans 
Coos Bay, be designated and for all time known as the C. B. McCullough 
Bridge. : 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY. THE OREGON 
STATE HIGHWAY COMMISSION: 


1. That, in recognition and. in appreciation of the great 
service which Mr. McCullough rendered the people of Oregon while serv- 
ing as Bridge Engineer for the Oregon State Highway Commission, the 
bridge which spans Coos Bay in Coos County, Oregon, and which was plan- 
ned and designed by him and constructed under his guiding genius, be 
and the said bridge hereby is designated and shall hereafter be known 46 
the C. B. McCullough Bridge. 
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mission to take like materials from the beach at Delake. The Chief 
Counsel advised that the 1947 Legislature enacted a law which has a bear- 
ing on this subject, which lew becomes effective in July of thie year. He 
suggested, therefore, that the Commission defer a decision in the matter 
until that time. The Commission unanimously approved the suggestien. 


Im the further discussion of thie matter the question arose who 
will secure the benefits of amoupts paid for the sand that is taken from the 
beach, the State Land Board ar the te Highway Commission. The Chief 
Counsel was instructed to discuss s matter with the attorney for the State 
Land Board and report the results ° 


The Engineer reported the results of investigations concerning the 
request of the Official Board of the Church of Christ of Pleasant Hill that 
the pioneer monument now located adjacent to the highway at Pleagant Hill, 
which will have to be moved when the new highway is built, be re-established 
on the church grounds nearby. He advised that this monument consists of a 
replica of Elijah Bristow's cabin fireplace in guise of a drinking fountain 
and that the stones that were used were teken from the demolished fireplace. 
Elijeh Bristow, he said, was a pioneer of 1846 who erected the first cabin in 
Lane County at Pleasant Hill and also organized the first church. He also 
was an officer in the Army during the Civil War and distinguished himself 
under Andrew Jackson at Teledaga; moreover, his sons were prominent in early 
Oregon history. He recommended, in view of these findings, that the fireplace 
be moved about 25 feet south to a location on this new highway right of way, 
end that a textboard be placed with the monument giving historic facts. He 
estimated the cost of moving it at $400. The Commission approved the recom- 
mendation unanimously, subject to cémcurrence by the committee which was 
appointed to advise on historic matters. 


The Commission discussed a proposal of the City of Salem for 
the installation of traffic signals at three intersections on North Capitol 
Street, Salem, particularly at "D” Street, Market Street, and Fairgrounds 
Road. The Engineer estimated the cost of such installation at $10,000, of 
which amount, he said, the City of Salem has agreed to pay $5,000. Because 
of shortage of funds the Commission found it necessary to deny the request 
unless the Engineer can advise some very good reason why these signals should” 
be installed. 


The Engineer reported on the inquiry of County Commissioner R. W. 
Arens, Hood River County, as to the plans of the State Highway Commission for 
the future development of the Columbia River Highway east of Portland. He 
advised that, as previously instructed by the Commission, he has discussed 
this matter personally with Mr. Arens who expressed his satisfaction with the 
Commission's plans for this project. The Commission took no action. 


The Coumission discussed matters pertaining to the proposed rerout- 
ing of the Pacific Highway in the City of Eugene, being a cooperative project 
with the City of Eugene and Lane County, but deferred a definite decision with 
respect thereto until ite next meeting. The Engineer and the Chief Counsel 
were instructed to report more fully on the matter at that time. 
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The Commission also discussed e date for ite meeting in July and 
decided tentatively to hold such meeting on Tuesday and Wednesday, July 22 
and 23, 1947, depending on whether or not Commissioner Chandler can be pre- 
sent at that time. 


The Engineer reported briefly results of his conference with the 
members of the Hood River City Council and the County Court of Hood River 
County with respect to the adoption of a permanent location for the Columbia 
River Highway through the City of Hood River. He advised that the members 
of the City Council and the County Court expressed themselves unqualifiedly 
in behalf of the locetion proposed by the State Highway Commission and that 
it is his intention to submit a written report on the subject for considera- 
tion by the Commission at its next meeting. 


In thie conmection Chairman Banfield requested that such report 
should show how this project, including the section immediately west of the 
City of Hood River, can be broken down into units to facilitate construction 
since funds are not available to do all of the work simultaneously. An 
overall picture of the wark to be done from year to year until final completion 
and the minimum amount of work that can be accomplished in order to secure 
value from the investment. It was also the Commission's thought that the 
program when finally arranged should be brought to the attention of the Hood 
River City Council and the County Court of Hood River County for their inforn- 
ation, and that an agreement, in writing, should be reached with such agencies 
before construction is started, and it was so ordered. 


The request of Mr. Tom H. West, member of the Board of County 
Commissioners, Multnomah County, for widening North Vancouver Avenue from 
Union Avenue Junction south to Columbia Slough Road was discussed by the 
Commission. Chairman Banfield gave as his thought, after inspecting the 
premises, that the present roadway facilities are satisfactory to accomo- 
date the traffic from the Portland Meadows Race Track, and, in his estima- 
tion, there is no apparent need to widen the highway between the race track 
road entrance and Columbia Slough Bridge. Commissioner Schaupp expressed 
himself similarly. In view thereof and of reports from the Engineer and the 
Chief Counsel, the Commission decided that the widening of Vancouver Avenue 
should be held up until such time as there is more apparent need for the 
improvement, and it was so ordered. 


In this connection the Engineer pointed out that the present con- 
nection between Denver Avenue and Schmeer Road is abrupt and hazardous. The 
Board of County Commissioners, he said, is desirous of improving the condi- 
tion by easing the turn and has asked the State Highway Department to join 
in the expense. He estimated that the state's share of the cost would not 
exceed $1,000 and recommended approval of the expenditure. The Commission 
approved the recommendation unanimously. 


The Commission had under discussion a request from Mr. J. H. Massey, 
Waldport, for permission to remove sand from the ocean beach south of Yachats 
and a letter from Mr. C. S, Bagley, of the Delake Sand & Gravel Co., far per- 
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The Engineér recommended approval of the city's request for the 
establishment of bus stops and a "no parking” zone in front of the post office 
The Commission approved the recommendation and by unanimous vote adopted the 
following resolutions with regard thereto: 

4 ‘ 


WHEREAS, the Columbia River Highway, (US30), passes through 
the City of Scappoose, Oregon, and 


WHEREAS, said City is incorporated, is heavily populated and 
the business district therein congested with traffic, and 


WHEREAS, it has come to the attention of the Commission and the 
Commission now finds that parking of motor vehicles on portions of the 
business area of said City is a hazard and menace to pedestrians, and 
particularly those pedestrians who patronize or intend to patronize 
common carriers of passengers operating on said highway, and 


WHEREAS, the Commission has found that the prohibition of 
parking of motor vehicles in a sufficient area to permit the stopping 
and loading of common carriers at or adjacent to the curb or right of 
way lines will decrease the hazard and menace of motor vehicles to 
pedestrians, 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, a majority of members being present and voting affirmatively, 
as follows: 


1. That the parking of motor vehicles on the westerly side 
of the said Columbia River Highway for a distance of 50 feet southerly 
from a point located 36 feet south from the south curb line on Columbia 
Avenue in said City be and the same hereby is prohibited. 


2. That the parking of motor vehicles on the easterly side 
of the said Columbia River Highway for a distance of 50 feet northerly 
from a point 4 feet north from the north line of Columbia Avenue in 
said City be and the same hereby is prohibited. 


3. That the State Highway Engineer be end he hereby is 
directed to erect "no parking” signs in the areas above described, and 
to mark such areas as bus stops or bus loading zones. That the Engineer 
is further directed to do all necessary and proper painting to denote 
the zones above established. 


&, his resolution shall be entered in the minutes ad records 
of the Commission as of the lith day of May, 1947. 
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The Engineer reported on 
additional improvements to the Mt. 
what they allege is a bottleneck condition 
tion that was improved in 1946. Among other things, he ad 
inary investigations indicate that the permanent highway 
section that the city wants improved, so the widening 
will be of no particular benefit from the state highway standpoint. In view 
of this report the Commission denied the request. 


The Commission had under discussion a letter from Mr. J, R. Frum, 
Assistant Vice President, Crown Zellerbach Corporation, advising that the 
City of Canby wishes to maintain city "welcome" signs on the company's 
privately-owned structure which crosses over the Pacific Highway East just 
north of Canby, and requesting the attitude of the Highway Comission relative 
thereto. The Engineer pointed out that this structure is located within the 
wye connection between two railroad grade crossings; also, that the volume 
of traffic on this highway is large. It was his thought that the maintenance 
of these signs on the overhead structure would have a tendency to attract 
the attention of people traveling the | and would invite accidents. 
The Commission concurred in the viewpoint of the Engineer and thereupon 
instructed the Secretary to inform Mr. Frum that the Commission could not 
approve the maintenance of the signs on this structure. 


The Engineer reported a request from the City of Scappoose for the 
establishment of a "no parking" zone in front of the post office in that city 
and for establishment of two bus stops on the Lower Columbia River Highway in 
this city; also, the establishment of a log truck by-pass route vie Williams 
Avenue and Second Street so as to take the logging trucks off the highway 
through the business district, and for authority to use certain state-owned 
land on the east side of the highway just north of Columbia Avenue for the 
off-street parking of automobiles. 


In the discussion of the establishment of the log truck by-pass, 
the Commission could see no advantages to be gained from the state highway 
standpoint by establishing such by-pass route and accordingly refvsed to 
join with the city in the establishment of the route; moreover, the Commis- 
sion considered that such matter is a local responsibility. The Secretary 
was instructed to advise the city accordingly and to state further that the 
Commission would offer no objections if the city elected to establish such 
by-pass on its own account. 


As to the use of the state land for the off-street parking of 
automobiles the Commission considered that it would be unwise to allow the 
use of the property for such purpose because the business houses in Scappoose 
are all on the opposite side of the highway from such tract, and people who 
use the parking area would be obligated to cross this heavily-traveled . 
highway in the face of highway traffic, and accidents very likely would occur. 
It was the thought of the Commission that a suitable location on the opposite 
side of the highway could be found. The request was thereupon denied, and 
the Secretary was instructed to inform the city accordingly. 
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The Engineer reported the log-hauling violations committed by Elmer 
Claude High, Warrenton, involving overloading, laying out to avoid being 
weighed, talking abusively to weighmesters, and attempting to bribe the Weigh- 
master. He also reported on log-hauling violations committed by Eugene 
Frencis Gallagher, Lebanon, who operates under the name of Shamrock Logging 
Company. Mr. Gallagher's violations consist of overloading, by-passing the 
scales, amd laying out in order to evade weighing. These matters were dis- 
cussed at some length, but action thereon was deferred by the Commission until 
the following day. The Commission ordered that the weighmasters involved 
in both of these cases be present at that time to explain details. (This 
matter was reconsidered on the following day when the weighmasters were pre- 
sent and as a result of discussion the Commission ordered that a warning 
letter be sent to Mr. High to the effect that his permit would be permanently 
canceled if he does not comply with the rules and regulations. The Commission 
instructed the Secretary to request Mr. Gallagher to be present at the next 
meeting of the Commission to show cause why his permit should not be canceled. 
See ahead for additional paragraph. ) 


The Engineer submitted in writing a status report on highway finance: 
showing comparisons between progrem allotments and contract authorizations 
for contracted projects in the Three Year Federal Aid and State Construction 
Programs. (See copy of report dated May 10, 1947, in general files for de- 
tails.) He advised that he did not have sufficient time to prepare en 
accurate report for this meeting, but it is his intention to make a thorough 
analysis of the financial set up and to render such report at the earliest 
opportunity. As the result of discussion of this matter the Commission 
instructed the Engineer to re-arrange the program so as to fit the monies 
available by eliminating certain projects, if necessary, and by shortening 
others where practicable so as to avoid owrruns and to include such informa- 
tion in his report on this subject. 


The Engineer also brought up for discussion and recommended certain 
revisions in the State Construction Program by including therein certain pro- 
jects that have been authorized by the Commission subsequent to the adoption 
of the original program by increasing allotments authorized by the Commission 
on other projects, and by.eliminating five projects which apparently will 
have to be definitely abandoned. He presented a list of the revisions. Actio: 
on the matter was deferred until Commissioner Chandler is present. P 


The Engineer also submitted a report on the status of the minor 
betterment work authorizations for 1947. (See report dated May 9, 1947, in 
general files for details.) ‘The Commission took no action on this report. 


The Commission had under discussion the Engineer's written report 
dated May 13, 1947, with respect to unexpended balances of prewar Federal Aid 
funds. The Engineer advised that in order to induce the states to undertake 
the early advance planning of projects for postwar construction, the Federal 
Government, in 1983, authorized the states to use unexpended balances of such 
funds which were then available to finance survey and planning work, and under 
the authorization the Commission approved a survey program for & projects 
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WHEREAS, it has been represented by Fred H. Twohy, Chief 
Clerk of the Railway Mail Service, Portland, Oregon, that the parking 
of cars on the Lower Columb{fa River Highway in front of the entrance to 
the post office at Scappoose, Oregon, causes inconvenience to and 
interference with the movement of United States mails, and to remedy 
such situation this Commission has been requested to designate the high- 
way in front of said post office as a “No Parking" area; and 


WHEREAS, it is the opinion of this Commission that every 
reasonable and legitimate action should be taken which has for its 
purpose a speeding ef the movement of United States mails, and this Com- 
mission is therefore of the opinion that parking in front of the post 
office entrance at said place should be prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Comnis- 
sion, a majority of members being present and voting affirmatively, as 
follows: 


1. That the entire area immediately in front of the post 
office at Scappoose, Oregon, be and said area hereby is declared closed 
to the parking of vehicles. 


2. That the Engineer be and he hereby is instructed to install 
and thereafter maintain at points in front of said post office entrance 
where they will best serve the purpose of this resolution appropriate 
signs designating said area as a "No Parking" area and that in addition 
to such signs the curb line in front of said building be appropriately 
painted. 


3. That this resolution be entered in the minutes and records 
of this Commission as of May 14th, 1947, and a certified copy thereof 
mailed to Mr. Fred H. Twohy, Chief Clerk, Railway Mail Service, Portland, 
Oregon, a certified copy to the City of Scappoose, and a like copy to 
the Superintendent of State Police. 


The Commission had under discussion the selection of highways for 
Group I and Group II classifications to be used in connection with the issu- 
ance of permits under the so-called "big truck bill” which was enacted into 
law by the 1947 Legislature. It was pointed out that outstanding permits 
which were issued under wartime authority expire on July 1, 1947, and because 
of improvements that have been made in the highway system since the original 
Group I and Group II Highways were designated, it will be necessary to re- 
classify them for use in connection with these permits. Action on this matter 
was deferred by the Commission for consideration when Commissioner Ben R. 
Chandler is present. In the meantime the Chief Counsel was instructed to 
arrange with the State Police to honor outstanding permits of this type until 
new permits can be issued, which it is anticipated will be accomplished by 
August 1, 1947. 
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4 
Commissioner Ben R. Chandler was excused from attending this 
meeting. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 2:30 p.m. 
in the same room: 


ALSEA AND ALSEA-DEADWOQD HIGHWAYS IN BENTON AND LINCOLN COUNTIES 
ALSEA ROCK PRODUCTION PROJECT 


Oscar E. Joelson, Eugene $ 52,800.00 


MT, HOOD AND WAPINITIA HIGHWAYS IN CLACKAMAS AND WASCO COUNTIES 
SANDY-WAPINITIA JUNCTION-CLEAR CREEK REOILING PROJECT 


Pendleton Sand & Gravel Co., Pendleton $ 43,983.25 
Babler Bros., Portland 45,589.00 
Harr & Horton, Portland 46,908.40 
R. 0, Dail, Portland 49, 333.00 
J. C. Compton Co., McMinnville 51, 306.25 
Edwin C. Gerber, Oregon City 51,883.00 


SPRAGUE RIVER HIGHWAY IN KLAMATH COUNTY 
CONSTRUCT THREE BRIDGES OVER SPRAGUE RIVER 


No bids received 


‘ OREGON COAST HIGHWAY IN LINCOLN COUNTY 
WALDPORT SECTION 


No bids received 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
MINER CREEK-AGATE BEACH SECTION 


Loyd Calkin, Ocean Lake (1) $152,208.50 ----- 
J. s. Risley, Milwaukie 157,709.50 + a2 2 
oO. Cc. Yocom Co., McMinnville 163,290.50 SS <)> 
A, H. Saxton & Sons, Corvallis 164,689.50 ----- 
Vernie Jarl, Greshan 168,497.50 ----- 
Homer G, Johnson, Portland 171,043.00 ----- 
Del R. Beebe Constzx. Co., Eugene 174,363.00 ----- 
J.N. & MJ. Conley, Portland 179,215.00 ----- 


(1) Bidder will accept only one project. 
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Estimated. Federal 
Project Cost Share 
Tyee Road-Sutherlin - surfacing $100,000 $ 60,000 
East Unit, Sams Valley Highway - 
grading and surfacing $100 , 000 $ 60,000 


Fremont Jct. - Muddy Creek Sec., 
Warner Valley Sec. Hwy. - 
grading and surfacing 181 , 000 $1210, 000 


TOTAL $381,230 


This transfer, he said, would leave only $34,000 of Federal monies 
remaining to be collected on the survey program which could be readily accon- 
plished because the surveys are completed; however, 4t would be necessary for 
the Commission to authorize the transfer of the three constructjon projects 
from the State Construction Program to the 1943 Federal Aid y Highway 
Program with the understanding thet a corresponding reduction would be made 
in the amount of the Federal Aid to be claimed in connection with the Federal 
Aid Survey Program. Following discussion, the Commission voted unanimously 
to retain the above-mentioned Warner Valley Secondary Highway project in the 
State Construction Program. Action on the other two projects was deferred 
for consideration when Commissioner Chandjer is present. 


The meeting adjourned at 5:00 p.m. to reconvene on the following 
morning in the auditorium of the Public Service Building. 


Portland, Oregon 
May 15, 1947 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the auditorium of the Public Service Building. Present were: 


T. H. Banfield, Chairman 

A, W. Schaupp, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B, Glaisyer, Secretary 
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COMBINATION BIDS FOR 
ABOVE TWO PROJECTS 
(1) Fort Hill Section of the Salmon River Highway 


(2) Construct 272-ft. concrete bridge over South Yemhill River on Salmon 
River Highway 


Ss 
een eet ee ae 2... 2 Sten. 
oO. Cc. Yocom Co. 49,208 00 62,745.00 RS > 111,953.00 
Babler Bros. 46,960.00 66,105.00 ee 113,065.90 
C. J. Monteg & Son 53,048.50 60,130.09 --c*e- 113,178.50 
Del R. Beebe Constr. Co. 51,960.00 64,235. $1,000.00 115,215.00 


ENTERPRISE-LEWISTON HIGHWAY IN WALLOWA COUNTY 
NORTH UNIT, WASHINGTON STATE LINE-BUFORD CREEK SECTION 


Natt McDougall Co., Portland $142,606.50 
J. C, Papin, Baker 147,500.00 
C. E. Oneak, Ellensburg, Wn. ‘ 149,051.50 
Strong & MacDonald, Tacoma, Wn. 153,210.00 


A group representing the St. Johns Businessmens Association appeared 
before the Commission and urged a survey for an access road leading from the 
Tualatin Valley to the St. Johns Bridge. This group was headed by Mr. E. F. 
— and included Mesare. J. S. Galloway, Art Ames, and Matt Phil. Mr. Doyle 

that they are asking for a survey at thie time to determine the 
feasibility of such a project with a view of getting it placed on the construc 
tion program at some future time. He urge@ such ea road from the standpoint 
of diverting traffic from the business center of Portland. Chairman Banfield 
explained the status of the Commission's finances and the method used by the 
Commission in selecting projects for its comstruction program. He further 
advised that the Commission can give the group no encouragement for their 
project but will take it under advisement and may authorize the Engineer to 
make @ reconnaissance survey later on if funds can be spared to finance it and 


an engineering crew is available. 


The Commiegion by unanimous vote approved the minutes of the meeting 
held on April 22, 23 and 24, 1947. 


The Commission resumed discussion of the matter of compensating 
field employees for expenses incurred while away from headquarters, which 
matter was first discussed on the previous day. Certain changes were suggeste! 
in the Engineer's letter on this subject. These were approved by the Commis- 
sion and the Engineer was instructed to rewrite the letter and to present it 
to the Commission for final action at its next meeting, it being understood 
thet whatever action is taken will be retroactive to May 1, 1947. 
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WEST PORTLAND-HUBBARD HIGHWAY IN MULTNOMAH AND WASHINGTON COUNTIES 
BARBUR BOULEVARD-BOONES FERRY ROAD SECTION 


Parker-Schram Co., Portland $236,675.00 ----.- 
Porter W. Yett, Portland 662,56 ----. 
Warren Northwest, Inc., Portlemd 482.50 ---.-. 


NETARTS SECONDARY HIGHWAY NEAR TILLAMOOK IN TILLAMOOK COUNTY 
CONSTRUCT 100-FT, STEEL PONY TRUSS SPAN OVER TRASK RIVER 


ALTERNATE "A" ALTERNATE "5B" 


VaDare Constr. Co., Portland * $101,120.00 ------- 
Tom Lillebo, Reedsport 120,698.00 ------- 


* Bidder will accept only one project. 


SALMON RIVER HIGHWAY IN POLK COUNTY 
FORT HILL SECTION 


Stevenson Constr. Co., Salem $46,341.00 ----- 
Loyd Calkins, Ocean Lake 46,378.00 ----- 
Babler Bros., Portland 46,960.00 ----- 
0. C. Yocom Co., McMinnville 49,208.00 ----- 
Del R. Beebe Constr. Co., Eugene (1) 51,980.00 ----- 
C. J. Montag & Son, Portland (1) 53,048.50 ----- 
' Vernie Jarl, Gresham 54,537.00 ----- 


(1) Bidder will not accept this project alone. 


SALMON RIVER HIGHWAY IN POLK COUNTY 
CONSTRUCT 272-FT. CONCRETE BRIDGE OVER SOUTH YAMHILL RIVER 


i 
| 
ee i 
a 
hE 
it 
i 
} 


VaDare Constr. Co., Portland (1) ' $56,760.00 
C. J. Montag & Son, Portland (2) 60,130.00 
Lindstrom Bros., Portland 60,880.00 
0. C. Yocom Co., McMinnville 62, 745.00 
Del R. Beebe Constr. Co., Eugene (2) (3) 64,235.00 
j Babler Bros., Portland 66,105.00 


(1) Bidder will accept only one project. 

(2) Bidder will not accept this project alone. 

(3) Bidder will make reduction of $1,000.00 if also awarded contract 
for the Fort Hill Section. 


ae 
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The Commission discussed with the Engineer the bids received at 
the morning session, and the following action was taken by unanimous vote: 


No bids were received for the following projects; the Engineer 
vas authorized to re-aivertise them for bids at a later date; Construction 
of three bridges over Sprague River on the Sprague River Highway, in Klamath 
County. Grade widening and bituminous macedam surfacing on the Waldport 
Section of the Oregon Coast Highway, in Lincoln County. 


The Commission rejected the bide received for the following projects: 
Alsea Rock Production Project on the Alsea and Alsea-Deadwood Highways, in 
Benton and Lincoln Counties. Grading end paving the Barbur Boulevard-Boones 
Ferry Road Section of the West Portland-Hubbard Highway, in Multnomah snd 
Washington Counties. 


The Commission accepted the bids for the following projects and 
awarded the contracts to the low bidder in each instance: Re-oiling Sandy- 
Wapinitia Junction-Clear Creek Section of the Mt. Hood and Wapinitia Highways, 
in Clackamas and Wasco Counties. Construction of a bridge over Trask River 
on the Netarts Secondary Highway, in Tillamook County. Grading, slide removal 
and roadbed finishing on the North Unit, Washington State Line-Buford Creek 
Section of the Enterprise-Lewiston Highway, in Wallowa County. 


The Commission referred to the Engineer the bids for the following 
projects with authority to award the contracts to the low bidder in each 
inetance when certain conditions have bemn satisfied: Regrading and bitum- 
inous macadam surfacing on the Miner Creek-Agate Beach Section of the Oregon 
Coast Highway, in Lincoln County. Grading and bituminous macadam surfacing 
on the Ft. Hill Section of the Salmon River Highway, Polk County. Construc- 
tion of a bridge over South Yamhill River on the Salmon River Highway near 
Valley Junction in Polk County. In the discussion of these last two projects 
the Commission considered the combination bids submitted therefor and the 
qualifying statements of the several contractors. As a result thereof, the 
Commission declared Lindstrom Bros., Portland, the low bidder for the bridge 
project and Stevenson Construction Co., Salem, the low bidder for the grading 
and surfacing project. The Engineer was instructed to take this into consid- 
eration in making the awards. 


The Commission also discussed the bids received on April 24, 1947, 
for the construction of a ferry boat for operation across the Columbia River 
between Astoria, Oregon, end Megler, Washington, together with the supplemente_ 
offer of the Albina Engine and Machine Works agreeing to furnish a ferry boat 
with a guaranteed speed of 10 knots per hour if allowed extra compensation in 
the amount of $28,000. The Engineer presented letters from the City of Astori: 


Engine and Machine Works for construction of the new ferry boat. The Engineer 
was authorized to award this contract to the Albina Engine and Machine Works 
on the basie of its said bid submitted April 24, 1947, as supplemented by its 
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The Commission discussed the matter of renewing the fire and marine 
insurance that is now carried on the ferry boats and the ferry terminals at 
Astoria, Oregon, and Megler, Washington. The Engineer advised that, as 
instructed by the Commision at the previous meeting, he has requested figures 
as to the cost to purchase guch insurance from Lloyds of London so a compari- 
son can be made with the cost of renewing the present insurance in the American 
companies which wrote it; however, as yet he has been unable to get any def in- 
ite information, although indications are that it will be forthcoming within 
the next few days. He pointed out that the present insurance expires on June l, 
1947. This matter was discuseed at considerable length, and, as a result 
thereof, the Commission instructed the Engineer to contact each Commissioner 
by telephone as soon as he has received the rates, at which time he will be 
given final instructions. 


In this connection the Commission also discussed the matter of 
reporting accidents involving the ferry operation. The Commission ordered 
that hereafter the cperators of the furries should report conditions in writ- 
ing and make additional reports in writing vhen the conditions have heen 
remedied, in order to avoid possible misunderstandings later on. 


The Commission resumed discussion of the log-hauling violations 
committed by Elmer Claude High, action on which was deferred from the previous 
day. Mr. Kelley J. Stanard, Weighmaster, was present and explained details. 
Following discussion, and in response to Chairman Banfield's request, Mr. 
Stanard recommended that a strong letter be sent to Mr. High, bringing to his 
attention the violations which caused his record to be brought to the atten- 
tion of the Commission and warning him that a repetition of any of these 
offenses will result in the permanent cancellation of his P.U.C. permit. The 
Commission adopted the recommendation by unanimous vote, and so ordered. 


Mr. George Davis, Weighmaster, was present regarding the log-hauling 
violations of Eugene Francis Gallagher, dba Shamrock Logging Company. He ex- 
plained details with respect to these violations 
Gallagher is a consistent violator and troublemaker and 
4n some manner. As the result of discussion the Commission ordered that Mr. 
Gallagher be requested to appear before the Commission at ite next meeting 
to show cause why his permit should not be canceled. 


The Engineer requested authority from the Commission to advertise 
for sale the old ferry "North Beach” formerly used in connection with ferry 
service across the Columbia River between Astoria, Oregon, and Megler, 
Washington. The question arose whether or not it would be a benefit to re- 
tain the engine in this ferry boat for future use. As the result of ea full 
discussion of this matter the Commission authorized the taking of alternate 
bids for the sale of the ferry boat with and without the engine. A decision 
with respect to the sale of the engine will be made when the bids are studied. 


The Commission recessed for luncheon et 11:45 a.m. and reconvened 
at 2:00 p.m. in the same room with the same persons present and participating. 
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this project based on Alternate (A) in the amount of $101,120. They 
submitted no bid on Alternate (B). They stated that they would not 
accept more than one project upon which they submitted bids at this let- 
ting. Tom Lillebo, Reedsport, submitted the next low, and only other, 
bid in the amount of $120,698 based on Alternate (A). He also submitted 
no bid on Alternate (B). The Commission has awarded this contract to 
the low bidder, VaDare Construction Co., at its bid price. 


"Grading and bituminous macadam surfacing on the Ft. Hill Section 
of the Salmon River Highway, Polk County. Stevenson Construction Co., 
Salem, subaitted the low bid for thie work in the amount of $46,341, 
based on the use of asphalt. Loyd Calkins, Oceanlake, submitted the 
next low bid in the amount of $46,378, using asphalt. There were five 
higher bidders. Bids submitted for this project were considered in 
combination with bids received for the construction of the bridge over 
the South Yemhill River at this point. VaDare Construction Co., Port- 
land, submitted the low bid for the bridge project at $56,700. This 
Company qualified ite bid by stating that it would accept the award of 
only one contract at this letting. Because it has already been awarded 
the contract for the construction of the Trask River Bridge near Tilla- 
mook, the bid for the South Yemhill River Bridge Project cannot be 
considered. ©. J, Montag & Son, Portland, submitted the second low bid 
for the bridge project in the amount of $60,130. They qualified their 
bid by stating that they would not accept this project unless also 
awarded the contract for the Ft. Hi2t Grading and Surfacing Project. 
Lindstrom Bros., Portland, submitted the third low bid, without qualifi- 
cations, at $60,880. There were three higher bidders. A study of the 
bids for both projects reveals that the combination bids of Stevenson 
Construction Co. at $46,341, for the grading and surfacing project, and 
of Lindstrom Bros., at $60,880, for the bridge job, to be the lowest 
combination bid received. The Commission therefore has referred the 
bids to the Engineer with authority to award the contract for the grading 
and surfacing project to Stevenson Construction Company and to award the 
contract for the bridge project to Lindstrom Bros. on the basis of its 
combination bid for these two contracts, when certein conditions have 
been satisfied. 


"Grading, slide removal, and roadbed finishing on the North Unit, 
Washington State Line-Buford Creek Section of the EInterprise-Lewiston 
Highway, in Wallowa County. Natt McDougall Co., Portland, submitted the 
low bid for this job in the amount of $142,606.50. J, C. Papin, Baker, 
submitted the next low bid in the amount of $147,500. There were two 

bidders. ‘The Commission has awarded this contract to the low 
bidder, Natt McDougall Co., at its bid price." 


Chairman Banfield also publicly announced the action taken by the 
Commission on the bids received on April 24, 1947, for construction of a 
ferry boat for operation across the Columbia River at Astoria. He advised 
that the proposal submitted by Albina Engine and Machine Works, as supplemente: 
by the offer contained in its subsequent letter of May 12, 1947, guaranteeing 
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a: 1947, guaranteeing a speed of 10 knots per hour, totaling 
323. 


At 2:30 p.m. Chairman Banfield publicly announced the awards as 


"Alsea Rock Production Project on the Alsea and Alsea-Deadwood 
Highways, in Benton and Lincolp Counties. The Commission received only 
one bid for this project, being that of Oscer E, Joelson, Eugene, at 
$52,800. The bid has been rejected. 


"Reoiling a 44.13 miles section of the Sandy-Wapinitia Junction- 
Clemr Creek Section of the Mt. Hood and Wapinitia Highways, in Clackamas 
and Wasco Counties. Pendleton Sand and Gravel Co., Pendleton, submitted 
the low bid for this work at $43,983.25. The next low bid was that 
submitted by Babler Bros., Portland, at $45,569. There were four higher 
bidders. The Commission has awarded this contract to the low bidder, 
Pendleton Sand and Gravel Co., at its bid price. 


"The Commission received no bids for construction of three bridges 
over the Sprague River on the Sprague River Highway, in Klamath County. 


“The Commission received no bids for grade widening and bituminous 
macedam surfacing on the Waldport Section of the Oregon Coast Highway, 
in Lincoln County. 


“Regrading and bituminous macadam surfacing on the Miner Creek- 
Agate Beach Section of the Oregon Coast Highway, in Lincoln County. 
Loyd Calkins, Oceanlake, submitted the low bid for this project in the 
amount of $152,208.50, based on the use of asphalt. Mr. Calkins 
qualified his bid by stating that he would accept the award of only 
one contract at this letting. The second low bid was submitted by 
J. S. Risley, Milwaukie, at $157,709.50, based on the use of asphalt. 
There were six higher bidders. The Commission has referred the bids 
to the Engineer with authority to award the contract to the low bidder 
when certain conditions have been satisfied. 


"Grading and paving the Barbur Boulevard-Boones Ferry Road Section 
of the West Portland-Hubberd Highway, in Multnomah and Washington 
Counties. Parker-Schram Co., Portland, submitted the low bid for this 
project in the amount of $236,675.00. Porter W. Yett, Portland, submit- 
tea the next low bid in the amount of $241,682.50. The third low, and 
only other, bid was that of Werren Northwest, Inc., Portland, at 
$251,482.50. All of these bids were submitted on the basis of using 
asphalt. The Commission considers the bids too high and has rejected 
then. 


"Construction of a 100-foot steel pony truss span on concrete 
piers over the Trask River on the Netarts Secondary Highway near Tille- 
mook, Tillamook County. Bids were received for two Alternates -- 

(A) concrete slab deck (B) treated wood deck with concrete wearing sur- 
face. VaDare Construction Company, Portland, submitted the low bid for 
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' heuicg? it is the opinion of the Commission, based upon 4 
record of ‘ accidents and.on the advice of its Engineer, that in 
addition to the imposition of the recommendations and suggestions here- 
tofore made to the Public Utilities Coumiasioner, there should be in- 

; for the best interests of the general lic, restrictions which 
will prohibit the hauling of logs, poles, or piling on State highways 
on Sundays, Saturdays, holidays, and during the hours of darkness. 


WOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMIS- 
STON, a majority of ite members being present and voting affirmatively, - 
as, follows: 


1. That the Commission does hereby find and declare, based 
upon accident records, public complaint, and the advice of its Engineer, 
the hauling of logs, poles, and/or piling on State highways on Sundays, 
Saturdays, holidays, and during the hours of darkness, creates an unneces- 
sary hazard and inconvenience to the motoring public, and therefore, in 
the opinion of the Commission restrictions should be imposed on special 


carriers ting over State highways for the transportation of logs, 
poles, or piling prohibiting the use of highways for such purpose et 


such times. 


2. That the Highway Commission does hereby respectfully 
suggest and recommend to the Public Utilities Commissioner that in addi- 
tion-to recommendations and suggestions heretofore made, there be incorp- 
crated in permits issued to special carriers operating on State highways 
for the transportation of logs, poles, and/or piling, a provision, condi- 
tion, and restriction, that no such operation shall take place on Sundays, 
Saturday afternoons, holidays, or between sunset and sunrise. 


_3y .That the particular holidays to which this restriction 
should be applied are the following: New Years Day, Memorial Day, 
Independence Day, Labor Day, Armistice Day, Thanksgiving Day, and 
Christmas Day; and whenever any of said holidays fall on Sunday, then the 
following Monday shall be deemed the holiday. 


4. ‘That this resolution be entered in the minutes and records 
of the Commission as of May fifteen, and that the Secretary be instructed 
to deliver a certified copy of this resolution to the Public Utilities 
Commissioner and a like copy to the Superintendent of State Police. 


—————_—_—_— TT 


The Engineer reported on the proposed revision of the Oregon Coast' 
Highway at Otter Crest, Lincoln County. He estimated the cost to construct on 
the alignment originally proposed, which is 0.59 mile in length, at $166,000, 
and the cost to acquire right of way along such line, together with the land 
lying between this location and the existing highway, at $50,000, making a 
total of $216,000; and the cost to construct on & revised alignment nearer 
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a ten-knot speed for this boat if allowed extra compensation, has been 
accepted by the Commission, which has referred the bids to the Engineer with 
authority to award the contract to the Albina Engine and Machine Works on 
such basis. 


The Engineer reported the refusal of contractor C, J. Eldon to 
perform the work required of him in connection with Contract No. 2792, 
Waldport Rock Production Project on the Oregon Coast and Alsea Highways, 
which was awarded to him by the Commission on April 4, 1946, as the result of 
competitive bidding. Mr. Eldon, he said, alleges that there is not sufficient 
rock to fulfill the requirements from the sources specified by the state; also 
that he has already spent $7,000 in connection with this contract, which he 
to be reimbursed for this expense. The Engineer 
ontractor, who is operating in the 
vicinity, take over Mr. Eldon's 
contract at his bid price cified by 
the state contain plenty of 
the Commission declare Mr. 
to be dome by this logging contractor. As a 
Coumission referred the matter back to 
if the Chief Counsel 


ef Counsel was instructed to 
by telephone, at vhich time he will be given further ins 
Engineer was instructed to direct a letter to the members of the Commission 
setting forth facts in detail in order to comply with the provisions of the 
contract with respect to situations of this kind. 


Responding to instructions of the Commisgion on the previous day, 
the Chief Counsel presented for the Commission's consideration a form of 
resolution prohibiting the truck-hauling of logs, poles, and/or piling over 
state highways during Saturday afternoons, Sundays, holidays, and during 
hours of darkness. The Commission adopted the resolution, as follows, by 
unanimous vote, and instructed the Secretary to send a certified copy of it 
to the Public Utilities Commissioner with a request that it be put into 
immediate effect: 


quest made by the Public 
isions of Section 


should be imposed on special carr 
carriers by the Public Utilities 
poles, and/or piling by motor vehicles over S 


sett ee ee 


, 


sion that in some instances such carr 
highways on Sundays, Saturdays, holidays, 
darkness; and 


——— 
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WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering end traffic investigation 
the Commission has determined that the fixed and designated speeds pres- 
cribed by the provisions of subsection (>) of said Section 115-320, 
0.C.L.A., a8 amended, are in certain specified instances greater than is 
reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect’ to 
the state highways or sections of state highways hereinafter set forth 
and more perticularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a different 
speed thereupon than the speed fixed in gaid statute, which said differ- 
ent speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic inves- 
tigation and upon the finding and determination made by the Commission 
with respect thereto, the Commission does hereby determine and does 
hereby order that within the meaning and purpose of said Section 115-320, 
0.C.L.A., as amended, the speed at which a vehicle may be driven upon 
seid state highway and/or upon said sections of said state highway shall 


Name of highway: ..e.e.function City > Eugene Highway. ............... 


Highway number: .....00So8eeseeeceeseese ROULO DUMDEFS «66 FF eT e ees 
Location of Termini Established speed 
' 
M.P. 9.36 Ferndale Drive to M.P. 12.65 (Eugene | 4O miles per hour 
City Limits) 


——__ _ ___________ eee 


BE IT FURTHER ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particuler appli- 
cable speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con- 
flict with the provisions of this order hereby is vacated and annulled. 


— ae 
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the existing highway, 0.71 mile in length, at $210,500. The right of way on 
such revised alignment, he said, is estimated to cost $5,000, for a total of 
$215,500. Chairman Banfield gave as his thought, in view of this information, 
that the highway should be built on the originally-proposed aligment end that 
the state should acquire the land lying between such location and the exist- 
ing highway, by condemnation if necessary, so as to preserve an unobstructed 
view of the ocean at this point. If such property cannot be acquired at 
reasonable cost, he said, then the Commission still has the prerogative of 
building on the alternate line if if so desires, Commfesioper Schaupp 
expressed his concurrence in Chairman Renfield's viewpoint in the matter. 

The Commission made it clear that, in considering this matter now, it is 
making no commitment whatsoever as to construction of the project but is 
simply trying to arrange the right of way. 


Mr. T. M. Davis, District Engineer of the Public Roads Administra- 
tion, who was present, stated & preference for the “upper” or originally- 

line for this improvement, however » te addeithat the Public Roads 
Administration will not object to t&e “lower” or alternate line if right of 
way for the other is too costly. He also stated that the Public Roads 
Administration would not want the ocean view obstructed if the Commission 
finally decides to construct on the upper line. The Commission deferred 4 
decision in the matter until ite next meeting and instructed the Engineer and 
the Chief Counsel to report at such meeting the details as to the advantages 
of the originally-proposed line over the other. 


In the diecussion of this matter the question arose whether the 
"upper" or originally-proposed line passes through the residence of Mr. 
Badley who owns the land on this point. The Engineer advised that it does 
take in Mr. Badley's house, and he aid not believe that the line could be 
revised to miss it. He was instructed by the Commission to give the matter 
further study and if possible to revise the alignment so as not to require 
this building to be disturbed. 


The Engineer reported numerous requests for a reduced speed limit 
on the Junction City-Bugene Secondary Highway between the north city limits 
of Eugene and Ferndale Drive near Santa Clara, a distance of about three and 
one-half miles. He advised that this matter has bemn investigated by the 
Traffic Engineer, who recommends the establishment of a 40-miles-per-hour 
speed limit for this section, in which recommendation he concurs. The Com- 
mission approved the recommendation and by unanimous vote adopted the follow- 
ing resolution with regard thereto: 


WHEREAS, the State Highway Commission, pursuant to the provi- 
sions of Section 115-320, 0.C.L.A., as amended by Chapter 458, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways end/or certain sections of 
state highways more particularly and completely described end set forth 
hereinafter; and 
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Bergein aud sale deed conveying to J. W. Ring amd Clair E. Terr 
parcel of land in Lote 5, 6, 7, end 8, Block Bunker Hii} —_ 
Coos Bay, Coos County. ail , _ : — 


Bargain and sdle deed conve. to 
addition to ying ma Walther Lot 15, Block 15, 


There being no further busigess to 
this tine the meeting ‘* 300 p-. come before the Commission at 


JA {ABE OO 


State Highway Engineer 


Portland, Oregon 
June 16, 1947 


The State Highway Commission met in regular session at 9:00 a.m. 
in Room 715, Imperial Hotel. Present were? 


T, H. Banfield, Chairman 

A, W. Schaupp, Commissioner 

R, BH, Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

BR. B. Glaisyer, Secretary 


Commissioner Ben R. Chandler was excused from attending this 
meeting. 
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The Commission considered, approved, and signed the following 
agreements, etc.: 


Agreement with City of Corvallis covering installation and mainte- 
nance of two flashing beacons, one at Third and "A" and one et Third and 
Van Buren Streets, in Corvallis. 


with Lincoln County covering abandonment of certain 
portions of the Siletz River-Newpart Section of the Oregon Coast Highway, 
in Lincoln County. 


Agreement with the Southern Pacific Company covering installation 
of flood lights at the railroad crossing of the Beaverton-Aurora Secondary 
Highway, near Tualatin, Washington County. 


Amended agreement with City of Portland providing for use of city- 
state-owned property along Harbor Drive as a guest center. 


Supplemental cooperative agreement with U.S. War Dept., Public 
Roads Administration, and U.S. Forest Service, covering relocation of North 
Santiam Highway around Detroit Damsite. 


Compromise settlement agreement with Mr. and Mrs. E. H. Kelly, 
Prineville, covering acquisition of right of way for the Marks Creek-Summit 
Section of the Ochoco Highway, in Crook County. 


Ground lease for stockpile site from W. W. Goode, ot ux., located 
adjacent to the Pacific Highway at the junction with the Territorial Highway 
in the vicinity of Anlauf. 


Project agreement No. FI-138 (4), with P.R.A., covering Johns- 
Wolf Creek Section of the Pacific Highway, Douglas and Josephine Counties. 


Project agreement No. F -180 (22), with P.R.A., covering Circle 
Bridge-Summit Section of the Sunset Highway, Washington County. 


Project Agreement No, F-186 (11), with P.R.A., covering Davies- 
North Plains Section of the Sunset Highway, Washington County. 


Quitclaim deed conveying to K. E. Hemblin, F, I. Brietol, F. M. 
DeNeffe and L. E. Bufton, and the Silica Products Oregon Limited a parcel 
of land on the Eugene-Swisshome Highway, in Lane County, providing for 
return of properties taken through error in deed. 


Bargain and sale deed conveying to P. T. Hobbs a parcel of land 
in Lote 10, 11, 12, and 13, Block 2, Kenton, Portland, providing for no 
access to N, Interstate Avenue. 
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Point, on the Columbia River Highway, Multnomah County. At the request 


moval of some old buildings in this park as a betterment proposition. 
He advised that there are sufficient funds set up in his budget to take 
care ef this item. The Commission approved the request. 


6. Reimbursement to J. A. Casey for expenditure of personal funds 
for improvements in Casey State Perk. The Parks Superintendent advised 


development of thie park as 6 "gquatter" prior to the time that the area 
was acquired by the state, when he was appointed caretaker of the prem- 
4ses. He is now retiring as caretaker because of the State Retirement 


the claim, hich represents only a small part of the amount that Mr. 
Casey tmvested in the park. The Commission approved the recommendation 
unanimously and ordered that a bill of sale be secured from Mr. Casey 
for the building. 


The Chief Counsel reported the results of a condermation case for 
the acquisition of wayside property containing 3.3 acres of land owned by 
E. C, Newall, et al, on the west side of the Oregon Coast Highway about six 
miles south of Newport. He advised that the jury in the case returned a ver- 
dict in the amount of $4,000, which is $240 above the state's high appraisal. 
He recommended acceptance of this verdict and acquisition of the property at 
the amount thereof, particularly because this is a key tract and will comple 
the wayside development in this area. The Commission approved the recommle 
tion unanimously. 


with the offer that he recommended for each tract. Following careful consid- 
eration of each item the Commission approved the request and the offers and 
thereupon, by unanimous vote, adopted the following resolution with regard 


WHEREAS , in connection with the further improvement of the higk 
ways hereinafter designated, it is and has been necessary to acquire proj 
erty for right of way, quarry sites, gravel or other material sites, or 
sites for the storage of materials, as hereinafter more definitely set 
forth, and 
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The State Parks Cuperintendent was present and reported on the fol- 


lowing matters: : 


1. Offer of Mr. Arthur Hallgarth, Elgin, Oregon, to present to the 
state as a gift for park purposes 25 acres of land adjacent to the 
Weston-Elgin Secondary Highway about two miles west of Elgin. The 
Parks Superintendent advised that this tract consists of astrip of vary- 
ing width extending along the highway for a considerable distance, and 
while it is a very fine tract and is suitable for recreational purposes, 
it does not fit into the state parks picture but is more in the nature 
of a park which should be under the control of either Wallowa County or 
the City of Elgin. In the discussion that followed the thought was 
expressed by the Commission that 4t should not promiscuously approve the 
acquisition, by donation or otherwise, of tracts for the State Parks 
System, because when once acquired the public expects the state to 
develop and maintain them, whereas sufficient funds are not available 
to finance the work, and it was so ordered. With regerd to Mr. Hallgarth's 
offer the Commission ordered that a letter be directed to him thanking 
him for his generosity and advising him of the reasons why the Commission 
cannot accept the gift. It was also ordered that the suggestion be made 
to Mr. Hallgerth that he present the property to tke City of Elgin or 
to Wallowa County so as to insure its preservation for the purpose he has 
in mind. 


In this connection the State Parks Superintendent was instructed 
hereafter not to present to the Commission for approval as additions to 
the State Parks System any tract or offer unless he definitely intends to 
recommend its acquisition as a part of the State Parks System. 


2. Proposed acquisition of perk area in the Painted Hills District 
adjacent to the Ochoco Highway about 15 tks wot of Mitcholl, whecla County, 
The Commission's Chief Counsel reported on this matter on behalf of the 
State Parks Superintendent. He advised that, in conformity with instruc- 
tions given him by the Commission at ite April meeting, he prepsred 4 form 
of deed to effect transfer of title from IL, T, Howard to the state of the 
emall tract containing 13.2 acres, embodying the ideas of the Commission 
as expressed at that time, and that this deed is now in the hands of the 
owners for acceptance and execution. He anticipated favorable action by 
the owners. The Commission ed the report and authorized the State 
Parks Superintendent to spend $1,500 for development of this tract if and 
when the transfer of title is completed. 


3. Proposed park between Poe Valley and Lost River, Klamath County. 
The Parks Superintendent advised that there is nothing in particular to 
report on this matter except that he is still waiting for a final offer 
by Mr. Frank Z. Howard, Klemath Falls, who owns the tract. Commissioner 
Schaupp advised that it has not been possible to secure satisfactory 
settlement with Mr. Howard, in view of which he suggested that the matter 
be deleted from future agendas. Chairman Banfield concurred, and it was 
so ordered. 


ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY (con't) 


13264-B Collins, Robert H. and Erma L. Collins 
Right of Way 
Option expires 
November 21, 1947 
0.39 acre at $500.00 $ 195.00 $ 195.00 


13682- Loban, Kenneth L. and Harriet J. Loban 
Right of Way 
Option expires 
November 21, 1947 
0.277 acre at $500.00 138.50 138.50 


13270- Marsters, Lyle E. 
Gravel Ber 
Lease 
5 year lease on 3.75 abres 
at 5¢ cu. yd. truck measure- 
ment 


13253- Stewart, Roger E. and Irene Stewart 
Right of Way 
Option expires 
November 22, 1947 

0.187 acre at $500.09 93.50 
13 rods fence at $2.00 
rod - move 26.00 119.50 


132h0-A Dale, Glenn E. and Erma Dale 
Right of Way 
Option expires 
November 20, 1947 
1,813 eq. ft. at 5f 
aq. ft. 70.65 70.65 


13044- Willey, Claude and Frances Willey 
Right of Way 
Option expires 
November 26, 1947 
3,026 oq. ft. at if 121. 
13 rods fence at $2.00 26. 147.04 


13243- Spanceke, Maud L. 
Right of Way 
Option expires 
November 26, 1947 
1,711 eq. ft. at 6f 102.66 
8 rods fence at $2 rod 16.00 


Trees, shrubs, bushes 
(rose) 36.00 154,66 


(Con't) 
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f WHEREAS, as a result of negotiations carried on with the owners 
! of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement which 
have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settlement 
for the properties involved, and that the acquisition of the properties 
should be completed. 


ee ee 


NOW, THEREFORE, BE IT RESOLVED that the several offers of bases 
of settlement, hereinafter enumerated be, and the same hereby are approved 
and accepted, and that the Attorney for the State Highway Commission be 

complete the acquisition of the said prop- 
erties and to take title thereto in the neme of the State of Oregon. The 
said properties hereby ordered and authorized to be acquired are as 
follows" 


ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY 
12340-B Rasmussen, Bessa M. and Edward Hartz and 
Almire Hartz 


Right of Way 
Option expires 
November 19, 1947 
1,972 sq. ft. at 54 = $ 
aq. ft. 98.60 
Replace gravel .00 


13265- Long, George BE, and Mildred E. Long 
Right of Way 
Option expires 
November 20, 1947 
763 eq. ft. ) 
4 rods fence 


t 


| 


13258- Price, Fred end Asher L. Price 
Right of Way 
Option expires 
November 21, 1917 
0.12 acre at $700.00 
15 rods fence at $2.00 
rod 
Allowance - labor assist- 
ant - 2 days at $10.00 
day 


| 
ih 
i 
| 
i 
a 
| 


a 


(Con't) 


ee eee EEE EEE aor ee EOE eee 


10 feet deep 37.50 
rebuild driveway end 
steel fence 150.00 


Previous $ 


MARY'S RIVER SECTION, WEST SIDE PACIFIC HIGHWAY 
13157- Thomas, Albert E, and Memie B. Thomas 


November 20, 1947 . 
0.56 acre at $1,500.00 840.00 
allowance 00 


TIDEWATER SECTION, ALSEA HIGHWAY 


13078- Welle, J. D. and Jose 0. Wells, and 
G. D. Whitehorn and Agnes 0. Whitehorn 
Right of Wi 
April 3, 7 
(CORRECTION) 


(Con't) 


13957 


$ 00,00 


1,685.00 L.H. Young 


187.50 witt 


1,250.00 McCallister 


ee nea a 
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ROSEBURG-DIXORVILLE SECTION, NORTH UMPQUA HIGHWAY (CON'T) 


13242- Douglas County 
Right of Way 


6,700 Sq. ft. $ 00.00 


13660- Sanders, H. W. and Gladys Sanders 
Right of Way 
Option expires 
December 3, 1947 
5,327 sq. ft. at 5.74 


plus 
23 rods fence at $2.00 
rod 


13261- Roselund, Carl E. and Ethel G. Roselund 
Right of Way 
Option expires 
December 2, 1947 


0.13 acre at $500.00 65.00 


31 rods fence at $2.00 
rod 
Allowance - move barn 


13245- Brock, Clair G. and Edith A, Brock 
Right of Way 
Option expires 
December 2, 1947 
1,230 sq. ft. at 6f 


sq. ft. 73 
De 


Fruit trees 
10 rods fence at $2.00 


rod 20 


13271- Criteser, F. F. 
Gravel Bar 
Lease 
0.89 acre - 5 year lease - 
5é cu. yd. truck measure- 
ment 


13252- Jones, Lewis E. and Lillian Agar Jones 
Right of Way 
Option expires 
December 9, 1947 
12,660 sq. ft. at .015¢ 
sq. ft. 


189.90 
35 rods fence at $2.00 _70.00 


304.00 
46.00 


200 
from R/W 250.00 


$ 00,00 


350.00 


377.00 


128.80 


259.90 
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TIDEWATER SECTION, ALSEA HIGHWAY (con't) 
13451- Henne, Charles F. and Emma F. Henne 
Right of Way 
Option ires 
December 8, 1947 $ $ 
0,25 acre at $1,000,000 250.00 
Allowance for concrete 
» garage 500,00 
22 rods fence at $1.50 


rock wall, concrete steps_45.00 828.00 McChesney 


right of way to revert to abut- 
ting property owner, except 30 
feet in width for existing road 
approach 


13450- Lake, Ethel L. and B. W. Lake 
Right of Way 
Option expires 
December 9, 1947 
0.16 acre at $1,000 


to place garage 
S.cthe fume at $1.50 rod 12.00 787.00 57 
Land lying outside new right 
of way to revert to abutting 
property owner 
13079-A Kleinclause, Wilfred P. and Katherine Kleinclause 
Right of Way 
Option expires 
December 8, 1947 
0.03 acre at $500.00 15.00 
6 rods fence at $1.50 rod _9.00 24.00 " 
12634- Breer, See A. and Edna G, Dussler 
Option tres 
October 14, 1947 r é~ ae 
. . ft. a 
see fee ™ ,160.58 
350.00 
Frnit trees, shade tr 
8 145.00 
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TIDEWATER SECTION, ALSEA HIGHWAY (COs*T) 


13078- Wells, J. Dd. and Jose oO. Wells, and 
G. D, Whitehorn and Agnes 0, Whitehorn 
Right of Way (Con't) 
0.42 acre at $500.00 $ 210.00 
State to remove any material 
from grantor's land by con- 
struction new highway, and 
repair spring, if damaged 
21 rods fencing at $1.50 31.30 


Previous report: 
Fencing not included - 


13454- Grubbs, T. E. and Mabel V. Grubbs 

Right of Way 

Option expires 

September 24, 1947 

(CORRECTION) 
1.7 acres at $500.00 
1.67 acres at $25.00 
142 rods fence at $1.00 
rod 


Moving building 
Previous report: 


Moving building, estimated 
at $800.00 - 


12633- Bennett, S. M, and Anna L. Bennett 
Right of Way 
(CORRECTION ) 


erty - 15% estimated value 
$6,700 1,005.00 
Moving buildings, etc. 1,300.00 3,100.00 
Previous report: 
Dia not include amount moving buildings - $1,300.00 


(Con't) 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 


12040- Zoulek, E. P. and Evelyn M. Zoulek 
Right of Way 
Option expires 
July 25, 1947 
(SUPPLEMENTAL 


2.37 acres at $150,00 $ 355.50 
90 rods fence at $2.00 


Me access - complete 180,09 
12019- School District #1 
Right of Way 
Option expires 
November 30, 1947 
0.41 acre at $500.00 205.00 
Allowance - playground 
swings 150.00 
Allowance - steel cable 
fence, 33 posts 50.00 
Damages 595.00 


Waiver access, except to 
service road, on North 
side, (Sta. 299+60 and 
306+60, between) 
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535.50 Landon 


WEST UNION-CORNELIUS PASS SECTION, EILLSBORO-CORNELIUS PASS HIGHWAY 


12589-A Pintarich, Stanley Charles 
Right of Way 


Have deed 
0.86 acre 107.50 


EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
12964- Malar, Anton 
Right of Way 
(CORRECTION) 
0.97 acre at $200.00 194.00 
Allowance - moving 19 
shrubs 20.00 
70 rodg fence at $1.00 
rod 


Previous report: 


Overlooked item of fencing in 
previous settlement 


RS 1 Nise 1S SE Se —— 


ct nae ee mene Sm ela go EI 


70.00 


107.50 McCallister 


284 .00 Parker 
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TIDEWATER SECTION, ALSEA HIGHWAY (CONT) 


12634- Duseler, Chas. A. and Bina G, Dussler 
ti 
Option ires 
October 14, 1947 (Con't) 
20 reds fence at $1.00 


CRABTREE CREEK-SCIO SECTION 


13283-A Walker, Margaret mine 
Right of Way 
Option expires 
November 28, 1947 
0.13 acre at $400,00 52.00 
24 rods fence at $2.00 
rod 3 : 


TAFT-SILETZ RIVER SECTION, OREGON COASP HIGHWAY 


11593- International Pacific Pulp & Paper Co., 
and Guy Duncan 
Right of Way 


Have deed 
0.48 acre at $500.00 240.00 
DEPOT SLOUGH SECTION, CORVALLIS-NEWPORT HIGHWAY 


13612- Corey, Geo. D. and Coralie E. Corey, and 
Floyd Gregory and Maude Gregory 
Right of Way 
Option expires 
November 22, 1947 
1.29 acres at $271.00 
plus 350.00 


NORTH BEND-COOS BAY SECTION, OREGON COAST HIGHWAY 


13740- Sukurski, Anna P. and John A, Sukurski, Sr. 
Right of Way 
Option —re 
November 8, 1947 
2,311 sq. ft. at 10 
eq. ft. 231.10 
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COTTONWOOD CANYON SECTION, WASCO-HEPPNER HIGHWAY (CON'T) 


13208- Smith, George and Rac Smith, and W, Smith 
and Elizabeth Smith 
Right of Way 
Option expires 
November 16, 1947 
3.84 agros at $40.00 $ 153.60 $ 


20.5 scres at $5.00 102.50 
Allowamce - removal 
buildings fros R/W 50.00 


Allowstice - re-egtab- 
lishing 1,000 gallon 
gas tank and pump 50.00 356.10 Gerdiner 
State to build necessary fence 
13205- Dems, Ire M. and C. A. Dams 
Right of Way 
Option expires 
November 14, 1947 
31.07 acres at $5.00 155.35 155.35 is 
State to build necessary fence 


13206- State Land Board 
Right of Way 
Option expires 
November 3, 1947 
20.52 acres at $5.00 102.60 102.60 " 


MIDLAND-MAC'S STORE SECTION, LOWER KLAMATH LAKE SECONDARY 
13540- Mt, Laki Presbyterian Church 

Right of Way 

Option expires 


September 19, 1947 
Land 00.00 00.00 Cozad 


MARKS CREEK-SUMMIT SECTION, OCHOCO HIGHWAY 
11881-A Ray, J. L. andi Carol Ray 
Right of Way 
Option expires 
November 16, 1947 
0.205 acre at $30.00 6.15 6.15 Witt 
MITCHELL SECTION, BURNT RANCH COUNTY ROAD 
13526- Howard, L. T. and Goldie Howard, and 
R. R. Every and Dorothy M. Every 
Park 
13.2 acres at $5.00 66.00 66.00 Gardiner 
State to have access road and other privileges on 
Painted Hills tract of spproximately 2,800 acres 


SS ee See a 
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ORVILLE STATION SECTION, SOUTH RIVER COUNTY ROAD (SALEM- INDEPENDENCE) 


13788- Oregon Electric Railway Company 
Sverage lease 


1 year lease on parcel 
of land 35x50 feet on 
Station ground 5.00 


CONDON-WEST SECTION, WASCO-HEPPNER RIGHWAY 


13616- Gilliam County 
Right of Way 
Have deed 


$ 


2.0 acres - in exchange - 
State to pay cost of re- 
Placing high school foot- 
ball field adjoining block 
881.00 


13745- Parmon, Robena 
Quarry 
Lease expires 
May 24, 1949 
: 4.0 acres - 2 year lease 200.00 


Option expires 

October 16, 1947 

(CORRECTION ) 
0.25 given in exchange for por- 
tion of Lot 20 Lancaster 


Subd. 00.00 
Moving building - low 
bid 1,450.00 


Previous report: 


Moving building, estimated 
at $1,000.00 


COTTONWOOD CANYON SECTION, WASCO-HEPPNER HIGHWAY 


13207- York, Albert K. and Sarah F. York 
Right of Way 
Option expires 
November 23, 1947 
0.01 acre 5.00 


(Con't) 


$ 


5.00 


881.00 


200.00 


00.00 
1,450.00 


5.00 


Witt 


Witt 


13965 


MUD CREEK-DRAKE CREEK SECTION, WARNER SECONDARY 


13763- Barry, James Jr. 
Right of Way $ 
12 M feet pine timber 
at $7.00 M 84,00 


EAST FOREST ROUNDARY-SILVER LAKE SECTION, FREMONT HIGHWAY 


13268- Chewacan Land & Cattle Company 
Maintenance Site 
Option expires 
October 15, 1947 
2,22 acres at $20,00 4k LO 
State to fence site North 
and West sides 


RHEA CREEK-HARDMAN HILL SECTION, HEPPNER-SPRAY HIGHWAY 


13654- Stephens, Otha C. 
Stock Pile 
Option expires 
November 19, 1947 
0.7 acre at $107.14 


HERMISTON SECTION, OLD OREGON TRAIL 


ee eee 


* 13627- Taylor, Charles 
Maintenance Site 
Option expires 
June 21, 1947 
1.0 acre 1,200.00 1,200.00 Van Scoy 


MADRAS-CROOK COUNTY LINE SECTION, MADRAS~PR HIGHWAY 


10435- McConnell, Estate Lawrence S. 
Right of Way 
Have deed 
5.7% acres at $25.00 
9.50 acres - severed - 
at $7.50 
Allowance - plowing - 
5.74 acres at $3.00 
236 rods barbed wire 
fence at $1.25 rod 526.97 McChesney 
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ANDERSON VALLEY SECTION, DIAMOND VALLEY SECONDARY 


13679- Davies, J. W. 
Right of Way 
Option expires 
November 15, 1947 : 
3.78 acres at $20,00 $ 75,60 
133 rods fence at $1,00 


rod 133.00 
CRANE-PRINCETON SECTION, DIAMOND VALLEY SECONDARY 


12819- Dunn, James E. 
Right of Way 
Option expires 
November 30, 1947 
2.42 acres at $2.50 


Dunn, James E. 
Right of Way 
Option expires 
November 30, 1947 
4,78 acres at $2.50 


Harney County 
Right of Way 
Have deed 
4.545 acres 


Jenson, James N. 
Right of Way 
Option expires 
November 6, 1947 

0.27 acre 


Dunn, James E. 
Right of Way 
Option expires 
November 10, 1947 
2.35 acres at $2.50 5.88 


MEADOW BROOK-RED BRIDGE SECTION, STARKEY SECONDARY 
13761- Reagan, James E. 
Right of Way 
Option expires 
December 10, 1947 
3.82 acres at $5.00 
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Recommended 
Offer 


JOHNS-GLENDALE JUNCTION SECTION OF THE PACIFIC HIGHWAY 
12188 John Oldenberg, et al. $4,100.00 


CRANE-PRINCETON SECTION OF THE DIAMOND VALLEY SECONDARY HIGHWAY 


12823 Carrie Thompson 350.00 
12824 0. E. Thompson 150.00 
12805 B. E, Duncan 25.00 
12815 Oregon & Western Colonization Co. and 

Harney Valley Farms, Inc. 75.00 
13790 G. A. White 550.00 


Following careful consideration, the Commission approved the recom- 
meniation and by unanimous vote adopted the following resolutions with regard 
thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 


deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns. 
together with rights of access from abutting property thereto, and/or fo 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition, or manufacture of roadbuilding materials, 
approach of hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto camps 
cemp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value 

or for any other use or purpose necessary or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways or for any other pur- 
pose designated by the United States; and 
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BONANZA-MALIN SECTION, POE VALLEY HIGHWAY 


13653- Klamath County 


Quarry site lease $ $ 
2 year lease on 40.0 
acres 00.00 00,00 Chandler 
FOOTNOTE: 


* Item 13627. The Commission approved purchase, from Mr. Charles Taylor, of 
a Maintenance site, on the Hermiston Section of the Old Oregon Trail, for the sun 
of $1,200 as a result of a report rendered by the Engineer in support theroof, 
however, ordered that hereafter, in purchases of this kind, evidence supporting 
the acquisition shall be placed on the face of the resolution. 


In the discussion of the foregoing resolution, the Commission algo 
considered options secured for right of way needed for the proposed three- 
party project in Eugene. Action on these options was deferred by the Commis- 
sion until negotiations have been completed for all the right of way required, 
it appearing to the Commission that the right of way is going to cost consider- 
ably more than was first contemplated and that the entire cost of the project 
to the state will greatly exceed the amount that the state agreed to contribute. 


The Commission also discussed the matter of acquiring right of way 
from Jewell Bowman for the Steiwer Hill-Albany Section of the Pacific Highway 
East, Linn County, including waiver of access. The discussion revealed that 
this right of way is heing acquired for a service road and that there are a 
number of other parcels involved. In view thereof, the Commission deferred 
action until all of the options have been obtained. The Engineer was instruc- 
ted to render a complete report at the next meeting on the service road matter. 


The Assistant Counsel, Mr. DeSouza, also requested authority to con- 
demn certain properties that are needed for various highway improvements. He 
submitted a list of such properties, together with the amount that he recon- 
mended be offered for each tract, as follows: 


Recommended 
Offer 
SHEEP CREEK HILL SECTION OF LITTLE SHEEP CREEK SECONDARY HIGHWAY 
13402 Harley Tucker $450.00 
LEBANON SECTION OF SANTIAM HIGHWAY 
13459 Mountain States Power Company and Crown 
Zelle~ra C-rporation $125 ,,00 


(con't) 


i age . ge ~ SR 
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Parcel No. 1 (Right of Way) 


A parcel of land lying in the west one-half (WS) of the north- 
east quarter (NE?) of Section 14, Township 32 South, Range 5 West, 
W. M., Douglas County, Oregon, and being a portion of the following 
described property: that tract of land which was conveyed by that 
certain deed to Jobn Oldenberg, Louis Qldenberg, George Oldenberg, 
Barend Oldenberg, Gerritt Oldenberg, William Oldemberg and Rena 
Vandermllen recorded in Book 88, Page 513, of Douglas County Record 
of Deeds; the said parcel beipg all that portion of the foregoing 
described property imcluded in a strip of land 220 feet in width, 
120 feet on the vesterly side and 100 feet on the easterly side 
of the center line of the Pacific Highway as said highway has been 
relocated over and across or adjacent to the said property; the 
location of the said strip of land (in so far as it encroaches upon 
said property) being determined by the said center line from 
Station 81+34.87 to Station 88+81.15, which portion of center line 
is described as follows: 


Beginning at a point which is Engineer's center line Station 
81+34.87, opposite and 120 feet distant from which point the westerl, 
line of the said strip of land intersects a north and south line of 
said property; said point being 789.25 feet south and 263.98 feet 
east of the north quarter corner of Section 14, Township 32 South, 
Range 5 West, W. M.; thence South 29° 05' West a distance of 746.28 
feet to Engineer's center line Station 88+81.15, opposite and 100 
feet distant from which station the easterly line of said strip of 
land intersects the westerly line of said property. 


The parcel of land to which this description applies contains 
1.77 acres. 


Percel No. 2 (Roadbuilding Material Site) 


A parcel of land lying in the southwest quarter (SW) of the 
northwest quarter of Section 13 and the southeast quarter (SEE) of 
the northeast quarter (NEL) of Section 14, Township 32 South, Range 
5 West, W. M., Douglas County, Oregon, and being a portion of the 
following described property: that tract of land which was conveyed 
by that certain deed to Johm Oldenberg, Louis Oldenberg, George Older 
berg, Barend Oldenberg, Gorritt Oldenberg, William Oldenberg, and 
Rena Vandermullen recorded in Book 88, Page 513, of Douglas County 
Record of Deeds, the said parcel being described as follows: 


Beginning at a point which is the southeast corner of said prop- 
erty, said point being 5.8 feet north and 396 feet west of the east 
quarter corner of Section 14, Township 32 South, Range 5 West, W.M.; 
thence along the casterly line of said property Norts 30° 28' East a 
distance of 781.4 feet and North 41° 17' East a distance of 70 feet; 
thonce North 38° 55’ West a distanct of 42 feet; thence South ko? 3! 
30” Weat a distance of 578.2 feet; thence South 39° 05' West a dis- 
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WHEREAS, the Pacific Highway (State Highway No. 1, U.S. Route 
No. 99) is a state highway under the jurisdiction and control of the 
State, and said highway is, in addition to being a part of the state 
highway system, a part of the federal highway system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequatély serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Johns-Glendale Junction Section, and for the 
purpose of constructing a highway over said relocated line it is neces- 
sary that real properties be acquired for rights of way and that other 
real properties be acquired for procuring therefrom roadbuilding mater- 
ials; and 


WHEREAS, pursuant to the provisions of Section 100-115, 
0.C.L.A,, the Highway Commission is authorized to determine and fix the 
widths of right of way for any and all state highways and is authorized 
to acquire the necessary rights of way therefor and real properties from 
which to procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Commis- 
sion is authorized, when acquiring real property for highway purposes, to 
acquire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Pacific Highway, as one of the major highways of 
the State, carries a large volume of traffic, both state and interstate, 
and it therefore is the judgment and opinion of the Commission that 
wherever possible access to and from said highway should be controlled; 


NOW, THEREFORE, be it and it hereby is resolved by the State 
Highway Commission as follows: 


1. The Commission does hereby find and declare that the prop- 
erty hereinafter described as Parcels Nos. 1 and 4 is needed and re- 
quired for right of way purposes in connection with the construction and 
maintenance of the section of the Pacific Highway known and designated 
as the Johns-Glendale Junction Section; that the property hereinafter 
described as Parcel No. 2 is needed and required as a source for the 
acquisition and manufacture of roadbuilding materials; and that the prop- 
erty hereinafter described as Parcel No. 3 is needed and required as an 
approach or hauling road fram the Pacific Highway to the source of mater- 
ials described as Parcel No. 2, which said parcels of property are owned 
by John Oldenberg, et al., and are particularly described as follows: 
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The parcel of land to which this description applies conteins 
0.01 acre. - 


2. That the section of said highway has been relocated, plan- 
ned, and the specifications for the construction and improvement of the 
seme made in a manner which will be most compatible with the greatest 
public good and will in the opigion of the Commisgion do the least pri- 
vate injury. 


3. The Commission does hereby further find and declare that, 
in addition to the acquisition of the real property above described, it 
is, in the judgment and opinion of the Commission, necessary that there 
be acquired all rights of access from abutting property to the parcel of 
real property herein described as Parcel No. 1 and the highway which is to 
be constructed thereover, except that a private access {hereby defined as 
the right to enter and leave the highway by the grantors, their heirs and 
assigns, for any purpose other than a commercial use of the adjoining 
property which caters to, invites, solicits from, or is dependent upon the 
users of the highway) for the use and benefit of the said owners or their 
heirs and assigns may be permitted and established on the east side of the 
highway at State Highway Engineer's Station 88+00, said access to be of a 
width of not to exceed twenty-five feet. 


4. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real property, and said Engineer is further instructed to prepare and 


submit to the Legal Department necessary amd adequate descriptions of said 
real property, which said descriptions shall be available for the prepara- 
tion of any deed or deeds or other instrument or instruments necessary to 
complete the acquisition of said property, whether said property be 
acquired by purchase, donation, agreement, or by the exercise of the power 
of eminent domain. 


5. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owners or with the 
tenants or persons in possession, if there be any, of said parcels of land 
with respect to the compensetiog to be paid for the taking of the same 
and the damage, if thero be any, and is authorized and directed to acquire, 
in addition to title to ths said described parcels of land, all rights of 
access to Parcel No. 1 except the above mentioned private access at 
Station 86+00, and in tac event that no satisfactory agreement can be 
reached then it is hereby further ordered that the said J. M. Devors, as 
Chief Counse]. for the State Highway Commission, be and he hereby is re- 
quested and authorized tc commence and prosecute to a final dovermination 
such guit or action as uay be necessary and appropriate to acquire title 
to the said parcels of real property and all rights of access to Parcel 
No. 1 except the above mentioned private access at Engineers Station 88+00. 
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tance of 425.7 feet to the south line of said property; thence South 
89° 10' East along the south line of said property a distance of 
2h4.7 feet to the point of beginning. 


The parcel of land to which this description applies contains 
2.60 acres. 


Parcel No. 3 (Hauling Road) 


A parcel of land lying in the northeast quarter (NEi) of Sec- 
tion 14, Township 32 South, Range 5 West, W. M., Douglas County, 
Oregon, and being a portion of the following described property: 
that tract of land which was conveyed by that certain deed to John 
Oldenberg, Louis Oldenberg, George Oldenberg, Barend Oldenberg, 
Gerritt Oldenberg, William Oldenberg, and Rena Vandermulien recorded 
in Book 63, Page 513, of Douglas County Record of Deeds, the said 
parcel being described as follows: 


A strip c? land 30 feet in width, said strip of land being 15 
feet on each side of the following described center line: begin- 
ning at a point on the proposed easterly right of way line of the 
Pacific Highway as said highway has been relocated over and across 
said property, said point ting 100 feet distant casterly from 
(when measured at right amgles to) the relocated center line of the 
Pacific Highway at Engineer's Station 85+15.86, said point also 
being 1170.8 feet south and 166.1 feet east of the north quarter 
corner of Section 14, Township 32 South, Range 5 West, W. M.; thence 
South 89° 48' East a distance of 1504.9 feet; thence South 36° 56' 
30” East a distance of 727.2 feet; thence South 49° 08’ 30" East 
a distance of 543.5 feet to a point on the northwesterly line of 
the proposed gravel bar site. 


The parcel of land to which this description applies contains 
1.91 acres. 


Parcel No. & (Right of Way) 


A parcel of land lying in the west half (WS) of the northeast 
quarter (NEL) of Section 14, Township 32 South, Range 5 West, W.M., 
Douglas County, Oregon, and deing a portion of the following de- 
scribed property: that tract of land which was conveyed by that 
certain deed to John Oldenberg, houis Oldenberg, George Oldenberg, 
Barend Oldenberg, Gerritt Oldenberg, William Oldenberg, and Rena 
Vandermillen recorded in Book 88, Page 513, of Douglas County Record 
of Deeds; the said parcel being all of that portion of the fore- 
going ‘described property included in a strip of land 60 foet in 
width, which strip lies between the existing highway ard Parcel 1 
herein described, the southwesterly line of said strip beiag the 
southwesterly line of that tract of land which was conveyed by that 
certain deed to W. 0, Condray recorded in Book 101, Page 379, of 
Douglas County Record of Deeds. 
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cally set forth, which said real properties and the specific purposes for 
which the same are being acquired are described as follows, to wit: 


Real property owned by Carrie Thompson, which property is lo- 
cated in the south half (S$) of the northeast quarter (NEi) and 
the southeast quarter (SEt) of Section 13, Township 26 South, Range 
33 East, and in Lot 2 of Section 18, Township 26 South, Range 34 
Bast, W. M,, Harney County, Oregon, and is more particularly de- 
scribed on the attached eheets and designated as Parcel No. 1, and 
is further identified in the records of the Highway Commission as 
file R 12823, which property is being acquired for right of way 
purposes in connection with the Diamond Valley Secondary Highway; * 


Real property owned by Oron E, Thompson, which property is 
located in Lot 3, Section 18, Township 26 South, Range 34 East, 
W. M,, Harney County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcels Nos. 2 and 3, and is 
further identified in the records of the Highway Commission as file 
R 12804, Parcel No. 2 being acquired for right of way purposes and 
Parcel No. 3 being acquired for procuring therefrom roadbuilding 
materials in connection with the Diamond Valley Secondary Highway; * 


Real property owned by B. E. Duncan, which property is located 
in Lot 8 in the northeast quarter (NEt) of Sectton 12, Township 25 
South, Range 33 East, W. M., Harney County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcel No. 4, and is further identified in the records of the High- 
way Commission as file R 12805, which property is being acquired for 
right*#f* way purposes in connection with the Diamond Valley Secondar, 


Highway; * 


Real property owned by Oregon and Western Colonization Company 
and Harney Valley Farms, Incorporated, which property is located in 
the west half (WS) of Section 31, Township 25 South, Range 34 East, 
W. M., Harney County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcel No. 5, and is further 
idontified in the records of the Highway Commission as file R 12815, 
which property is being acquired for right of way purposes in con- 
nection with the Diamond Valley Secondary Highway; * 


Real property owned by G. A. White, which property is located 
in the southeast quarter (SEL) of the southeast quarter (SE{) of 
Section 12 and the northeast quarter (NEt) of the northeast quarter 
(NEL) of Section 13, Township 26 South, Range 33 East, W. M., Harney 
County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 6, and is further identified in 
the records of the Highway Commission as file R 13790, which prop- 
erty is being acquired for right of way purposes in connection with 
the Diamond Valley Secondary Highway; * 
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6. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said des- 
cribed real property, or any interest therein, the said J. M, Devers, es 
Chief Counsel to the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in con- 
nection with any trial or court procedure connected with or prosecuted for 
the acquisition of said property or interest therein as in his judgment 
may be for the best interests of the State, the State Highway Commission, 

or the defendant property owners, 


7. This resolution shall be entered in full in the mimutes and 
records of this Commission as of the sixteenth day of June, 1947. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of uncbstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacont to, along or in close proximity to state highways or which 
may be conveniently reached from or by a public highway, and/or for the 
development and maintenance of parks, parking places, auto camps, callp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig- 
nated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter oxpressly and specifi- 
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5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein, the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of said prop- 
erties or interest therein es in his judgment may be for the best inter- 
ests of the State, the State Highway Commission, and/or the defendant 
property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission as of the sixteenth day of June, 1947. 


FOOTNOTE: 


* he names of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 76, under the 
heading “Real Property Condemnation Resolutions” and said descriptions 
by this reference are made a part of this minute entry to the same ex- 
tent as if copied in full herein.) 


The Commission also discussed the matter of condemning property 
needed from Wilbur F. Badley for the proposed revision of the Oregon Coast 
Highway at Otter Crest, Lincoln County, but deferred action thereon until 
later in the session. (See ahead for further details.) — 


The Assistant Counsel, Mr. DeSouza, presented to the Commission 
the application of Mr. Robert C, Hogan, Prineville, to exchange a parcel of 
land containing 2.5 acres for 4,85 acres of state-owned land and a hauling 
road containing 0.4 acre which were acquired by the Commission from the 
Federal Land Bank of Spokane, in Crook County. He explained that Mr. Hogan 
desires to construct a golf course and the property which he wishes to 
secure from the Commission would be valuable for such purpose. The property 
which the state owns contains about 35,000 cubic yards of gravel, and there 
is more gravel in the new site, in addition to which there will be a shorter 
haul in the transportation of materials. After consideration the Commission 
unanimously approved the exchanges. 


The Chief Counsel submitted a written opinion with respect to the 
authority of the State Land Board to charge and collect royalty on sand and 
gravel when moved from the beds of navigable streams and used in the con- 
struction of highways, whether that construction work be done by the state 
with its own forces or under contract by private parties. (See letter direc- 
ted to the Oregon State Highway Commission and dated June 5, 1947, in general 
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Real property owned by Mountain States Power Company and Crown 
Zellerbach Corporation, which property is located in the City of 
Lebanon, Linn County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcels Nos. 7 and 8, and 
is further ddentified in the records of the Highway Commission as 
file R 13459, which property is being acquired for right of way pur- 
poses in connection with the Santiam Highway; * 


Real. property owned by Harley Tucker, which property is located 
in Lots 1, 2, and 3 in Section 5, and the northwest quarter (NWE) of 
the northwest quarter (NWi) of Section 4, Township 3 South, Range 46 
East, W. M., and the southwest quarter (SWi) and the southeast quar- 
ter (SE+) and the southeast quarter (SEZ) of the northeast quarter 
(WEL) of Section 33, Township 2 South, Range 46 East, W. M., Wallowa 
County, Oregon, and is more particulerly described on the attached 
sheets and designated as Parcel No. 9, and is further identified in 
the records of the Highway Commission as file R 13402, which prop- 
erty is being acquired for right of way purposes in connection with 
the Little Sheep Creek Secondary Highway. * 


2. That the Commission does hereby find and declare that cach 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the specific purposes 
hereinabove set forth, and the said properties are being acquired for the 
express and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys nocessary in 
connection with the determination, description, and acquisition of said 
real properties, and said Engineer is further instructed to prepare and 
submit to the Legal Department necessary and adequate descriptions of the 
said real properties, which said descriptions shall be available for the 
preparation of any deed or deeds or other instrument or instruments neces- 
sary to complete the acquisition of said property or properties, whether 
said properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


4. That J, M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners 
or with the tenants or persons in possession, if there be any, of said 
parcel or parcels of land with respect to the compensation to be paid for 
the taking of the seme and the damages, if there be any, and in the event 
that no satisfactory agreement or agreements can be reached then it is 
hereby further resolved that J. M. Devers, Assistant Attorney General and 
Chief Counsel for the State Highway Commission, be and he hereby is re- 
quested and authorized to commence and prosecute to a final determination 
such suit or action, or suits or actions, as may be necessary and appro- 
priate to acquire title to the said parcels of real property. 
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WHEREAS, the route adopted by the Highway Commission over which 
to construct a modorn thoroughfare intorsects several existing streets of 
gaid City of Kiemath Fails, and: 


WHEREAS, for the purpose of constructing said highway the State 
has acquired title to real properties necessary for right of way uses, 
and 


WHEREAS, the charactor, volume and destination of traffic, which 
will in the opinion of the Commission use said highway, is such as to 
warrant the imposition of restrictions and controls on traffic entering 
at grade said new highway from cxisting streets, and 


WHEREAS, a thorough investigation of traffic conditions and of 
physical surroundings has been made by the Commission, a study of which 
conditions has lead to the finding and conclusion that certain intersect- 
ing and intersected streets should be closed or deadended at the point 
where such street or streets intersect said new highway right of way and 


parkway, and 


WHEREAS, the area or section of said city through which said new 
highway has been located is predominantly residential; now, therefore 


BE IT AND IT HERERY IS RESOLVED by the Commission, all members 
being present and voting affirmatively, as follows: 


1. That the Commission does hereby find and declare that 
treffic conditions within and in the vicinity of Klamath Falls are such 
as to warrant and require the location and construction of a highway 
over a route which, under conditions which prevail, will make possible 
the construction of a highway which will provide needed convenience, 
safety and other accomodations for the motoring public. 


2. That it is the purpose of the Highway Commission to construct 
and thereafter maintain on the route heretofore selected and adopted by 
the Commission, a highway of modern design, which route is generally de- 
fined as extending from a point which connects with the Klamath Falls- 
Lakeview Highway at or near Engineer's Station 226+00 and extends thence 
northwesterly over the moat direct and feasible route to a connection with 
The Dalles-California Highway at or near Engineer's Station 78+00. 


3. That after a study and investigation of traffic needs, 
giving due consideration to the volume, character and destination of traf- 
fic in said city and surrounding area, it is the judgment of the Commis- 
sion and the Commission does hereby find and declare that the streets 
hereinafter enumerated should be closed or deadended at the point where 
said streets intersect or are intersected by the said proposed highway 
right of way and parkway. 


a 
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files for details.) Briefiy, this opinion is to the effect that the Legisla- 
ture has not conferred on the State Land Board authority to require the State 
Highway Commission to pay such royalty. ‘The Chief Counsel advised that he has 
discussed this matter with the Attorney General, who is in agreement with this 
opinion, and that he has also discussed the matter with the Clerk of the State 
Land Board, who wants to secure the Attorney General's opinion before taking 
any action. The Commission took no actiog on the matter. 


The Chief Counsel brought up for discussion the matter of closing 
a number of city streets in Kjamath Falls where they intersect with the Kla- 
math Falls-Malin Highway. He read aloud a‘ letter from the city attorney 
suggesting the adoption of resolutions by the Highway Commission and the city 
to effect such closures, of which there are 24. The matter was discussed at 
some length, during which the question arose whether or not entrance to the 
highway at these points should be definitely prohibited, Suggestion was also 
made that it might be satisfactory to require all traffic to come to a stop 
before entering this highway and to allow only right-hand turns when enter- 
ing. Chairman Banfield expressed himself in favor of "deadending" these 
streets and allowing no traffic to enter the highway from them, as a matter 
of principle and to avoid deviating from established policy. It was also 
pointed out in the discussion that to allow entrance to the highway at these 
points would cause a hazardous condition because of the volume of highway 
traffic. As a result of this discussion the Commission voted unanimously to 
“deadend" the streets. The following resolution with regard thereto was 
adopted by the Commission by unanimous vote with the understanding that the 
City of Klamath Falls would pay any costs that might be incurred as the re- 
sult of such action: 


WHEREAS , the Highway Commission heretofore found and de- 
clared that in its opinion the streets which lead into, through and 
out of the corporate limits of Kiameth Falls, over which streets the 
Highway Commission has routed State highway traffic leading from The 
Dalles-Califbrnia Highway to the northerly city limits, to the easterly 
part of the city and to points on the Klamath Falls-Lakeview Highway 
end the Klamath Falis-Malin Highway, do not afford or make possible 
the construction of a modern highway adequate for the needs of exist- 
ing and potential traffic, and 


WHEREAS, the Commission has heretofore selected and adopted 
@ new route and proposes to construct and maintain thereover a highway 
of modern design, which in the judgment of the Commission will better 
serve present and future traffic needs and will promote the development 
of the city, and in all respects will more nearly conform to standards 
of highway construction approved by the Public Roads Administration, ani 


WHEREAS, the City of Klamath Falls and Klamath County have in 
writing recognized the need for better highway and street facilities 
and accomodations to serve existing and potential traffic moving into, 
through and out of said city, and said city and county have expressod 4 
desire to cooperate with the State in the accomplishment of a more 
modern transportation artery, and 
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The Commission had under discussion a letter from the Chief Counsel 
dated June 6, 1947, concerning the inquiry of Hon, George Rossman, Chief 
Justice of the Oregon Supreme Court, as to the plans of the Commission for 
rerouting heavy traffic off North Capitol Street, Salem; also offering obJjec- 
tions to the installation of a stop-agd-go traffic signal at the intersection 
of North Capitol Street with "D" Street, in Salem, as proposed by the Salem 
City Council. It was the thought of tbe Commission that tge matter of rerout- 
ing heavy traffic off North Capitol Street is the responsibility of the City 
of Salem, which has police power to enforce any ruling that it wishes to make, 
and the Commission ordered that Judgo Rossman be so informed. The Commission 
deferred action on the matter of installing the traffic gignal at the inter- 
section of Capitol and "D" Streets until the following day when a delegation 
from Salem is to appear regarding such matter. (See ahead for final decision.) 


The Chief Coungel brought up for discussion the law enacted by the 
1947 Legislature which vests in the Highway Commission authority to establish 
a department ov division known as the "State Parks Division"; also, in which 
tho Commission is authorized to appoint a State Parks Superintendent and to 
promulgate rules and regulations covering the entire State Parks Department. 
Tho Commission deferred action on this matter until Commissioner Chandler is 
present. 


The Chief Counsel reported that, in conformity with instructions giv 
him by the Commiseion, he has directéd a letter to the U. S. Aeronautics Ad- 
ministration and to the Oregon State Board of Aeronautics with respect to the 
proposal of the U, S, Civil Aeromautics Administration to establish e minimum 
elevation of 15 feet for airplanes operating over public highways, in which 
letter he pointed out that the Commission is very definitely of the opinion 
that the operation cf aircraft so close to the ground elevation where public 
highways are involved creates a hazard which should not be approved in any 
respect; also, in which he advises that the Highway Commission is of the def- 
inite opinion that provision should be made whereby airplanes are not, under 
any circumstances, to be flown over a public highway at an elevation of less 
than 30 feet. The Chief Counsel further advised that he has received a reply 
to this letter in which the Civil Aeronautics Authority states a willingness 
to consider revising its requirements in that respect if the 15-foot minimum 
clearance is objectionable to the State Highway Commission and will endeavor 
to work out a satisfactory solution. Following discussion, the Commission 
instructed the Chief Counsel to again inform the Civil Aeronautics Authorities 
that the State Highway Commission cannot agree to a 15-foot minimum clearance 
for such operations. 


Consideration was given by the Commission to a report from the Chief 
Counsel regmrding the encroachment of service station facilities belonging to 
Mr. Arthur Muller on The Dalles-California Highway at the town of Tygh Valley. 
It appears from the report that Mr. Muller's buildings burned and that he has 
replaced them on original foundations, notwithstanding that encroachment on 
the highway is involved and that he has been warned not to do so. In the dis- 
cussion the question arose as to the hazard that would be created if the 
facilities were allowed to remain in such iocation. The matter was referred 
back to the Engineer for investigation and report at the next meeting. 
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4, The Commission does further find and declare that the clos- 
ing or deadending of said streets at said points of intersection is neceg. 
sary in order to provide safety for the general public, and does find and 
declare that the closing or deadending of said streets at said points of 
intersection will contribute to a more expeditious and more orderly move- 
ment of traffic. 


5. That a certified copy of this resolution be delivered to 
the municipal authorities of the City of Klemath Falls and that said city, 
through its officers, be requested to initiate, comply with and conform 
to all existing city ordinances or charter provisions pertaining to the 
closing or deadending of said streets in said city, and that upon the con- 
pletion of such procedure, the municipal authorities of the said city be 
requested to enter into a formal agreement with the State Highway Commis- 
sion as provided for in Chapter 448, Lawes of 1943. 


6. That upon satisfactory showing by the municipal authorities 
of said city that the city has conformed to and complied with the provi- 
sions of said Chapter 448, Laws of 1943, the Commission's Chief Counsel 
be and he hereby is instructed to confer with the legal adviser of the 
City of Klamath Fells and together work out a mtual agreement within the 
meaning and purpose of said Chapter 448, Oregon Laws 1943, for execution 
by the municipal authorities of said city and the State of Oregon, by and 
through its State Highway Commission, covering the closing and deadending 
of the streets herein enumerated. 


7. That the streets which intersect or are intersected by the 
said proposed highway, and which streets it is now proposed and contem- 
Plated be closed and deadended at the points of intersection, are the 


Williams Avenue 


That this resolution be entered in the minutes and records of 
the Commission as of the 16th day of June, 1947, and a duly certified 
copy of the same delivered to the Mayor of the City of Klamath Falls, 4 
like certified copy delivered to the County Judge of Klamath Conhty and @ 
like certified copy delivered to the Public Roads Administration. 


following: 

VanNess Avenue Earle Street 
Hawthorn Street Alameda Avenue 
Lexington Avenue Dolores Avenue 
Henry Street Erie Street 
Lowell Street Hillside Avenue 
Lawrence Street Herbert Street 
Painter Street Bond Street 
Delmoro Street Henderson Street 

R LeRoy Street Laguna Street 

Fremont Street Sheldon Street 
Manzanita Street Wandling Street 

: Melrose Street Henry Street 

' 

i 
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also appears that the Helix-Holdman Junction Road is primarily 4 wheat 
hauling road and the County Court will be satisfied with an improved 
roadway 16 feet wide. The report was discussed at some length, but 
action on the matter was deferred until the next meeting. The Engineer 
was instructed to render a more detailed report at that time on the cost 
to improve the Helix-Holdman Junction Road, 


The Engineer exhibited at this time a model of the proposed 
improvement of the Otter Crest Section of the Oregon Coast Highway. 
This was discussed by the Commissiog from the right of way and construc- 
tion standpoints, but action thereon was deferred until later in the ses- 
sion. (See details ahead.) 


The Engineer reported on the request presented by a delegation 
from Prineville at the meeting on April 22, 1947, for improvements to 
tho O'Neil Secondary Highway, particulerly short sections thereof where 
the delegation alleges hazardous conditions obtain. He advised that the 
worst conditions can be eliminated by the improvement of five short sections 
which will cost about $5,000, and recommended the expenditure. The Commission 
approved the recommendation unanimously. 


The Commission also considered a report from the Engineer on the re- 
quest of Charles A. Peters, Portland, to purchase part of the old right of wa; 
of the Columbia River Highway near Scappoose, being a section where the high- 
way has been realigned. He advised that the matter has been investigated, 
and, in his opinion, the property should be retained by the Highway Department 
as a maintenance-material stockpile site since it is the only good site avail- 
able in this vicinity. He recommended that the property not be sold to Mr. 
Peters. The Commission approved the recommendation. 


In this connection it was pointed out by the Chief Counsel that 
Mr. Peters' primary reason for wanting to purchase the property was to keep 
people from dumping rubbish at this location and to prevent the parking of 
automobiles on the old roadway. The Commission instructed the Engincer to 
erect appropriate signs prohibiting the dumping of rubbish and to investigate 
the matter of installing gates at each end of the old road to keep out tres- 
passers. 


Tho Commission discussed the Engineer's letter dated May 28, 1947, 
being a report relative to construction projects built by State Highway De- 
partment forces. According to this report, there have been only three in- 
stances in recent years where state highway forces have performed work that 
was originally intended to be contracted and for which bids were received by 
the Commission, they being isolated projects which apparently did not interest 
contractors. The Engineer pointed out that a considerable saving in cost was 
effected; however, he explained that he is not recommending state force work 
as a general procedure because, in his estimation, the contract system has 
proven more satisfactory and has resulted, generally, in lower costs. The 
Commission took no action on the report. 
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The Chief Counsel presented the claim of Mr. and Mrs. C. S. Oslund 
for damages incurred by them in June 1946 on the Old Oregon Trail near Baker 
when their automobile was involved in an accident with equipment belonging 
to the State Highway Department, resulting in personal injury and property 
loss to the Oslunds, The Chief Counsel explained the details and gave as 
his opinion that the Highway Department is not liable in view of the circun- 
stances.of the case. He recommonded that the claim be denied. The Commis- 
sion unanimously approved the recommendation in view of the conditions and 
instructed the Chief Counsel to inform Mr, Oslund thet the Commission does 
not feel it has any responsibility in the matter and, therefore, it camot 
assume a liability belonging to someone else. 


The Commission discussed a report from tho Engineer concerning the 
burning of sawdust adjacent to the Columbia River Highway near Mile Post 93 
by The Dalles Lumber Company. The smoke from the Company's operations drifts 
across the highway and obscures traffic vision, causing hazardous conditions, 
The Chief Counsel advised that he has alrearly notified the Company of the 
hazard that its burning operations are causing to highway traffic and that it 
will be the Company's sole responsibility in the eyent an accident occurs. 
He was instructed by the Commission to again notify the Company if the condi- 
tion is not corrected. 


The Engineer reported the cost to purchase fire and marine insurance 
for the Astoria-Megler Forry operation from Lloyds of London as compared with 
that furnished by American companies, as previously ordered by the Commission. 
He advised that the quotation received from Lloyds of London is $9,248.50 and 
that received from American companics is $9,173.75. He furthor reported that, 
in conformity with telephonic authority granted him by the Commission on May 23, 
he has ordered renewal of the former insurance in the American companies. He 
asked the Commission to confirm the action. The Commission by unanimous vote 
approved purchase of the insurance as reported. 


In this connection the Engineer also reported on the cost to. increase 
the amounts of the insurance coverage on hulls and machinery for the ferries 
"Tourist II" and "Tourist III", the present evaluations of these two vessels 
being far below the present replacement cost of each, He pointed out that the 
present coverage is $200,000 on each vessel, and advised that it can be raised 
to $500,000 on each vessel for an extra premium of $450, which would be paid 
by tho otato ond the ferry contractor on a 50-50 basis. He recommended purchase 
of the extra insurance when the insurance now in force expires, The Commis- 
sion approved the recommendation unanimously. 


The Engineer reported on the request of the Umatilla County Court 
for an exchange of roads in the Federal Aid Secondary Highway System. It 
appears that the Adams-Thorn Hollow Road is now included in the Federal Aid 
Secondary Highway System, although no money has been set up to improve it, 
and that it also is included in the Umatilla County road-improvement progral 
which the County plans to finance with money provided through the sale of 
bonds, whereas no such provision has beon made for the improvement of the 
Helix-Holdman Junction County Road which the County also wants improved. It 
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1. That the survey of the Otter Crest Section of the Oregon 
Coast Highway, in Lincoln County, together with the map, which for identi 
fication purposes boars the map file No. 5B-8-3, field notes and other 
engineering date submitted by the Engineer hereby are approved, and the 
Engineer is directed to file and preserve the same in the records and 
files of the Commission at Salem, Oregon. 


2, That whon said section of said highway is permanently 
constructed the same shall be done in accordance with said survey and 
location unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the sixteenth day of June, 1947. 


am! 


The Commission then discussed the matter of acquiring the necessary 
right of way from Mr. Badley. Tho Chief Counsel was instructed to negotiate 
for- the right of way and, if he is unable to reach a satisfactory settlement 
by so doing, to acquire the property by condemnation. He was further instruc- 
tea to consult with the members of the Commission by telephone with respect to 
the amount that he should offer for the property in condemnation if necessary 
to take the matter into court. The. following resolution authorizing condem- 
nation of the property was thereupon adopted by the Commission by unanimous 
vote: 


WHEREAS, the Highway Commission by the provisions of Section 
100-115, 0. C. L. A., is authorized to select, establish, designate, con- 
struct, and maintain a systom of state highways within tho State of 
Oregon and is authorized to relocate, change, and realign said highways, 
or sections thereof; and 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patroimen 
accomodations, smow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tummels, mainte - 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along or in close proximity to state highways or which 
may be conveniently reached from or by a public highway and/or for the 
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The Commission also discussed a letter from the Engineer dated 
May 24, 1947, being a supplemental report on the request of the City of 
Salem for state aid in installing traffic signals at three street intersec- 
tions on North Capitol Street (US99E), Salem. It wag the thought of the 
Commission, duly expressed, that the state's cooperation in signal instel- 
lation within the corporate limits of any city or town should be limited 
to locations that are state highway intersections and that in those in- 
stances the installation expense should be paid solely with state funds, 


- 


and it was so orderei. . 


The matter of adoption of a survey for the proposed realignment of 
the Oregon Coast Highway at Otter Crest was discussed, being a resumption of 
the discussion begun earlier in the session. The Engineer advised that, as 
a result of further investigations, it has been found that by using a 12-degree 
curve in the alignment at the summit it would be possible to make an adequate 
connection to the present overlook and parking place; however, it would not be 
possible to avoid moving the residence of Mr. Badley, the owner of the property, 
although it would leave relatively level land above the highway for the reloca- 
tion of his buildings. It was his thought that this plan would lessen the 
right of way cost, since it would eliminate Mr. Badley's contenticn that his 
business would be ruinted by the construction of a higher overlook, and that 
construction costs would be less than were the highway constructed either on 
the original plan or on the first-proposed alternate; also, that such align- 
ment is an improvement over the original relocation from a scenic standpoint. 
He recommended adoption of this revised plan. Following considerable discus- 
sion, the Commission approved the recommendation and thereupon, by unanimous 
vote, adopted the following resolution approving the survey for such revised 
location: 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the Otter Crest 
Section of the Oregon Coast Highway, in Lincoln County, and in connec~- 
tion therewith to prepare maps showing the route and location of said 
section of highway and to file said reports and records with the Com- 
mission for consideration; and 


WHEREAS, the Engineer has reported the completion of said 
survey and has submitted the same for the approval or disapproval of the 
Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, a majority of members being present and affirmatively voting 
as follows: 


3. That the real property described on the attached sheets 
and designated as Parcel No. 2 is necessary for the development and maint: 
mance of a public park and recreational area and for the parking of auto- 
mobiles; * 


4h. That the Commission does hereby further find and declare 
that the acquisition of both of seid parcels of real property is necessar. 
for the accomplishment of the purposes heretofore set forth; 


5. That the State Highway Engineer be and he hereby is instruc 
ted and directed to make or cause to be made all surveys necessary in con 
nection with the determination, description, and acquisition of said real 
properties, and said Engineer is further instructed to prepare and submit 
to the Legal Department necessary and adequate descriptions of the said 
real properties, which said descriptions shall be available for the prep- 
aration of any deed or deeds or other instrument or instruments necessary 
to complete the acquisition of said property or properties, whether said 
properties be acquired by purchase, donation, agreement, or by the exer- 
cise of the power of eminent domain; 


6. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owners or with 
the tenants or persons in possession, if there be any, of said parcels of 
land with respect to the compensation to be paid for the taking of the 
game and the damages, if ahy thoro bo, and in the event that no satisfac- 
tory agreement can be reached then it is hereby further resolved that 
J. M. Devers, Assistant Attorney General and Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized to com- 
mence and prosecute to a final determination such suit or action as may 
be necessary and appropriate to acquire title to the said parcels of real 


property; 


7. That in the trial or prosecutien of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said prop- 
erties described on the attached sheets, or either of them, or any inter- 
est therein, the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of said prop- 
erties or interest therein as in his judgment may be for the best inter- 
ests of the State, the State Highway Commission, and/or the defendant 
property owners; * 


8, That this resolution be entered in full in the minutes and 
records of this Commission as of the sixteenth day of June, 1947. 


co ,  s 


* he names of the property owners and the detailed descrip- 
tion of the respective parcels of real property mentioned in this 


- 35 - 


13984 


development and maintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or 
for eny other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig- 
nated by the United States; and 


WHEREAS, the section of the Oregon Coast Highway, which highway 
ig otherwise identified as State Highway No. 9, extending from Rocky Creek 
to Wade Creek is in the opinion of the Commission inadequate as to align- 
ment, curvature, design, grade, and other elements and factors to serve 
the neods of the motoring public, and the Commission is of the further 
opinion that said section of ‘said highway shoulé be relocated, realigned, 
redesigned, and reconstructed, to the end that a more modern thoroughfare 
may be made possible; and 


WHEREAS, the State now owns, has developed, and is maintaining 
for public use, enjoyment, and convenience a park area known as Otter 
Crest Park, which said area and park are now reached and served by the gaid 
highway; and 


WHEREAS, in response to instructions given by the State High- 
way Commission, the State Highway Engineer made or caused to be made a 
survey for the purpose of fixing and determining the relocation of said 
section of said highway and fixing and determining the area to be employed 
for park purposes, which said survey, both as to highway location and 
park, was submitted to and approved and adopted by the Commission; and 


WHEREAS, it is the opinion of the Commission that said section 
of said highway should be relocated and constructed on and along the 
route and location fixed and defined by said survey and that the area 
described as park area should be acquired and developed for park or 
recreational uses; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Highway 
Coumission, a majority of the members thereof being present and voting 
affirmatively, as follows: 


1. Theat the Commission does hereby find and declare that it 
is necessary, in the interests of the general public, that the section 
of said Oregon Coast Highway which begins at Rocky Creek and ends at 
Wade Creek be relocated and realigned, and that said section of said 
highway be reconstructed along the route and location fixed and defined 
in said survey; 


2. That the Commission does hereby further find and declare 
that the real property described on the attached sheets and designated 
as Parcel No. 1 is necessary for the proper location, construction, and 
maintenance of said section of said highway; * 
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position to furnish cement to highway contractors without delay, and, in the 
opinion of his informant, the reason why contractors are unable to sscure 
cement is because, for the most part, they place their orders with out-of- 
state concerns which ere unable to fill them expeditiously. The Commission 
instructed the Engineer to pass this information on to the contractors by 
letter. 


The Engineer brought up for discussion the advisability of extending 
the Adrian-Caldwell Secondary Highway No, 454 a distance of about three- 
quarters of a mile where this road parallels the Oregon-Idaho state line. He 
explained that the road is now located exactly on the state boundary line, one- 
half of it being in the State of Oregon and the other half in the State of 
Idaho. The portion of the road, he said, which lies wholly within the State 
of Idaho has been oiled for many years, and the State of Idaho has agreed to 
pay one-half the cost of oiling the three-quarter-mile section now under dis-~ 
cussion if the State of Oregon will pay the balance. He gave as his thought, 
insaemuch as this road is isolated from Malheur County roads, being located in 
the only Oregon township which lies east of the Snake River, that it would be 
advisable to extend and improve the road as suggested, and, accordingly, he 
requested permission to negotiate with Malheur County with respect to includ- 
ing the road in the State Secondary Highway System and with the Idaho highway 
officials relative to the division of the cost to construct and maintain the 
road as a joint undertaking. He estimated that the total cost would not ex- 
ceed $10,000 and recomended approval of the project by the Commission. The 
Commission approved the project by unanimous vote on the condition that the 
State of Idaho will pay one-half the expense of construction and maintenance. 
The Chief Counsel was instructed to prepare an appropriate agreement covering 
the matter in the event that satisfactory arrangements can be made with 
Malheur County and the State of Idaho. 


The Engineer requested an increase of $200,000 in the amount 
budgeted for expenditure in 1947 for the purchase of rock and gravel for use 
in maintenance and betterment operations. He advised that, contrary to 
assumptions when the budget was prepared, material purchased from commercial 
operators is costing as much as 25 percent more than was estimated, and, in 
addition thereto, in order to effect savings, more material is being stock- 
piled in connection with construction projects than was anticipated. Follow- 
ing discussion the Commission voted unanimously to increase the amount of the 
budget as requested. 


The Engineer also requested authority to increase the amounts bud- 
geted for 1947 for certain items, as follows: 


Purchase and betterment of equipment $104 ,000 
District Maintenance Superintendence $ 20,000 


He explained that the amount originally budgeted for the purchase 
and betterment of equipment included $200,000 for a new ferry boat at Astoria 
which actually is costing the state $456,323, leaving e deficit of $256,000, 
which he suggested could be made up by applying the $200,000 balance that is 
contained in the budget for purchase of other equipment, the expenditure of 
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resolution are attached to the original resolution on file in the office 
of the State Highway Commission, Salem, boing Resolution No. 77, under 
the heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of thie minute entry to the same extent 
es if copied in full herein. 


The Enginder reported the results of the taking of bids in Salem on 
June 9, 1947, for the purchase of three buildings, one being located in Astoria, 
another on the Sunset Highway in Washington County, and the third on the 
Cornelius Pase Road in Multnomah County. He advised that only one bid was re- 
ceived for the building in Astoria, being that of Sigurd A, Edison at $300; 
that two bids were received for the purchase of the building on the Sunset High- 
way, being those of Robert K. Arrowsmith, Portland, at $100, and J. A. Muechle, 
Portland, at $1.97; however, no bids were received for the purchase of the 
building on the Cornelius Pass Road. The estimated value of the Astoria buiid- 
ing, he said, is $300 and that of the building on the Sunset Highway, $150. 
He recommended acceptance of the high bid for each of these two buildings. The 
Chief Counsel concurred in the recommendation, The Commission approved the 
recommendation by unanimous vote. As to the building on the Cornelius Pass 
Road, the Chief Counsel requested, and the Comaission approved, private negotia- 
tions for its sale. 


The Secretary reported results of a search of the records for commit- 
ments relative to sidewalk construction along the Oregon Coast Highway in the 
town of Gerdiner. He advised that a thorough search had been made in the Com- 
mission minutes and in the Right of Way Department records for any commitment 
that may have been made previously by the Commission, and only one can be 
found, that being a commitment made in connection with the securing of right 
of way from B. A. and Edna B. Surfling and Ellis J. Dolan, who own the only 
general merchandise store in the town and who are the sole distributors in 
this locality for Union 0il Company Products. The Chief Counsel requested 
an opportunity to discuss this sidewalk matter with James W. Ford, who appeared 
before the Commission at the April meeting with regard thereto, before the 
Commission takes final action whether or not to construct sidewalks, to secure 
his reaction in the event no sidewalks are constructed. The Commission 
approved the request and instructed the Chief Counsel and the Engineer to make 
a recommendation at that time. 


The Commission recessed for luncheon at twelve o'clock noon and re~- 
convened at 2:00 p.m. in the same room with the same persons present and parti- 
cipating. 


The matter of securing cement needed for highway construction work 
was discussed by the Commission, it having been reported that contractors are 
having difficulties in completing their contracts within the specified time 
limits because of slow deliveries of this material. Chairman Banfield reported 
information received from the Oregon Portland Cement Company that it is in 
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able to finance such a project; moreover, 4 program hes already been prepared 
and is now under way which takes up all available funds, and the Commission 
cannot consider commitments to new projects until this program has been com- 
pleted. 


A letter was presented from the City of Vale requesting the oiling 
of Washington Street throughout its entire length as an alternate highway 
route for truck traffic. The Commission referred this letter to the Chief 
Counsel with instructions to orm tke city that tke 1947 Legislature set 
aside the sum of $250,000 of State Tax Street Funds to be used by the State 
Highway Commission to finance the improvement of city streets which are not 
state highway routes and that the Commission will consider the request of the 
City of Vale along with others when getting up a program for the expenditure 
of such funds, but that is ali the Commission can do, 


The Engineer reported that the cities of Elgin, Jefferson, Jordan 
Valley, and Junture have satisfied the legal requirements with respect to the 
expenditure of 1945 State Tax Street Funds which they received in 1946 and 
that the plans for the projects which these cities propose to finance with 
such funds have been examined and found satisfactory. He recommended approval 
of the plans by the Commisgion. The Commission approved the recommendation 
and by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission 
apportioned to the cities and/or towns hereinafter nemed for disbursement 
during the calendar year 1946 for street purposes as provided in said 
law, the several sums or amounts set opposite the names of the respective 
cities or towns: 


AND, WHEREAS, each of said cities and towns has, by appropriat 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission con- 
formed to and complied with the requirements of said law so as to quali- 
fy each for the benefits thereof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

l. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Elgin - Grace Street, Fir Street, Pine Street, Elgin Street, 
Spruce Street, Elm Street 


Jefferson - Third Street, Union Street 
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which is unauthorized by the Commission to date, and by increasing the budgeted 
amount to make up the difference and an allowance of 10 percent for engineering 
and contingencies, making a total budget increase of $104,000. He further 
explained that the extra amount of $20,000 needed for district maintenance 
superintendence is to cover increases in rates of pay that have been granted 
subsequent to adoption of the original budget. It was the thought of the Con- 
mission that expense incident to the purchase of the new ferry should be kept 
entirely separate from the other equipment purchases, and accordingly, it was 
ordered by the Commission that a special account be set up for this purpose 
which would include only the actual cost of the ferry boat as contracted, the 
cost of designing the boat as per arrangements with Mr. L. R. Hussa of the 
Albina Engine and Machine Works, Inc., and the cost of inspections by the 
American Bureau of Shipping. The Commission approved increasing the budget 

in an amount sufficient to accomplish this purpose without decreasing the 
amount of $800,000 heretofore authorized for the purchase of other equipment. 
The Commission, by unanimous vote, also authorized increasing the budget in 
the amount of $20,000 for district maintenance superintendence as requested 
by the Engineer. 


The Commission discussed and denied a request from the Wallowa 

School Board for widening the pavement on the Wallowa Lake Highway in front 
of their school house, it appearing from the report of the Engineer that if 
the city would require parallel parking along this street, which ie now he 
feet wide from curb to curb, it would serve the purpose better and would pro- 
vide greater safety to the public than a pavement 50 feet wide with angular 
parking; moreover, there are no funds available to finance the widening pro- 
ject, which is estimated to cost about $2,700. 


In this connection the matter of requiring all cities and towns to 
adopt parallel parking ordinances was discussed by the Commission. The Chief 
Counsel advised that the Commission has authority to state the manner in which 
cars shall be parked along city streets that are state highway routes and to 
specify parallel parking if it so desires and if safety requires such type of 
parking. The Commission referred the matter to the Engineer and the Chief 
Counsel to commence action as may be necessary to secure the adoption of par- 
allel parking ordinances in all cities and towns. 


The Commission discussed a report from the Engineer on the request 
from the City of Oceanlake for the improvement of Raymond Street in that 
town from its junction with the Oregon Coast Highway to the beach. It 
appears that this street is about 800 feet in length and is the only street 
over which the public has access to the beach from the highway. The Engineer 
estimated the cost of the project at about $6,600. He pointed ous that the 
city's share of state highway revenues for this year is $1,117.13 and that 
next year its allotment under the new lew enacted by the 1947 Legislature 
will be $2,234.26. The Commission denied the request. 


The Commission also considered and denied the request of 0. C, 
Stamwood, Newport, for the designation and improvement as a state highway 
of a water-grade route between Newport and Toledo. The Commission ordered 
that Mr. Stanwood be informed that the Commission does not have funds avail- 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission eppor- 
tioned to the cities and/or towns hereinafter named for disbursement 
during the calendar year 1947 for street purposes as provided in seid 
law, the several sums or amounts set opposite the names of the respective 
cities or towns: 


ee $ 495.39 
Doietn + sew le wee we eee eee 220.62 
fence Locke «eee eee eee 1,409.95 
Columbia City ------- cr r tT TTT 655.84 
Cobia Ge - ee eee eee ee 1,716.81 
Dufur = <s = = - eee mee meee 786.20 
Bagls Point ----*---+---77- Ce 90h .53 
ee a ee 1,349.78 
eee 611.71 
wicresos= <6 s See ser meee 1,213.40 
Gerveies <q sls ++ eee srr ree 665 

Mages dew ee tiem ee 525.47 
Lonerock -----2-5°2 77 7 TTT 92.26 
North Powder ------ cc 7 tT TTT 754.11 
he a Sa + eS = ee Se 703.97 
Seti Poswlalats & sees se <= er 838.35 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formeé to and complied with the requirements of said law so as to quali- 
fy each for the benefits thereof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 

Banks - Wilkes Avenue, Parmley Street, Woodman Street 

Boardman - Main Street 

Cascade Locks - Edgewater Drive, Watts Avenue, First Street 

from Hazel Street to River Street, 6th Street, 5th Street 
kth Street, 3rd Street, lst Street, Moody Street, Water 
Street, Leavens Street, River Street, Hazel Street, also 
un-named streets as shown on map attached to Form 3 


Columbia City - "I" Street 
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Jordan Valley - Blackaby Street, Oregon Avegue 


Juntura - Hildah Street, Frances Street, 3rd Street, 6th 
Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities andi towns hereby are approved. 


3. That the action taken respectively by said cities and 
towns, as evidenced by appropriate resolutions by them respectively 
adopted and thereafter filed with the State Highway Commission, shall 
be and is deemed an appropriate and proper conformance with the require- 
ments of said law by said cities and towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That Resolution Form 3, previously adopted by the City of 
Jefferson, and approved by the State Highway Commission on April 4k, 1946, 
shall be canceled, in accordance with the request of the City of Jefferson 
on file in the records of the State Highway Department, and Resolution 
Forms 1 and 2 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and 
records of the Commission the Secretary shall thereafter mail to the pro- 
per officer in each of said cities and towns a duly certified copy of the 
resolution or resolutions adopted by the city together with a copy of the 
resolution approving the plans submitted by the city. . 


6. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the sixteenth day of June, 1947. 


The Engineer also reported that the following cities and towns have 
satisfied the legal requirements with respect to the expenditure of 1946 State 
Tax Street Funds which they received in 1947 and that the plans for the several 
improvements proposed to be financed with such funds have been examined and 
found satisfactory: 


Banks Condon Fairview Lonerock 
Boardman Dufur Florence North Powder 
Cascade Locks Eagle Point Gervais Scio 
Columbia City Estacada Ione Yamhill 


He recommended approval of the plans by the Commission. The Commis- 
sion approved the recommendation and thereupon, dy unanimous vote, adopted the 
following resolution with regard thereto: 
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3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law 
by said cities and towns individually so as to qualify each to receive and 
use the funds to them apportioned. 


4, That upon entry of this resolution in the minutes and record 
of the Commission the Secretery shall thereafter mail to the proper office 
in each of said cities and towns a duly certified copy of the resolution 
or resolutions adopted by the city together wits a copy of the resolution 
approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records 
sane Oregon State; Highway Commission as of the sixteenth day of June, © 
1 ae 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he has awarded contracts as follows, the condi- 
tions of the awards having been satisfied: 


Grading and bituminous macadam surfacing on the Ft. Hill Sec- 
tion of the Salmon River Highway, Polk County; bids received 
May 15, contract awarded May 20 to Stevenson Construction Co., 
low bidder 


Construction of a bridge over the South Yamhill River on the 
Salmon River Highway near Valley Junction; bids received 
May 15, contract awaried May 20 to Lindstrom Bros., low bidder 


Grading and bituminous macadam surfacing on the Miner Creek- 
Agate Beach Section of the Oregon Coast Highway, in Lincoln 
County; bids received May 15, contract awarded June 9 to 
Loyd Calkins, low bidder 


Constructing, furnishing, and delivering a ferry boat for use 
across the Columbia River at Astoria; original bids received 
April 24, supplemental offer received May le, contract awarded 
May 22 to Albina Engine and Machine Works, Inc., on basis of 
original bid and supplemental offer 


The Commission by unanimous vote approved the awards of these con- 
tracts as reported. 


The Engineer prosonted for the Commission's approval surveys com- 
pleted for the following improvements: 
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Condon - West Side: First three blocks of 3rd Street from 
Main, first three blocks of Well Street from Main, all of 
Frazier Street, all of Walnut Street, first four blocks 
of Gilliam Street West to East, all of Summit Street, all 
of Spring Street, first 33 blocks of Court Street from 
Main, all of Bayard Street, first two blocks of Pennoyer 
from Main, first two blocks of Trimble from Main, Potter 
Street from Gilliam to Frazier, from 2nd all of Lincoln, 
Church Street from Trimble to Spring, Church Street from 
Summit to Walnut, Oregon Street from Pennoyer to Court, 
Oregon Street from Spring to Sumit, Oregon Street from 
Gilliam to Well Street, Washington between Walnut and 
Gilliam. East Side: Gilliam Street from Main to Wash- 
ington, Summit Street from Ward to East Street, Spring 
Street from Main to Washington, Ward Street from Spring 
to Gilliam, East Street from Spring to Walnut, Washington 
Street from Heppner Highway to Spring, Gilliam Street 
from Jefferson to McKinley, Summit Street from Jefferson 
to McKinley, Jefferson Street from Heppner Highway to 
Pennoyer, Jefferson Street from Spring to Summit, McKinley 
from Summit to Giliiam 


Dufur - N. 4th Street, N. Ond Street, N. lst Street, Court 
Street, Klinger Street 


Eegle Point - Hamilton Avenue 

Estacada - 2nd Street, 5th Street, Zobrist Street 
Fairview - All streets within city limits 
Florence - Adams Street, 5th Street 

Gervais - 5th Street 

Ione - Second Street, "H" Street 


Lonerock - "D" and 4th Streets, "C" and 4th Streets, 3rd and 
"Cc" Streets, 3rd and "B” Streets 


North Powder -"G" Street (Also "E" Street, if funds permit) 


Scio - West Street, Wheeler Street, Main Street, Mill Street 
Smith Street, North Street 


Yamhill - First Street, Elm Street, Laurel Street, Olive 
Street, Third Street 


2. That the type, plan and character of improvement proposed 


in the resolutions filed with the State Highway Commission by the above 
named respective cities and towns hereby are approved. 


| 
| 
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period, followed the Engineer's recommendation in every instance and approved, 
without penalty, all requests for additional time within which to complete jot 
particularly because labor and materials were difficult to obtain; however, th 
conditions which prompted such consideration have changed and, in his estima- 
tion, the Commission should be more strict and should inflict penalties unless 
contractors can give some extremely good reason for failure to complete their 
work within the designated period. Mr. W, 4H, Lynch, Division Engineer, Public 
Roads Administration, was present and expressed 64 gis opinion that the Comm: 
sion should be more strict in passing on requests for extensions of time. Tue 
matter was discussed at some length, and as a result thereof the Commission 
instructed the Engineer to send an appropriate notice to all the contractors 
that hereafter they will be expected to complete their projects within the tin 
limit specified in their contracts and if they do not do so the Commission wil 
penalize them as provided for in the contract provisions, unless @ very good 
reason is given for overrunning the speaified time limit. The requests for ex 
tensions of time which were to be considered by the Commission at this time 
were referred back to the Engineer for additional information and report on th 
following day. 


The Commission had under discussion the matter of establishing 4 
40-hour week for the State Highway Department employees in conformity with the 
ruling of the Civil Service Commission, and in connection therewith had the 
benefit of a letter from the Chief Counsel to Chairman Banfield, dated June 7, 
1947, and a letter from the State Highway Engineer directed to the Oregon 
State Highway Commission, dated June 7, 1947. Briefly, the Chief Counsel gav 
as his opinion that "1. The Civil Service Commission cannot say to the High- 
way Commission that its offices shall be open five days 4 week. 2. The Civil 
Service Commission cannot say to the Highway Commission that its offices shal- 
remain open five days a week with a skeleton group Saturday forenoon. 3. ‘ 
Civil Service Commission can prepare & compensation plan predicated on a fort; 
hour week. 4%. If employees are paid on the basis of a compensation plan 
approved by the Civil Service Commission and are required to work more than 
forty hours a week, they may request pay for the hours in excess of forty 
hours. 5. The adoption of & forty-hour week with skeleton crews for Saturda: 
forenoon is @ matter of policy which I believe should be determined by the 
Legislature, and if not determined by the Legislature, may be determined by 
the Governor and the several administrative branches of State government." 
The Engineer pointed out in his letter that the Civil Service Commission has 
authorized longer work weeks for certain state highway operations becaus of 
their seasonal nature, requiring extra hours of work. Such authority, he sai: 
has been granted for 4 kh-hour week for section maintenance crews, Park Depar* 
ment field crews, equipment shop crews and Sign Department crews, and a 48-hoi 
week for traffic line crews, paving plant and oiling crews, bridge crews, 
extra gang crews, drawbridge operation crews, ferry operation crews, and shop 
watchmen, He added that a 40-hour week was fixed for all other State Highway 
Department employees. He recommended adoption of such schedule for all emp- 
loyees of the State Hi thway Department, except, perhaps, those in the Travel 
and Information Department, which might require a skeleton crew to operate on 
Saturday mornings. (Sse copies of the letters of the Chief Counsel and the 
Engineer in the goneral files for details.) This matter was discussed et 
considerable length, mi as a result thereof, the Commission referred it back 
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(1) Gunnel Road-Robertson Bridge Section of the Rogue River 
Loop Secondary Highway, Josephine County 


(2) Cascade Locks-Mosier Section of the Columbia River 
Highway, Hood River County 


Action on the Gunnel Road-Robertson Bridge survey was deferred by 
the Commission until the next meeting because of the possibilities of a change 
being requested by the Public Roads Administration. The Commission approved 
the Cascade Locks-Mosier survey and by unanimous vote adopted the following 
resolution with regmrd thereto, it being understood that by so doing the Com- 
mission is making no commitment whatsoever as to construction of this section: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the Cascade Locks-Mosier 
Section of the Columbia River Highway, in Hood River and Wasco Counties, 
and in comneg} ther yith to prepare a map showing the route and loca- 
tion of said section EM tates and to file said reports and records with 
the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said 
survey and has submitted the same for the approval or disapproval of the 
Coumission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND TT HEREBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting as follows: 


1. That the survey of the Cascade Locks-Mosier Section of the 
Columbia River Highway, in Hoa River and Wasco Counties, together with 
the map, whichr identification purposes bears the map file No. 
6B-24-12, ficld notes, and other engineering data submitted by the Engi- 
neer hereby is approved, and the Engineer is directed to file and pre- 
serve the same in the records and files of the Commission at Salem, Oregm™. 


©. That when said section of said highway is permanently con- 
structed the same shall be done in accordance with said survey and loce- 
tion unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered im the minutes and records 
of the Commission as of the sixteenth day of June, 1947. 


_—————— a 


The Commission had under discussion the matter of extending the 
timo limit for completion of highway contracts in cases where contractors 
fail to complete their work within the specified time limit. In the discus- 
sion Chairman Banfield pointed out that the Commission, during the wartime 
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The Commission had under discussion the matter of designating reduce: 
speed zones at the following locations: 


(1) Pacific Highway East just north of Eugene 


(2) Sunset-Tualatin Valley Highway between Portland 
and Beaverton 


(3) Pacific Highway East north of Albany 


Action on this matter was deferred by the Commission until Commis- 
sioner Chandler is present. The Engineer wes instructed to render a detailed 
report, in writing, with respect to each location prior to the Commiss‘.on's 
next meeting. 


A request was presented from Fire Chief Roble, of the City of Salen, 
for the installation of a traffic signal on State Street (ORE222) at its inter 
section with 16th Street, which is near one of the city's fire stations. The 
Engineer estimated the cost of such installation at $200. The Commission de- 
nied the request, it being considered purely a city matter. 


The Commission also considered a request from the City of Yamhill 
for the installation of a traffic signal at the intersection of two state 
highways in this town --- Maple Street (ORE29) and Main Street (ORE151). The 
Engineer recommended approval of this installation, which he estimated would 
cost about $200, on the condition that the City of Yamhill will pay for the 
electrical energy to operate the signal. The Commission approved the recom- 
mendation unanimously. 


A request was presented from the City of Nehalem for the establish- 
ment of a "no parking" zone on the Oregon Coast Highway in front of the Nehalc 
Post Office. The Engineer recommended approval of this request as being in 
accordance with established policy. The Commission approved the recommendati« 
and by unanimous vote adopted the following resolution with regard thereto: 


WHEREAS, the Oregon Coast Highway, otherwise designated as U.S. 
Highway 101, as routed through the City of Nehalem, Tillamook County, 
passes in front of the U. S. Post Office and, 


WHEREAS, it has been reported to the Highway Commission by 
George Wright, mail carrier, that the parking of motor vehicles in front 
of said Post Office seriously interferes with the movement of U. S. Mails 
and the Commission has therefore been requested to designate and estab- 
lish the highway frontage in front of said Post Office ag a "No Parking" 
area, and 


WHEREAS, it is the judgment of the Commission that every reason 
able and legitimate action should be taken having for its object the 
speeding of the movement of U. S. Mails. 
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to the Engineer and the Chief Counsel to place in effect in-conformity with 
their best judgment, it being strictly understood, however, that no extra pay 
will be allowed for overtime work. 


The Commission also discussed the adoption of a regulation relating 
to the per diem allowance for the field engineering crews. The Engineer pre- 
sented a circular letter which he had prepared on this subject in conformity 
with ideas expressed by the Commission at the previous meeting. The Commis- 
sion approved the lqtter by unanimous vote, it appearing to the Commission 
that it covers the situation satisfactorily. (See circular letter No. 501 in 
general files for details.) 


Mr. Charles H. Reynolds, La Grande, President, Old Oregon Trail 
Association, came before the Commission with regard to the Elgin-Boswell 
Section of the Wallowa Lake Highway. He particularly referred to a petition 
of residents of this vicinity objecting to the realignment of the highway as 
proposed by the state and in this connection advised that subsequent inquiry 
reveals that all but two of the petitioners misunderstood the meaning of the 
petition when they signed, but now all but the two referred to are in favor of the 
improvement as planned; moreover, the La Grunde Chamber of Commerce favors 
the new route and desires the Highway Commission to overrule the ob jections 
and proceed as originally planned. He was informed that the matter would be 
taken under advisement, (See minute entry on following day for the Commis- 
sion's final decision with respect to this matter.) 


Mr. Reynolds also suggested the construction of more four-lane high- 
ways and bridges, which he considered a necessity because of the increase in 
traffic volume, and the sale of bonds in the next couple of years to finance 
the work, if necessary. Chairman Banfield pointed out that the 1947 Legisla- 
ture authorized an Interim Committee to study the highway situation as 4 
whole, and he suggested that it would be proper for Mr, Reynolds and his 
associates to bring the matter to the attention of the Committee members. Mr. 
Reynolds agreed to do that. 


The Engineer presented a communication from Mr, Harry S, Schenk, 
Deputy Secretary of State, with regard to the transmittal of certain statis- 
tical data relating to motor vehicle accidents, the coding and analyzing of F 
which is now performed by the Highway Departmont Traffic Engineer. He — 
that it will be necessary to employ three additional clerks to keep the repor 
up to date and to increase the budget in the amount of $4,000 to pay the ex- 
pense involved, making a total budgeted amount of $30,250. He urgently oe ia 
quested approval of this increase. The Chief Counsel advised that the “oan 
of State is required by law to perform this function, and if he does it, t ; 
cost involved will be paid out of state highway funds before they are turne : 
over to the State Highway Department. It was his thought, in view of the fac 
that state highway funds will be used to finance the proposition regardless 
of who does the work, that it would be performed better and cheaper if ¥ 
by the State Highway Department. The members of the Commission expresse a 
themselves as not being in favor of spending state highway funds for this ge 
pose; however, in view of the fact that the law requires the statistics = a 
kept, voted unanimously in favor of the project and authorized an increas 
the budget for this item in the amount recommended by the Engineer. 


September 1, 1947, such operations that are now covered by permits expiring 
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on July 1, 1947. Following discussion the Commission approved the resolution 
by unanimous vote, as follows: 


WHEREAS, because of war and other emergencies and because of 
road conditions the Oregon Legislature when in session in 1943 enacted 
Chapter 266, Oregon Laws 1943, by which the Highway Commission, with the 
approval of the Governor, was ‘authorized to issue permits for the move- 
ment over state highways of vehicles or combination of vehicles having a 
length and combined and gross weight in excess of all statutory limite- 
tions. which act by its terms expired on July Zz 1945, and permits issued 
therounder likewise automatically expired as of said date; and 


WHEREAS, the Legislature, when in session in 1945, by the en- 
actment of Chapter 88, Oregon Laws 1945, extended the life of said 1943 
act and made the expiration date thereof July 1, 1947; and 


WHEREAS, within the meaning and purpose of said acts the High- 
way Commission, with the approval of the Governor, issued approximately 
3,000 permits, all of which by virtuo of said 1945 act and the provisions 
of said permits will expire on July 1, 1947; and 


WHEREAS, the Legislature when in session in 1947 enacted Chap- 
ter 156, Oregon Laws 1947, by which the Highway Commission is authorized 
to issue new permits or re-issue permits issued pursuant to said Chapter 
266, Oregon Laws 1943, as amended by Chapter 88, Oregon Laws 1945, and 
make the termination or expiration date of the same subject to the order 
and discretion of the Highway Commission; and 


WHEREAS, all permittees now holding permits issued pursuant to 
Chapter 88, Oregon Laws 1945, have applied for permits under the provi- 
sions of Chapter 156, Oregon Laws 1947, which applications will, 50 far 
as is known to the Commission et this time, be granted, and permits in 
proper form issued, but because of the large number of such applications 
and because of an acute shortage of clerical help it is quite impossible 
to prepare and execute permits for all of such applicants before Septem- 
ber 1, 1947; and 


WHEREAS, the transportation of property for hire over the 
highways of the State will, through no fault of the operators, be serious 
impaired and the public seriously inconvenienced if those engaged in the 
transportation of property by motor vehicle are denied the right to use 
the public highways until permits can be issued under the provisions of 
said act of 1947; and 


WHEREAS, it is the opinion of the Commission that public wel- 
fare will be served and the public highways will in nowise be unneces- 
sarily impaired if holders of permits issued under Chapter 88, Oregon 
Laws 1945, but which expire July 1, 1947, are permitted to use the state 
highways until new permits are prepared, executed and delivered by the 
Commission to those whose applications are now pending; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Comnis- 
sion, a majority of members being present and voting affirmatively as 
follows: 


1. That the highway area in front of the Post Office in the 
City of Nehalem, Oregon, (as set forth on Highway Ceumission Drawing 
attached hereto, and by this reference made a pert hereof) be and the 
same hereby is declared a "No Parking" area and perking of motor vehicles 
within said area is prohibited provided that this prohibition shall not 
apply to motor vehicles operated by the United States or its contractors 
and engaged in the carrying of U. S. Mails. * 


2. That the Engineer hereby is instructed to erect and there- 
after maintain in said area "No Parking" signs. He is further instructed 
to paint, im a conventional manner and color, the curb lines with the 
limits of the "No Parking" area. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the sixteenth day of June, 1947, and duly certi- 
fied copies thereof mailed to the Superintendent of State Police, Fred 
Twohy, Chief Clerk, Railway Mail Service, Portland, Oregon, and George 
Wright, Mail Carrier, Nehalem. 


FOOTNOTE: 


* The drawing mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 22, under the heading "No Parking - 
Bus Stop Resolutions" and said drawing by this reference is made a part 
of this minute entry to the same extent as if copied_in full herein. 


The Engineer requested authority to re-arrange the system of stop 
signs at the intersection of Columbia Boulevard and N.E. Killingsworth Avenue, 
in Portland. He advised that the greater volume of traffic entering this 
intersection comes from N.E, Killingsworth Street, which is a by-pass route 
for US30, but, according to the present arrangement of signs, this traffic is 
required to stop before entering the intersection, whereas traffic from 
Columbia Boulevard enters the intersection without stopping. It was his 
thought that the signs should be reversed, and he so recommended, The Commis- 
sion approved the recommendation. 


The Commission discussed the form of resolution prepared by the 
Chief Counsel with respect to the granting of special permits for movements 
over state highways of vehicle combinations weighing in excess of the statu- 
tory weight limits and having an overall length of 60 feet. The Chief Counsel 
advised that this resolution was prepared in conformity with instructions of 
the Commission at the previous meeting, and its purpose is to logalize, until 
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9. That this resolution be entered in the minutes and records 
of the Commission as of June 16, 1947. 


In this connection the matter of reclassifying highways under the 
Group I and Group II headings as now disted in special permits was also dis- 
cussed. Action on this matter was deferred until the next meeting of the Com- 
mission. The Engineer was instructed to present at that time a list of the 
highways under each classification as originally classified and a list as re- 
vised to fit present-day conditions. 


The Commission discussed and ordered filed an anonymous letter from 
"An Oregon Motorist", Medford, Oregon, suggesting that the Commission's order 
prohibiting the truck-hauling of logs over state highways during Saturday 
afternoons, Sundays, Holidays, and during the hours of darkness be extanded 
to include all loaded trucks. 


The Commission discussed the application of Mr. Louis Zeman to truck 
haul logs over the Mt. Hood Highway from Mile Post 61.33, at Barlow Pass, to 
the City of Hood River, involving 6 section between Barlow Pass and Mile Post 
69.90, near Newton Creek, where such operations have heretofore been prohibite 
by the Commission. The Engineer advised that the Commission, on February 4, 
1947, authorized the truck-hauling of logs over this highway between Mile Post 
69.90 and Hood River under certain conditions. He recommended that Mr. Zeman' 
application for this privilege over the extra distance to Barlow Pass be deni 
because there is no evidence of need for the cutting of timber beyond Newton 
Creek; moreover, that portion of the highway is altogether too narrow, crooked 
and weak to withstand movements of this kind. The Commission approved the 
recommendation and ordered that Mr. Zeman be so informed. 


The Commission also discussed the application of the Peninsula Fuel 
and Lumber Company, Portland, to truck-haul logs over the Columbia River High- 
way from Springdale to the Company's plant at Vancouver Avenue and Columbia 
Boulevard, Portland, the loads not to exceed 50 feet overall in length. It 
was brought out in the discussion that the Commission, for many years, has 
prohibited the truck-hauling of logs on this highway as protection to the larg 


volume of other traffic the road carries. The Commission deferred-a decision 
neer was instructed, in the 


Engineer presented the inf 
mission authorized the granting of the permit.) 


The Secretary reported the desirability for the Commission to auth- 
orize additional employees to sign special permits, particularly Mr. John R. 
Stout, recently appointed Office Engineer in the Division Office in Bend, re- 
placing Mr. S. P. Jones, who has been transferred to other work; Mr. J. L. 
Hudson, in the Portland Division Office; and Mr, C. G, Lemmers, in the Salem 
Office. The Commission approved the granting of such authority to these 
employees and by unanimous vote adopted the following resolution with regard 


thereto: 


Te rte aly 


- 


> 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, a majority being present and affirmatively voting, as follows: 


1. That in so far as the Commission has authority so to do 
it hereby is ordered that all permits heretofore issued by the Commis- 
sion under the terms and authority of Chapter 266, Oregon Laws 1943, as 
amended by Chapter 88, Oregon Laws 1945, be and the same shall be deemed 
to be valid until applications by said permittees, which applications 
are now pending before the Highway Commission, have been considered and 
allowed and appropriate permite issued to the respective applicants, but 
no such permit shall be deemed valid in any evont after September 1, 1947, 


2. That the Secretary to the Commission be and he hereby is 
authorized and directed to prepare and issue at the earliest possible 
date and deliver to all applicants whose applications are now pending be- 
fore the Commission and to all who subsequent to July 5, 1947, make 
application in approved form for permits under said Chapter 156, Oregon 
Laws 1947, a permit in form heretofore approved by this Commission. 


3. That certified copies of this resolution be delivered to 
the Superintendent of State Police in sufficient number to serve his 
purpose and meet his requirements with respect to members of the State 
Police. 


4h. That a certified copy of certified copies of this resolu- 
tion be delivered to the Public Utilities Commissioner for such use and 
purpose as the same may serve, 


5. That the Superintendent of State Police be and he hereby 
respectfully is requested to cooperate with the Highway Commission in its 
effort to conform to and with the terms of said Chapter 156, Oregon Laws 
1947, and in so doing give full faith and credit to the validity of per- 
mits which expire by operation of law and by the terms of said permits on 
July 1, 1947. 


6. That the Secretary of the Commission is hereby directed to 
keep the Superintendent of State Police and the Public Utilities Commis- 
sioner fully informed and advised with respect to the issuance of new 
permits and the dates upon which, and the parties to whom, such pernits 
are or have been issued. 


7. That the issuance of a permit under the terms and provi- 
sions of Chapter 156, Oregon Laws 1947, shall operate automatically to 
cancel and terminate in the hands of the permittee any permit issued 
under the provisions of said Chapter 266, Oregon Laws 1943, as amended 
by Chapter 88, Oregon Laws, 1945. 


8, That all permits issued under the provisions of Chapter 
156, Oregon Laws 1947, shall contain a direct clause, condition and 
rovision that said permits may for cause or at the option of the Com- 
mission be terminated by order of the Commission. 
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6. This resolution shall modify and supplement the resolution 
of October 24, 1944, to the extent and in the manner herein set out and 
not otherwise. 


7. This resolution shall be entered in the minutes and records 
of the Commission as of June 16, 1947. 


nen 


The Commission by unanimous vote also canceled the authority hereto- 
fore given S. Paul Jones and Ralph Eggstaff to sign permits on behalf of the 
Commission, Mr. Jones having been transferred to other work where such author- 
ity is not required and Mr. Eegstaff having severed his connections with the 
State Highway Department. 


The Commission discussed a complaint from the Douglas County Pomona 
Grange concerning the hazards that are being created by the Western States 
Lumber Company and the Universal Lumber Company on the Pacific Highway south 
of Sutherlin and Roseburg, respectively, by the burning of sawdust, the smoke 
from which drifts across the highway, obliterating clear vision. The Commis- 
sion referred the complaint to the Chief Counsel with instructions to notify 
the two lumber companies that the Commission is holding them responsible for 
accidents which may occur as the result of their operations. 


Tho Commission considered and ordered filed a letter from Hon. 
Willard Marks, Albany, expressing personal appreciation and the appreciation 
of the Albany Rotary Club for the courtesies extended to them by the Commis - 
sion with respect to their request to construct a Sea Scout building on state 
highway property adjoining Waverly Lake, Albany. According to the informatior 
received the project has been abandoned. 


A letter was presented from Rodney W. Tripp, President, Albany 
Timber Carnival, requesting permission to maintain a permanent float 30 feet 
by 40 feet in dimension on Waverly Lake for use annually in connection with 
their Timber Carnival which is held during the Independence Day holiday. The 
Commission denied the request as a permanent proposition, however, authorized 
the maintenance of the float this year only. ’ 


Tho Commission discussed an inquiry from C. E. Francis, Portland, 
as to the plans of the Commission for highway improvements between Clay and 
Market Streets, extending from Harbor Drive to Canyon Road, Portland, such 
information being necessary in connection with the building of a new automo- 
bile plant for the Olsen-Francis Company at this location. Tho Commission 
ordered that Mr. Francis be informed that the Highway Commission has no plans 
whatsoever for an improvement at this location. 


A resolution was presented from the County Court of Lane County re- 
questing the Commission's approval of certain additions to the County's market 
road system. The Chief Counsel explained bricfly certain features of the old 
market road law and gave as his opinion that, since this law was changed, it 
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WHEREAS, the Commission heretofore, to wit: on the twenty- 
fourth day of October, 1944, approved and adopted a resolution by which 
the Commission approved and adopted certain forms of permits as the | 
forms to be used when permits are issued under the provisions of Sec- | 
tion 115-393, 0. C. L. A.; and 


WHEREAS, in and by said resolution the Commission named cer- 
tain state highway employees, to each of whom the Commission gave author- 
ity to sign permits issued on either of the forms identified and approved 
in said resolution; and 


WHEREAS, it now appears that by the naming of additional 
employes and by vesting in them authority to sign such permits the busin- 
ess of the Commission can be more expeditiously disposed of and the pub- 
lic interests better served; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, a majority of the members being present and voting affirmatively, 
es follows: 


1. That the following state highway employes: 


" Mr. John R, Stout, Office Engineer, Bend Division Office 
Mr. J. L, Hudson, Assistant Permit Supervisor, Portland 
Mr. C. G, Lammers, Assistant Permit Supervisor, Salem 


hereby are authorized to sign permits for the movement over state high- 
ways of motor vehicles, articles or things when such movements and such 
vehicles come within the purview, purpose and meaning of Section 115-393, 
0. C. L. A., and within the purpose and meaning of the Commission as 
disclosed and declared in said resolution adopted October 24, 1944. 


sancamsrenrmises sillier ter water net 


2. That all of the instructions, requirements and provisions 
set out in said resolution of October 24, 1944, shall apply to and con- 
trol the action of the employes herein named. 


3. No permit shall be issued by any of said employes unless 
and until all of the facts have been communicated to the State Highway 
Engineer and to the Secretary of the Commission, and the issuance of 
such permit has been approved by them. 


4, No permit shall be issued by any of the persons namo¢ 
heroin or by any of the persons named in said resolution of October 2h, 
1944, unless and until adequate insurance has been exacted from the 
applicant for the protection of the members of the Commission and the 
member of the general public. 


5. None of the persons named herein and none of the persons 
named in the said resolution of October 24, 1944, may issue a permit on 
any form other than one of the forms heretofore approved, 
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LOWER KLAMATH SECONDARY HIGHWAY IN KLAMATH COUNTY 
LOWER KLAMATH LAKE SECTION 


F, L. Somers, Klamath Falls $169,754.00 
Rogers Constr. Co., Portland 181 , 886.00 


McKENZIE HIGHWAY IN LANE COUNTY 
SPRINGFIELD JUNCTION-TURNAROUND SECTION 


Werner & Jeske, Eugene 8 

Del R. Beebe Constr, Co., Eugene 11,440.00 
Miller & Strong, Inc., Eugene 12,315.00 
C. T. Malcom & Co., Portland 13,970.00 


ALBANY-LYONS SECONDARY HIGHWAY IN LINN COUNTY 
CRABTREE CREEK-SCIO SECTION 


USING ASPHALT 


Vernie Jerl, Gresham $132,353.00 ----- 
A. H. Saxton & Sons, Corvallis * 141,012.00 ----- 
Babler Bros., Portland Me SOO mm - 
J.N. & M.J. Conley, Portland WRIT. Se re 
Ivl R, Beebe Constr. Co., Eugene 170,741.50 “cere 
Ramsay Constr. Co., Corvallis } 279,083.00 2 --+--- 


* Bidder will accept only one grading and surfacing project. 


SANTIAM HIGHWAY IN LINN COUNTY 
FOSTER SECTION 


USING ASPHALT 


Frank M, Parsons, Forost Grave $ 27,923.00 <----- 
Stevenson Constr. Co., Salem 31,446.00 ----- 
C. T, Malcom & Co,, Portland SMES. <r we 


SUNSET HIGHWAY IN WASHINGTON COUNTY 
CONSTRUCT RAILROAD GRADE SEPARATION STRUCTURE 


Birkemeier & Saremal, Portland $ 35,390.00 


Don L. Cooney Inc., Seattle, Wn. 36,081.50 
Del R, Beebe Constr. Co., Bugene 36,850.00 
Lockyear & White, Inc., Seattle, Wn. 39,425 .00 


nS 


The following persons, representing the Southern Pacific Company, 
were present in regard to the leasing of certain state-owned property adJja- 
cent to the Pacific Highway near the overcrossing of the Southern Pacific 
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no longer is necessary for the Highway Commission to give its approval to 
such designations, that being strictly a County Court matter. In view of 
this information the Commission decided not to take action on the resolu- 
tion and ordered that the County Court be advised accordingly. 


The meeting adjourned at 5:00 p.m, to reconvene on the following 
morning in the Public Service Building. 


Portland, Oregon 
June 17, 1947 


The meeting of the Highway Commission reconvened at 9:00 a.m. in 
the auditorium of the Public Service Building. Present were: 


T. H, Banfield, Chairman 
A, W. Schaupp, Commissioner 
R. H. Baldock, State Highway Engineer 
J, M, Devers, Chief Counsel 
H. B. Glaisyer, Secretary 
Commissioner Ben R, Chandler was excused from attending this 
meeting. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, following which Chair- 
man Banfield announced that the awards of contracts would be made at 3:00 
p.m. in the same room: 


ALSEA AND ALSEA-DEADWOOD HIGHWAYS IN BENTON AND LINCOLN COUNTIES 
AISEA ROCK PRODUCTION PROJECT 


L. R. Kauffman, Wecoma $44,990.00 
E. C. Swaggart, Eugene 45 , 320.00 
Oscar E, Joelson, Eugene 47,580.00 
A. H. Saxton & Sons, Corvallis 47,950.00 
Ramsay Constr. Co., Corvallis 49,145.00 


WASCO-HEPPNER HIGHWAY IN GILLIAM COUNTY 
HAY CREEK-CONDON SECTION 


Vernie Jarl, Gresham $147 , 333.00 
J. S. Risley, Milwaukie 159,510.00 
A. H, Saxton & Sons, Corvallis * 162,239.50 
E. C, Hall Co., Portland 173,987.00 


* Bidder will accept only one grading and surfacing project. 


14007 


pointed out that the uncompleted section was 32 miles long, of which 25 miles 
ig state work and seven miles Forest Highway work. All of the grading work, 
he said, has been completed on the state's portion, and the Commission, if it 
so desired, could secure bids for surfacing and oiling this section, Commis- 
sioner Schaupp expressed himself in favor of contracting the work as soon 4s 
possible as he could see no reason for holding up the work vbils money is avai) 
able to pay for it. Chairman Banfield indicated a similar ettitude, however, 
advised that the Commission will discuss the matter with the Engineer and the 
Chief Counsel and see what can be done, He assured the delegation that the 
state money set up for this project will not be transferred to any other pro- 
ject. 


Following departure of the group the matter was further discussed an: 
as a result thereof the Commission instructed the Engineer to advertise for 
bids to be received at ite August meeting for all of the state work, including 
the Mill Creek Bridge if conditions are satisfactory. 


County Judge J. N. Wilson, Sherman County, and Mr. Bert Geer, repro- 
senting Captain C. T, Smith, owner of the Maryhill Ferry, came before the Com- 
mission regarding the road leading from the Columbia River Highway to the Mary 
hill Ferry landing. Judge Wilson stated that this is a county road, but the 
County has no use for it. He asked the State Highway Commission to teke it 
over for future maintenance, alleging that the County is not in position finan 
cially to carry this obligation. Mr. Geer gave as his thought that it is the 
state's responsibility; moreover, the state is justified in maintaining the 
road because it forms a link in US97. Judge Wilson cencurred. Chairman 
Banfield pointed out that this matter previously had been discussed by the 
Highway Cormission as the result of a request from Captain Snith, but was 
denied, the road not being a state highway and therefore not eligible for 
improvement with state money; moreover, the ferry operation et this point is 
privately owned, and, according to the Chief Counsel and the Engineer, the 
state is not responsible to maintain a roadway leading to a private enter- 
prise. He expressed regrets that the Commission cannot do what they ask. 


Messrs. A. L. Greenwalt, President, and Walter Meacham, Secretary, 
of The Oregon Council of the 014 Oregon Trail Association, and Mr. A. B, Wells 
Manager of the Tourist and Convention Committee of the Portland Chamber of 
Commerce, appeared before the Commission in regard to erection of historicai 
markers along Oregon Highways. Mr. Wells advised thet the Chamber of Commerce 
had received many requests for road markers, and tourists are particularly 
desirous of knowing where the historic spots ere located and something of 
their background. He urged the erection of many such markers. Mr. Meacham 
reported receipt of a letter from the Sons and Daughters of Idaho Pioneers 
asking cooperation from the State of Oregon in placing such a marker on the 
site of Olds Ferry, which is one of the oldest ferries used by pioneers in 
crossing the Snake River. He said that the state now maintains a marker at 
this point which is too small and does not tell the story about this historic 
spot. Mr, Greenwalt also urged favorable consideration of this matter. 


at 
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tracks in the northwestern part of Eugene: Franck C. McCulloch, Attorney; 
A. Y. Alcorn, Assistant General Freight Agent; F. A. Bartlett, Assistant 
District Engineer; and Alfred Corbetts, Assistant Attorney. Mr. McCulloch 
headed the group. He explained the desires of the Southern Pacific Company 
to construct a spur railroad track across the state's property to facilitate 
the rendering of service to prospective industries to be located there. The 
Engineer advised that this property is being held by the State Highway Com- 
mission for future use in connection with the improvement of the highway and 
that it is planned to secure some 17,000 cubic yards of topsoil material 
from this particular place, so, in his estimation, if the Commission should 
decide to grant the railroad company's request, it should be on the basis 
that the Company will make arrangements for the state to obtain the same 
smount of material from another source when it needs it and will reimburse 
the state for the extra expense in transporting thematerial from the new 
site; in other words, that the state is made entirely whole. The matter 
was discussed at considerable length and was referred to the Engineer and 
the Chief Counsel for recommendation. (Discussion of the matter was resumed 
during the afternoon session, at which time the Commission approved the 
granting of this privilege to the railroad company on the condition that the 
railroad company will make the State of Oregon whole.) 


The Commission by unanimous vote approved the minutes of the meet- 
ing held on May 14 and 15, 1947. 


A delegation from Bend and vicinity, representing the Central 
Oregon Chamber of Commerce, appeared before the Commission in the interests 
of the Warm Springs Highway. The group was headed by Mr. Howard Turner, 
Prosident, and included M. J. Lynch, Chairman, Road Committee and former 
State Highway Commissioner, Redmond; Bob Wilson, representing the Warm Springs 
Lumber Company; H. J. Doolittle, District Road Engineer for the Indian Ser- 
vice; Mr. Cutler, representing the Consolidated Freightways; Howard J. Steib, 
Manager, Bend Chamber of Commerce; and Guy Wade, Secretary of the Central 
Oregon Chamber of Commerce. Mr. Lynch was principal spokesman. He recited 
the history of this road, dating back to 1932, and urged the Commission to 
place the remaining link between Wern Springs Agency and the Wapinitia High- 
way Junction under contract at the earliest possible time so the people can 
secure the benefits of a 30-mile reduction in the distance from Central 
Oregon to Portland and reduced costs of froight haul. Others speaking in 
behalf of the project were Messrs. Wilson, Doolittle, Cutler, Steib, and 
Wade. 


Chairman Banfield advised that the Highway Commission also is 
much interested in completion of this road. He pointed out that the work 
is programmed as an early priority job, but is being held up because Con- 
gress has made no provision for Forest Highway Funds to finance the section 
within the National Forest. State highway funds to finance the state por- 
tion of the work, he said, are available and will be used for the purpose 
intended just as soon as the Commission can see its way clear to proceed, 
Ho also pointed out that the Highway Commission at one time advertised for 
bids for construction of the Mill Creek Bridge and received a satisfactory 
bid but had to reject it because of Federal requirements. The Engineer 
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Mr. Lloyd J. Allen, log hauler, dba Allen Logging Company, Scappoose, 
was present at the Commission's request regarding weight violations committed 
by him in connection with his operations on the Lower Columbia River Highway 
in the vicinity of Cornelius Pass. Chairman Banfield explained briefly the 
nature of the violations, which consisted of transporting loads weighing far 
in excess of allowable weights, one in particuler weighing 102,990 pounds, be- 
ing 31,590 pounds in excess of that permissable, Mr. Allen advised that he 
has been hauling in this vicinity since 1936 and during that time has been 
weighed by the state weighmasters on only one occasion; moreover, he has had 
only one accident. He considered that he had a pretty good record. State 
Weighmasters Clarence L. Frey and Charles W. Dunn, who were present, gave 
details with respect to Mr, Allen's operations and pointed out the hazard that 
is created on the place where Mr. Allen's loads cross the Columbia River High- 
way. In the discusgion, Chairman Banfield advised Mr. Allen that if he wishes 
to continue to truck-haul logs over state highways he must abide by the law 
and comply strictly with the rules and regulations; otherwise his P,U.C. 
permit will be canceled on a permanent basis. Mr. Allen was also told to sub- 
mit a statement, in writing, as to what his intentions are with respect to his 
future conduct. 


A large delegation, consisting of 35 people from Newport and Toledo, 
came before the Commission in the interests of the Corvallis-Newport Highway. 
The group was headed by Mr. Theo S, Stansbie, hotel owner and Mayor of Toledo, 
and included the following: L. G.-English, District Attorney; Robert E. 
Collins, Lincoln County Recorder and Clerk; Geo. Mellun, Lincoln County Fire 
Warden; Frank Coleman, furniture company; C, K, Crosno, real ostate; Karl H. 
Daniels, Western Union; Mel G. Hammernus, confectionery; Kenneth H. Hayden, 
hardware company; Kurt Kiesow, title and trust company; B. F. Updike, real 
estate; Frank M. Woodson, Woodson Motor Co.; Jos. P. Maher, title and trust 
company; M, E, Clark, sanitary collection; A. M. Cannon, of the C, D. Johnson 
Lumber Co.; a Mr. McDaniels, Ford garage; and Adrian Wilson, trucker, all of 
Toledo; and Lincoln County Judge F. E. Gilkey; M. E. Skriver, Mayor of Newport 
Leo Brayton, City Recorder; Ed Hay, Assistant Lincoln County Assessor; Glen 
Snyder, Newport City Councilman; W, H. Osborn, Lincoln County Assessor; W. E. 
Wilkinson, Newport City Councilman and President, Chamber of Commerce; Dudley 
Turnacliff, Yacquine Bay Fish Co.; Johnnie Gidzvish, Columbia River Packers 
Assoc.; Mr. and Mrs. Barney Ehrlich, furniture company; A. L. Gardiner, of the 
Gardiner Electric; Mr. and Mrs. L. G. Gardiner, cottage owners; and A, M. Lara 
cottage owner, all of Newport; and D. B. Ambler, Lincoln County Engineer, 
Waldport. 


Mr, Stansbie read aloud a letter directed to the Highway Commission 
by F. BE, Gilkey, County Judge of Lincoln County, in which Judge Gilkey recalle 
the early history of the reed and points out that its improvemont was one of 
the projects requested by vie County Court for the Highway Commission's Postwa 
Construction Program, also, in which he points out that the alignment and grad 
of this highway is particularly in need of correction because of the increase 
in traffic and the large accident frequency. Judge Gilkey also urges improve- 
ment of the highway from the standpoint of attracting the people who now drive 
to the coast over other routes in order to avoid discomforts and dangers in 
driving over such a crooked road; moreover, the straightening of the road will 
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Chairman Banfield advised that the Highway Commission would try to 
work out some sort of a program for historical markers but pointed out that 
nothing could be done immediately, inasmuch as it requires considerable 
thought, and when e marker is erected the Commission wants to be sure it is 
correctly placed and that it contains correct wording and information. This 
concluded the conference. (The matter was reconsidered by the Commission 
later in the session, at which time the Chief Counsel quoted the law with 
regard to placing markers along the (1d Oregon Trail, The Commission took 
the matter under advisement.) 


Mr. Eugene Francis Gallagher, log hauler, dba Shamrock Logging 
Company, Lebanon, was present at the Commission's request to show cause why 
his log-hauling permit should not be canceled because of violations of the 
provisions thereof which include by-passing the Highway Department scales 
and refusing to allow his loads to be weighed by state weighmasters. Mr. 
Gallagher stated that he could not deny his violations but he would try 
hereafter to cooperate fully with the State Highway Commission. Mr. Loran 
Spaulding, Chief Weighmaster, who was present, presented the record of Mr. 
Gallagher's violations and commented that Mr. Gallagher has not shown a very 
cooperative spirit in his dealings with the state weighmasters. Mr, George 
Davis, Weighmaster, who was also present, advised that, in his estimation, 
Mr. Gallagher could comply with the requirements if he wanted to. Weigh- 
masters R. W. White and C. R. Kliever also were present and confirmed the 
remarks of Mr, Spaulding and Mr. Davis and gave further details. Mr. 
Gallagher presented a letter indicating what his future attitude is to be 
with respect to this matter. The letter was not acceptable to the Commis- 
sion, and Mr. Gallagher was instructed to submit a more definite statement 
in writing. He was also advised by Chairman Banfield that the Commission 
will not cancel his permit for past offenses but will do so for another 
offense. 


Mr. John Leon Lamar, log hauler, Scappoose, was present at the 
Commission's request to show cause why his P.U.C. permit should not be can- 
celed for violations of the requirements, particulerly for transporting 
overweight loads and loads wider and higher than the law allows, and for 
not having sufficient binder chains on his loads. Chairman Banfield ex- 
plained the nature of the violations in general. The details of the viola- 
Aations were explained by the Chief Weighmaster, Mr. Loran Spaulding. Mr. 
Lamar stated that he has been in the log-hauling business for about 20 
years, and this is the first time that he has ever been apprehended for 
violating the rules. He further stated that he could not judge the weight 
of logs and that there are no state scales available to weigh the loads. 

He was informed by Chairman Banfield that if he desires to continue the 
truck-hauling of logs over state highways he will have to keep his loads 
within the prescribed limits as to weights, dimensions, etc.; otherwise, 
his permit will be canceled on a permanent basis; further, that the Commis- 
sion will not order the cancellation of his permit for past offenses if he 
will submit a letter stating his intentions hereafter to comply fully with 
the requirements. 
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The Assistant Counsel, Mr. Neumer, reported a negotiated settlement 
of the condemnation case against Etionme C. Ureel for right of way needed 
for the improvement of the Barnes Road-Multnomah County Line Section of the 
Sunset Highway in Wi on County. He pointed out that the Commission 
authorized an offer of in this case end that Mr, Ureel will now settle 
for the sum of $675. He recommended payment of such sum in order to avoid 
completing the condemnation proceedings, Tyo Commission approved the recom- 
mendation and so ordered, “ 


A letter was presented from tye County Court of Marion County, 
giving as its understanding that the Highway Commission has for sale an old 
pridge, now stored at Baker, which formerly spanned the Burnt River on the 
Old Oregon Trail, and offering to purchase this steel at the rate of five 
cents per pound. The Engineer advised that this old bridge is of no value 
for state highway purposes and recommended acceptance of the County Court's 
offer. The Commission approved the recommendation by unanimous vote on the 
condition that the County Court of Baker County does not want the bridge. 


A letter was presented from Mr. Chriss Lee, Beker, Oregon, request- 

ing permission to pump water from 4a gravel pit owned by the State Highway 
Commission adjacent to the Old Oregon Trail near the town of Haines, for 
irrigation purposes. The Engineer advised that this accumlation of water is 
from Sand Creek which flows through the pit, and, in his estimation, there ar 
no objections from the highway standpoint to allowing Mr. Lee to use it if he 
wants to. He pointed out, however, that the Commission considered a similar 
request from other individuals in June 1944 and denied it because of ob Jec- 
tions from residents of the town of Haines who use the pit for fishing. 
Ch airman Banfield expressed himself in favor of granting this request if the 
state's interests are properly protected and if the taking of the water will 
not jeopardize irrigation by lowering the water table. The matter was refer- 
red to the Chief Counsel to handle. 


The Commission resumed discussion of the request of the Southern 
Pacific Company for an easement to construct 4@ railroad spur track across 
state highway property in the north part of Eugene. The Engineer again ex- 
plained the situation, advising that present plans are to obtain some 17,000 
cubic yards of topecil material from this property for use in connection with 
the state highway improvement at this location at some future time; however, 
he recommended approval of the Company's request on the condition that the 
state is made whole in the transaction --- that the railroad company will 
arrange for the state +o obtain an equal amount of like material from some 
other source and will pay the extra cost to haul this material from the new 
site to the highway. Following discussion the Commission approved the recom- 
mendation unanimously and referred the entire matter to the Engineer and the 
Chief Counsel to handle the details. 


Consideration was given by the Commission to the approval and 
execution of an amendatory agreement with Clackamas County covering the relo- 
cation of the Woodburn-Sanmdy Secondary Highway so as to exclude a small por- 
tion of the old highway route which was covered by the original agreement by 
mistake. The Chief Counsel sugested that the decision in this matter be de- 
ferred wntil consumnation of certein condemnation cases which are now under 
way. The Commission approved the suggestion and so ordered. 
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greatly reduce the cost of heavy hauling in their district. Mr.~-Stansbie 
stated that Judge Gilkey's letter expresses the attitude of the delegation, 
He also read aloud a letter from the Secretary of State concerning accidents 
that have occurred in the Toledo-Newport Section. It appears from this in- 
formation that the accident rate in this vicinity is 11 percent, compared 
with five percent for the state as a whole, 


Chairman Banfield expressed the attitude of the Commission by 
stating that the Commission realizes the Corvallis-Newport Highway is not a 
first class road; however, the Commission is doing the best it can to make 
corrections with the monies available; but, there is not enough to finance 
all of the projects which are in that category. In the meantime, the people 
must realize the hazardous conditfons and be more careful in their driving. 
Chairman Banfield also stated that because of the Commission's finances no 
promises or commitments can be made for any future highway work; in fact, 
there is a question if there is going to be enough money to finance all the 
projects that are in the program as presently prepared; however, the Commis- 
sion will keep the project in mind for future consideration. 


Mr. Stamsbie then asked the Commission to consider. rerouting this 
highway between Toledo and Newport so as to avoid excessive grades and curva- 
ture now obtaining on the present route. He was informed by Chairman Banfield 
that the Commission is not in position at the present time to consider such 
a project but will obtain a report from the Engineer, although no promise or 
commitment can be made as to construction. The Engineer was thereupon 
authorized and instructed to make a reconnaissance survey of the project. 


The Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 1:30 p.m. with the same persons present and participating. 


The Chief Counsel brought up for discussion the application of 
Kuckenberg Construction Company to continue the use of certain state-owned 
land situate adjacent to the North Santiam Highway at the town of Niagara 
during the progress of its highway construction at that place under contract 
with the Public Roads Administration. He advised that such occupancy of 
the land will not interfere with the highway or hurt the land in any way 
for future use by the state, He recommended approval of the request. The 
Engineer concurred thorein and the Commission approved the recommendation 
unanimously. 


The Chief Counsel also brought up for discussion the condemnation’ 
action gainst Mrs, Eloise Van Slatte to acquire right of way needed for the 
improvement of the Umatilla Dam-Hermiston Section of the Old Oregon Trail, 
at the junction of this highway with the Columbia River Highway near the 
town of Umatilla, He advised that, subsequent to the filing of the condemna- 
tion action, Mrs. Van Slatte instituted a trespass suit and demanded payment 
of $10,000 from the state for such trespass. As a result of negotiations, 
he said, a reasonable agreement has besn reached with Mrs. Van Slatte 
whereby both actions will be dismissed upon payment to her of the sum of 
$3,250. He recommended approval of the settlement by the Commission. The 
Commission approved the recommandation unanimously. 
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whether or not the signal will prove satisfactory because he feels that it 
will cause interference to some extent with the free movement of traffic on 
Capitol Street. The delegation accepted the Commission's decision and de- 
clared its purpose and intention to cooperate with the Commission in every way, 
The Commigssion ordered this matter covered by appropriate agreement between 
the city and the state. 


Mr, O'Hare also brouggt up for discussion the matter of designating 
a route for logging trucks throngg Salem. He was informed by Chairman Banfield 
that the Commission considers tye regulating and control of all traffic on 
city streets to be strictly a city responsibility and that the Commission 
ceres not to assume any of the city's police powers or functions. 


A delegation from Seaside, representing the City Council and con- 
sisting of Councilmen Geo. S, Gray, R. L. Smith, and V. Y. Davis, appeared 
before the Commission concerning the designation of a logging truck highway 
by-pass in Seaside. Mr. Gray headed the group. He advised that logging 
trucks now operate on the main highway through the business district of this 
town and suggested, in order to relieve the congestion at this point, the re- 
routing of such traffic along Roosevelt Drive; also, that any improvements 
which may be required on the new route be financed with a portion of the 
$250,000 of State Tax Street Funds which the 1947 Legislature placed at the 
disposal of the Highway Commission for expenditure. This matter was discussed 
at some length, during which Chairman Banfield advised that the improvement of 
Roosevelt Drive as a state highway route is a project for a long time in the 
future and that the Highway Commission is not in position, at this time, 
because of lack of funds, to give it consideration; however, the Commission 
will have the Engineer make investigations to see just what is required and 
how much it will cost to put it in satisfactory condition for log hauling. 
Unless it is a very simple proposition, requiring a small expenditure, he said, 
the Commission is not in position to consider it under present conditions, 


Mr, Smith advised that industrial development along this route is 
being beld up pending a decision with respact to this highway. Chairman 
Banfield repeated that the project is for a long time in the future and that 
the Commission feels it should not commit future Highway Commissions to any 
particular undertaking. He also said that the present Commission was consid- 
erably interested in the project sometime ago when it was first discussed and 
when there wes «& feeling that the right of way matter could be worked out with 
the railroad company, but that could not be done so the matter was dropped. 


Mr. Gray then brought up the matter of leasing to the Gas-Heat, Inc. 
a Butane dealer in Seaside, a small tract of state-owned land at the south end 
of the Necanicum River Bridge near the junctinn of the highway and Roosevelt 
Drive. This property adjoins the Standard 011 Company's property at this 
point and is conveniently located for the dealer's use. He also said that the 
Gas-Heat, Inc., now leases a small adjoining tract from the railroad company 
but needs the state's property to fill ont its holdings. This matter was 
referred to the Engineer for investigation and report at the next meeting. 
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The Secretary presented a letter from Hon. A. L. Strand, President, 
Oregon State College, accepting the responsibility for conducting ceremonies 
in connection with the naming of the Coos Bay Bridge in honor of the late 
C. B. McCullough. The Commiagsion deferred action on this matter until Commis- 
sioner Chandler is present, It was the thought of the Commission, however, 
that the date for the ceremonies should be set by President Strand. The 
matter was referred to the Chief Counsel to follow up. 


The Commission discussed the date for its next regular mesting 
and decided unanimously to hold such meeting on Monday and Tuesday, July 21 
and 22, in Portland. The Secretary was instructed to make arrangements for 
a mecting place. 


The Engineer and the Chief Counsel reported briefly on the status 
of acquiring right of way for improvement of the Pacific Highway across land 
owned by W. H. Gonyea between Eugene ani Goshen. It appears that Mr. Gonyea 
has a one-half mile frontage on the highway and that the state needs about 
eight acres of his property. The owner will not waive complete access to the 
highway but will sell the acreage needed by the state for $1,000 if allowed 
direct access to his residence building, and will give the right of way with- 
cout cost if allowed commercial access at each end of his property, which he 
will need for a commercial enterprise he is establishing. The Assistant 
Counsel, Mr. George Neuner, suggested that the Commission's decision should 
be based on the Commission's plan for the entire project rather than solely 
on acquisition of Mr. Gonyea's property. The Commission approved the sugges- 
tion and instructed the Engineer to render a report at the next meeting in 
conformity therewith. 


A delegation from Salem, consisting of Messrs. David O'Hara and 

Dan Fry, Councilmen; Keith Brown, President, Salem Chamber of Commerce; and 
Lynn Smith, representing the Traffic and Tourist Committee of the Chamber of 
Commerce, was present regarding the installation of traffic signals on North 
Capitol Street. Mr. O'Hara headed the group. He explained that signals are 
needed at three points --- "D" Street, Market Strect, and Fairgrounds Road --- 
the most important of which is the one at Fairgrounds Road in the Hollywood 
Business District where there is a multitude of pedestrian traffic as well 
as vehicular traffic. He also said that the "D" Street signal is the least 
important of the three, and if the Commission is unwilling to cooperate in 
such installation, then the city will pay the entire cost with city funds if 
the Commission will authorize the signal to be installed at this location. 
Chairman Banfield advised that the Commission feels that the responsibility 
for the installation of such signals at points whéro city streets intersect 
state highways belongs to the cities and that the state's responsibility ex- 
tends only to the intersection of state highway routes. The Commission, he 
said, does not wish to control such situations at street intersections or to 
take away from the city any of the rights that belong to it. He advised that 
the Commission will join with the city on a 50-50 basis on the installation 
of the signal at the Fairgrounds Road intorsection as a trial proposition and 
on the condition that if the signal does not prove satisfactory it will be 
the sole responsibility of the city to provide a solution for its traffic pro- 
blom and to make such adjustments as may be necessary to obtain the desired 
results. He explained that there is ea question in the mind of the Engineer 
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“Grading, surfacing, and oiling on the Hay Creek-Condon Section of 
the Wasco-Heppner Highway, in Gilliam County. Vernie Jarl, Gresham, 
submitted the low bid for this work at $147,333. The next low bid was 
submitted by J. S, Risley, Milwaukie, at $159,510, There were two 
higher bidders. The Commission has referred tye bids to the Engineer 
with authority to award the cogtract to the low bidder when certain con- 
ditions have been satisfied. . 


"Grading, surfacing, egd oiling the Lower Klemath Lake Section of 
the Lower Klamath Secondary Highway, Klamath County. F. L. Somers, 
Klamath Falls, submitted the low bid for this work at $169,754. The next 
low, and only other, bid was submitted by Rogers Construction Co., Port- 
lend, at $161,886, The Commission has referred the bids to the Engineer 
with authority to award the contract to the low bidder when certain con- 
ditions have been satisfied. 


"Grading and paving the Springfield Junction-Turnaround Section of 
the McKenzie Highway, in Lane County. The low bid for this work was sub- 
mitted Wy Werner & Jeske, Eugene, at $8,951. Del R, Beebe Construction 
Co., Eugene, submitted the noxt low bid in the amount of $11,440. The 
Commission has awarded this contract to the low bidder, Werner & Jeske. 


"Grading, surfacing, and oiling the Crabtree Creek-Scio Section of 
the Albany-Lyons Secondary Highway, Linn County. The Commission received 
six bids for this job, the low one being that submitted by Vernie Jarl, 
Gresham, at $132,353, based on the we of asphalt. A. H. Saxton & Sons, 
Corvallis, submitted the next low bid in tho amount of $141,012, using 
asphalt. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder when certain conditions 
have been satisfied. 


"Bituminous macadam widening on the Foster Section of the Santiam 
Highway, Linn County. Frank M. Parsons, Forest Grove, submitted the low 
bid at $07,923, based on the use of asphalt. Stevenson Construction Co., 
Salem, submitticd the next low bid in the amount of $31,446, based on the 
use of asphelt, There was one higher bidder. The Commission has refer- 
red the bids to the Engineer with authority to award the contract to the 
low bidder when certain conditions have been satisfied. 


"Construction of a railroad grade separation structure on the Sunset 
Highway about one and one-half miles north of Orenco, Washington County. 
Birkemoier & Saremal, Portland, submitted the low bid for this work in 
the amount of $35,390. Don L. Cooney Inc., Seattle, Washington, submit- 
ted the next low bid in the amount of $36,081.50. There were two higher 
bidders. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder when certain conditions 
have been satisfied." 
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Messrs. C. J. Kendall, Attorney, and Dean Johnson, President, re- 
presenting the C. D. Johnson Lumber Corporation, Toledo, Oregon, came be- 
fore the Commission in regard to the leasing of a narrow strip of state-owned 
property at the south end of Yaquina Bay Bridge, Newport, om which to con- 
struct a trestle for the benefit of the company's employees who have to walk 
from the place where they park their cars at the bridge-end tc a place which 
the company is developing as a moorage for ships when loading lumber. The 
Commission approved the request by unanimous vote subject to certain condi- 
tions set forth in the Engineer's report. on this subject as presented at the 
previous meeting and provided the state is not put to any expense in connec- 
tion therewith. 


The Commission discussed with the Engineer the bids received at 
the morning session for highway construction work and took the following ac- 
tion thereon: 


The contract for the Alsea Rock Production Project on the Alsea and 
Alsea-Deadwood Highways, in Benton and Lincoln Counties, was awarded to the 
low bidder, L. R. Kauffman. The contract for grading and paving the Spring- 
field Junction-Turnaround Section of the McKenzie Highway, in Lane County, 
was awarded to Werner & Jeske, low bidder. , 


The award of the contract for grading, surfacing, and oiling the 
Hay Creek-Condon Section of the Wasco-Heppner Highway, in Gilliam County, 
was deferred pending settlement of right of way matters. The bids for this 
project were referred to the Engineer with authority to award the contract 
to the low bidder, Vernie Jarl, when this condition has been satisfied, The 
award of the contract for grading, sirfacing, and oiling the Lower Klamath 
Lake Section of the Lower Klamath SecondaryHighway, in Klamath County, was 
deferred pending approval by the Public Roads Administration. The bids for 
this project were referred to the Engineer with authority to award the con- 
tract to the low bidder when this condition is satisfied. 


The award of the contracts for the following projects were also 
deferred pending satisfaction of certain conditions, and the bids were re- 
ferred to the Engineer with authority to award the contract to the low bidder 
in each instance when these conditions have been satisfied: Grading, sur- 
facing, and oiling the Crabtree Creek-Scio Section of the Albany-Lyons 
Secondary Highway, im Linn County; bituminous macadam widening on the Foster 
Section of the Santiam Highway, in Linn County; and construction of a rail- 
road grade separation structure on the Sunset Highway near Orenco, in Wash- 
ington County. 


At 3:00 p.m. Chairman Banfield publicly announced the awards, 4& 
follows: 


"Alsea Rock Production Project on the Alsea and Alsea-Deadwood 
Highways, in Benton and Lincoln Counties. ‘The Commission received five 
bids for this project, the low one being that of L, R. Kauffman, Wecome, 
at $44,990. E. C. Swaggart, Eugene, submitted the next low bid in the 
amount of $45,320. The Commission has awarded thie contract to the low 
bidder, L, R. Kauffman. 
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A lotter was presented from Mr. James Landye, lawyer, Portland, re- 
newing a previous request for the installation of a stop and go signal at the 
top of Canyon Road (Sunset Highway) where this highway intersects a county 
road at a place known as Sylvan. The Acting Traffic Engineer, Mr. F, B. 
Crandall, was present and explained the details of the situation. It was 
recalled that the Commission, some time ago, had a similar request under dis- 
cussion and at that time agreed to the installation on the condition that 
Multnomah County would contribute 50 percent of the cost involved. The 
Engineer advised thattte Board of County Commissioners of Multnomah County has 
not definitely agreed to assume any part of th expense, The Commission 
ordered that Mr. Landye be informed of the action previously taken by the 
Commission on this matter. 


The Commission resumed discussion of the request of the Peninsula 
Fuel and Lumber Company, Portland, to truck-haul logs over the Columbia River 
Highway from Springdale to its plant located at Vancouver Avenue and Columbia 
Boulevard, Portland. The Engineer reported that, in conformity with instruc- 
tions from the Commission on the previous day, he has inquired of the Penin- 
sula Fuel and Lumber Company as to its operations and finds that the Company 
has about five million feet of second-growth fir to transport from this loca- 
tion; that the Company will operate three trucks, each of which will make 
three round trips daily; that the overall length of the equipment and load will 
not exceed 48 feet; and that its operations will extend for a period of about 
six months. He recommended granting the permit. The Commission approved the 
recommendation, 


The Engineer also reported on violations committed by Ellis McMaster: 
Blachly, Oregon, in connection with his operations in the truck-hauling of log: 
over the Siuslaw Highway between Swiss Home and Mapleton. It appears that the 
main violation is laying out for the purpose of evading weighmasters and the 
weighing of his loads. It appeared to the Commission that the evidence submit- 
ted is not sufficient to justify the cancellation of Mr. McMaster's permits, 
inasmuch as the weighmasters did not remain on duty until the loads were moved 
so they could weigh them; however, the Commission ordered that Mr. McMasters 
be informed that the Highway Commission is aware of his tactics and that a 
contimation of them will require his appearance before the Commission to show 
cause why his permit should not be canceled. The Commission also ordered that 
the weighmasters be instructed, hereafter, in cases of this kind, to “wait out’ 
a load and remain on duty until the load is weighed, or, if that is impossible, 
to carefully scale the load and compute the weight. 


The Engineer presented a letter from Col. 0. E. Walsh, District 
Engineer, U.S. War Department, transmitting a copy of the Interstate Commerce 
Commission's report on the abandonment of the Southern Pacific Company's rail- 
road in connection with the proposed dam and highway construction at Detroit 
(North Santiam Highway). He pointed out that, according to this report, a 
certificate of abgndomment will be issued effective on the date the Oregon 
State Highway Commission and the Public Roads Administration declare the high- 
way, which is yet to be constructed, is open to traffic. Col. Walsh requests 
that when the relocated North Santiam Highway is open to traffic such informa- 
tion be certified to the Interstate Commerce Commission. The Commission auth- 
orized the Engineer to furnish such certificate at the proper time. 


. OP 6 em et Oe wr rs tee > 
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The Chief Counsel reported on matters pertaining to the proposed 
Sullivan's Gulch Highway through East Portland. He advised that the City 
Council has adopted a resolution with respect to this matter, and he read 
aloud the provisions thereof. It appeared to the Commission that this resoly- 
tion contains provisions that are beyond what the Commission had discussed, 
particularly the features concerning the proposed improvement east of the 
city limits. As a result of considerable discussion, the Commission instruc- 
ted the Chief Counsel to list in one, two, three order, the things that the 
state will be obligated to do under the provisions of this resolution and re- 
port this information back to the Commission. He was also instructed to 
prepare a tentative form of agreement between the city and the state setting 
forth the things the state is obligated to do and the things the city is 
obligated to do in connection with this improvement and to make it clear in 
this agreement that the state is not making any commitment whatsoever as to 
construction of the project. This tentative draft is to be submitted to the 
Commission for its approval and then to the city to ascertain its reaction. 
The Engineer was instructed to report to the Commission a suggested program 
for construction by units with a statement as to the cost of each unit and 
the number of years it will take to complete the entire project. 


The Commission discussed briefly the request of the St. Johns 
Businessmens Association for a survey for an access road leading from the 
Tualatin Valley to the St. Johns Bridge, Portland, which request was pre- 
sented by a delegation at the previous meeting. The Commission by unanimous 
vote authorized the Engincer to make a reconnaissance survey of such project, 


The Engineer submitted written reports on the following subJjects: 
(1) Retirement of superannuated employees; 


(2) Present status of postwar construction programs 
(Federal Aid and State) and status of State Highway 
Commission finances; 


(3) Application of a new law enacted by the 1947 Legisla- 
ture relative to the payment of part of the state high- 
way funds to the cities, particularly the provision 
thereof which allocates $250,000 of such funds to the 
State Highway Commission for expenditure. 


The Commission deferred discussion of these matters until its next 
meeting. 


A request was presented from Mrs. Viola Epplett for the installe- 
tion of a traffic signal on the Tualatin Valley Highway at the town of Aloha. 
The Engincer advised that this mattor has been investigated by the Acting 
Traffic Engineer who estimates it would cost about $3,420 to properly signal- 
ize this place, and the expense would have to be paid entirely with state 
highway funds because Aloha is an unincorporated town. The Commission denied 
the request. 
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Engineer recommended that this extension of time be granted without pen- 
alty on the condition that the grading work is completed in sections as 
speedily as possible so as to clear portions for the surfacing contractor 
by July 1 and that all roadbed grading is completed by August 15. A 
letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote, 
not, however, on the basis of the contractor's statement. 


Angelo A, Boveri, Contract Na o80e, for wikning tho bridg ovcr th Alte- 
mont Canal on The Dalles-Californie Highway at Klamath Falls, requested 
an extension of time of 214 days, from April 30 to Movember 30, 1947, 
within which to complete this job. Mr. Doveri gave the following reasons 
for failure to complete the project within the specified time limit: 
"Water was turned into the canal before the concrete beams and sidewalk 
surfaces were finished. It is not convenient to do thig work until the 
water is drained from the canal. This should be some time in October". 
The Engineer advised that the reason given by the contractor for over- 
running the time limit is correct and recommended, in view thereof, that 
the extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendatien unanimously, not, however, on the 
basis of the contractor's statement. 


J. C. Papin, Contract No. 2810, for grade widening on the Mill Gulch 
Salisbury Section of the Baker-Unity Highway, in Baker County, requested 
an additional extension of time of 122 days, from May 31 to September 30, 
1947, within which to complete this job. He attributed his failure to 
complete the project within the specified time limit to adverse weatber 
conditions and to suspension of work during the winter months as ordered 
by the Engineer, The Engineer recommended that the extension of time re- 
quested be granted without penalty. The Commission approved the recom- 
menaation unanimously, not, however, on the besis of the contractor's 
statement. 


Berke Bros., Contract No. 2830, for construction of the Oneonta Bor- 
row Pit Project on the Upper Columbia River Highway, in Multnomah County, 
requested an additional extension of time of 161 days, from January 30 
to July 1, 1947, within which to complete this job. They gave as their 
reason for failure to complete the project within the specified time 
limit "additional work authorized by Project Authorization". The Engi- 
neer recommended approval of the request and that the extension of time 
be granted without penalty. The Commission approved the recommendation. 


Philpott & Buckingham, Contract No, 2833, for reconstructing a 
bridge over Mill Creek on the Dallas-Coast Highway, in Polk County, re- 
quested an additional extension of time of 30 days, from May 31 to June 
30, 1947, within which to complete this Job. The advised that all work 
required under the contract was completed prior to the expiration of the 
previously-extended time limit with the exception of some painting and 
concrete finishing work but gave no reason for failure to complete such 
work within the specified time limit. The Engineer advised that the 
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Commissioner Schaupp brought up for discussion the matter of con- 
structing a fence along South Sixth Street, Klamath Falls, at the Klamath 
County Fairgrounds as requested by thé County Court. ‘The matter was referred 
to the Engineer for a report. 


The Commission resumed discussion of the proposed improvement of 
the Wallowa Lake Highway between Elgin and Boswell, which was first discussed 
when Mr. Charles H. Reynolds, President of the Old Oregon Trail Association, 
appeared before the Commission on the -revious day. The Engineer exhibited a 
map showing the original alignment of this highway and the proposed permanent 
location and particularly pointed out the place where two of the property 
owners Object to the abandonment of the present highway, being where a water- 
ing trough is located, Other than these two objections to tho new location, 
he said, the people are satisfied. He recommended that the Commission pro- 
ceed with this project as originally planned. The Commission approved the 
recommendation by unanimous vote upon motion of Commissioner Schaupp which 
was seconded by Chairman Banfield. 


The Engineer reported that, in conformity with instructions by the 
Commission on the previous day, he has reviewed the requests from a number 
of the contractors who have asked for extensions of time within which to 
complete their work and that he can see no reason for changing his reports 
with respect thereto. He then presented, and the Commission considered, the 
following requests for extensions of time: 


C. J, Eldon, Contract No. 2773, for construction of a trestle 
bridge over McKay Creek on the Wolf Creek Highway (Sunset Highway), 
in Washington County, requested an additional extension of time of 60 
days, from April 30 to June 30, 1947, within which to complete this jh 
He attributed his failure to complete the project within the specified 
time limit to delays encountered in securing necessary materials which 
resuited in postponement of the work until a time when the weather and 
the condition of the approaches to the bridge were such thet it was in- 
possible to deliver machinery and supplies. The Engineer advised that 
the reasons given by the contractor are substantially correct and that 
the cause of the delay was beyond the control of the contractor. He 
recommended, in view thereof, that the extension of time requested be 
granted without penalty. A letter was submitted from the Public Roads 
Administration concurring therein. The Commission approved the recam- 
mendation unanimously, not, however, on the basis of the contractor's 
statement. 

Berke Bros., Contract No. 279C, for grading the Spencer Creek- 
Agate Beach Section of the Oregon Coast Highway, in Lincoln County, 
requested an extension of time of 121 days, from May 31 to October l, 
1947, within which to complete this job. They attributed their failure 
to complete the project within the specified time limit to a shortage 
of labor and to the fact that "from about November 15 to May 1 along 
the Oregon coast the climate is too wet to Opematy heavy construction 
equipment, and that period is entirely lost to the contractor." The 
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Contract No. 2804, with K, F. Jacobsen & Co., Inc., and J. R. 
Taggart, for regrading and oil-mat surfacing on the Burns-Lawen 
Section of the Burns-Crane Highway in Harney County, completed 


June i 1947. 


Contract No, 2630, with Berke Bros., for excavating on the 
Oneonta Borrow Pit Section of the Columbia River Highway in Multno- 


mah County, completed May 3, 1947. 


Contract No. 2833, with Philpott & Buckingham, for reconstruc- 
tion of the bridge over Mill Creek on the Dallas-Coast Highway in 


Polk County, completed June 7, 1947. 


Contract No. 2834, with T. W, Thomas, for grading, surfacing 
and oiling on the Cline Falls-Tumalo Section of the Cline Falls 
Secondary Highway in Deschutes County, completed May 23, 1947. 


Contract No, 2855, with Edlefsen-Weygandt Co., for grading and 
paving on the Jantzen Beach Section of the Pacific Highway East in 


Multnomah County, completed May 27, 1947. 


Contrect No. 2900, with G. S. Whitcomb Co., for installing 


érrigation systom op thé Springficla Junction Section of the Pacific 
and McKenzic Highways in Lane County, completed May 27, 1947. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection there- 


with is hereby authorized. 


TT 


In this connection the Commission also considered acceptance of 
Contract No. 2822, awarded to Warren Northwest, Inc., for pavement widening 


on the Woodburn Section of the Pacific Highway Bast and the Hillsboro- 
Silverton Highway, in Marion County. With respect to this job the question 
arose whether or not the state is paying the contractor for work performed 
this year to correct imperfections in work that was supposed to have bean 
satisfactorily completed lest fall; in other words, is the state paying the 
contractor an extra amount by reason of the contractor's failure to do a 
satisfactory job before the winter season set in. The Engineer was instructed 
to check the records with regard thereto and to report back to the Commission 
at ite next meeting, He was also instructed by the Cammission hereafter to 
stop all work during the winter months in order to avoid extra expense that 
might be incurred if a contractor is allowed to continuo operations under 
adverse weather conditions. 


The Commission had under discussion agreements, etcs., covering 


various highway matters, as follows: 


MO Saab adel, 
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bridge approaches were finished and the new bridge put into use on 

May 17 and that the time extension needed now is to complete the paint- 
ing work and clean up the premises. He recopmended approval of the 
request and that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unan- 
imously, not, however, on the basis of the contractor's statement. 


The Engineer reported that Contracts Nos. 2771, 2785, 2786, 2797, 
2799, 2801, 2804, 2630, 2833, 2834, 2855, and 2900 have been completed 
according to the requirements of the contracts or modifications thereof and 

‘that said jobs are now ready for acceptance. The following resolution 
accepting the above projects was offered and adopted by the unanimous vote 
of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway pro- 
jects have been completed according tc the terms and provisions of the 
contracts, and that said jobs are now ready for acceptance: 


Contract No. 2771, with 0, C. Yocom Co., for grading and 
bituminous macadem surfacing on the Buell and Salt Creek-Dolph 
Corner Section of the Dallas-Coast Highway in Polk County, com- 
pleted May 21, 1947. 


Contract No, 2785, with Newport, Kern & Kibbe, for regrading 
and oil-mat surfacing on the Lexington-South Springs Section of 
the Lexington-Echo Secondary Highway in Morrow County, completed 
May 27, 1947. 


Contract No. 2786, with Newport, Kern & Kibbe, for regrading 
and oil-mat surfacing on the South Springs-Umatilla County Line 
Section of the Lexington-Echo Secondary Highway in Morrow County, 
completed May 27, 1947. 


Contract No, 2797, with R. A, Heintz-Construction, for grading 
on the Spring Creek Hill-Lobert Section of The Dalles-Californie 
Highway in Klamath County, completed May 27, 1947. 


Contract No. 2799, with Warren Northwest, Inc., for grading 
and paving on the Klamath Falls-USRS Canal Section of the Klamath 
Falls-Lakeview Highway in Klamath County, completed June 3, 1947. 


Contract No, 2801, with A. D. Ford & Son, for construction of 
the Mountaindale Overcrossing structure on the Mounteindale Section 
of the Sunset (Wolf Creek) Highway in Washington County, completed 
May 15, 1947. 
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The Commission approved and signed all this material with the 
exception of the agreement with the City of Burns covering the relocation of 
a short section of the Burns-Cranme Highway within the city limite. The ques- 
tion arose whether or not this revision had previously been authorized by the 
Commission. In the disc.ssion it developed that the contract for the con- 
struction work involved is comploted, in view of which the Commission quos- 
tioned the necessity to execute the agreement, The matter was referred to the 
Chief Counsel for investigation and advice. 


There being no further business to come before the (Commission at 
this time the meeting adjournod at 4:30 p.m. 


A f07P2 


State Highway Engincer 


Portland, Oregon 
July 21, 1947 


The State Dighway Commission met in regular session at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T, H. Banfield, Chairman 

Ben R, Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


Commissioner A, W. Schaupp was excused from attending this meeting. 
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Agreembrit’ With Southern Pacific Company covering encroachment 
of the North Santiam Highway on railrgad property between Gates and 
Idanha, Marion County. 


Agreement with City of Sagdy covering gmprovemegt of the former 
route of the Eagle: Croek-Sandy Secondary Highway, in Sandy. 


Agreement with City of Pilot Rock covering construction of a 
bridge over Birch Creek on Cherry Street, in Pilot Rock, 


Agreement with City of Burns providing £ for rerouting the Burns- 
Crane Highway within the city limits. 


Agreement with City of Amity providing for certain highway and 
street improvements in Amity. 


Agreement with City of Coos Bay providing for the installation 
of a flashing traffic signal at Central Avenue and lth Street, in Coos 
Bay. 


Agreement with City of Corvallis relative to jmproving a 
section of Harrison Street as a temporary route of the Pacific Highway 
West. 


Agreement with Ralph W. Potter, et al., covering removal of a 
cattlepass structure at M.P. 36.45 on the John Day Highway, in Gilliam 
County. 


Bargain and sale deed conveying unto James H. Imbrie 0.72 
acre of land adjacent to the Sunset Highway, in Washington County. 


Bill of sale covering the transfer to The Pacific Telephone 
and Telegraph Co, of certain poles and fixtures formerly owned by 
Postal Telegraph-Cable Co. on the Pacific Highway between Medford and 
Roseburg, 


Project agreements with the Public Roads Administration 
covering the following projects: . 


Scholls-Newberg. Secondary Highway 

Ashland Project 

Mazama Junction-Lobert Section 

Astoria (Bond St.-Commercial St.) Section 
West Union-Cornelius Pass Project. 

North Plains-Multnomah County Line Section 
Gardiner Ranch-Multnomah County Line Section 
Dry Creek-Monument Project 

Hope-Derry Ranch Section 

Umatilla Dam-Hermiston Project 

Cove-Union Project 

Tygh Valley-Deschutes River Project 
Hardman Hill Project 


te ern eee en ae te es seis Y 
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WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settlement for 
the properties involved, and that the acquisition of the properties shoald 
be completed. 


4 


L 
] 
{ 


a 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said prop- 
erties hereby ordered and authorized to be acquired are as follows: 


© 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 
10859- Caswell, Albert T. and Nancy C. Haggen 
9,500 aq. ft. at $1.26 
plus per sq. ft. $12,000.00 $12,000.00 McCallister 


MILWAUKIE-ESTACADA SECTION, CLACKAMAS SECONDARY 


NN eS ree 


a 


13797- Carlin, Bugh #. and Gussie Carlin 
Right of Way 
Option expires 
January 2, 1948 : 
0.07 acre at $300.00 21.00 21.00 McChesney 
State to move 24 rods funce, 
new posts | 


AMITY SECTION, PACIFIC HIGHWAY WEST 


13786- Jourdan, E, M. and Viole C. Jourdan 
Slope easement 
Option expires 
January 2, 1948 


0.114 acre 00,00 
Moving and re-establishing 
fence 30.00 30.00 Benson 


13783- Lee, Edward T, and Lena J, Lee 
Slope easement 
Option expires 
Jamuary 2, 1948 
422 aq. ft. 00.00 00.00 . 


13784- Kosta, Oliver and Agnes Kosta 
Slope easement 
Option expires 
January 2, 1948 
0.184 acre 00.00 00.00 ° 


(Con't) 
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The State Parks Superintendent, Mr. S. H. Boardman, was present and 
reported on the following park matters: 


Q. Cost to prepare restaurant, store building, and dormitory in 
Silver Creek Falls State Park for occupancy and operation by concession- 
aire, The Parks Superintendent advised that the repairs have cost mors 
than was originally anticipated due to moving into the area and remodel- 
ing an old CCC building for use as a dormitory for employees of the con- 
cessionaire. He pointed out that the Commission heretofore authorized 
an expenditure of $9,190 for this purpose, but the total obligated amount 
to date is $16,218.40. He asked the Commission to approve an increase in 
the amount of the difference, or $7,028.40. The Commission approved the 
request by unanimous vote. 


In this connection the Parks Superintendent advised that the revenues 
accruing to the State Highway Department during the month of June 1947 by 
reason of this concession amounted to $92.06, 


2. Report on revenues from sale of concession in Vista House at 
Crown Point. The Parks ‘a ee advised that the total receipts 
for the months of April, and June 1947 as repcrted by the conces- 
sionaire, amounted to $21, hh. O05 and that there has teen paid into the 
State Highway Fund, according to agreement, for this period the sum of 
$2,298.27. The Commission approved the report. 


3. Report on attendance in state parks during the holiday period 
July 4, 5, and 6, 1947. The Parks Superintendent reported a total of 
34, 632. cars visiting state parks during this period representing 107,640 
people. The Commission ordered the report submitted to the individual 
members of the Commission in writing. 


The Assistant Counsel, Mr. DeSouza, requested authority to acquire 
certain parcels of real property that are needed for various highway improve- 
ments throughout the state. He submitted 9 list of such properties together 
with the offer that he recommended for each parcel. Following careful con- 
sideration the Commission approved the request and the offers and by unanimous 
vote adopted the following resolution with regard thereto: 


WHEREAS, in connection with the further improvement of the high- 
ways hereinafter designated, it is and has been necessary to acquire prop- 
erty for right of way, quarry sites, gravel or other material sites, © 
sites for the storage of materials, as hereinafter more definitely set 
forth, and 


WHEREAS, as a result of negotiations carried on with the owners 
of the property required, options have been obtained, which options have 
been considered by the Commission, outlining the bases of settlement which 
have been agreed upon, and 
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STEIWER HILL-ALBANY SECTION, PACIFIC HIGHWAY 


13051- Farris, H, E. and Dorothy L. Ferris 
Right of Way 
Option expires 
January 17, 1948 
0.09 acre at $200.00 $ 
26 rods fence at $1.50 
move 39.00 
4 anchor posts 
Demage - by reason 2 cor- 
ners (new) in fence, 
and waiver of access 33.00 100,00 Benson 


SOUTH FORK-BUMMER CREEK SECTION, ALSEA-DEADWOOD SECONDARY 
13940- Steeprow, W. H. and Sylvia Steeprow 
Right of Way 
Option expires 
January 13, 1948 
0.506 acre 00.00 00,00 McChesney 
State to keep ditch clean 
from debris and brush 


2B lhe perenne 


13941- Stone, Albert und Marguerite Stone 

Right of Way Easement 

Option expires 

January 16, 1948 
0.17 acre 00.00 
State to keep ditch clean 
of debris and brush - smooth 
bank 


EDDYVILLE-BENTON COUNTY LINE SECTION, CORVALLIS-NEWPORT HIGHWAY 


11555- Hunt, Bertha 
Release of damages 
Demages - account prospect- 
ing for road materials 50.00 
Lese payment to Elmer Wing 10.00 40.00 DeSouza 


NORTH FORK NEHALEM RIVER SECTION, NECANICUM HIGHWAY 
13661- State Board of Forestry 
Stockpile Site 
Lease 
10 year lease on 0.85 acre 
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AMITY SECTION, PACIFIC HIGHWAY WEST (CON'T) 


13785- Gibbs, John A. 
Slope easement 
Option expires 


January 6, 1948 $ g 
2,700 sq. ft. at bg oq. ft, 108,00 
Allowance - fencing, 
shrubbery 112,50 
Supervision moving 2 puild- 
ings 
Demage - change grade city 
street 67.00 
Moving buildings, estimated 
at 750.00 1,100.00 
PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER HIGHWAY . 
13197- Wisecarver, Ralph H., Irvin J. and John G. 
Wisecarver 
Right of Way 


Option expires 
October 5, 1947 
0.26 acre at $250.00 65.00 
14 rods fencing at $1.50 
rod 2 86,00 
CRABTREE CREEK-SCIO SECTION, ALBANY-LYONS SECO’ Y 


13283-A Walker, Margaret Baker 

Right of Way 

Option expires 

November 28, 1947 

(CORRECTION) 
0.13 acre at $400.00 52. 
2h rods fence at $2.00 rod 46, 
Compromise to settle 50.00 150.00 


Previous report: 
Sum of $50,00 compromise not 
included in previous report 


13282-A Miller, 0, W. and Blanche Miller 
Right of Way 
Option expires 
January 1, 1948 
0.18 acre at $400.00 72,00 
24 rods fence at $2.00 rod 48,00 
4 anchor posts at $5 each 20.00 140.00 


Witt 


DeSouza 


Norlin 
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ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY (CON‘T) 


* 13249- Rogan, Frank J. and Pearl B. Rogan 
Right of Way 
Option expires 
January 7, 1948 
0.06 acre at $0,06 sq. $ 156.78 $ 
ft. ($2,613.00 acre) 
Allowance - damage 
move fence 43.22 


* 13258-A Van Voorst, S, W. and Emma Van Vorst 
Right of Way 
Option expires 
January 8, 1948 
1,25 acres at $500.00 625.00 
55 rods fence at $2 rod 110.00 


* 13264-D Lovelance, Alma, and James D, Adair 
and Lucille Adair 
Right of Way 
Option expires 
December 17, 1947 
0.40 acre at $500.00 
Damages - severance 
(0.073 acre) 
Allowance - moving out- 
house 
Allowance - damage - odd 
shaped lot 


* 13259- Beckley, Emma 
Right of Way 
Option expires 
January 10, 1948 
2.20 acres at $725.00 1,595.00 
175 rods fence at $2 rod 350.00 
Allowance - 8 oak trees __ 150.00 


* 13264-A Lovelace, Alma and Eldon T. Ogle 
and Elizabeth Ogle 
Right of Way 
Option expires 
November 5, 1947 
0.571 acre at $500.00 285.50 
Damage - severance 4 acre 125,00 


* 13257- Kinyon, Roy E, and Myrtle Kinyon 

Right of Way 

Option expires 

December 10, 1947 
1.77 acre at $500.00 885.00 
135 rods fence at $2 rod 270.00 
Damage = severance - 4.0 
acre $2,000 - 33-1/3% 666.66 


(Com't) 
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SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


4426- McVeigh, James H. and Emelia McVeigh 
Right of Way and Slope Easement 
Option expires 
December _ 1947 


(CORRECTION 
1,000 sq. ft. at 50 $ 500,00 $ 
10 foot slope ease- 
ment 00,00 500.00 Landon 
(Exchange of properties 
eliminated) 


Previous report: ; 
Exchange of property involved 


JUNCTION 99E AND 99W SECTION, PACIFIC HIGHWAY 


13757- Smith, D. L. and Winona Smith 
Right of Way 
Option expires 
December 16, 1947 
1,118 sq. ft. at 10 
sq. ft. 111,80 111.80 Witt 


FISHER ROAD-OAK HILL SECTION, RICHARDSON-EUGENE SECONDARY 


8753-A Jensen, Soren P. 
Borrow Area 
1.19 acres to be exchanged 
with the State for a like 
area previously acquired 00.00 00.00 Lytle 


GILLESPIE CORNERS-COUNTY LINE SECTION, TERRITORIAL HIGHWAY 


13392-A Oregon Electric RR Company 
Stock pile site 
Lease 
0.31 acre - 5 year lease 
at $1.00 per year 5.00 5.00 Benson 


ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY 


* 13262- Pearce, Stanley 
Right of Way 
Option expires 
January 17, 1948 
0,82 acre at $500.00 410.00 
50 rods fence at $2.00 100.00 
Allowance - anchor posts, 
crop damage 40,00 550.00 Haskin 


(Con't) 


# 13)55- mat ae umber Co., Inc, 
Option exe 


Jenugry 33, } 
53 M1 - ft. * s¢ 6S 
9g, ft 285.85 


* 13238- Wiley, Randle and Bernité E, Jictbs 
Right of Way 
Option expires 
Jemeary 15, 1948 
800 sq. ft. at 6f 


sq. ft. 48,00 
Allowance - lawn, shrubs, 
flowers 152.00 
Damages - lieu moving 

house 700,00 


* 13233- United Petroleum Corporation 
Right of Way 
Option expires 
Jenuary 13, 1948 
403 sq. ft. at sf ; 
sq. ft. 20,15 


* 13048- Garrecht, John F, and Florence A, Garrecht 
Right of Way 
Option expires 
Jemary 14, 1948 
"yh, Th aq. ft. at hf 
aq. ft. 189.76 
23 rods fence at $2.00 


rod 46,00 


* 13251~- Kohlhagen Estate 

Right of Way 

Option expires 

Japuary 15, 1948 
3,138 sq. ft. at of 

eq, ft. 

145 acres at $500.00 
86 rods fence at $2.00 


rod 
Ancher posts and gates - 


eallewance 
Damage - severance - 5.0 
acres 
Severance frem water ~- 
damages 


(Conte) 
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ROSEBURG -DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY (CON'T) 


* 13257- Kinyon, Roy 2. and Myrtle Kinyon (Con't) 
Right of Way $ 
Allowance - 8 large oak 
trees, portion front 6 
yard 300,00 2,121. Norlin 
Grantor to have trees, crop i 
* 13663- Smith, T, C. and Reba Smith 
Right of Way 
Option expires 
December 23, 1947 
512 sq.ft. at 5¢ sq.ft. 25.60 
Allowance - replace parking 


area 125.00 150.60 : 
* 13266- Collison, Harry I. and Cora L, Collison 
Right of Way 


Option expires 

Jamary 14, 1948 
2.874 acres at $500.00 1,437.00 
Severance damage - 3.8% 
acre, 50% of $1920.00 960.00 
210 rods fencing at $2.00 
rod 420.00 
5 gates at $25.00 each 125.00 
18 anchor posts at $10.00 
each 180,00 
Nut, fruit, trees, lilac 
bush, shrubs, flower beds, 


trees - allowance -50 

1,106 sq. ft. lawn at 5¢ 

sq. ft. 57.50 

Compromise to settle 800,00 
Moving buildings, estim- . 

ated 2,500.00 7,062.00 . 

* 13264- Lovelace, Ross C. and Alma M, Lovelace 
Right of Way 


Option expires 

January 7, 1948 
4,564 acres at $500.00 2,262.00 
262 rods fence at $2 rod 524.00 
16 anchor posts at $10 


each 160.00 
Severance - 5.12 acres - 
50% of $2,560.00 1,280.00 


Fruit trees, nut trees, 

grape arbor, lilac bushes, 
shrubs, etc., allowance 517.00 
5 gates at $25.00 each 125.00 


Compromise to settle 612,00 
Moving buildings, est'd 2,500.00 8,000,00 , 


(Con't) 
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GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY (CON'T) 
12¥61- Keto, T. W. and M, E. Keto 
Right of Way 
(CORRECTION) 
6.44 acres at $100.00 $ 644.00 & 
60 reds fence at $1.50 
rod 90.00 
Limited access 10.00 
Cost drilling well 228.00 972.00 McCallister 


Previous report: 
Cost drilling well, estim- 


ated 200.00 


12109- Hopper, G. W. and B. m, popper 

Right of Way 

(CORRECTION) 
0.59 cre at $200.00 
Allowance - trees 
Allowance - moving shrubs, 
flowers 
15 rods fence at $1.50 


rod 
Moving buildimg - low 
pid 


cost well drilling 


Moving building, estin- 
ated at 

Drilling well - not 
included in former 
settlement 


12106- Loban, Barl E. and Florence Loban 
Right of Way 
(CORRECTION) ; 

1.92 acres at $200.00 384.00 

Allowance - moving shrub- 

very, flower beds 100.00 

7 fruit trees at $5 each 35.00 

30 rods fence at $2 rod 60.00 

Allowance - old garage, 

woodshed 25,00 

Grading lawn, seeding, new 

location 

Waiver access 

Moving buildings 

Drilling well : 

Allowance - grape arbor 25.00 2,840.00 


(Con't) 
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ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY (CON'T) 


# 13255- Tester, Clarence M. and Thelma Pearce Tester 


Right of Way 
Option expires 
January 15, 1948 


$ 
1.084 acres at $500,00 542.00 
73 rods fence at $2,00 
rod 146,00 
2 gates at $25.00 eack 50.00 
8 anchor posts at $10.00 


each 80.00 
Severance - 5.’acres at 
$500.00 - 38% 650.00 


General damages to farm 307.00 
Allowance - loss water 350.00 


* 13256- Dietsch, Pemrl Nora 
Right of Way 
Option expires 
January 15, 1946 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY 


1.882 acres at $500.00 941.00 
roi rods fence at $2.00 
rod 248.00 
2 gates at $25.00 each 50.00 
8 anchor posts at $10.00 


each 80,00 
Severance damage - 5 acre 

38% - $500 value 650,00 
Damage - loss water 345.00 


12095- Weaver, George F. and Bernadine J. Weaver 


Right of Way 


(CORRECTION) 


Previous report: 


0.66 acre at $300.00 198.00 
6 apple trees at $10.00 60.00 
Limited access approach 1.00 
Moving house by owner 1,600.00 


Well drilling - cost 817.50 
Allowance - cost well 
Pump 600.00 


Moving house, estimated 1,650.00 
Cost of well drilling and 

deep well pump not inclu- 

ded in former report 


($817.50 and $600. 00) 1,417.50 


(Con't) 


2,324.00 . 


3,276.50 McCallister 
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BONANZA-MALIN SECTION, POE VALLEY HIGHWAY (CON'T) 
13644- Johnson, Ross and Martha Johnson 
Right of Way 
Option expires 
January 10, 1948 
1.58 acres at $10.00 $ 15.8 $ 


0.50 acre at $75.00 37.50 
3 rods fence at $1.50 
rod 4,50 
Allowance - logs 3 shade 
trees 10.00 87.80 Witt 


13841- Schmidt, Herbert and R. H, Bunnell Estate 
Right of Way 
Option expires 
January 10, 1948 
1.29 acres (lump) 25.00 25.00 g 


13949- Holzhouser, H. V., L. B. and L. E. 
Right of Way 
Option expires 
January 10, 1948 
0.03 acre (lump) . 10.00 10.00 “5 


13848- Graves, Emma 
Option expires 
January 9, 1948 


Right of Way 
0.29 acre at $50.00 14.50 
36 rods fence at $1.50 
rod 54.00 68.50 : 


13847- Robinson, Fred B. and Freda Robinson, 
and Marie E. Green 
Right of Way 
Option expires 
January 7, 1948 
0.50 acre at $100.00 


(quarry) 50.00 
0.50 acre at $25.00 

(irrigable) 12.50 
1.01 acre sagebrush at 

$10.00 10.00 
180 rods fence at $1.50 ‘ 

rod 270.00 342.50 . 


13646- Higham, Ernest Alfred 
Right of Way 
Option expires 
January 11, 1948 


0.72 acre at $100.00 72.00 
22 rods fence at $1.50 
rod 33.00 105,00 = ' 


(Con't) 


14034 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY (CON'T) 
12106- Loban, Earl E. and Florence Loban 

Right of Way 

(CORRECTION) (Con‘t.) $ $ 


Previous report: 
Estimated cost moving 


buildings 1,750.00 
Drilling well not included 
former settlement 260.00 
12105- Litchenburger, William 
Right of Way 
(CORRECTION) 
. 1.9% acres at $200.00 388.00 
Allowance - fruit trees, 
shrubbery 132.50 
Allowance - seeding lawn 75.00 
Woodshed 25.00 
Limited access 10.00 
Cost moving house 2,294.00 
Cost drilling well 324.00 3,238.50 McCallister 


Previous report: 
Estimated cost drilling 


weil 200,00 
12097- Weaver, George F. and Bernadine J. Weaver 
Right of Way 
Option expires 
(CORRECTION) 
1.06 acres at $150.00 159.00 
24 rods fence at $1.50 
rod 36.00 
Limited access road 
approach 1.00 
Cost well drilling 885.00 1,08}.00 -- 


Previous report: 
Estimated cost well drill- 


ing 150.00 
BONANZA-MALIN SECTION, POE VALLEY HIGHWAY 


13645- Howard, Frank Z and Alice T. Howard 
Right of Way 
Option expires 
January 11, 1948 
2.97 acres 00,00 0@. 00 Witt 
Plus fencing 


(Con't) 
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ANDERSON VALLEY SECTION, DIAMOND VALLEY SECONDARY 


13738- State Land Board 
Right of Way 
Option éxpires 
Decemher 12, 1947 
3.06 acreg at $5.00 $ 15.30 


13737- Harney County 
Right of Way 
Have deed 
0.51 acre 


13737- Harney County 
Right of Way 


0.33 acre . 00.00 


MEADOW BROOK-RED BRIDGE SECTION, STARKEY SECONDARY 
13759- Underhill, Elizabeth 
Right of Way and Gravel Pit 
Option expires 
December 11, 1947 
22.89 acres at $7.50 171.67 
2.22 acres at $45.00 plus 101.00 


13760- Mount Emily Lumber Company 
Right of Way 
Option expires 
December 12, 1947 
0.80 acre 00.00 


SHEEP CREEK HILL SECTION, LITTLE SHEEP CREEK HIGHWAY 
13777- Wallowa Valley Improvement Company 
Easement 
Option expires 
December 25, 1947 
Easement for right of way 
and culvert 00,00 


HOPE-DERRY RANCH SECTION, VALE-WEST SECONDARY 


12768-A Smith, Howard B. 
Stock Pile Site 
Option expires 
December 17, 1947 
0.09 acre 
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BONANZA-MALIN SECTION, POE VALLEY HIGHWAY (CON'T) 


13842- Sewald, Verna 

Right of Way 

Option expires 

January 10, 1948 
0.06 acre $ 00,00 $ 
Allowance - fr lasing 
OO feet opments Base, 
picket fence 260.00 260.00 Witt 


MUD CREEK-DRAKE CREEK SECTION, WARNER SECONDARY 


13568-A Vinyard, Joseph Allen 
Right of Way 
Option expires 
January 11, 1948 
0.60 acre 25.00 25,00 Parker 


ONEONTA TUNNEL SECTION, COLUMBIA RIVER HIGHWAY 


13756- Union Pacific Company 
Right of Way 
2.18 acres 00.00 
500 feet guard fence, es- 
timated cost to be 1 00 1,500.00 = 


COTTONWOOD CANYON SECTION, WASCO-HEPPNER HIGHWAY 


13203- Burres, J. S. 
- Right of Way and Stock Pile Site 
Option expires 
January 14, 1948 
1.35 acres at $150.00 202.50 
4.56 acres at $5.00 22.80 225.30 Gardiner 


DRY CREEK-MONUMENT SECTION, KIMBERLY-LONG CREEK HIGHWAY 


12897-A Leathers, Wayne 
Right of Way 
Option expires 
December 15, 1947 
2.86 acres at $5.00 14.30 14.30 Cozad 


(Con't) 
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Following careful consideration of the individual items the Commis- 
sion approved the request and the offers and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein neceasary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of accesa from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, y sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or menufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, endfor for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along or jn close proximity to state highways or which 
may be conveniently reached from or by a public highway, and/or for the 
development and maintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 


timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig- 
nated by the United States; and 
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WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all neces- 
sary for right of way uses; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission, as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all neces- 
sary for right of way and other highway purposes in connection with the 
construction and other improvement of the Roseburg-Dixonville Section of 
the North Umpqua Highway, to wit: 


Real property owned ‘by Alma M. Lovelace and Ross Lovelace, 
which Everett P. Vincertt has contracted to purchase, which property 
is located in Lot 11, Deer Creek Orchard Tracts, Plat A, in Section 
23, Township 27 South, Range 5 West, W. M., Douglas County, Oregon, 
and is more particularly described on the attached sheet as Parcel 
No. 1 and is further identified in the records of the Highway Com- 
mission as file R 13264C; and * 
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HOPE-DERRY RANCH SECTION, VALE-WEST SECONDARY (CON'T) 


12769-B Squires, V. H. 
Stockpile Site 
Option expires 
December 16, 1947 
0.39 acre $ 11.70 $ 11.70 Cozad 
BROGAN-VALE SECTION, JOHN DAY HIGHWAY 
13683- Keplinger, Charles 
Haul road and stockpile site 
Option expires 
July 17, 1947 
2.0 acres at $150.00 300.00 300,00 » 


FOOTNOTE: 


* The items appearing under the heading "Roseburg-Dixonville Sec- 
tion of the North Umpqua Highway" in the foregoing resolution were 
approved by the Commission upon assurance by the Assistant Counsel that 
all of these parcels lie outside the city limits of the City of Roseburg. 
The Commission could recall no agreement with the City of Roseburg con- 
cerning the acquisition of right of way within the city limits and de- 
clered its intention not to spend state funds for right of way in such 
location. 


The Assistant Counsel, Mr. DeSouza, also requested euthority to con- 
demn certain parcels of real property that are needed as right of way for the 
Roseburg-Dixonville Section of the North Umpqua Highway, in Douglas County, 
which properties, he said, lie outside of the city borders. He presented a 
list of such properties, together with the offer that he recommended in con- 
nection with each tract, as follows: 


Recommended 
Offer 
ROSEBURG-DIXONVILLE SECTION OF THE NORTH UMPQUA HIGHWAY 
SORE VIAUENILLE SECTION OF THE NORTH UMPQUA HIGHWAY 
File 13250 Lena I. Denn $ 500.00 
File 13254 M, T. Dawson 2,500.00 
File 13246A Todd Building Company 4,000.00 
File 13264C Everett P. Vincent 100.00 
File 13967 James C. Hall and Ellen C. Hall 175.00 
File 13263 Boyer Estate 200.00 
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6. That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-first day of July, 1947. 


formm0ls: --=—=—~”~”~—~—— 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution Ho, 78, under the 
heading “Real Property Condemnation Resolutions” and said descriptions 
by this reference ere made a part of this minute entry to the same extent 
as if copied in full herein. 


—— 


The Commission's Chief Counsel, Mr. J. M, Devers, reported that an 
option had been taken on real property needed as right of way for the North 
Santiam Highway but since that time a Mr. Ford M. Converse and his wife Edith 
C, Converse, who are not parties to the option, have acquired full title to 
the property, rendering of no value the option heretofore received and neces- 
sitating acquisition of the property. through condemnation. He requested 
authority to institute special condemnation proceedings and recommended an 
offer of $50 to the Converses in connection therewith. The Commission 
approved the request and the recommended offer and by unanimous vote adopted 
the following resolution with regard thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary OF 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of eccess from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accomodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, ena/or for the culture of trees and the 
preservation of scenic place other objects of attraction or scenic 
value adjacent to, 
tay be conveniently 
development and maintenance 
sites, roadside development, recre 
timbered areas, or other places of 
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Real property owned by Fred Beyer, et al., which property is 
located in’ tHe Southwest quarter of the Southeast quarter of Sec- 
tion 15, Township 27 South, Range 5 West, W. M., Douglas County, 
Oregon, and is more particularly described on the attached sheet as 
Parcel No. 2, and is further identified in the records of the High- 
way Commission as file R 13263. # 


7 2. That the Commission does hereby find and declare that each 
and all of the said described parcels of real property is and are neces- 
sary and acquisition of the same by the State is required for the specific 
purpose hereinabove set forth, and the said properties are being acquired 
for the express and specific purpose in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Enginerr is further instructed to prepare 
and submit to the Legal Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property or proper- 
ties, whether said properties be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners 
and/or with the tenants or persons in possession, if thore be any, of 
said parcel or parcels of land with respect to the compensation to be 
peid for the taking of the same and the damage, if there be any, and in 
the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suits or actions, as may be neces- 
Sary and appropriate to acquire title to the said parcels of real prop- 
erty. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or either of them, or any 
interest therein, the said J. M, Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owners. 
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be for the best interests of the State, the State Highway Commission, 
and/or the defendant property owners. 


6. That thie resolution be entered in full in the minutes and 
records of this Commission as of the twenty-first day of July, 1947. 


fOOINOIE:—~—~”~—— 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 79, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 


_————— 


The Assistant Counsel requested instructions relative to the moving 
of buildings from right of way of The Dalles-California Highway in the town 
of Crescent. He advised that the former Highway Commission authorized the 
acquisition of right of way for a proposed improvement of this highway and 
that the options which were obtained contained provision for the state to move 
the buildings. The highway improvement, he said, is not included in the 
current constryction program; nevertheless, the owners of the buildings are 
desirous of haying the buildings s¢t/yack to the proper location, which is 
estimated to cost about $18,000.* Et~was the thought of the Commission that 
the moving of the buildings should be postponed until such time as the Commis- 
sion is ready to proceed with the construction of the highway improvement, 
and it was so ordered. 


The Assistant Counsel brought up for discussion the matter of acquir- 


ing 23 acres of Governme the Camp Adair ares as an enlargement 
to Helmick State Park. He advised that the present park contains only five 
acres of land and that the State Parks Superintendent would like to have it 
enlarged by the addition of the extra acreage, which he thought could be 
nominal sum. He further advised that the Government fixes the 
price to be paid for the property and because the time set for acceptance is 


short it would be convenient, if the Commission approves purchase of the tract, 


if the Commission's Secretary were authorized to sign the necessary papers in 
behalf of the Commission. The State Parks Superintendent, who was present, 
ing that the additional 
acreage is neeted to 
with the general public. Following discussion the Commission approved the 
acquisition of the property if it can be obtained at reasonable cost. The 
following resolution authorizing the Secretary to sign the papers in behalf 
of the Commission was adopted by unanimous vote subject to the condition, 
however, that the Assistent Counsel will contact the Commission as to the 
price to be paid for the property before making any definite commitment: 
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WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land described on the attached sheet is necessary for 
the specific and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcel of real property described on the attached sheet is necessary for 
right of way purposes in connection with the North Santiam Highway, which 
real property is owned by Ford M. Comyerse and Edith C, Converse, hus- 
band and wife, and is identified in the records of the Highway Commis- 
sion as file R 12561. + 


2. That the Commission does hereby find and declare that the 
said parcel of real property described on the attached sheet is required 
for’ the specific purposo boreinabove set forth, and the said property is 
being acquired for the express and specific purpose in this resolution 
set forth. 


3. That the State Highway Engineer be and he hereby is instruc- 
ted and directed to make or cause to be made all surveys necessary in 
connection with the determination, description, and acquisition of said 
real property, and said Engineer is further instructed to prepare and sub- 
mit to the Legal Department the necessary and an adequate description of 
the said real property, which said description shall be available for 
the preparation of any deed or deeds or other instrument or instruments 
necessary to complete the acquisition of said property, whether said prop- 
erty be acquired by purchase, donation, agreement, or by the exercise of 
the power of eminent domain. 


4, That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owners of gaid 
real property and/or with the tenants or persons in possession, if there 
be any, with respect to the compensation to be paid for the taking of 
the same and the damage, if there be any, and in the event that no 
satisfactory agreement can be reached then it ig hereby further resolved 
that J. M, Devers, Assistant Attorney General and Chief Counsel for the 
State Highway Commission, be and he hereby is requested and authorized 
to commence and prosecute to a final determination such suit or action 
@8 may be necessary and appropriate to acquire title to said parcel of 
real property. 


5. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said prop- 
erty, or any interest therein, the said J. M. Devers, as Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and em- 
powered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the 
acquisition of said property or interest therein as in his judgment may 
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Coos Bay, be vacated al the frontage of property which they recently pur- 
chased from the state. Chief Counsel explained details. The Commission 
deferred its decision ig the matter until the following day when Messrs, Terr) 
and Ring are scheduled to be present for discussion of the matter. 


The Chief Cougsel reported briefly on the matter of the Commission's 
authority in connection with the removal of sand and gravel from beds of 
navigable streams and from the shore of the ocean. He advised that the State 
Land Board wishes a conferonce with the Highway Commission some time during 
the month of August for discussion of this matter with the view in mind of 
agreeing on rules and regulations for the control of such areas. The Commis- 
sion approved such a conferehce and accordingly deferred action on the matter 
until it is held. The Chief Counsel was instructed to arrange the details of 
the conference. 


The Commission had under discussion the matter of acquiring extra 
right of way that will be needed in connection with widening the Canyon Road 
Section ef the Sunset Highway, particularly the acquisition of property owned 
by the City of Portland and by Multnomah County. It was pointed out that 
this highway is now constructed for four lanes of travel but because of the 
increase in traffic volume will have to be widened in the not distant future. 
It was also pointed out that this district is rapidly developing and that the 
extra right of way could be acquired at much less expense now than later on. 
The Chief Counsel read aloud a letter from Right of Way Agent Mark McCallister 
on the subject, particularly concerning property at the intersection of Can- 
yon Road and Sylvan Road. He reported that two competent appraisers in Port- 
land have been asked to appraise this property and that as soon as these 
appraisals are finishod the values will be reported to the Commission for 
further instructions. The Chief Counsel also advised that he has been in- 
formed by the owners that the proposed lease of the property for commercial 
purposes will be deferred until further negotiations can be carried on be tweer. 
tho Highway Commission and the owners of the property. 


The Commission discussed a complaint from Mr, Elmer Bankus, Brook- 
ings, Oregon, regarding the maintenance of certain property on the Oregon 
Coast Highway near Brookings wich he deeded to the state for right of way 
and other purposes. Mr. Bankus alleges that when he deeded the property to 
the state it was with the understanding that the state would maintain it in 
a sightly condition and that it would reconvey to him that portion of the 
property which the state didn't need, also, that tho state is not maintaining 
tho property in accordance with the agreement but is allowing brush to grow 
thereon, contrary to bis understanding. The State Parks Superintendent 
advised that he favors tho natural tree growth on the property. The Assistan' 
Counsel, Mr. DeSouza, advised that the property Mr. Bankus kes in mind lics 
detween the old highway and the new highway location, and was donated to the 
state by Mr. Bankus with the understanding that the state would return to him 
the portion that wasn't noeded for highway purposes. The Enginecr advised 
that he is not im position to recommend that any of the property ‘be deeded 
back to Mr. Bankus. He suggested that the matter should be referred to the 
Landscape Engineer for investigation and report as to what should be done to 
fulfill the state's obligation. The Commission approved the suggestion and 
so ordered. 
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WHEREAS, the Oregon State Highway Commission has heretofore 
found and declared, and does hereby find and declare, that the acquiai- 
tion of certein real property, title to Waich is now vested in the 
United States of America, is necessary and is needed in connection with 
the expansion and size, improvement and mafmtenance of what is desig- 
nated as Helmick Park located on the Pacific Highway West, U. S. 99w, 
in Polk County, which said park is located in the Southeast quarter 
(SEE) of the Southeast quarter (SEA) of Section 13, Township 9 South, 
Range 5 West, W. M, 


WHEREAS, the Commission heretofore authorized and directed 
J. M, Devers, its Chief Counsel, apply to the proper agency of the 
United States of America for the purchase or transfer of certain real 
properties and for a disclosure on the part of the Federal Government as 
to the terms and conditions upon which said properties can be purchased 
or otherwise acquired by the State of Oregon; and 


WHEREAS, it appears that the rules, regulations and procedure 
pursuant to which the Federal Government disposes of surplus properties 
require a petition or application te be executed by the applicant; and 


WHEREAS, the Commission is in session regularly only once a 
month and therefore it is not always convenient for the members of the 
Commission to execute a formal application; 


NOW, THEREFORE, the Commission does hereby authorize and 
empower H. B. Glaisyer, the duly appointed, qualified and acting Secre- 
tary to the Camission to execute for the Commission all necessary 
applications, petitions, or other papers required in connection with 
the acquisition of the real properties owned by the United States of 
America and offered for sale as surplus properties, which said real 
properties are located in Polk County in the State of Oregon and the 
acquisition of which the Highway Commission has heretofore authorized. 


The form of such execution by said Secretary on behalf of 
the Highway Commission shall be: Oregon State Highway Commission, By 
H, B. Glaisyer, Secretary. 


This resolution shall be entered in the mimutes and records 
of the Commission as of the twenty-first day of July, 1947. 


The Commission discussed the matter of acquiring extra right of 
way for widening the Santiam Highway in the town of Sweet Home ‘but deferred 
action thereon pending discussion of the matter with a delegation from Sweet 
Home which is to appear before the Commission on the following day. 


The Commission also discussed a request from Messrs. Clair E. Terry 
and William Ring, Coos Bay, Oregon, that a portion of Edward Street, former 
route of the Oregon Coast Highway through the Bunker Hill District in the City 


the recommendation. 


The Chief Counsel reported the results of a conversation with Mr. 
James W. Ford, of Gardiner, with respect to sidewalk construction in connec- 
tion with the proposed improvement of the Oregon Coast Highway through the 
town of Gardiner, as instructed at the previous meeting. He advised that, 
as a result of this discussion, he is convinced that it was the understanding 
of all parties concerned that the state would construct sidewalks at state 
expense in front of the properties of those owners from whom the state pro- 
cured easements for slope purposes but that sidewalks were to be constructed 
by the owners in those cases where no land or easements were acquired. He 
recommended, in view thereof, that sidewalks be constructed by the stete et 
no expense to the property owners im those cases where slope easements were 
acquired, but not along other locations. The matter was discussed at some 
length and was referred back to the Chief Counsel with instructions to secure 
a written agreement with the property owners on such basis, if possible, ang 
report the same to the Commission when a final decision will be reached. 


The Chief Counsel reported the results of a conference with the City 
Council of Kiamath Falls relative to the deadending of certain streets along 
the new location of the Klamath Falls-Malin Highway as provided for in the 
Commission's agreement with the city and the county covering this major high- 
way improvement. He advised that there are some 25 streets involved and that 
the city agreed to deadend all of them except two --- Earle Street and Melrose 
Street --- but simce the conference the city has also requested that Erie 
Street be left open for travel and the City Council has adopted a resolution 
in conformity therewith. The Mngineer advised that bids are to be received 
on the following day for construction of a portion of the project involving 
two of the streets that are under discussion and provision has been made 
therein for closing all of the streets in accordance with the original. agree- 
ment, The matter was discussed at some length, but tho Commission deferred a 
decision pending consultation with a delegation fram Klamath Falls which is 
to be present on the following day; however, the Commission decided unanimously 
that it would not award a contract for the proposed improvement until this 
matter has been satisfactorily disposed of. 


The Engineer reported the results of the taking of bids in Salem on 
July 14, 1947, for the purchase of a ten-room residence building in Eugene 
and for the purchase of timber growing on 8 state-owned quarry site in Polk 
County. He advised that no bids were received for the purchase of the resi- 
dence building and that only one bid was received for the purchase of the 
timber, being that of a Mr. H. C. Lamb, Salem, at $1,400. He recommended re- 
jection of this bid and that the Commission authorize private negotiations 
for the sale of the timber. He also recommended private negotiations for the 
sale of the residence building. The Chief Counsel concurred in the recommenda- 
tion. The Commission approved the recommendation by unanimous vote. 


The Engineer presented a copy of an order from the Public Utilities 
Comissioner, being Order No. 17932, in the matter of the application of the 
Weyerhaeuser Timber Company for authority to construct railroad crossings at 
grade on streets and highways in the City of Sutherlin. He pointed out that, 
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The Chief Counsel reported on the rerouting of the Burns-Crane 
Highway in the City of Burns, which matter was referred to him by the Commis- 
sion at the previous mecting. He advised that the change consists of re- 
routing the highway for a distance of about four blocks along a city street 
in order to improve the highway alignment and that the agreement now before 
the Commission for acceptance obligates the city to maintain the former route. 
It was his thought that it would be to the state's interest if the Commission 
approved and executed this agreement, inasmuch as it would relieve the state 
from eny obligation with respect to the future maintenance of the old route. 
The Commission approved the report and executed the agreement later in the 
session. 


The matter of establishing a State Parks Division as authorized by 
the 1947 Legislature had the attention of the Commission, but action thereon 
was deferred until Commissioner Schaupp is present. 


The Chief Counsel reported a proposed settlement of a condemnation 
action of the State versus Leal concerning acquisition of right of way needed 
in connection with the construction of the dike project adjacent to the Board- 
man-Stanfield Secondary Highway in Umatilla County. He advised that aftor tho 
condemnation proceedings were started Mr. Leal demanded a bridge across an 
irrigation ditch to replace one that was previously there. The estimated cost 
to construct the type of bridge which Mr. Leal wanted, he said, is $1,200, 
but he succeeded, by negotiation, in settling the case for $600 with the 
understanding that Mr. Leal would build his own structure. He recommended 
approval of such settlement. The Commission approved the recommendation unan- 
imously. 


The Chief Counsel also brought up for discussion objections concern- 
ing the new location of the Little’ Sheep Creek Secondary Highway through the 
Harley Tucker Ranch in Wallowa County. He advised that Mr. Tucker feels very 
keenly about this matter, and, according to his attorney, is going to fight 
the matter in court insofar as is possible, so it appears that it is going to 
be necessary to proceed with the condemnation proceedings that were authorized 
by the Commission at the previous meeting. The Engineer advised that this 
location is on a supported six percent grade, which eliminates a 12 percent 
grade on the present road to which the people of this district have objected 
for some time, and that on a suspended grade of this kind there is only one 
location where the road can be placed, Following discussion, the Commission 
decided to make no change in the alignment and authorized the Chief Counsel 
to proceed with condemnation to acquire the Tucker property; however, he was 
instructed, before starting the proceedings, to report to the Commission for 
its approval the offer that he recommended in connection therewith. 


The Chief Counsel also brought up for discussion a proposed settle- 
ment of the condemmstion case of the State Highway Commission versus Kemp, 
having to do with the acquisition of right of way for the Pelican City-South 
Sixth Street Section of the Klamath Falls-Malin Highway, in Kiamath Falls. 

He advised that the Commission heretofore authorized an offer of $750 for 
this property, but Mr. Kemp refused to accept it and made e demand for $1,200; 
however, as a result of negotiations, Mr. Kemp has finally agreed to settle 
for $800. He recommended settlement on such basis, The Commission approved 
3 
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matter and particularly with respect to the employment of understudies for 
certain key employees who have reached retirement age and will have to ve re- 
placed unless they are granted some special concession. It was the thought 
of the Commission that, inasmch as the state employees were primarily respon- 
sible for the enactment of the law, they should be required to abide by it. 

As to the exceptions mentioned by the Engineer, the Commission stated that it 
would be guided by the advice and recommendation of the Chief Counsel and 
Engineer. The Chief Counsel and the Engineer were thereupon instructed to 
report their recommendations at the Commission's next meeting, including the 
matters of understudies, costs, etc. 


Program, an estimate of the funds that will be available to the Commission 
during the years 1947, 1948, and 1949, and an estimate of the amount that: will 
be required to meet the obligations of those years. (See letter in general 
files for details.) In the discussion of this matter the Commission con- 
sidered the advisability of selling bonds to finance highway work. The 
Engineer and the Chief Counsel were instructed to look into this matter and 
advise the Commission as to its power and authority to sell bonds for this 
purpose. 


Tho Engineer requested instructions with regard to the expenditure 
of $250,000 of State Tax Street Funds which the 1947 Legislature, in amending 
the 1943 State Tax Street Fund Law, reserved for expenditure by the State 
Highway Commission in the improvement of city streets not a part of the State 
Highway System but which are receiving excessive wear through sudden increases 
in population in the area or heavy and unusual industrial treffic. The 
Engineer suggested that it might be advisable to bring this feature to the 
attention of the incorporated cities and towns which are qualified to share in 
such allocation and to request them to file applications for a portion of the 
funds at the earliest possible time so that necessary plans can be made well 


be accomplished in 1948. It was the thought of the Commission that the de- 
sired results could be obtained by merely sending a copy of the law to the 
City Council of each of the cities and towns, and it was so ordered. 


The Commission had under discussion 4 report from the Engineer on 
the cost to improve the Helix-Holdman Junction Road, in Umatilla County, 
which road the Umatilla County Court wishes to substitute in the Federal 
Secondary Highway Construction Program for the Adams-Thorn Hollow County 
Road, According to the Engineer's report, the grade of the Helix-Holdman 
Junction Road is sufficiently wide for an 18-foot oil-mat surface with 
shoulder and subgrade stabilization; and the cost to construct such an in- 
provement, which will sstisfy the County Court, is $130,000. In the discus- 
sion it was pointed out that, whereas the Adams-Thorn Hollow County Road has 
been designated a Federal Aid Secondary Highway, no appropriation has been 
provided to finance its improvement. Following discussion the Commission 
decided not to improve the Helix-Holdman Junction Road at this time. The 
Secretary was iastructed to 50 inform the Umatille County Court and to fur- 


; 
et OST 8 OE NEEM ome TE ee 


14048 


according to this order, the Weyerhaeuser Timber Company is given authority 
to construct grade crossings at this place on the condition that the ¢ 
installs reflectorized signs and automatic flashing light signals at appro- 
priate locations for the protection of vehicular traffic, and will do certain 
other things for public protection, all of which are to be paid for by the 
Weyerhaeuser Timber Company. The Commission took no action in the matter, it 
appearing that there is nothing that can be done under the premises. 


The Engineer reported the results of a study of traffic conditions 
in the City of Redmond as previously instructed by the Commission. (See 
detailed report directed to the Oregon State Highway Commission dated 
July 11, 1947, in goneral files, for details,) Briefly, this report points 
out that US97 (The Dalles-California Highway) is routed through the City of 
Redmond on Sixth Street and that US28 (McKenzie and Ochoco Highways) follows 
along "H" Street to Sixth, thence along Sixth Street to "EZ" Street, thence 
along "E" Street to the west city limits, and that the business section 
centers along Sixth Street between "C" and "G" Streets where there is con- 
siderable congestion of traffic, He recommends that, when the Commission 
has the requisite funds and if the City Council will approve, the present 
route along Sixth Street be designated a one-way route for southbound traffic 
and that northbound traffic be routed over Fifth Street with appropriate 
connections at each end of Fifth Street. He estimated the cost of the 
improvement between $100,000 and $150,000. 


The Engineer also pointed out that the city is asking the Commis- 
sion to designate a log-hauling route extending from ae connection with the 
McKenzie Highway at Sixth and "H" Streets to a connection with the Ochoco 
Highway at Third and "E" Streets, following along the north side of the 
Pilot Butte Camel, It was his thought that the one-way street plan for 
The Dalles-California Highway would eliminate the necessity for the log 
truck route. 


As the result of discussion, the Commission ordered that the city 
be informed the Commission is not in position et the present time to do what 
is requested but will give consideration to this project in the formation 
of its next construction program if the city will adopt appropriate ordinances. 
As to construction of the log-truck route, the Commission ordered that the 
city be informed that the state cannot build separate roads for logging trucks 
or other truck traffic. 


The Commission had under discussion the report of the Engineer on 
the matter of retirement of superannuated employees, which, according to a 
bulletin received from the Public Employees Retirement Board, begins as of 
July 1, 1947, (See Engineer's letter to Oregon State Highway Commission 
dated June 11, 1947, im general files, for details.) The Engineer requested 
instructions relative to the retirement of State Highway employees who have 
reached the age of 65 years, of whom there are 146. He pointed out that the 
list includes numerous employees who have worked for the Highway Department 
for many years and whose immediate retirement would be a serious shock to the 
organization, He asked the Commission to adopt a policy with respect to the 
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half percent. He recommended purchase of the maximum amount of such insur- 
ance that can be obtained. The Commission approved the recommendation unan-~- 
jmously. (Following this meeting revised figures were submitted by the 
insurance agents raising the maximm limits to $80,000 and $120,000, respec- 
tively, and increasing the annual premium for the extra insurance from 
$960 to $2,592.65. This was approved by the Commission over the telephone.) 


The Commission discussed a resolution from Willamette Grange No. 52, 
Corvallis, requesting the resurfacing of the Pacific Highway West (US99W) 
from Corvallis south a distance of about eight miles. The Enginecr pointed 
out that nce funds are provided in the present construction program for widen- 
ing and resurfacing this section, but the plan is to do considerable paving 
plant patching work this summer and to maintain the road in the best possible 
condition until a major improvement is undertaken. He suggested that the 
Grange be so informed and that the Cemmission give consideration to this 
improvement in the formulation of its next construction program if additional 
Federal funds have been made available at that time, The Commission approved 
the suggestion and so ordered. 


A letter was presented from Mr, Martin T. Pratt, Sheriff, Multnomah 
County, in which the Commigsion is urged to level off the shoulder on the 
east side of Vancouver Avenue, Portland, south of Schmeer Road Junction, 80 
as to provide for three lanes of moving traffic at this point where there is 
considerable congestion of traffic during the periods that the Portland Mea- 
dows Race Track is in operation. The Engineer suggested the construction of 
four lanes of pavement, rather than three, between Columbia Slough Bridge 
and Schmeer Road Junction which, he said, would cost about $7,000. He recom- 
mended approval of this expenditure by the Commission and that the work be 
done as a minor betterment project. The Commission approved the recommenda- 
tion unanimously. 


A letter was presented from Hon. A. G. Ames, Mayor of Estacade, 

Oregon, suggesting the rerouting of the Clackamas Secondary Highway through 
this town in order to take the highway away from their public school build- 
ings and to eliminate the dangers that now confront school children. The 
Engineer advised that the route suggested by Mr. Ames has been investigated, 
and that the estimated cost to improve such route ig approximately $50,000. 
He suggested that the request be denied for immediate undertaking but that 
the matter be given further study and consideration in the formulation of 
future construction programs. The Commission approved the suggestion and 
ordered that Mr. Ames bo informed accordingly. 


The Secretary presonted a letter from the City Council of the 
City- of Vale, Malheur County, advising that the city has plans for the con- 
struction of curbs end gutters on its city streets, but cannot proceed with 
the work until some arrangement has been made to fill in some borrow pits 
along the route of the Central Oregon Highway through the town. The City 
Council inquires as to the possibility of securing assistance from the state 
in doing this work. The Engineer advised that investigations reveal that it 
will cost about $500 to fill-in the borrow pits. He recommended approval of 
this expenditure in order to holp the city, the work to be done some time 
during the sumer or the late fall when suitable equipment is available in 
that vicinity. The Commission approved the recommendation unanimously. 
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ther advise the court that the Commission will give the project due considera- 
tion in the formation of its next construction program, although no promise 
or commitment as to construction can be made at this time. 


The Commisgion also discussed reports from the Engineer on the en- 
croachment of service station buildings belonging to Mr. Arthur Muller on the 
right of way of The Dalles-California Highway in the town of Tygh Valley. The 
Engineer recalled that when this matter was discussed at the previous meeting 
the question arose whether or not the building encroachment created a hazard 
to highway traffic, and he was instructed to ascertain the facts. According 
to the Maintenance Engineer, Mr. E, A, Collier, he said, the traffic hazard 
is small, notwithstanding that Mr. Muller's gasoline pumps are set in the bus- 
iness center of this emall town on a slight grade and on the inside of a long- 
radius curve; further, that while the highway carries about 300 vehicles daily, 
the records do not disclose any accidents occurring at this place since the 
keeping of such record was started in January 1941, He advised that he could 
not recommend that Mr. Muller be required to move his buildings back, but he 
did recommend that Mr. Muller be required to set back a certain sign which ex- 
tends over the highway right of way even farther than the buildings. The 
Commission decided, in view of this information, to allow Mr. Muller to main- 
tain his buildings on the right of way as a matter of sufferance until such 
time as the area is required for highway purposes, however, instructed the 
Engineer to install right of way posts im order to define the right of way 
limits. The Commission approved the Engineer's recommendation with respect 
to the sign and instructed the Chief Counsel to order Mr. Muller to remove it. 


The Commission discussed a written report from the Engineer dated 
July 17, 1947, relative to the work performed by Warren Northwest, Inc. this 
year in connection with its contract, No. 2822, for construction of the Wood- 
burn Section of the Pacific Highwey East, such report being rendered pursuant 
to instructions of the Commission at the previous meeting. Briefly, the 
Engineer advised that the poor quality of the work performed by the contractor 
last fall, requiring the placement of a smoothing course on the pavement this 
spring, was not entirely the fault of the contractor but was primarily due to 
bad weather conditions; however, some extra material was placed to eliminate 
the abrupt changeover from a four-lane highway to a “wo-lane highway at the 
north end of the improvement, as an accident prevent..on measure. He pointed 
out that $153,881.75 was set up to pay for this improvement, but the final 
cost of the job was $154,556.55, which is only $674.80 more than the amount 
originally budgetod for it; and recommended, in view of the circumstances, 
that the contractor be paid far the full amount of the work performed. The 
Commission approved the recommendation unemtnously. 


The Engineer brought up for discussion the matter of purchasing 
additional hull and machinery insurance for the Astoria ferries "Tourist II" 
and "Tourist III", He advised that, pursuant to instructions from the Commis- 
sion, he has ascertained that the maximum amount of insurance that will be 
approved by the insurance underwriters on these ferries is $64,000 and $96,000 
respectively, as compared with the amounts presently in force of $50,000 and 
$80,000, and that the premium on the increased insurance would be $960 more 
annually than is now being paid, an increase of approximately four and one- 
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WHEREAS, the Commission heretofore authorized and directed the 
Eogineer to make a complete and final survey of the Bonanza-Malin County 
Road, in Klamath County, and of the Gunnell Road-Robertson Bridge Section 
of the Rogue River Loop State Secondary Highway, in Josephine County, and 
in connection therewith to prepare maps showing the route and location of 
said sections of highways and to file said reporte and records with the 
Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said sur- 
veys end has submitted the same for the approval or disepproval of the 
Commission; and ‘ 


WHEREAS, after due consideration of said surveys, field notes, 
maps, and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion, a majority of the members being present and affirmatively voting, 
as follows; 


1. ‘That the surveys of the Bonanza-Malin County Road, in 

Ki emath County, and of the Gunnell Road-Robertson Bridge Section of the 
Rogue River Loop State Secondary Highway, in Josephine County, together 
with the maps, which for 4dentification purposes bear the map file Nos. 
5B-19-21 & 6B-23-7, and GB-1}1, respectively, field notes, and other 
engineering data submitted by the Engineer hereby are approved, and the 
Engineer is directed to file end preserve the same in the records and 
files of the Commission at Salem, Oregon. 


2, That when said sections of said highways are permanently 
constructed the same shall be done in accordance with aaid surveys and 
locations unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records 
of the Commission ae of the twenty-first day of July, 1947. 


Ee 


The Commission discussed briefly contractors’ requests for exten- 
sions of time within which to complete highway contracts, and the acceptance 
of contracts completed, but deferred a decision with respect thereto until 
the following day. (See ahead for additional item.) 


The Commission recessed for luncheon at 12:00 o'clock noon and re- 
convened at 2:0@ p.m. im the same room with the same persons present and 
participating. 


Bids, as follows, for highway construction work and for the pur- 
chasing of the old ferry boat "North Beach" moored at Astoria, were opened 
and read in conformity with previously-published notice, following which 
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The Engineer submitted a list of rural footpath projects for 
approval by the Commission as a part of the 1947 Minor Betterment Program, 
totaling $58,500. The Commission deferred action on this matter pending addi- 
tional information. The Engineer was instructed to submit a detailed report 
concerning each of these projects, which reports shall contain information con- 
cerning the need and justification for the improvements. 


The Engineer reported that, in conformity with authority previously 
granted him by the Commission, he has awarded contracts, as follows, bids for 
which were received by the Commission at its meeting on June i 1947: 


Bituminous macadam widening on the Foster Section of the 
Santiam Highway, Linn County; contract awarded to Frank 
M. Parsons, low bidder, on June 20, 1947; 


Grading, surfacing, and oiling Lower Klamath Lake Secondary 
Highway, Klamath County; awarded to F. L. Somers, low bidder, 
on June 23, 1947; 


Construction of a railroad grade separation structure on the 
Sunset Highway near Orenco, Washington County; contract awarded 
on June 23, 1947, to Birkemeier & Saremal, low bidder; 


Grading, surfacing, and oiling the Crabtree Creek-Scio Section 
of the Albeny-Lyons Secondary Highway, Linn County; awarded on 
June 30, 1947, to Vernie Jarl, the low bidder; 


Grading, surfacing, and oiling the Hay Creek-Condon Section of 
the Wasco-Heppner Secondary Highway, Gilliam County; awarded 
June 30, 1947, to Vernie Jarl, the low bidder. 


The Commission by unanimous vote confirmed the awards as reported. 


The Engineer reported that the surveys for the relocation of the 
Bonanza-Malin County Road, Klamath County, (Federal Aid Secondary Highway), 
and for the relocation of the Gunnell Road-Robertson Bridge Section of the 
Rogue River Loop Secondary Highway, in Josephine County, have been completed. 
He submitted maps showing the survey locations and recommended approval of 
each survey and that authority be granted the Chief Counsel to negotiate 
options for the right of way. With respect to the Bonanza-Malin County Road 
project, he advised that a letter has been received from Commiesioner A, W, 
Schaupp, dated July 14, 1947, approving the location. With respect to the 
Gunnell Road-Robertson Bridge Section, he advised that several minor revisions 
have been made in the alignment as suggested by the Commission at its meeting 
in April, one of which will eliminate acquisition of a small house, and that 
the recoumended alignment meets with the approval of the Public Roads Adminis- 
tration, concerning which previously there was some doubt. Following discussion 
the Commission approved the Engineer's recommendation and thereupon, by unani- 
mous vote, adopted the following resolution approving the surveys: 


14055 


' “it j 
in order to preserve the county roads in the Scappoose area which vere re- 
cently improved under state highway contract, and which are now under heavy 
log-hauling traffic. The Commission approved such request by unanimous vote. 


The Commission discussed a request from Mr. Paul Carpenter, Corval- 
lis, for permission to obtain about 20 cubic yards of gravel from state-owned 
property located on Ten Mile Creek on the southeast corner of Section-27, 
Township 15 South, Range 12 West, W.M., Lincoln County, with which to surface 
a private road leading to his residence. The Commission denied the request 
as a matter of long established policy, it appearing from discussion that 
material is available for Mr. Carpenter's use from other sources. The Commis- 
sion, however, indicated that it might approve similar requests in the future 
if investigation reveals that suitable materials are not obtainable elsewhere 
in the vicinity of the place where such material is to be used. 


A letter was presented from Mr. Ford Hammersly, Super intendent- 
Clerk, School District No. 9, Tillamook County, advising that a survey had 
recently been made by a member of the staff of the University of Oregon for a 
suitable site for a new high school building in or adjacent to the City of 
Tillamook, and the site chosen as most suitable is known as the Weller Estate 
property located just east of the city limits of Tillamook and on the north 
side of 3rd Street --- entrance of the Wilson River Highway into Tillamook. 
Mr. Hammersly advised that it is the plan of the school board to purchase 
this site unless the State Highway Commission makes 6 definite statement that 
it plans to construct a new entrance into Tillamook for the Wilson River High- 
way which might involve this particular tract. The Engineer afvised thet sur- 
veys for the proposed new highway entrance into Tillamook are definitely con- 
trolled at the railroad underpass adjacent to the Weller property, and that 
the road will pass through this property. He exhibited a map showing the pro- 
posed location, As a result of discussion the Engineer was instructed to in- 
form Mr. Hammersly that the new Wilson River Highway approach to Tillamook 
will definitely pass through the Weller property, so it will be advisable for 
the school district to select another location for its high school building 
in order to avoid the hazards that would obtain if the school were located 


adjacent to the highway. 


Consideration was given by the Commission to a report given by the 
Engineer regarding violations committed by Emmett C. Baugh, log hauler, 
McMinnville, who operates over state highways in the vicinity of Grand Ronde. 
It appears from the report that Mr. Baugh is a consistent violator of the 
veight requirements and in addition thereto has, on a number of occasions, 
interfered with highway department weighmasters while engaged in weighing 
loads of other operators. Also, that Mr. Baugh had used strong language in 
verbally abusing the weighmasters and, on one occasion, threatened the life 
of Weighmaster Dunn when cited for 4 10,170 pound overload. The Engineer 
recommended the cancellation of Mr. Baugh's permit. The Commission approved 
the recommendation unanimously. 


A report was also rendered by the Engineer of log-hauling violations 
committed by Lloyd J. Allen, dba Allen Logging Co., Scappoose. He recalled 
that Mr. Allen appeared before the Commission at the previous meeting at the 
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Chairman Banfield announced that the awards of contracts would be made at 
10:00 a.m. the following morning: 


PACIFIC HIGHWAY WEST IN BENTON COUNTY 
CORVALLIS (HARRISON STREET) SECTION 


Warren Northwest, Inc., Portland $ 27,385.00 
United Contracting Co., Portland 28,916.00 


NORTE UMPQUA COUNTY ROAD AT GLIDE IN DOUGLAS COUNTY 
CONSTRUCT BRIDGE OVER LITTLE RIVER 


Harry I, Hamilton Co., Eugene $ 58,920.00 
Tom Lil'ebo, Reedsport 71,420.00 


THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 
EAST DIAMOND LAKE JUNCTION-LOBERT SECTION 


Rogers Constr. Co., Portland $769,233.00 
E, C, Hall Co. & J, C, Compton Co., McMinnville 897, 674.00 
Newport Constr. Co., Portland 1,053, 328.00 
McNutt Bros., Eugene 1, 162,479.50 


PACIFIC HIGHWAY NEAR HARRISBURG IN LANE COUNTY 
REMOVE WILLAMETTE OVERFLOW BRIDGE 


No bids received 


COLUMBIA RIVER HIGHWAY (SANDY BOULEVARD) IN MULTNOMAH COUNTY 
PARKROSE (82ND AVE,-99TH AVE.) SECTION 


Parker-Schram Co., Portland $ 75,897.50 
Porter W. Yett, Portland 8h 252.50 


KINZUA COUNTY ROAD IN WHEELER COUNTY 
BUTTE CREEK-KINZUA SECTION 


J. R. Taggart & Co., Inc., Brogan $151,972.00 
Rogers Constr. Co., Portland 158, 732.00 
J. S. Risley, Milwaukie 159,850.80 
E. C. Hall Co., Portland 182,203.00 
Warren Northwest, Inc., Portland 188,266.00 


A letter was presented from the County Court of Columbia County in 
which the Highway Commission was requested to authorize its weighmasters to 
extend their weighing services to the county roads of Columbia County for the 
next 90 days, or until the county secures its own weighing scales, particularly 


a. 
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WHEREAS, the Highway Commigsion has found it necessary and de- 
sirable to relocate the section of the~Pacific Highway known as the 
Canby Section in Clackamas County, the northerly terminus of which is at 
highway engineer's station 170+98.5 of the reconstructed line and the 
southerly terminus of which is at highway engineer's station 54427.9 of 
the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said 
highway portions or unite of the right of way of the highway, as formerly 
located, have been eliminated from the boundaries of the new location, 
some of which eliminated sections or areas are no longer needed for 
highway purposes, but are needed and mst be retained for public use; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the areas and sections of the right of way of said highway 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND TT HEREBY IS RESOLVED ky this Commis- 
sion as follows: 


1. That the portion of the old right of way, which by reason 
of the relocation of the said highvay is no longer within the youndaries 
of the new right of way, and which portion lies between highway engineer's 
station 36460 and highway engineer's station 50+90 of the reconstructed 
highway, and which area is identified and shown colored in blue on map 
attached hereto and marked Exhibit "A", is hereby abandoned as any part 
of the right Sf @ay” of the # state , but all of said abandoned 
section of the right of way of said highway is to remain and be maine 
tained as a public highway, but the Commission heregy surrenders all 
jurisdiction thereover, and hereby consemts that jurisdiction over said 
road may be assumed and exercised by the City Coumzil of the City of 
Camby, and said road shall thereafter be maintained by the City for pub- 
lic use. * 


©. he area shown colored in green on said Exhibit "A" in- 
cludes right of way acquired for the location and construction of the 
said highway and includcs also acme parts or areas of the old right of 
way not now incorporated within ths boundaries of the right of way proper. 
In connection with all the said area colored in green, it is the judg- 
ment and finding of the Commiasion that all of said area is and will be 
needed for highway right of way, and likewise for highway construction, 
improvement, maintenance and other highway purposes and uses. For such 
uses and purposes, therefore, the Commission does hereby declare and 
order that possession of amd tjtle to all of the land or area shown 
colored in green on said Exhibit "A" shall be retained and held by the 
State, and shal? not be permitted to revert to or become the property of 
abutting Owners. * 


4 
a 
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Commission's request to show cause why his permit should not be canceled 

at that time, was warned by the Commission that his permit would be canceled 
unless he complied strictly with the rules and regulations, and submitted a 
letter stating his future intentions, The Secretary presented a letter from 
Mr. Allen, dated June 18, 1947, stating wheat his attitude is to be in the 
future. This letter did not appear satisfactory to the Commission. The 
Engineer reported additional violations committed by Mr. Allen and five of 
his operators on July 16, 1947, involving overweight loads and insufficient 
binder chains. It appeared to the Commiggion, from Mr, Allen's letter and 
the fact that he was apprehended for five violations subsequent to receiving 
his warning, that Mr. Allen does not intend to cooperate. In view thereof 
the Commission unanimously authorized the cancellation of Mr. Allen's P.U.C, 
permit. 


The Secretary presented letters from John L, Lamar, log-hauler, 
Scappoose, and E, F, Gallagher, dba Shamrock Logging Co., Lebanon, advising 
their future intentions with respect to complying with the rules and regula- 
tions covering the truck-hauling of logs over state highways. These letters 
appeared to be satisfactory to the Commission and were ordered filed with 
the proper records. 


Consideration was given by the Commission to a request from Lucille 
C, Wilson, Portland, for permission to maintain a sign advertising the Hood 
River Valley on state highway property located at the base of Hood River 
Loops on the Columbia River Highway, just east of the City of Hood River. 
The Chief Counsel advised as to the legal authority to control situations 
of this kind. Chairman Banfield expressed himself as being opposed to the 
granting of this privilege because of the Commission's endeavors to keep the 
highways clear of all such material. The Commission thereupon denied the 
requost. 


The Commission discussed the advisability of disposing of portions 
of old highway rights of way as follows: 


(1) Old section of the Pacific Highway East near the south 
city limits of Canby 


(2) Portion of Fulton Canyon-Wasco Secondary Highway (old 
route) near its junction with the Columbia River Highway 


(3) Portions of old right of way of the Dallas-Coast Secon- 
dary Highway along the Buell and Salt Creek-Dolph Sec- 
tions 


(4) Portion of the Nehalem Secondary Highway along the 
Astoria-Naval Hospital Section, 


The Engineer advised that the old highway in Canby no longer is of 
value for state highway purposes and recommended that it be allowed to revert 
to the City of Canby in conformity with the city's request and the recommenda- 
tion of the Clackamas County Court. The Commission approved the recommendation 
end thereupon, by unanimous vote, adopted the following resolution with regard 
thereto: 
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ularly agrees that upon the passage of such resolution it will assume 
and exercise jurisdiction over that portion of the right of way between 
station 36+60 and station 50+90 as a city street according to the terms 
and conditions of said resolution. 


Dated this 2nd day of June, 1947. 


CITY OF CANBY 


By [sf A. S. Markee 
Mayor 


By_/s/ 38. B. Evans 7" 
Recorder 
(SEAL) 


a 


FOOTNOTE; 


* The Exhibit mentioned in this resolution is attached to 
the original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No. 159, under the heading 
"Abandonment and Retention Resolutions" and said exhibit by this 
reference is made a part of this minute entry to the same extent 
as if copied in full herein. 


With respect to the Fulton Canyon-Wasco Secondary Highway, the 
Engineer advised that, whereas the highway had been realigned where it con- 
nects with the Columbia River Highway, the old highway is still of value for 
state highway purposes, particularly as an access or hauling road for use in 
connection with highway construction and maintenance. He recommended reten- 
tion of this short section of old right of way for state highway purposes. 
The Commission approved the recommendation and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, the Highway Commission has found it necessary and 
desirable to relocate the section of the Fulton Canyon-Wasco Secondary 


and the Southerly terminus 
68+55.7 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said 
highway, a portion or unit of the right of way of the highway, as form- 
erly located, has been eliminated from the boundaries of the new loca- 
tion, but is still needed for highway purposes and must be retained for 

' highway use; and 
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3. The boundaries of all real properties acquired for rights 
of way, and the boundaries of all reel properties, title to which is to 
be retained by the State, shall be appropriately and properly marked on 
the ground by the Engineer with proper monuments, end such boundary monv- 
ments shall thereafter be maintained in plece, , 


4, Thie resolution shall be entered in the minutes and records 
Of the Coymission, and the Secretary hereby is directed to mail to the 
County Court of Clackamas County a duly certified cepy thereof, and shall 
file with the Clerk of Clackamas Oougty a like certified copy and is 
likewise directeé to mail te the City Council of the City of Canby a like 
certified copy, and ehall file with the City Recorder a like certified 
copy and said County Court and City Counci] hereby are respectfully re-' 
quested to take appropriate official action, by resolution or otherwise, 
by which the City shall accept the said abandoned sections of the said old 
right of way shown colored in blue on the map attached hereto and marked 
Exhibit "A", and shall assume jurisdiction thereover as a city street end 
shall maintain the same for public purposes, * 


Clackamas County, acting by and threugh its County Court, has 
found and does hereby find that the sections of highway referred to in 
the above resolution are not needed for coynty read or highway purposes, 
and requests and recommends that such sections be maintained as city 
streets by the City of Canby or permitted to revert to the abutting owners 
as provided in the within resolution, 


Dated this 15th day of May, 1947. 
CLACKAMAS COUNTY 


By _/s/ EE. L. P 
County Judge 


By_/s/ Geo. G. Randall __ 


Commiseioner 


By /s/ QO, A. Pace 


Cammissioner 
(SEAL) 


ATTEST: 
Guy H. Pace, Clerk 


By_/s/ K. E. Hoefs Deputy 


City of Canby, acting by and through ite City Council, does 
hereby request and recemmend to the State Highway Commission that the 
within resolution be adopted by the State Highway Commission, and partic- 
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to revert to the abutting property owners if that is agreeable to the County 
Covrt. He exhibited a map showing the sections under discussion. After care- 
ful consideration the Commission approved the recommendations and thereupon, 
by unanimous vote, adopted the following resolution with regard thereto: 


WHEREAS, the State Highway Comission has found it necessary 
and desirable to relocate the sections of the las-Coast Secondary 
State Highway No, 192, known as the Buell and t Creek-Dolph Corner 
Sections, the Westerly terminus of the Buell Section being Highway 
Engineer's Station 210+50 of the reconstructed lino, and the Easterly 
terminus at Highway Engineer's Station 252+00, and the Westerly terminus 
of the Salt Creek-Dolph Corner Section being at Highway Engineer's 
Station 445400 of the reconstructed line and the Easterly terminus at 
Highway Engineer's Station 623+50; and 


WHEREAS, by reason of the relocation of said sections of said 
highway, portions or unite of the right of wey of the highway as forn- 
erly located have been eliminated from the boundaries of the new loca- 
tion, which eliminated sections or areas are no longer needed for high- 
way or other public purposes; and 


WHEREAS, the State Highway Commission and the County of Polk 
entered into an agreement dated January 17, 1946, setting forth what 
disposition was to be made of certain portions of the right of way of 
the old highway when the new highway was completed and thrown open to 
travel; and 


WHEREAS, the Buell and tho Salt Creek-Dolph Corner Sections 
were completed and thrown open to traffic on May 31, 1947; and 


WHEREAS, it is the purpose of the State Highway Commission to 
take officiel action and impress upon the Commission's records the dis- 
position to be made of the areas and sections of the right of way of 
said highway affected by reason of said relocation. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion as follows: 


1. That the sections or areas of the old right of way which 
lie: between Highway Engineer's Station 214470 and Highway Engineer's 
Station 247+75 of the reconstructed line, and between Highway Engineer's 
Station 450480 and Highway Engineer's Station 592+40 of the reconstructed 
line, end which lie outside of the areas of the right of way of the re- 
constructed line, which area is otherwise shown and identified colored 
in red on the map attached hereto marked "Exhibit A", and by this refer- 
ence is mado a part of this resolution, is hereby abandoned as any part 
of the right of way of the said state highway, but all of said abandoned 
section of the right of way of said highway is to remain and be main- 
tained by the County as e county road. The Commission hereby surrenders 
all jurisdiction with respect to said highway, and hereby consents that 
jurisdiction thereover may be assumed and exercised by the County Court 
of Polk County. * 
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WHEREAS, it fe the purpose of the Highway Commission to take 
official action and impreas upon the Commission's records the disposition 
to be made of the area or areas and sections of the right of way of saia 
highway affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commi s- 
sion as follows: 


1. By reason of the relocation of a part of tke Fulton Canyon- 
Wasco Secondary Highway the unit of the old right of way which is show 
colored in light green on the attashed print will no longer be used as 
& part of the right of way of said secondary highway, but nevertheless 
said unit is needed as and for an access or hauling road in commection 
with highway construction and maintenance. *# 


2. Said unit of the old right of way which is defined as be- 
ginning at Engineer's Station 437400 of the survey of the Columbia River 
Highway and ending at Engineer's Station 8450 of the relgcated and re- 
constructed Fulton Canyon-Wasco Secondary Highway, hereby is declared to 
be necessary for highway purposes and said unit and the right of way 
thereof and title thereto shall be kept and retained by the State. 


3. The boundaries of all real properties acquired for right 
of way and the boundaries of all real properties, title to which is re- 
tained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such boundary monuments 
Shall thereafter be maintained in place, 


4, This resolution shall be entered in the migutes agd records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Sherman County a duly certified copy thereof, apd shall 
file with the Clerk of Sherman County a like certified cepy. 


FOOTNOTE: 


# The print mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 160, under the heading "Abandonment 
end Retention Resolutions" and said print by this reference is made a 
part of this minute entry to the same extent as if copied in full herein. 


With respect to the disposition of the old right of way of tho Dallas- 
Coast Secondary Highway along the Buell and Salt Creek-Dolph Sections, the 
Engineer recommended that portions thereof be retained by the state for state 
highway purposes and that a portion be allowed to revert to Polk County to be 
maintained by the County as a County road, pursuant to a written agreement 
with Polk County Court, dated January 17, 1946, and that the balance be allowed 
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With respect to the disposition of the Astoria-Neval Hospital Sec- 
tion of the Nohalem Secondary Highway, the Engineer recommended that a por- 
tion thereof be retained by the state for state highway purposes; that a por- 
tion be allowed to revert to the abutting property owners; and that the re- 
mainder be surrendered to the jurisdiction of the Clatsop County Court for 
future maintenance and use as a county road pursuant to a written agreement 
with Clatsop County Court dated June 27, 1946, The Commission approved the 
recommendation and by unanimous vote adopted the following resolution with 
regerd thereto; 


WHEREAS, the Oregon State Highway Commission has found it 
necessary and desirable to relocate the section of the Nehalem Secondary 
State Highway known as the Astoria Naval Hospital Section in Clatsop 
County, the Westerly terminus of which is at Highway Engineer's Station 
0400 of tho reconstructed line and at the intersection of 5th and Taylor 
Streets of Olney's Addition to Astoria, and the Easterly terminus of 
which ig at Highway Engineer's Station 168+80.6 of the reconstructed 
line; and 


WHEREAS, by reason of the relocation of seid section of said 
highway portions or units of the right of way of the highway, as forn- 
erly located, have been eliminated from the boundaries of the new loca- 
tion, some of which eliminated sections or areas are no longer needed for 
highway or other public purposes, while other portions or sections are 
needed and must be retainod for public use; and 


WHEREAS, it is the: purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposi- 
tion to be made of the areas amd sections of the right of way of said 
highway affected by reason of said relocation; and 


WHEREAS, Clatsop County and the Highway Commission have 
entered into an agreement under date of June 27, 1946, relating to the 
use and jurisdiction of the abandoned sections; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion as follows: 


l. The areas of lend within the limits of the old right of way 
which lie between Engineer's Station 112+90 and Engineer's Station 
132475 of the reconstructed highway, and which areas are shown colored 
in brown on the map attached hereto, which map is marked "Exhibit ‘ar’, 
and by this reference is made e part of this resolution, are no longer 
needed for highway or other public purposes and, therefore, all of said 
area colored in brown is eliminated from the right of way of said highway. 
and such title, interest, or right which the State has or may have had in 
said real property is hereby permitted to revert to the owners of the 
real properties abutting directly upon the said area colored in brown. * 


14062 


2. The area of land within the limits of the old right of 
way and outside of the limits of the right of way of the reconstructed 
line which lies between Highway Engineer's Station 610400 and Highway 
Engineer's Station 621+00 of the reconstructed line, and which area is 
otherwise shown and identified colored in brown on said "Exhibit A", is 
no longer needed for highway or other public purposes, and, therefore, 
all of said area colored in brown is eliminated from the right of way of 
said highway, and such title, interest, or right which the State has, or 
may have had in said real property, is hereby relinquisted, and hereafter 
title thereto and jurisdiction and control thereover shall be in the 
County, and may be vacated as a public highway or kept by the County for 
such public use as the County may determige. * 


3. The area shown colored in green on said "Exhibit A" in- 
cludes right of way and other property acquired for the relocation and 
reconstruction of the said highway, ‘and includes also some parts or 
areas of the old right of way not now incorporated within the boundaries 
of the right of way proper. Im commection with all of the said area 
colored in green, it is the judgment and finding of the Commission that 
ell of said area is and will be needed for right of way, and likewise for 
highway construction, improvement, maintenance and other highway purposes 
and uses. For such purposes and uses, therefore, the Commission does 
hereby declare and order that possession of and title to all of the land 
or area shown colored in green cn said "Exhibit A" shall be retained and 
held by the State, and shall not be permitted to revert to or become the 
property of abutting owners. * 


4, That prior to the adoption of this resolution a mtual 
agreement between the State and Polk County was executed, by which the 
County has accepted and agreed to maintain as a county road the section 
of the old location shown colored in red on said "Exhibit A". * 


5. This resolution shall be deemed adopted and entered in the 
minutes end records of the State Highway Commission as of the 2lst day 
of July, 1947. 


FOOTNOTE; 


* The exhibit mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 128, under the heading "Abandonment 
and Retention Resolutions" and said exhibit by this reference is made 
a part of this minute entry to the same extent as if copied in full 
herein. 
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Salem, being Resolution No. 143, under the heading “Abandomment and 
Retention Resolutions” and said exhibit by this reference is made a 
part of this minute entry to the same extent as if copied in full herein. 


Consideration was give, by the Commission to a letter from Mr. 
John C, Kendall, Attorney for the Pert of Coos. Bay, in which the Commission 
is advised that the U,S, War Department plans to deepen the Coos Bay ship 
channel to a projected depth of ultimately 30 feet MLLW and requires the Port 
of Coos Bay to furnish necessary disposal areas for material to be pumped by 
hydraulic-excavation therefrom; and requesting that permission be granted by 
the State Highway Commission for the depositing of this material upon tide 
lands included in the right of way of the Oregon Coast Highway at this point. 
The Engineer advised that the former Highway Commission, in 1936, granted a 
similar privilege om the condition that the material is properly leveled down 
and the premises left in a presentable condition. He recommended approval of 
the request, subject to the same conditions. The Commission approved the 
recommendation unanimously and it was so ordered. 


The Engineer requested authority for J. M, Devers, Chief Counsel; 
H. G. Smith, Construction Engineer; E. A. Collier, Maintenance Engineer ; 
G,. S. Paxson, Bridge Engineer; and himself to attend, at state expense, the 
ammual meeting of the Western Association of State Highway Officials which is 
to be held in Missoula, Montana, on August 6 and 7, 1947. He advised that 
the expense involved would be nominal and that it is the intention to drive 
to Missoula in a state car. The request was approved by unanimous vote sub- 
ject to concurrence by Governor Snell. 


The Engineer also requested authority for J. M. Devers, Chief 
Counsel, and himself to attend, at state expense, the annual meeting of the 
American Association of State Highway Officials which is to be held in New 
York City from September 22 to 27, 1947. The Commission approved the request 
by unanimous vote subject to concurrence by Governor Snell. 


The Secretary presented an invoice from the Western Association of 
State Highway Officials in the amount of $50 representing annual dues of the 
State of Oregon in this association. The Commission approved payment of this 
invoice by unanimous vote. 


The Engineer reported that the City of Antelope had met all of the 
legal requirements with respect to the expenditure of 1945 State Tax Street 
Funds which it had received in 1946 and that the plans for the improvements 
which are to be financed with such funds have been examined and found satis- 
factory. He recommended approval of the plans by the Highway Commission. 
The Commission approved the recommendation and thereupon, by unanimous vote, 
adopted the following resolution with regard thereto: 
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2. That the portions of the old right of way which, by reason 
of the relocation of the said highway, are no longer within the boundaries 
of the new right of way, and which portions lie between Highway Engineer', 
Station 88+90 and Highway Engineer's Station 105+50 of the reconstructed 
highway, and also between Highway Engineer's Station 137+50 and Highway 
Engineer's Station 176+60 of the reconstructed highway, and which areas 
are identified and shown colored in yellow on said map attached hereto, 
are to be retained by the State apd possession thereof and title thereto 
shall continue to remain in the State of Oregon for use in connection 
with the construction, maintenance and operation of said highway and for 
such Other public uses as said areas may serve. * 


3. That the section or area of the old right of way which lies 
between Highway Engineer's Station 62+40 and Highway Engineer's Station 
71+50 of the reconstructed highway and is otherwise shown and identified 
colored in red on said “Exhibit 'A'" is hereby abandoned as any part of 
the right of way of the said state highway, but all of said abandoned 
section of the right of way of said highway is to remain and be maintained 
as a public highway, but the Commission hereby surrenders all jurisdiction 
thereover and hereby consents that jurisdiction over said road may be 
assumed and exercised by the-County Court of Clatsop County, and said 
road shall thereafter be maintained by the County for public use. * 


4, The boundaries of all real properties acquired for rights 
of way, and the boundaries of all real properties, title to which is to 
be retained by the State, shall be appropriately and properly marked on 
the ground by the Engineer with proper monuments, and such boundary monu- 
ments shall thereafter be maintained in piace. 


5. The matters, things, and official acts covered by this 
resolution have all heretofore been done and fully performed but the 
formal adoption of an appropriate resolution by the Commission was inad- 
vertently overlooked; therefore, this resolution shall be deemed to have 
been adopted as of the twenty-seventh day of June, 1946, and its entry 
in the minutes of the Commission shall be deemed as of said date. 


6. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Clatsop County a duly certified copy thereof, and shall 
file with the Clerk of Clatsop County a like certified copy; and said 
County Court hereby is respectfully requested to take appropriate official 
action by resolution or otherwise by which the County shall accept the 
said abandoned section of the said old right of way shown colored in red 
on the map attached hereto and marked "Exhibit 'A'", and shall assume 
jurisdiction thereover as a county road and shat] maintain the same for 
public purposes, * 


FOOTNOTE: 


* The exhibit mentioned in this resolution is attached to the 
original resolution on file in the office of the State Highway Commission, 
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The Engineer also re that the following cities and towns 
have complied with the legal re ts with respect to the expenditure 
of: 1946 State Tax Street Funds which they had received in 1947, and that the 
plans for the improvements contemplated to be financed with such funds have 
benn examined and found satisfactory: 


Antelope Corvallis Phoenix 
Bay City Jefferson Riddle 
Butte Falis Oakridge St. Paul 


He recommended approval of the plans by the Commission. The Commission 
approved the recommendation and thereupon, by unanimous vote, adopted the 
following resolution with regard thereto; 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there have been by the Oregon State Highway Commission 
apportioned to the cities and/or toyns hereinafter named for disburse- 
ment during the calendar year 1947 for street purposes as provided in 
said law, the several sums or emounts.set opposite the names of the 
respective cities or towns: 


Butte Falls 
Corvallis 
Jefferson 


a 

AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other officiel instrument, certified 
copies of which have been filed with the State Highway Commission, con- 
formed to and complied with the requirements of said law so as to qualify 
each for the benefits thereof; : 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified 
the following streets in the following named cities: 


Antelope - College Street 


Bay City - lst Street, Ocean to Pacific; 2nd Street, Trade 
to "A" Street; 4th Street, Hendricks to "D" Street; 6th 
Street, Ocean to Main, and from Trade Street to "A" 
Street, and from "CO" Street to Highway; 9th Street, Port- 
land Avenue to Highway; Hare Street, Salmon to Spruce ; 
Warren Street, McCoy Avenue to Spruce; 13th Street, Seattle 
Avemue to Tillamook Avenue; 15th Street, Seattle Avenue 
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WHEREAS, pursuant to the provisions of Chapter 371, Oregon 
Laws 1943, there has been by the: Orégon State Highway Commission appor- 
tioned to the city hereinafter named for disbursement during the calendar 
year 1946 for street purposes as provided in said law the sum or amount 
set opposite the name of said city; 


Antelope - - - -- - - fi Ss io me. $135.18 


AND, WHEREAS, said city has, by appropriate action evidenced 
by resolution or other official instrument, certified copies of which 
have been filed with the Commission, conformed to and complied with the 
requirements of said law so as to qualify said city for the benefits 
thereof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for 
construction, improvement, or maintenance with the funds above specified, 
the following streets in the following named city: 


Antelope - McGreer Street, College Street 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named city hereby are approved. 


3. That the action taken by said city as evidenced by appro- 
priate resolutions adopted and thereafter filed with the State Highway 
Commission, shall be and is deemed an appropriate and proper conformance 
with the requirements of said law by said city so as to qualify said city 
to receive and use the funds apportioned to said city. 


4, That Resolution Form 3, previously adopted by the City of 
Antelope, and approved by the State Highway Commission on April 4, 1946, 
shall be canceled, in accordance with the request of the City of 
Antelope on file in the records of the Oregon State Highway Department, 
and Resolution Forms 1 and 2 hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and 
records of the Highway Commission, the Secretary shall thereafter mail 
to the proper officer in said city a duly certified copy of the resolu- 
tions adopted by the city together with a copy of the resolution approv- 
ing the plans submitted by the city. 


6. This resolution shall be entered in the minutes and records 
of the State Highway Commission as of the 2lst day of July, 1947. 


i406: 


Censideration was given by the Commission to the oral request of 
Mr. H. G. Maison, Superintendent of the Department of State Police, for the 
relocation of the highway department truck scales on the Lower Columbia 
River Highway at Burlington as e convenience in the disposal of overweight 
violations. ‘The Engineer advised that the scales are now located four miles 
vest of the Town of Linnton in Multnomah County and that, under present condi- 
tions, the violators have to be cited to the District Court of Multnomah 
County, which means thet a police officer is "tied up" from one to three days 
for eagh case, This condition could be avoided, he said, if the scales were 
located a short distance further west on the seme highway, but within the boun 
darics of Columbia County. He estimated the cost of moving the scales at 
$3,000 and recommended approval of the request, the work to be done as & minor 
betterment project. The Commission approved the recommendation by unanimous 
vote. 


The Commission had under discussion a request from the Vale Chamber 
of Commerce for the instal’ation of a traffic signal at the intersection of 
the Central Oregon Highway (US 20) and the John Day Highway (US 28) in that 
town, The Engineer advised that this matter has been investigated by the 
Traffic Engineer who recommends that a flashing beacon be installed at this 
location at an estimated cost of $300, provided the city will execute the 
usual agreement to pay the expense of maintenance and operatian. He advised 


that he concurs in the recommendation. The Commission approved the recommenda. 


tion by unanimous vote. 


Tho Engineer brought up for discussion the matter of designating 
reduced speed zones at the following highway locations: 


(1) Pacific Highway East just north of Eugene 
(2) Sunset-Tualatin Valley Highway between Portland and Beaverton 
(3) Pacific Highway East north of Albany 


He recommended a 40-miles-per-hour speed limit on the Pacific Highway East 
(US99E) between the west city limits of Eugene (MP 122.25) and a point about 
3.27 miles northerly therefrom, at the crossing of what is known as Prairie 
Road, He also recommended a 35-miles-per-hour speed limit for the Sunset- 
Tualatin Valley Highway (ORE 2 & 6) between Port'and and Beaverton; and a 
45-miles-per-hour speed limit for the Pacific Highway East (US99E) between 
milepost 73.94 (east of Cox Creek) to milepost 74.16 (Albany city limits). 
With respect to the latter mentioned project he edvised that ultimately the 
entire section of highway through the City of Albany should be zoned for re- 
duced speeds, though the city portion comes under the jurisdiction and control 
of the State Speed Control Board. As 6 result of discussion the Commission 
approved the Engineer's recommendation with respect to the Pacific Highway 
East, just north of Eugene, and the Sunset-Tualatin Valley Highway between 
Portland and Beaverton; but deferred action on the section of the Pacific 
Highway East north of Albany pending action that may be taken by the State 
Speed Control Board with respect to the section within the corporate limits 
of Albany. The following resolutions relative thereto were adopted by the 
Commission by unanimous vote: 
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to Tillamook Avenue; Hendricks Streot, 4th to Sth; High 
Street, lst to 4th; Ocean Street, 1st to 4th; Pacific 
Street, lst to ‘ths Main Street, Miami to 12th; Trade 
Street, Bay to 4th; "A" Street, 4th to 6th; "B" Street, 
4th to 6th; "C" Street, Ond to 5th; "D" Street, 4th to 
5th; "E" Street, 4th to 5th; Portland Avenue, 5th to 12th; 
Seattle Avenue, Highway to Sth, and from llth to 13th, and 
from Petteys Avenue to 15th; Union Avemue, 15th to Petteys 
Avenue; Tillamook Avenue, entire length; McCoy Avenue . 
Highway to Sallal Stgeet; Spruce Street from Hare to 
Warren; Salmon Street, Adams to Hare; 5th Street, Hendricks 
to High 


Butte Falls - Corner of Broad, south to the corner of South and 
Fir, east on South to the corner of Oak 


Corvallés - 15th Street (bridge over Marys River) 

Jefferson - Third Street, Union Street 

Oakridge - First Street West 

Phoenix - Church Street, Rose Street, "C" Street, Sth Street 
Riddle - Main Street, 4th Street 


St. Paul - Church Street, Blanchet Avenue, Park Avenue, 2nd Street, 
Main Street, Christie Street, 3rd Street, Mission Avenue 


2. That the type, plan and character of improvement proposed in th 
resolutions filed with the State Highway Commission by the above named respec 
tive cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, as 
evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an 
appropriate and proper conformance with the requirements of said law by said 
cities and towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4, That upon entry of this resolution in the minutes and records 
of the Commission, the Secretary shall thereafter mail to the proper officer 
in each of said cities and towns a duly certified copy of the resolution or 
resolutions adopted by the city together with a copy of the resolution appro’ 
ing the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 2lst day of July, 1947. 
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WHEREAS, the State Highway Commission, pursuant to the provi- 
gions of Section 115-320, 0. C. L. A., a8 amonded by Chapter 456, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways end/or certain sections of 


WHEREAS, the date, facts and information obtained in cennection 
with said investigation are all on file in the office of the State High- 
way Commission at Salem, Oregonj and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pro- 


the state highways or sections of state highways hereinafter set forth ar 
more particularly described and defined hereinafter, and the State High- 
way Commission has therefore determined to designate a different speed 
thereupon than the speed fixed in said statute, which said aifferent 
speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon seid engineering and treffic inves- 
tigation and upon the finding and determination made by the Commission 
with respect thereto, the Commission does hereby determine and does 
hereby order that within the meaning and purpose of said Section 115-320, 
0, C. L. A., 88 amended, the speed at which a vehicle may be driven upon 
said tate highway and/or upon said sections of said state highway shall 
not exceed the rate of speed set forth 4mmediately followin. 


Name of Highway: ee eee 


Highway Number: seccactlacsevcsecagessos Route Buber: , QRE.2.%.9... 


Location of Termini Established Speed 


M.P, 70.91 (Jet. Tualatin Valley to M.P. 72.53 
Ewy.) (Portland City 
Limits) 


35 miles per hour 


BE IT FURTHER ORDERED that the State Highway Engineer be and hi 
hereby is ordered and directed to erect at appropriate places in suffi- 
cient number adequate signs giving notice of the particular applicable 
speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con- 
flict with the provisions of this order hereby is vacated and annulled. 


ene 


SES ES Oe LR 
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‘ < ’ ' 
WHEREAS, the State Highway Cammission, pursuant to the provisions 
of Section 115-320, 0. C. L. A., as amended by Chapter 458, Oregon Laws, 1941, 
has caused an engineering and traffic investigation to be made with respect 
to certain state highway and/or certain sectians of state highways more partic- 
ularly and completely described and set forth hereinafter; and 


WHEREAS, the data, facts and information obtaimed in connection with 
said investigation are all on file in the office of the State Highway Commis- 
sion at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation the 
Commission has determined that the fixed and designated speeds prescribed by 
the provisions of subsection (b) of said Section 115-320, 0. C, L. A., as 
amended, are in certain specified instances greater than is reasonable and 
safe and in other specified instances are less than is reasonable under the 
conditions found to exist upon or with respect to the state highways or sec- 
tions of state highways hereinafter set forth and more particularly described 
and defined hereinafter, and the State Highway Commission has therefore deter- 
mined to designate a different speed thereupon than the speed fixed in said 
statute, which said different speed or speeds shall be as specifically set 
forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investiga- 
tion and upon the finding and determination made by the Commission with res- 
pect thereto, the Commission does hereby determine and does hereby order that 
within the meaning and purpose of said Section 115-320, 0. C. L. A., as 
amended, the speed at which a vehicle may be driven upon said state highway 
and/or upon said sections of said state highway shall not exceed the rate of 
speed set forth immediately following. 4 


Highway Number: Se ee ee eee Route Number ee eee 
Location of Termini Established Speed 


M.P. 118.98 (Prairie Road Jct.) to M.P. 122.25 (Eugene West] 40 miles per hour 
City Limits) 


BE IT FURTHER ORDERED that the State Highway Engineer be and he 
hereby is ordered and directed to erect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable speed on 
said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made by 
the Commission with respect to speed or speeds applicable to any of the high- 
ways or scctions of highways specified herein which is in conflict with the 
provisions of this order hereby is vacated and annulled. 


BE IT FURTHER ORDERED that any previous order heretofore made 
by the Commission with respect to speed or speeds applicable to any of 
the highways or soctions of highways specified herein which is in con- 
flict with the provisions of this order hereby is vacated and annulled. 


In the discussion of the matter of designating reduced speed zones, 
Chairman Banfield suggested that it would be advisable to maintain an appro- 
priate sign near the end of each reduced speed zone calling public attention 
to the fact that it is about to enter such a zone, and & similer sign notify- 
ing the public that it ig about to leave the zone. Commissioner Chandler 
approved of the suggestion, end it was so ordered. 


A letter was presented from the following concerns . doing business 
on S.W. Kelly Street, Portland, requesting permission to maintain a parking 
space for their customers under the Arthur Street Viaduct: 


Boyer's Fruit Market 
Boyer's Grocery 
Salem Meat Company 


Thoy allege that, as a result of tho Harbor Drive improvement, a substantial 
portion of street parking placo has been climinated so that many of their 
customers have no place to park their cars when making purchases, The Enginect 
recommended that the request be denied as 4 matter of policy and to avoid a 
situation that might prove highly dangerous. The Commission approved the 
recomuiendation unanimously. 


The Engineer reported the need to provide living quarters for the 
use ef a section man working out ef tho Austin Maintenance Headquarters in 
Grant County. He advised that goveral years ago an empleyoe of the State 
Highway Department constructed a house on state property at this location at 
his own expense, and that it 4s now owned by a Mr, Frank E. Owens who has 
recently resigned as Sectionman's Helper and who has no further use for the 
building. Mr. Owens, he said, has offered to sell the house to the state for 
$2,000, He recommended purchase of the building at such figure, appraisals 
revealing that a similar houso could not be built for less than $2,5@0. He 
explained that this is rather an isolated section of the state and it is de- 
sirable to have helpers live at the Section Headquarters; further, that if 
the Commission authorized the purchase of the house it would be rented at 4 
reasonable rate to another State Highway employee, The Commission approved 
the purchase of the building at the price quoted, 


The Engineer reported a request from the Wolf Creek Water District, 
Portland, which is connected with the Cedar Hills Development along the Sunset 
Highway west of Portland, for permission to maintain a 1,000,000 gallon 
reservoir on state-owned property situate in the island formed by the inter- 
soction of Sunsot Highway and Barnos Road, northwest of what is known as 
Commonwealth Underpass, He exhibited a drawing showing the location of the 
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WHEREAS, -the State Bighway Commission, pursuant to the provi- 
sions of Section 155-320, 0.C,LIA., as amended by Chapter 456, Oregon 
Laws, 1941, has caused an engineering and traffic investigation to be 
made with respect to certain state highways and/or certain sections of 
state highways more particularly and completely described and set forth 
hereinafter; and 


WHEREAS, the data, facts and information obtained in connec- 
tion with said investigation are all on file in the office of the State 
Highway Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation 
the Commission has determined that the fixed and designated speeds pre- 
scribed by the provisions of subsection (b) of said Section 15-320, 
0.C.L.A., as amended, are in certain specified instances greater than is 
reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to 
the state highways or sections of state highways hereinafter set forth 
and more particularly described and defined hereinafter, and the State 
Highway Commission has therefore determined to designate a different 
speed thereupon than the speed fixed in said statute, which said differ- 
ent speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic inveati- 
gatic- and upon the finding and determination made by the Commission with 
respect thereto, the Commission does hereby determine and does hereby 
order that within the meaning and purpose of said Section 115-320, 0.C.L.A., 
as amended, the speed at which a vehicle may be drivon upon said state 
highway and/or upon said sections of said state highway shall not exceed 
the rate of speed set forth immediately following. 


Name of Highway: oe dualatin Valloy Hignwey tee cee eeeeeees 


Highway Number: Ray ee. a EE AE Routo Number . Temp; ORE ¢ &9., 
—_——_—_— 


Location of Termini | Established Speed 


M.P. 0,00 (Jct. Sunset Hwy.) to M.P. 3.176 (Bagt City | 35 miles per hour 
Limits - Beaverton) 


M.P. 4.017 (West City Limits to M.P. 4.217 (West of 35 miles per hour 


- Beaverton) Beaverton) 


BE IT FURTHER ORDERED that the State Highway Engineer be and 
he hereby is ordered and directed to erect at appropriate places in 
sufficient number adequate signs giving notice of the particular appli- 
cable speed on said state highway. 
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to purchase it, although in his estimation, the cost would be exhorbitant. 
Tho Assistant Counsel, Mr. DeSouza, gave an offhand estimate of the cost at 
$100,000. The Commission deferred a decision in the matter pending additional 
information and referred it to the Engineer to make a complete investigation 
with instructions to report his findings at the earliest possible time. 


The Commission considered the following matters of unfinished bus- 
iness; 


(1) Settlement with W. H. Gonyea for right of way needed for the pro- 
posed improvement of the Pacific Highway south of Eugene. The Chief Counsel 
advised that this matter was investigated hy the Engineer and the Assistant 
Counsel, Mr, Neuner, but thet a report cannot be rendered until the next meet- 
ing due to the illness of Mr, Neuner, 


(2) Request of City Commissioner Bowes for clarification of oral 
arrangements made between the Highway Commission and the City of Portland 
during the wartime period, ‘The Engineer advised that the report on this sub- 
ject is not ready due to the fact that Mr. Bowes has not as yet indicated just 
what he has in mind, but that he will report to the Commission as soon as such 
information is receivod. 


(3) Roport on right of way matters concerning the three-party project in 
the City of Eugene. The Chief Counsel advised that the report is not yet 
ready for presentation, ,The Commisgion ordered that this item be doleted from 
future agenda . 


(4) Proposed modification of State and Federal Secondary Construction 
Program to take up Federal monies allotted to surveys. Consideration of this 
matter was deferred by the Commission until all Commissioners are present, 


(5) Request of the City of Coos Bay for establishment of a truck route 
bypassing the congested district in the City of Coos Bay. ‘The Commission 
denied the request, it being considered that this is a city responsibility. 


(6) Report of Engineer and Chief Counsel on proposed Sullivan's Gulch 
Highway. The Engineer reported the plan for stage construction of this high- 
wey by units. The Chicf Counsel read aloud the Engineer's recommondation 
with respect thereto as contained in a tentative agreement with the City of 
Portland. The matter was discussed by the Commission but no action thereon 


was taken. 


(7) Proposed service road along tho Steiwer Hill-Albany Section of the 
Pacific Highway East, Linn County. The Engineer estimated the cost to con- 
struct such service road at $25,000 and advised that, according to a report 
from the Right of Way Department, right of way would cost an additional 
$17,000. The Commission decided ynanimously not to construct such service 
road, 
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proposed reservoir, and explained the manner in which the district proposed to 
develop it by landscaping, etc. The Engineer advised that he could see no 
particular objections to granting this request providing the district will 
landscape and maintain the area satisfactorily and will not construct footpaths 
on the property which might induce pedestrians to cross the highway. In the 
discussion of the matter it developed that the top of the reservoir would be 
about ten feet above the natural ground level and that the reservoir would be 
about 96 feet in diameter. The Commission questioned the advisability of 
allowing public property to be used as intended and, accordingly, ordered that 
the district be informed that the Commission prefers that it find another loca- 
tion for its reservoir. 


The Chief Counse] brought up for discussion the sale to the Myrtle 
Creek Telephone Company of same of the property that was salvaged fram the old 
Postal Telegraph pole line in Josephine County. He atlvised that the Company 
desires to purchase some of this property but is umable to pay cash for it and 
has requested the privilege of paying for it in installments, viz., $500 dow, 
and tha balance in installmonts of $500 annually, He recommended approval of 
their request. The Engineer concurred, The Commission approved the recommenda- 
tion by unanimous vote. 


The Commission had under discussion the setting of a date for its 
next rogular meeting and decided unanimously to hold such meeting on Monday and 
Tuesday, August 25 and 26, 1947, in Portland. The Secretary was instructed to 
make the usual arrangements to hold this meoting in the Green Room of the Imper- 
ial Hotel. 


In this connection, the Commission algo considered the advisability 
of holding a special meeting prior to August 25th for the disposal of accum- 
lated matters that require action when all three members of the Commission are 
present. The Engineer was instructed to consult with Mr, Schaupp as to a date 
that would be convenient for him, and then advise the other members of the Cam- 
mission. (This mecting was later scheduled to be held in Portland on Monday, 
August 11, 1947.) 


Tho Commission's Chief Counsel, Mr. J. M. Devers, reported receipt 
of a letter from Mr. C. L. Starr, President, Children's Farm Home, Portland, 
relative to right of way required for a proposed revision of the Pacific High- 
way north of Main Street in the town of Cottage Grove. It appears that a man 
by the name of Edd Jenks, deceased, owned property at this location and that 
by tho terms of his will and testament the sum of $3,000 has been given to the 
Public Library Board of Cottage Grove and the rest of his estate has been 
given to the Children's Farm Home and the Children's Orphanage in Washington. 
It was Mr. Starr's thought that the Highway Commission might be interested in 
purchasing a portion of this property that is needed as right of way for the 
proposed improvement of the highway. The Chief Counsel questioned the advisa- 
bility of acquiring this property without purchasing the balance of the right 
of way that might be needed for this highway improvement. The Engineer advised 
that ultimately the Pacific Highway will bypass Cottage Grove, although that 
is a project for a long time in the future; however, gave as his thought if 
the right of way can be acquired at reasonable expense it might be advisable 
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(10) Request of delegation from Seaside for establishment of a logging 
truck route along Roosevelt Drive, Seaside. The Engineer advised that his 
report on the cost to improve this street as a log-hauvling route, previously 
ordered by the Commission, is not ready. He anticipated that he would be 
able to render a report at the next regular meeting, 


(11) Request of Gas-Heat, Inc,, for leasing a small tract of state- 
owned land at Seaside, Tho Chief Counsel advised that, in following up this 
matter subsequent to the previous meeting, he ascertained that the company 
found another site that served ité purposes so no longer needs the state's 
property. 


(12) Request of Klemath County for construction of a fence at the Klamath 
County Fairgrounds along South Sixth Street, Klamath Falls. The Engineer 
reported that provision has been made for tho construction of this fence. 


The Commission discussed briefly matters that are to be presented 
by delegations the following day, but took no action thereon. 


Tho Commission also discussed matters covered by agreements which 
are now before the Commission for approval and execution. All of the agroe- 
ments wore approved and were signed by the Commission on the following day. 


The Chief Counsel brought up for discussion a claim filed by Mr. 
Harold A, Wayman, Attornoy, Roseburg, on behalf of Mrs. Lenora Hammersly and 
Joan Hammersly, granddaughter, concerning an accident that occurred on the 
Tillor-Trail Secondary Highway neer Days Creek in Douglas County, which 
resulted in injuries to Mrs. Heammorsly's granddaughter who was thrown out of 
a light truck in which she was riding over this road. He advised that the 
Hammerslys attributed their accident to the bad condition of the road, and at 
first demanded a settlemont of $1,000; however, are now willing to settle 
for $500, the amount of their doctor's bill, ‘Tho Chief Counsel advised that 
tho matter has beon investigated and a study of the report indicatos that the 
state is not liable. He recommended that the claim be @enied. The Commissior 
approved the recommendation by unanimous vote. 


The Engincer presonted a request from the Spokane -Portland-Soattle 
Railroad Company to acquire a small tract of state-owned land adjacent to the 
Lower Columbia River Highway north of the town of Linnton. He advised that the 
former Highway Commission, in 1933, acquired from the United Railway Company 
a portion of the old railroad right cf way north of Limam for a distance of 
some 2.5 miles. This property, he said, is valuable for right of way where 
it abuts the existing highway; but is of no valuo for such purpose at tho 
northerly end, including the gmall area that the Spokane-Portland-Scattle 
Railroad Company now wishes to repossess as a borrow pit site. He recommended 
sale of this property to tho Spokane -Portland-Seattle Railroad Company at tho 
samo unit price which the state originally paid for it. The Commission 
approved the recommendation unanimously. 


' 
y 
hy 
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(8) Erection of additional historical markers along Oregon highways. 

The Engineer gave as his understanding that the Legislature approved funds for 
the expenditure by the Oregon Historical Society to assist the State Highway 
Commission in its study of Oregon history and suggested that, if tho Logislature 
has recognized the official standing of this society, it would be proper to 
refer to that society the requests for installation of markers, The Chief 
Counsel cited to the Commission as evidence of the standing and integrity of 
the Oregon Historical Society, Section 90-232, 0,.C.L.A., as follows: 


‘That the secretary of state be and he hereby is authorized and 
directed to deliver to the Oregon Historical Society, as trustee of the 
Stete of Oregon, for safekceping, all documents, letters, reports, 
journals, proceodings of the public meetings held at the Oregon institute 
at Champoeg and other places for the purpose of forming an organized 
government, census reports, messages, petitions, court proceedings, 
election returns, ongrossed and enrolled bills and all legislative docu- 
ments relating to the political history of the provisional government 
prior to March 2, 1849, and the territorial government of the territory 
of Oregon prior to February 14, 1859, now in the custody of the secretary 
of state, taking a general receipt of the secretary of the Oregon Histor- 
ical Society therefor; provided, however, that whon in the judgment of 
the Oregon state board of control suitable fireproof vaults are available 
in the capitol building group in Salem, Oregon, all of such documents 
shall, upon the order of the said Oregon state board of control be 
returned to the secretary of state and by him doposited in the room or 
vaults provided for such records." (L. 1931)' 


He explained that the above act of the Legislature indicates the standing and 
integrity of the Oregon Historical Society, and gave as his opinion that it 
is quite appropriate and propor for the Commission to likowise recognize tho 
Oregon Historical Society. He suggested that all requests for markers or 
other monument come to the Commission through the Oregon Historical Society 
either with or without the society's approval. Chairman Banfield, in review- 
ing tho situation, gave as his thought that the Oregon Historical Society 
should be recognized by the Highway Commission as the responsible agency for 
the Commission to work through in matters of this kind. Commissioner Chandler 
expressed himself similarly, whereupon it was orderod that all historical 
matters hereafter should be reforred to the Oregon Historical Society for its 
advice and recommendaticn. 


(9). Amendatory agreement with Clackamas County covering the relocation 
of the Woodburn-Sandy Secondary Highway so as to climinate a small portion of 
the old road which was included in the original agreement by mistake. It was 
explained that action on this matter was deforred by the Commission upon 
recommendation of the Chief Counsel pending disposal of some condemnation 
cases. The Chief Counsel advisod that circumstances are such that these law 
suits cennot be tried until October. Ho recommended, in view thereof, that 
the Commission approve the amendatory agreement at this time inasmuch as it 
is simply a perfunctory matter to clarify a mistake in the original agreement. 
Tho Commission approved the recommendation and signed the agreement lator in 
the session. ‘ 
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The Engineer requested instructions relative to the procedure to be 
followed in the matter of revising the’ program of state construction projects. 
Action on this matter wes deferred by the Commission until all Commissioners 
are present, 


Consideration was given by tee Commission to the matter of designa- 
ting a maximum speed limit for the operation of motor vehicles on ocean 
peaches. The Engineer read aloud a report 07 the subject by F. B. Crandall, 
Acting Traffic Engineer, The Chief Counsel advised that the statutes fix 
a vaximum of 25-miles-per-hour for vehicles vperatirg at such locations; 
however, it authorizes the State Highway Gemmission to designate a slower 
speed if it wishes. After due consideration the Cormission, by unanimous 
vote, ordered a 20-miles-per-hour speed limit for motor vehicles operating 
on the ocean beaches and instructed the Engineer to maintain signs accord- 
ingly. The Chief Counsel was instructed to prepare an appropriate resolu- 
tion covering the matter for adoption by the Commission at its next meeting. 


The Engineer submitted, for the Commission's consideration, a list 
of highways, to be known as "Group I Highways", which will accormodate combin- 
ations of vehicles 60 fcet overall in length without hazard to other traffic, 
and a list of highways, to be known as "Group II Highways", which cannot 
accomodate a vehicle combination 60 feet overall in length wut the geometri- 
cal design of which is such that they can accommodate a vehicle combination 
50 feet overall in length, with an increased yeight load. He advised that 
these highways have been selected, for the most part, as the result of test 
runs of vehicle combinations over them. He assured the Commission that the 
highways listed in both group classifications are capable of handling the 
vehicle combinations which it is proposed to operate over them, and recom- 
nended approval of the list by the Commission for use in connection with the 
granting of permits undor authority of Chapter 69, @regon Laws, 1947, 
cormonly known as the "Big Truck Bill". Following careful consideration 
and upon assurance by the Engineer that the roads canaccormodate the vehicle 
conbinations proposed under the two classifications without creating a hazard 
for other traffic or overstressing highway facilities, the Commission approved 
both lists and by unanimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, the Oregon Legislature when in session in 1947 on- 
acted Chapter 156, Oregon Laws, 1947, Section 1 of which reads as follows: 


"Notwithstanding any other provisions of law, the 
state highway commission hereby is authorized, with the 
approval of the governor, to permit the movement ever 
state highways, or sections thereof, of vehicles, or 
combinatione of vehicles, having @ length and combined 
and gross weight in excess of all statutory limitations." 


WHEREAS, it is the judgment and opinion of the Commission, 
besed on engineering advice and records, that some of the highways which 
are under the control and jurisdiction of the State Highway Commission 
can, without undue damage thereto and with due regard to public wolfare, 
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Consideration was given by the Commission to an agreement with the 
City of Silverton covering the plant patching of city streets that are not 
:on the state highway 'system. The Engineer explained that this agreement is 
@ result of action taken by the Commission at its meeting on April 23, 1947, 
when the Commission approved the expenditure of a maximum sum of $2,500 for 
the improvement of certain streets that are being used by log haulers. Under 
this agreement, he said, the City of Silverton is obligated to contribute the 
sum of $500 toward the cost of the improvement. The Commission approved the 

{i agreement and signed the same later in the session, 


The Commission also discussed an agreement with the City of Lebanon 
covering the maintenance of Fifth Street, Lebanon, as a log-hauling route 
between Main Street and Rose Street, a distance of about 2,000 feet. Accord- 
ing to this agreement, the state's share of the cost is $1,600 and the city's 
is the sum of $400, The Secretary advised that this arrangement was author- 
ized by the Commission at its meeting on February 4, 1947, and that the city 
has already contributed its proportionate share of $400, The Commission 
approved the arrangement and signed the agreement on the following day. 


An agreement was presented with the City of Hood River providing 
for the installation of a traffic signal at the intersection of 9th and Oak 
Streets, route of the Columbia River Highway. The Secretary advised that 
this agreement is in conformity with action taken by the Commission at its 
meeting on March 24, 1947; moreover, the city has met the requirements with 
respect to the adoption of an ordinance providing for the stopping of traf- 
fic on 9th Street before entering Oak Street. The Commission approved the 
agreement and signed the same on the following day. 


The Engineer brought up for discussion matters pertaining to the 
construction of the Warm Springs Highway between Warm Springs Agency and 
the junction with the Wapinitia Highway at Bear Springs. He recalled that 
the Commission, at the previous meeting, authorized the contracting of all 
of the work south of the National Forest Boundary, and pointed out that 
that section would be of little use unless the 6.9 mile section through the 
National Forest is graded and surfaced to a junction with the Wapinitia 
Highway, which work is scheduled to be performed as a forest highway project 
but which cannot be financed at the present time because of the "tieup” of 
forest highway funds. He suggested, in view thereof, that the forest high- 
way section be withdrawn from the forest highway program and constructed as 
a federal aid project; and that the amount of $323,000 of federal aid funds 
which ha8 been programmed for construction of the Forest Boundary-Jones 
Ranch Section of the Ochoco Highway be used to finance it, which would 
expedite the contracting of the grading work on the Warm Springs Highway 
through the National Forest, and the completion of the entire road for 
general public use. He declared that the Warm Springs Highway is one of the 
most important connections to Eastern Oregon and that it will save 35 miles 
distance over the present road via Maupin and that the arrangement, in his 
estimation, will not delay completion of the Ochoco project. As a result 
of discussion the Commission approved the Engineer's recommendation by 
unanimous vote and authorized him to secure approval by the Public Roads 
Administration, 


ee 
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3, That a permit issued on said form may be signed for the 
Commission by H, B. Glaisyer, Commission Secretary, and when so signed, 
shall be deemed valid and in full force ang effect; subject, however, 
to modification or revocation by the Commission, 
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4. That the Commission hereby reserves the right to change 
or modify the action hereby taken, but any change or modification shall 
be evidenced by a formal resolution or order entered in the minutes and 
records of the Commission. 


5. That before any permit or permits are issued pursuant to 
this resolution, the resolution shall be submitted to His Excellency, 
Earl Snell, for his approval. 


6, That this resolution be entered in the minutes and records 
of the Commission as of the 2lst day of July, 1947, and the Secretary is 
hereby authorized and directed to doliver to the Superintendent of State 
Police a full, complete, and correct copy thereof, and to the Public 
Utilities Commissioner a like copy. 


Within the meaning of Chapter 156, Orogon Laws, 1947, and 
for the purpose of making it possible for the Highway Commission to 
issue permits as authorized. by said act and to extend permits already 
issued, I hereby give ny approval to the action of the Commission as 
expressed. by the foregoing resolution. 


Dated this day of , 1947. 


Governor of Oregon 


FOOTNOTE: 


* The exhibits mentioned in the above resolution are attached 
to the original resolution on file in the office of the State Highway 
Commission, Salem, being Item No. 19, under the heading "Special Matters” 
and said exhibits by this reference are made a part of this mimute entry 
to the same extent as if copied in full herein. 


——— 


onvene the following 


Tho meeting adjourned at 4:40 p.m. to rec 
morning in the same room. 
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carry and accommodato the movement thereon of “vehicles, or combinations 
of vehicles, having a length and combined and gross weight in excess 

of all statutory linmitationa", while other state highways cannot sustain 
or accormedatc such traffic; and 


WHEREAS, the State Highway Engineer, having made due and 
proper investigation and inspection of the highy-:ys under the jurisdic- 
tion and control of the State Highway Commission, and based on such 
study and inspection, has made and filed with the Commission his written 
report and recommendation, which report by this reference is made a 
pert of this order; and 


WHEREAS, said Engineer has in and by said written report 
found and recommended that the highways, or sections of highways, herein- 
after referred to and identified are of such structure, character, and 
design, and condition of repair, as to permit the movement thereover of 
vehicles, or combinations of vehicles, having a length and combined and 
gross weight equal to the lengths and combined and gross weights herein- 
after fixed and specified. The highways and sections of highways so 
classified and designated are each and all named and defined on the paper 
marked “Exhibit A" and by this reference made a part hereof, and gener- 
ally designated as Group 1 Highways, and on "Exhibit B" attached hereto 
and by this reference made a part hereof, and generally designated as 
Group 2 Highways; and * 


WHEREAS, based upon the advice and recommendation of said 
Engineer, it is the judgment and opinion of the Commission that permits 
be issued upon application therefor, by which there shall be authorized 
the movement over the highways above referred to, vehicles, or combina- 
tions of vehicles, having a length and combined and gross woight act 
to but not in excess of the limits herein fixed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED AND ORDERED 
by this Commission, a majority of the members being present and voting 
affirmatively: 


1. That subject to such action as the Commission may here- 
after deem to be in public interest, the issuance of permits hereby is 
authorized, by which permits there may be moved over the highways desig- 
nated in said "Exhibit A", vehicles, or combinations of vehicles, having 
@ length in excess of the statutory limits, but not in excess of sixty 
(60) feet, and by which there may be moved. over the highways designated 
in said "Rehibit B", vehicles, or combinations of vehicles, having a 
length not in excess of fifty. (50) feet, and vehicles, or combinations 
of vehicles, having a combined and gross weight in oxcess of the statu- 
tory limits, but not in excess of that determined by the formla fixed 
and given in Section 2 of Chapter 156, Oregon Laws, 1947. * 


2. That the form of permit attached hereto is hereby approved 
as the form of permit which shall be used within the meaning and purpose 
of this order and resolution. * 


I NTS RIN RG RR Ted 7 PNT ING SESE aN UT IR RRR RR MER Val My RRL IS 
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PACIFIC HIGHWAY IN JACKSON COUNTY 
WIDEN BRIDGE OVER MILLERS GULCH 


Perkins Bros., Portland 
McNutt Bros., Eugene 
Settergren-Wiley Co., Ashland 


KLAMATH FALLS-MALIN HIGHWAY IN KALMATH COUNTY 
KLAMATH FALLS (1ST AVE. -ESPLANADE ST.) SECTION 


Babler Bros., Portland $391,746.00 


WARNER SECONDARY HIGHWAY IN LAKE COUNTY 
FREMONT JUNCTION-MUD CREEK SECTION 


Rogers Constr. Co., Portland * 
E. C, Hall Co., Portland * 
McNutt Bros., Eugene * 


* Bidder will not accept this project alone. 


WARNER SECON@ARY HIGHWAY IN LAKE COUNTY 
MUD GREEK-DRAKE CREEK SECTION 


E. C. Hall Co., Portland * 
Rogers Constr. Co., Portland * 
McNutt Bros., Eugene * 


*% Bidder will not accept this project alone. 


COMBINATION BIDS 
FOR ABOVE TWO PROJECTS 


(1) Fremont Junction-Mud Creek Section of Warner Secondary Highway 
(2) Mud Creek-Drake Creek Section of Warner Secondary Highway 


Rogers Constr. Co. $139,790.00 Z $346, 395.00 
E, C, Hall Co. 152,466.00 354, 704 .00 
McNutt Bros. 199,943.80 | | 499,647.50 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
WALSPORT SECTION 


USING ASPHALT 


Benton Constr. Co., Portland $44 , 540.00 
Jack Robinson, Waldport 53,019.40 
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Portland, Oregon 
July 22, 1947 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

Ben R. Chandler, Commissioner 

R, H, Baldock, State Highway Engineer 
J. M. Revers, Chief Counsel 

H. B. Glaisyer, Secretary 


Commissioner A, W. Schaupp was excused from attending this meeting, 


Bids as follows for highway cqnstruction were opened and read in 
conformity with previously published notice, following which Chairman Banfield 
announced that awards of contracts would be made at 3:00 p.m. in the same room: 


CLACKAMAS HIGHWAY IN CLACKAMAS COUNTY 
CONSTRUCT QONCRETE BRIDGE AND CULVERT 
MILWAUKIE-ESTACADA SECTION 


Johnson-Sterner Corporation, Portland $33,775.00 
Lindstrom Bros., Portland 36,920.00 
Lockyear & White, Inc., Seattle, Wn. 61,020.00 


SADDLE MOUNTAIN PARK ROAD IN CLATSOP COUNTY 
LEWIS AND CLARK RIVER SECTION 


Grimstad & Vanderveldt, Astoria $ 8,604.00 
R. C. Larson Constr. Co., Astoria 8,994 .@0 
Loren Petro, Hermiston 10, 052.5¢ 
Stevenson Constr. Co., Salem 10,950.00 
Frank M. Parsons, Forest Grove 11,116.00 
John A, Logan, Portland 12,384.00 
Heavy Hauling Co., Astoria 12,671.90 
Dobyns & Webb, Salem 12,737.50 


OREGON COAST HIGHWAY IN DOUGLAS COUNTY 
REEDSPORT JUNCTION SECTION 


Jack Robinson, Waldport (1) $13,204.10 
Denton Constr. Co,, Portland (2) 22,480.00 


(1) Lump sum reduction of $500 if also awarded Waldport Project. 
(2) Lump sum reduction of $2,000 if also awarded Waldport Project. 
(2) Bidder will not accept this project alone. 


The Cogmission approved the budget and assured the delegation that the High- 
way Commission would cooperate with the Committee in every way possiple amd 
will work with the Committee as the Committee may desire. The following 
resolution in regard thereto was adopted by the Cammission dy unanimous vote: 


WHEREAS, the Forty-fourth Legislative Session of the Oregon 
Legislature passed and regularly adopted Senate Joint Resolution No. 9, 
by which resolution the legiglature created a committee to consist of 
seven members, three of whom were appointed by the President of the 
Senate from the members of the Senate, and four of whom were appointed 
by the Speaker of the House from the members of the House; and 


WHEREAS, said Committee is authorized and directed to make a 
complete and exhaustive study of the transportation facilities of the 
state, including state highways, county roads, and city streets, and 
ased upon such study and examination said committee is directed to de- 
termine the immediate and future needs and requirements of the state with 
respect to the construction and maintenance of public thoroughfares; and 


WHEREAS, said committee is further authorized and directed to 
explore, study, and report with respect to further or additional measures 
or means by which revenues may be produced or procured for use in connec- 
tion with future and more permanent improvement of the state's highway 
system, included in which study shall also be the advisability of issuing 
general obligation bonds; and : 


WHEREAS, said committee is further authorized to employ or 
consult such technicians, experts, clerical and other help as in its 
judgment are necessary for the proper functioning of said committee; and 


WHEREAS, it is further provided in and by said resolution that 
said committee shall receive its necessary traveling expenses, and other 
expenses incurred in the performance of its duty, which claims are to be 
filed with the Secretary of State for audit, and when found correct the 
Secretary of State is authorized to draw warrants in payment thereof 
against the State Highway fund; and 


to the next legislative assembly, 
user in general and to the Highway 


WHEREAS, said committee has submitted to the Highway Commis- 
sion a budget of estimated expenses and expenditures covering said 
committee's work, which budget is in words and figures as follows: 
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PACIFIC HIGHWAY EAST IN LINN AND MARION COUNTIES 
SANTIAM RIVER SLOPE AND PIER PROTECTION PROJECT 


Dobyns & Webb, Salem $ 15,168.90 
R. A, Heintz-Constr., Portland 18, 96.90 
John A, Logan, Portland 18,960.00 
C. J. Montag & Sons, Portland 47,400.00 
TUALATIN HIGHWAY IN WASHINGTON COUNTY 
WIBEN CONCRETE BRIDGE OVER DAIRY CREEK 
Lindstrom Bros., Portland $ 55,878.00 
J. F. Johnston, Aurora 58,95@.00 
Walder & Kenworthy, Portland 64,098.00 
Lockyear & White, Inc., Seattle, Wn. 64 415.90 


The following persons, representing the joint interim committee 
created by the 44th Legislative Assembly of the Oregon Legislature pursuant 
to Senate Joint Resolution No. 9, appeared before the Commission with respect 
to the activities of this committee: Representative Ralph T. Moore, Bandon, 
Chairman; Representative Pat Lonergan, Portland; and Senator E. R. Fatland, 
Condon. Senator Fatland advised that the Committee has had two meetings and 
is of the opinion, after careful consideration, that it is going to cost 
approximately $100,000 to conduct the studies and prepare the report contem- 
Plated by this law. He presented a copy of the budget adopted by the Commit- 
tee on July 12, 1947, from basic data furnished by the Automotive Safety 
Foundation, as follows: 


“Direct charges of Automotive Safety Foundation 


on the work it is to do $25, 000 
‘Expense of printing report by State Printer 5, 000 
Extra expense of State Highway Department in 

furnishing data and reports 25,000 
Expense of legislative committee including 

tax studies 28,500 
Car-cperating expense using State Highway equip- 

nent 1 

Total $ 85,000 

Contingencies 15,000 

Total budget $100,000" 


PSS ers See a | 
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6. That this resolution be enter 
. ed in the minutes and records 
of the Commission as of the twenty-second day of July, 1947. 


The Engineer and the Chief Counsel were instructed to render such assistance 
as the Committee may request. The Chief Counsel was further instructed to 
work out the details for paying, out of state highway funds, the expenses of 
the Committee. 


At 10:00 a.m, Chairman Banfield publicly announced awards of con- 
tracts, bids for which were received at 2:00 p,m, on the previous day, the 
action having previously been approved by the unanimous vote of the Commission, 
as follows: 


"Paving the Corvallis (Harrison Street) Section of the Pacific 
Highway West in Benton County. Warren Northwest, Inc., Portland, sub- 
mitted the low bid in the amount of $27,365.00. United Contracting Co., 
Portlend, submitted the only other bid in the amount of $28,916.00. 

The Commission has awarded this contract to the low bidder, Warren 
Northwest, Inc. 


"Construction of a bridge over Little River on the North Umpqua 
County Road at Glide in Douglas County. Harry I. Hamilton, Eugene, 
submitted the low bid for this work in the amount of $58,920.00. Tom 
Lillebo, Reedsport, submitted the only other bid in the amount of 
$71,420.00. The Commission has awarded this contract to the low bidder, 
Harry I, Hamilton. 


"Grading, surfacing and oiling the East Diamond Lake Junction- 
Lobert Section of The Dalles-California Highway in Klamath County. The 
low bid submitted for this work was that of Rogers Constr. Co., Port- 
land, at $769,233.00. The second low bid was submitted by FE. C, Hall 
Co. & J. C, Compton Co,, McMinnville, at $897,674.00. There were two 
higher bidders. The Commission has awarded this contract to the low 
bidder, Rogers Constr. Co., at its bid price, 


“Removal of the Willamette Overflow Bridge on the Pacific Highway 
at Mile Post 105.92, near Harrisburg, and replace with frame trestle 
on existing concrete pedestals, in Lane County. The Commission received 
no bids for this work. 


“Pavement widening and resurfecing the Parkrose (82nd Ave.-99th Ave. 
Section of the Columbia River Highway (Sandy Boulevard) in Multnomah 
County. Parker-Schrem Co., Portlend, submitted the low bid for this 
work ia the emount of $75,097.50. ‘The only other bid was submitted by 
Porter W, Yett, Portland, at $84,252.50. The contract has been awarded 
to the low bidder, Parker-Schram Co. 


"Grading, surfacing and oiling on the Butte Creek-Kinzua Section of 
the Kinzua County Road in Wheeler County. The low bid for this work was 
submitted by J. R. Taggart & Co,, Inc., Brogan, at $151,972.00. Rogers 
Constr. Co., Portland, submitted the next low bid in the amount of 
$158,732.00, There were three higher bidders, The Commission has 
awarded this contract to J, R. Taggart & Co., Inc., low bidder, at its 
bid price. 
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Birect charges of Automotive Safety Foundation 


on the work it is to do $25,000 
Expense of printing report by State Printer 5, #00 
Extra expense of State Highway Department in 
furnishing date and reports 25, 000 
Expense of legislative committee including 
tax studies 28 , 500 
Car-operating expense using State Highway 
equipmentg¢ 1,500 
Total $85,000 
Contingencies 15,000 
Total budget $107,000 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Cammis- 
sion, a majority of its members being present and voting affirmatively: 


1. That there be and there hereby is set up a special account 
in the State Highway Fund in the office and records of the State High- 
way Commission, which special account shall be known as the Legislative 
Interim Committee Account. 


2. That there hereby is budgeted and set aside in the State 
Highway Fund and credited to said Legislative Interim Committee Account 
the sum of $100,000, which sum, or so much thereof as may be necessary, 
may be used to pay the expenses and other legitimate disbursement of 
said committee incurred in the performance of its legislative duty. 


3. That all claims legally chargeable to and payable out of 
said special account shall he submitted in proper form by said committee 
to the Highway Commission for audit, and if found correct shall be 
approved by the State Highway Commission and thereafter presented to 
the Secretary of State for official audit and payment in the same manner 
that other claims payable out of State Highway Funds are audited and 
paid. 


4. That a certified copy of this resolution shall be delivered 
by the Secretary to the Commission to the Secretary of State, and 6 like 
copy to each member of said committee. 


5. That all disbursements made and all expense incurred by 
the State Highway Department for and in connection with the duties, 
functions and work of said Interim Committee shall be paid out of said 
special account. 
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request the Commission has received for special state aid in Vale is for the 
filling in of some borrow pits, estimated to cost $500, which the Commission 
has approved. He was further informed that the Commission's Postwar Con- 
struction Program has been prepared, amd there is no money available for 
additional projects and if the project to which he refers is now included in 
the Program, it will be constructed, but not otherwise, 


The Commission had under discussion the following requests for ex- 
tonsions of time within which to complete highway contract work: 


Sound Construction and Engineering Company, Contract No. 2772, for 
grading the Berger Ranch-Barnes Road Section of the Sunset (Wolf Creek) 
Highway, in Washington County, requested an additional extension of time 
from June 15 to September 1, 1947, within which to complete this job. 
They alleged that materials encountered in cuts greater than six feet 
deep contained a high moisture content which made it impractical to haul 
or obtain satisfactory compaction in embankments and by reason thereof 
the progress of their work was delayed. The condition was remedied, they 
said, by taking the cuts down to the six foot level and then allowing the 
cuts and fille to dry. Attempts to hasten the drying by manipulation met 
with little or no success. They also alleged that their work was delayed 
somewhat by failure of certain building owners to remove their duildings 
from the right of way. The Engineer recommended that the extension of 
time requested be granted withcut penalty. A letter was presented from: 
the Public Roads Administration concurring therein. The Commission 
approved the recommendation by unanimous vote, subject, however, to the 
condition that if the work is not satisfactorily completed by September 
1, 1947, then a penalty will be imposed on the contractor subsequent to 
that date. This extension of time was not granted by the Commission on 
the strength of the contractor's statements. 


Sound Construction and Engineering Company, Contract No. 2778, for 
grading the Davies-North Plains Section of the Sunset (Wolf Creek) High- 
way, in Washington County, requested an additional extension of time from . 
June 15 to September 1, 1947, within which to complete this job. They 
‘attributed their failure to complete the project within the specified 
time limit to high moisture content in materials encountered in cuts 
greater than six feet deep which handicapped their hauling and made it 
difficult to secure satisfactory compaction in embankments. They also 
alleged that their work was handicapped by inability of contractors on 
the structures to obtain materiales for their work. The Engineer recom- 
monded that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. he Commission approved tbe recommendation unanimously, sub- 
ject to the condition that a penalty will be imposed in the event the 
contract is not satisfactorily completed by September 1, 1947, The Cem- 
mission did not approve this extension of time on the basis of the con- 
tractor's stetements. 
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"Sale of the diesel powered ferry boat (North Beach) docked at the 
Astoria Marine Construction Co. moorage near Astorie, The Commission 
received no bids for the purchase of this vessel," 


Mr. Wiljiam H. Huck, Rufus, Oregon, came before .the Commission with 
regard to settlement for right of way for the proposed improvement of the 
Columbia River Highway near the John Day River Crossing, Mr. Huck advised 
that some years ago he gave the Highway Commission an option to purchase this 
right of way for the sum of $5,000, but the option was not exercised due to 
the fact that the war stopped highway construction; and now he feels that he 
is entitled to greater compensation because of present-day conditions and the 
fact that it is going to cost him considerable more to re-establish his build- 
ings than was originally anticipated. He requested payment in the sum of 
$10,@00. The Assistant Attorney advised that the original option was taken 
in 1943, but was not closed for reasons stated by Mr. Huck, so an agreement 
was reached with him to defer the purchase until a more propitious time. The 
Chief Counsel advised that, in his estimation, due to the change in conditions, 
Mr. Huck probably is entitled to an increase in payment. Following discussion 
the Commission referred the matter back to the Chief Counsel for further 
study and recommendation. 


County Judge Nelson B, Higgs, Harney County, came before the Commis- 
sion and inquired as to the status of the plans for the improvement of the 
Diamond Valley Secondary Highway between Crane and Princeton, and of the Rome- 
Princeton Secondary Highway between Folly Farm and the I,0.N, Highway Junction, 
He was informed by the Engineer that it has been necessary to make a resurvey 
of a portion of the Crane-Princeton Section to meet certain reguirements of 
the Public Roads Administration, and that his report would be ready to present 
to the Commission at its next regular meeting if the Public Roads Administre- 
tion's approval has been secured in the meantime, As to the Folly Farm-I.0.N, 
Highway Section, he was advised that this project is gcheduled for contracting 
at the August meeting of the Commission. 


Judge Higgs also inquired as to the Commission's plans for oiling 
the John Day-Burns Highway between Grant County line and the end of the pre- 
sent oiled section at Soda Mountain, in Grant County. He was informed that 
this section, which is 12 miles in length, is partially within the National 
Forest and is to be included as a Forest Highway Project when Forest Highway 
funds are made available to finance it. The state's portion, he said, is in 
the Construction Program. The Commission instructed the Engineer to write 
Judge Higgs the details with respect to this project. 


Mr. Frank L, Calise, Secretary-Manager, Vale Chamber of Commerce, 
was present and inquired into the status of the proposed improvement of the 
John Day Highway between Unity and Ironsides. He was informed by the Engineer 
that this work is now under way. Mr. Calise also asked the Commission to 
assist the city in construction of sidewalks and curbs along the state high- 
way in their town. He was informed that it is not the general practice of 
the Highway Commission to construct curbs and sidewalks except under special 
working agreement with the city. Mr. Calise was also informed that the only 
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Parker-Schran Company, Contract No. 2820, for grading the 
Gardner Ranch-Berger Ranch Section of the Sunset Highway, in Wash- 
ington County, requested an extension of time of 90 days, fron 
April 30 to July 29, 1947, within which to complete this work. 

They attributed their failure to complete the project within the 
specified time limit to inability to secure delivery of reinforc- 
ing stcel needed in connection with construction of concrete struc 
tures, and excessive water encountered during the fall, winter, and 
spring months which prevented the subgrade drying out so the grad- 
ing operations could go forward, The Engineer recommended that the 
extension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous 
vote, not, however, on the basis of the contractor's statements. 


J. C. Compton Co., Contract No. 2624, for grade widening and 
paving on the Dixonville Marks Ranch Section of the North Umpqua 
County Road, in Douglas County, requested an extension of time of 
61 days, from July 31 to September 30, 1947, within which to com- 
plete this job. They attributed their failure to complete the 
project within the specified time limit to adverse weather condi- 
tions. The Engineer advised that the reason given by the contrac- 
tor for failure to complete the project within the specified time 
limit is substantially correct. He recommended, in view thereof, 
that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration con- 
curring therein. The Commission approved the recommendation 
unanimously, although the decision was not based on the roasons 
given by the contractor for overrunning the time linit. 


Albert W. Denton, dba Denton Construction Company, Contract 
No, 2888, for grading and paving the Ashland (Water Street -Oak 
Street) Section of the Pacific Highway, in Jackson County, re- 
quested an extension of time of 45 days, from July 31 to September 
15, 1947, within which to complete this job. He attributed his 
failure to complete the project within the specified time limit 
to delays caused by the City of Ashland in lowering its water 
mains and storm sewers and further delays caused by the telephone 
company lowering its cables, which are underground in conduit. 
The Engineer recommended that the extension of ttme requested be 
granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission approved 
the recommendation unanimously, but not on the basis of the con- 
tractor's statements. 


The Engineer reported that Contracts Nos. 2767, 2800, 2809, 
2822, 2835, 2836, 2850, 2851, 2852, and 2861 for the construction of 
state highway projects have been completed according to the requirenents 
of the contracts or modifications thereof and that said jobs are now 
ready for acceptance. The following resolution accepting the above pro- 
jects was offered and adopted by the unanimous vote of the Commission: 
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Sound Construction and Engineering Company, Contract No. 2779, for 
grading the North Plains-Gardner Ranch Section of the Sunset (Wolf Creek) 
highway, in Washington County, requested an additional extension of time 
from June 15 to September 1, 1947, within which to complete this job. 
They gave as their reason for failure to complete the contract within 
the specified time limit the high moisture content in materials excavated 
in cuts greater than six feet deep and the impracticability to haul such 
materials or to obtain satisfactory compaction in embankments, necessita- 
ting the drying out of the materials by air. The Engineer recommended 
that the extension of time requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously, subject, 
however, to the condition that a penalty will be imposed if the work is 
not completed by September 1, 1947. 


Adler Construction Company, Contract No. 2791, for grading the 
Mill Creek-Miller Flat Section of the Warn Springs Highway, in Jefferson 
and Wasco Counties, requested an additional extension of time of 31 
days, from May 30 to June 30, 1947, within which to complete this job. 
They alleged that their failure to complete the project within the 
specified time limit was due to inability to secure a competent patrol 
grader operator for final finishing work on roadbed and slopes and that 
it was also due to their inability to resume operations in the spring 
after the winter shutdown because of unavailability of required equip- 
ment. The Engineer advised that the contractor's statement is correct 
as to equipment and that the state has not incurred any additional 
expense nor the public inconvenienced by reason of the delay. He recon- 
mended that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously, not, 
however, on the basis of the contractor's statements. 


Mark Smith & Co., Contract No. 2803, for construction of a light- 
ing system along South Sixth Street, route of the Klamath Falls-Lakeview 
Highway, in Klamath Falls, requested an extension of time of 212 days, 
from December 31, 1946, to July 31, 1947, within which to complete this 
Job. They based their request on the following: That the progress of 
the paving contractor governed the completion of the lighting project 
so that they were unable to install light standards until May 1, 1947; 
also, due to adverse weather conditions they were unable to complete 
the painting until June 12, 1947; and, that the installation has been 
ready to operate since May 1, 1947, but they have been unable to make 
the required tests because the power company which is to furnish the 
electrical energy could not furnish the proper size regulator transformer. 
The Engineer advised that the statements given by the contractor for 
failure to complete the project within the specified time limit are 
Substantially correct. He recommended, in view thereof, that the ex- 
tension of time requested be granted without penalty. The Commission 
approved the recommendation unanimously, not, however, on the basis of 
the c ntractor's statements. 


14088 


(HEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared completed according to the terms of the respective contracts, 
and said jobs are hereby accepted and final payment in connection there- 
with is hereby authorized. 


Dae 


The Engineer reported a request from Mr. L. E. Neel, Agate Beach, 
Oregon, that the pedestrian underpass which it is proposed to construct acros 
the Oregon Coast Highway near Mollock Creck on the Spencer Creck-Agate Beach 
Section be moved north about one-half mile to a point opposite his real 
estate development known as "Car-Mel Beach". He advised that at this point 
the highway excavation has been daylighted so as to provide for an overlook 
and parking place for automobiles, that it is quite high above the ocean, and 
were an underpass to be constructed there it would require a pipe at least 
130 feet long. He gave as his opinion that a pass of such length is entirely 
impractical for use by children. He estimated the cost of the installation 
at Mr. Neel's development at about $4,000 compared with e cost of about 
$1,900 at Molloch Creek; moreover, he explained that the Molloch Creek sito 
was selected because the pipe could be placed under e roadbed of normal width 
only a short distance above the ocean, making the beach accessible without @ 
long trail down the face of the cliff, which would be required if the site 
requested by Mr. Neel were selected. He recommended that Mr. Noel's request 
be denied and that the Molloch Creek site be retained as originally planned. 
Tho Commission approved the recommendation unanimously . 


A delegation from Hood River, consisting of members of the County 
Court and others was present and discussed with the Commission matters per- 
taining to the truck hauling of logs over the Mt. Hood Highway. Those presen 
were John Shelldrake, County Judge; R. W. Arens, County Commissionor; Louis 
Rupp, Manager, Hood River Box and Veneer Company; and Louis Zeman, log hauler. 
all of Hood River. Mr. Arens was principal spokesman for the group. He 
advised that because of the need for logs at the Hood River Box and Veneer 
Company, the limited amount of timber availeble in this district suitable for 
construction of apple boxes, etc., and because such material is not readily 
available except adjacent to the Mt. Hood Highway, they feel it is necessary 
that the Highway Commission permit the truck havling of logs over this high- 
way, at least conditionally, after September 1 when the peak of travel on 
this highway is past. Mr. Zeman stated that he has about one million feet of 
timber in the vicinity of Barlow Pass that he would like to bring out to the 
box factory, 200,000 feet of which has now been felled. He estimated it woulc 
take him about one month to complete the hauling. He also said that for the 
most part the logs will be delivered to the box company, but the tops of the 
trees, which cannot be used by the box company, will be hauled into Hood River 
for shipment to Portland. Chairman Banfield pointed out that two things are 
involved in the hauling operations, ome being the furnishing of logs as an 
emergency proposition to the box factory, and the other being the transportin; 
of the logs to Hood River for shipment to Portland. The Commission, he said, 
wants to be as helpful as is possible in tho matter, but it also has a duty 


WHEREAS, the Engincer has reported that the following State 


Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions of 
said contracts, and that said job amp now ready for acceptance: 


Contract No. 2767, with Morrison-Knudsen Company, Inc., for 
construction of the Arthur Street Overcrossing on Front Avenue, 
Portland, Multnomah County, completed June 30, 1947 


Contract No. 2800, with A, D, Ford & Son, for construction 
of the Vadis Overcrossing on the Sunset (Wolf Creck) Highway, in 
Washington County, completed July 7, 1947 


Contract No. 2809, with E. C. Hall Co., for grading, sur- 
facing and oiling on the South Unit, Enterprise-Forest Boundary 
Section of the Enterprise-Lewiston Highway in Wallowa County, 
completed July 12, 1947 


Contract No. 2822 with Warren Northwest, Inc., for pavement 
widening on the Woodburn Section of the Pacific Highway in Marion 
County, completed May 31, 1947 


Contract No. 2835, with T. W. Thomas, for grading, surfacing 
and oiling the Tumalo-Deschutes Section of the Tumalo-Deschutes 
Secondary Highway in Deschutes County, completed May 23, 1947 


Contract No. 2836, with K. F, Jacobsen & Co., Inc., for re- 
grading and oil-mat surfacing the Hope -Derry Ranch Section of the 
Vale-West Secondary Highway in Malheur County, completed June 17, 
1947 


Contract No. 2850, with Sound Construction and Engineering 
Co., for surfacing and oiling the Kimberly-Dry Creek Section of 
the Kimberly-Long Creek Secondary Highway in Grant County, 
completed June 14, 1947 


Contract No. 2851, with Sound Construction and Engineering 
Co., for surfacing and oiling the Dry Creek-Monument Section of 
the Kimberly-Long Creek Secondary Highway in Grant County, 
completed June 14, 1947 


Contract No. 2852, with Vernie Jarl, for regrading and oil- 
mat surfacing the North Unit, Fulton Canyon Section of the Fulton 
Canyon-Wasco Secondary Highway in Sherman County, completed 
June 10, 1947 


Contract No. 2861, with E. C. Hall Co., for regrading and 
oil-mat surfacing the Cove-Union Section of the Cove Secondary 
Eighway in Union County, completed June 25, 1947 
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streets only under an agreement with the city; otherwise, the property owners 
could sue the state for damages; further, that the city mst follow its 
charter provisions which require that it obtain the consent of at least 75 
percent of the property owners affected. Following further discussion the 
Commission informed Mr. Ostendorf that it would not sign any agreement today 
or make any definite commitment with respect to the subject or take any action 
until the Chief Counsel advises that all matters pertaining thereto are 
entirely clear. 


Messrs. Clair Torry and J. W, Ring, Coos Bay, Oregon, came before 
the Commission regarding the vacation of Edward Stroot, former route of the 
Oregon Coast Highway through the Bunker Hill District, in the City of Coos 
Bay. Mr. Terry was principal spokesman. He advised that the State Highway 
Commission recently sold to them, for the sum of $2,000, a smali tract at the 
northwest corner of thé intorsoction of Edward Strect with tho now highway, 
on which they propose to construct tourist cabins; further, that they already 
have spont a considerable sum of money to level the area for their purposes, 
Dut they noed a little more land on the Edward Street side which they thought 
night: be obtainod from the state since Edward Street is only one block long 
and is very little used. He suggested that the Commission might vacate the 
westerly 20-foot portion of this street, which is all they need. The Engineer 
advised that Edward Street is a connecting road between the Oregon Coast 
Highway and the Coos River Secondary Highway. He pointed out that the west- 
erly 20-foot portion thereof has never bdDeon used because of a high mound of 
earth located thereon, so up to the present time it has been valueless for 
state highway purposes. He suggested that the vacation of that portion would 
not inconvenience anyone because traffic would still have a forty-foot street 
for ite use as in the past. The streot is under the jurisdiction of the state 
he said, having never been abandoned as a stato highway route. The matter 
was discussed at some length, but a decision was deferred until the afternoon 
session. (The matter was reconsidered during the afternoon session, at which 
time the Commission approved abandonment of the westerly 20-foot portion of 
this street on the condition that the City of Coos Bay offers no objectiong 
thereto and that Messrs. Terry and Ring will remove the mound of carth on the 
property to a lovel satisfactory to the State Highway Enginoor. Tho Chief 
Counsel was instructed to preparo the necessary papers. ) 


Mosars. William A, Bowos, Commissioner of Public Works; F, T. 
Fowler, Traffic Engineer; and Bon R. Morrow, City Engineer, Portland, came 
before the Commission at this time with rogard to the proposed Sullivan's 
Gulch Highway and the signalization and channelization of Barbur Boulevard. 


Mr. Bowes advised that in order for the City to act on the Svlli- 
van's Gulch matter it will be necessary to place the matter on the ballot for 
the 1948 May primary. He inquired as to the attitude of the Highway Commis- 
sion with respect to the City Council's resolution heretofore adopted. He 
was informed by Chairman Banfield that this is a matter on which all three 
Highway Commissioners must act because of the many angles and conditions in- 
volved, including financing, so the Commission has taken no action up to the 
presont time, thore being only two Commissioners available to discuss it. 
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to the general traveling public, and there is a limit to the concessions that 
it can make. He suggested that the Commission might consider approving the 
truck hauling of logs over this highway during hours of darkness, such as 
between 10:00 p.m. on one day dnd 8:00 a,m. om the following day, when there 
is a minimum of other classes of traffic on the highway. Mr. Zeman stated 
his’ disapproval of such hours because of the difficulty of loading his 
second load. Thoroe followed a general discussion but the Commission deferred 
its decision until the afternoon session, (The matter was discussed later 
in the session, at which time the Commission approved the truck hauling of 
logs over this highway from Barlow Pass to Hood River between the hours of 
10:00 p.m. and 8:00 a.m. m the following day, starting September 3, 1947, 
and continuing until the Engineer considers it necessary to stop such opera- 
tions in order to preserve the road surface. See ahead for further details.) 


A delegation of log haulers from Albany and other Willamette 
Valley points appeared before the Commission in the interests of night haul- 
ing of logs over state highways. The delegation was headed by Mr. L. L. 
Wimer, Albany, and included Charles Ginther, R. L. Jenkins, W, A. Mitchell, 
Emmotte Olds, M. K. Childes, all of Albany; G. E. Margin, Milwaukie; 
Theodore Sherman and Howard Alliston, Alpine; Jim Butler, Portland and 
Sweet Home; Dale Henderson, Ernest Miller, Cecil Heyne, and Ed Munsen, 
Sweet Home; John Day, Brownsville; and John A, Todd, Corvallis. Mr. Wimer 
stated that the Commission's ruling prohibiting the truck hauling of logs 
over state highways during the hours of darkness is creating a hardship on 
log haulers because, in instances where the haul is long, they are unable 
to deliver more than ono load a day. He urged the Commission to modify its 
ruling so as to permit the delivery of the second load. He said they offer 
no objections to the other features of the Commission's ruling. He suggested 
that it would be sufficient if the Commission would permit the delivery of 
loads up to 8:30 or 9;00 p.m. There followed a general discussion of this 
matter in which a number of the log haulers joined; however, the Commission 
took no action at this time. The delegation was informed that the Conmis- 
sioners would discuss this matter among themselves and might be able to give 
them an answer during the afternoon session. (The matter was i.-onsidered 
later in the session, at which time the Commission referred it t the 
Engineer and the Chief Counsel for their further study and recomavndation.) 


Hon. Ed Ostendorf, Mayor, City of Klamath Falls, came before the 
Commission at this time with regard to the deadending of 25 city streets 
which intersect the Esplanade Streot Section of the Klamath Falls-Malin 
Highway. He advised that the city has adopted a resolution providing for 
the dcoadonding of 22 of these streets with the provision that traffic from 
the remaining three streets, viz., Erie, Melrose and Erle, be allowed to 
enter Esplanade on right-hand turns only, Chairman Banfield referred to a 
provious understanding with the city which provided for the closing of all 
streets except two --- Erle and Melrose Streets --- and pointed out that now 
the city is asking that three be left open for certain traffic, and the 
Highway Commission is not particularly inclined to grant this concession. 
The Engineer advised that he could not recommond that Erie Street be left 
open. The Chief Counsel acvised that the Higtway Commission can deadond 
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ment for tho property. He gavo as his thought that this is no more than fair 
and recommonded paymont of $75 for the property rather than $50 as originally 
approved. The Commission approved tho recormondation unanimously. 


A delegation from Swoet Home, consisting of Represontative Max 
Landon, realtor; Ed Cordwoll, department store ownor; Rolly Middleton, groccr: 
and Jess Parker, City Managor, cane before the Commission with regard to the 
widoning of the Santiam Highway through this town. Mr. Parkor advised that 
right of way neoded for this improvement all has boon donatod for the purposc 
by the property owners with the excoption of onc, a Mr. Weddle, who is not 
very cooperative and is demanding exhorbitant pay far his proporty. He 
expressed a fear that if tho city should Pay Mr. Weddle for his property, the: 
the other property owners would make like domands, which would result in 
considerable expense and defer tho improvement indefinitely. Mr. Landon con- 
firmed Mr. Parkor's statoment and asked thc Commission to condomn the propert) 
and pay the costs involved. He pointed out that there is one small building 
to nove. In reply to the inquiry of the Chicf Counsel whether or not the cit) 
would pay for the land if the state condemnod it and would pay for the moving 
of the building, Mr. Parkor advised that the city has $500 which could be 
used for this purpose. The Enginoer explained that the plan is to construct 
a four-lane highway through this town, which roquircs an additional strip of 
right of way ton foot wide. The matter was discussed at considorable length, 
and as a rosult thereof the Commission referred it to the Engineer and the 
Ch #f Counsel for study and report at the next mecting. Thoy wore instructed 
to consult with the mombors of the delegation with rospoct to details. 


Messrs. Bd Roitmann and J, S. Burres, Condon, wore prosent regard- 
‘ ing improvement of the Cottonwood Grade Section of tho Wasco-Heppner Second- 
ary Highway, particularly improvonent of tho Wost Cottonwood Grade. Chairman 
Banficld oxplainod that the Highway Commission has budgeted $50,000 of state 
money to improve this section and that tho work will be donc, but it will 
take some little time to prepare the plans for contracting. They were also 
informed that, while the improvenent will not provide a standard highway, it 
will be the best that can be done with the money available and it is felt 
will adequately serve until a major improvenent can be undortaken. 


Reconsideration was given by the Commission to the matter of pernit 
ting truck hauling of logs on state highways during cortain hours of darkness 
The Engineer reportod on the accident rate during such periods as follows: 


19h 19k6 


Total vehicle accidents 11,841 15,892 
Total involving a log truck 187 369 
Month of September only, percontage 

of accidents involving a log 

truck during the hours of darkness 9.1% 10% 


He pointed out that the accident rate, relatively speaking, is no 
greater during hours of darknoss then during daylight hours. A general dis- 
cussion of this natter followed during which Cheirman Banfield expressed the 
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Mr. Bowes then brought up the matter of traffic control on Barbur 
Boulevard. He alleged that such control isineeded because of the high 
accident record, Chairman Banficld advisedithat the Highway Commission has 
not changed its attitude with respect to this project and is not in position 
today to make any promise or commitment thereto. The Cormission, he said, 
has‘not yet indicated any willingness to centribute toward the expense of 
such an undertaking; moreover, it is not particularly interested in assuming 
any of the polico powers of the City of Portland in its traffic control pro- 
blems and will not take over or assume the city’s responsibilities in that 
regard. Mr. Bowos advised that the City Traffic Engincer, Mr. Fowler, has 
prepared plans of minimum requirements to effect proper control of traffic 
on Barbur Boulevard and inquired whether or not tho Highway Commission has 
taken any ection on them. The State Highway Enginoor acknowledgod receipt 
of the plans but advised that he has not had timo to study them thoroughly 
or report to the Commission, but will do so at an carly date. The confer- 
ence was concluded with no action being takén except that tho Engineer was 
instructed to check the City's plans and report the results of his chock 
to the Highway Commission as soon as possible. 


Tho mecting adjourned for luncheon at twelve o'clock noon and 
reconvened at 2:00 p.m. in the same room with the same persons present and 
participating. 


The Chief Counsel brought up for discussion the controversy 
with contractor C, J. Eldon regarding State Highway Contract No. 2792, 
Waldport Rock Production Project, for the furnishing of crushed rock in 
stockpiles for the Oregon Coast and Alsca Highways, in Lincoln County. He 
recalled that the contractor requested annulment of the contract because 
the source from which he alleges he was told to secure his materials did 
not prove satisfactory, and he therefore demanded reimbursement in the sun 
of $7,868.43 which he clains was expended by him for development purposes. 
Tne clain has been investigatod by the Engineer, he said, who suggests 
that tho contract be canceled and a compromise settlement be mado with Mr. 
Eldon for the sum of $4,779.04 and that the Commission cither re-advertise 
the project for new bids or nogotiate with another contractor to do the 
work privately at the same unit prices submitted by Mr. Eldon. He advised 
that he concurs in this recommendation. As a result of discussion the Com- 
nission voted unanimously to cancel the contract on the basis of the recom- 
mendation --- payment of the sum of $4,779.04 to Mr. Eldon. The Commission 
also authorized negotiations with the other contractor to perform tho work 
required. An agroement with Mr. Eldon covoring the matter was signed by the 
Commission later in the day. 


The Chief Counsel also brought up for discussion a settlement 
with an "incompetent" person residing in the East who owns land which the 
state needs for the Seaside-Hug Point Section of the Oregon Coast Highway, 
in Clatsop County, being settlement No. 10827. Ho advised that this matter 
previously had boon before tho Commission, and the amount ef $50 was 
approved in payment for the land; howover, because of circumstances it is 
going to cost the grantors an additional $25 to culminate the transaction 
through tho courts, in viow of which they are asking an additional $25 pay- 
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be done unless the operators are permitted to truck haul logs six full days 
a weck. The Commission denied the request, it being the feeling of the Com- 
mission that the concession granted haulers to operate during certain hours 
of darkness will take care of their situation. 


The Engineer reported om the log-hauling operations of the Converse 

Company over the North Samtiam Highway between Sardine Creek and 
Niagara. He advised that the section of highway over which the hauling is 
taking place is still under the jurisdiction of the Marion County Court, 
which granted the company this privilege as a temporary expedient prior to 
the time that the contract was awarded for construction of the new highway. 
The movements, he said, are interfering with the operations of the highway 
contractor and are creating a dangerous condition for other highway users; 
however, the County Court is willing to cencel the permit if requested to do 
so hy the State Highway Commission. He recommended that the County Court be 
asked to cancel the permit. The Commission approved the recommendation 
unanimously. 


The Engineer requested authority to purchase three surplus buildings 
from Camp Adair which have been allotted to the State Highway Department by 
the War Assets Administration. He advised that these can be purchased for 
the sum of $850 and can be used to good advantage at the following locations: 
one for section maintenance purposes at the Hermiston Maintenance Headquarter: 
one for housing maintenance employees at the Warm Springs Junction Head- 
quarters where there are no other housing facilities, and the third to be 
dismantled for the lumber contained therein. He pointed out that the 1947 
budget contains an item of $200,000 for construction of maintenance stations 
and that to date only about $60,000 of this has been expended, so there are 
ample funds on hand to pay the cost of the three extra buildings and to re- 
establish them at the new locations. The total cost involved, he said, is 
$14,000. The Commission approved the request by unanimous vote. 


Mr. L. L. Yimer, 20g hauler, Albany, re-appeared before the Commis- 
sion and inquired as to the decision of the Commission with respect to the 
truck hauling of logs during the hours of darkness. Chairman Banfield ex- 
plained briefly that the Commission is inclined to modify its previous order 
80 as to allow a certain amount of night hauling, but definite action to that 
end has been deferred pending reports from the Engineer and the Chief Counsel 
as to the basis om which the Commission can grant such privileges. The Com- 
mission, he said, will act immediately upon receipt of these reports. 


Reconsideration was given by the Commission to the request of 
Messrs. Clair Terry and J. W. Ring for vacation of the westerly 20-foot por- 
tion of Edward Street in the Bunker Hill District of the City of Coos Bay. 
Following discussion the Commission voted unanimously to vacate such portion 
of this street on the condition that the City of Coos Bay offers no objections 
thereto and provided that Messrs. Terry and Ring will remove the mound of 
earth on the property to a level which meets with the approval of the State 
Highway Engineer. The Chief Counsel was instructed to institute the necessar) 
vacation proceedings as soon as these conditions have been satisfied. 


Sep tert, Ce Pe 
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feeling of the Commission that if a handicap is being placed on tho log-haul- 
ing industry by reason of the night hauling restriction, sonething probably 
should be done to correct the situation if that is possible from the legal 
and ongineering standpoints, particularly from the standpoint of protecting 
traffic by proper lights and othor safety features. Such concession ‘is to be 
granted only in emergency cases and would not extend through all hours of fhc 
night. If this concession is granted, he seid, it would be with the undor- 
stending that the operators would have to comply with the safety regulations 
which the Chief Counsel fecls are necessary for public protection. Comnis- 
sioner Chandlor cxplained that this privi§ege would bo granted only to allow 
a second load to be delivered to the dump in casos where a long haul ie in- 
volved. The C mmis#don referred tho matter to the Engincer and the Chief 
Counsel to work out a solution and recommendation along that line. 


The natter of permitting log hauling on the Mt. Hood Highway was 
also discussod. The Engincer recormonded the granting of this privilege for 
a linited period of time immcdiately following Labor Day and that hauling be 
confined to the hours from 10:00 p.m, to 8:00 a.n. on the following norning, 
during which time tho road would be closed to other mannor of traffic, and 
with the understanding that the road would be closed to log hauling traffic 
when conditions are such that damago is being done to the highway surface. 
It was his thought that this would permit hauling for about six woeks' tine. 
The Commission approved the Engineer's recormondation unanimously undor the 
following conditions: 


(1) The overall length of cquipmont- and load shall not exceed 
56 feet. 


(2) Botwoen Barlow Pass, M.P, 60.37, and Cooper Spur, M.P. 78.43, 
logs shall be hauled betweon 10:00 p.m. and 8:00 a.m. the following 
day. During the above hours this section shall bo closed to the public 
by moans of flagmon furnished, provided, and paid for by the pernittce 
and stationod at Barlow Pass and Cooper Spur. 


(3) No loaded logging truck will be permitted on the Mt. Hood 
Highway between Barlow Pass and Cooper Spur between the hours of 8:00 
a.m. and 10:00 p.n., but empty logging trucks will be allowed to roturn 
to the point of loading during these hours. 


(4) The hauling of logs over the Mt. Hood Highway from Barlow 
Pass to the Hood River Box and Veneer Company and to the Columbia 
River Log Dump will start on Wednesday, September 3, 1947, and continue 
until tho closing date to be determined by tho Engineer, but in no 
ovent later than November 1, 1947. 


A lettcr was presented from the Warm Springs Lumber Company, Warn 
Springs, Orogon, requesting a nodification of the Commission's rogulations 
prohibiting the truck-hauling of logs over the Warm Springa Highway on Sat- 
urday aftornoons so as to permit a sufficient accurmlation of logs tq keep 
their nill running during the winter months, which the Company alleges cannot 
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$152,466. There was one higher bidder. Each of these bidders qualified 
his bid by stating that be would not accept the award of this contract 
unless also awarded the contract for the grading and surfacing of the 
adjoining Mud Creek-Drake Section of this highway. The Commission has 
rejected all bids for both projects. 


"Grading and surfacing the Mud Creek-Drake Creek Section of the 
Warner Secondary Highway, in Lake County. E. C, Hall Co., Portland, 
submitted the low bid for this work in the amount of $202,238. Rogers 
Construction Company, Portland, submitted the next low bid in the amount 
of $206,605. All of the bidders qualified their bids by stating that 
they would not accept the award of this contract unless also awarded the 
contract for the Fremont Junction-Mud Creek Section. The Commission has 
rejected all bids for both projects. 


"Grading and bituminous macadam widening on the Waldport Section of 
the Oregon Coast Highway, in Lincoln County. Denton Construction Co., 
Portland, submitted the low bid for this work in the amount of $44 540, 
using asphalt, and $45,600 based on the use of tar. Jack Robinson, 
Waldport, submitted the next low bid in the amount of $53,019.40, based 
on the use of asphalt. He submitted no bid based on the use of tar. 

The Commission has rejected both bids. 


"Sentiam Slope and Pier Protection Project on the Pacific Highway 
Bast, in Linn and Marion Counties. Dobyns & Wobb, Salem, submitted the 
low bid for this work in the amount of $15,168. R. A. Heintz-Construc- 
tion, Portland, submitted the next low bid at $18,960. There were two 
higher bidders. The Commission has awarded this contract to the low 
bidder, Dobyns & Webb, at their bid price. 


"Widening the bridge over Dairy Creek on the Tualatin Valley High- 
way near Hillsboro, in Washington County. The low bid for this work 
was submitted by Lindstrom Bros., Portland, at $55,878. The second low 
bid was submitted by J. F. Johnston, Aurora, at $58,950. There were 
two higher bidders. The Commission has awarded the contract to the low 
bidder, Lindstrom Bros., at their bid price." 


The Commission considered and signed agreements, etc., as follows: 


Agreement with Southern Pacific Company covering installation of 
two flashing beacons at the railroad grade crossing on Park Street, in the 
City of Lebanon, being on the proposed new route for northbound Santiam High- 


way traffic. 


Agreement with the 0.W. R. & N. Company providing for an overcros- 
sing of its main line tracks in Troutdale. 


Agreement with Robena Parman for the leasing of a quarry site needed 
as a source of materials for the construction of the Condon-West Section of 
the Wasco-Heppner Secondary Highway. 


sprain eng nm ata cert 


| 
| 
\ 


14100 


At 3:00 p.m. the Commission discussed with the Engineer the bids 
received at the morning session for highway construction and approved unani- 
mously the action taken thereon as expressed by Chairman Banfield in the fo}- 
lowing public announcement made at 3300 p.m: 


"Construction of a concrete bridge over Deep Creek and a culvert 
over Rock Creek on the Milwaukie-Estacada Section of the Clackamas 
Highway, in Clackamas County. Johnson-Sterner Corporation, Portland, 
submitted the low bid for this work in the amount of $33,77). Lindstrom 
Bros., Portland, submitted the next Low bid in the amount of $36,920. 
There was one higher bid. ‘The Commission has awarded this contract to 
the low bidder, Johnson-Sterner Corporation, at ite bid price. 


"Grading and topping the Lewis and Clark River Section of the 

Saddle Mountain Park Road, Clatsop County. The low bid submitted for 
this work. was that of Grimstad & Vanderveldt, Astoria, at $8,604. 
R. C. Larson Construction Co., Astoria, submitted the next low bid in 
the amount of $8,994. There were six higher bidders. The Commission 
has awarded the contract to the low bidder, Grimstad & Vandervéldt, at 
their bid price. 


"Grading, surfacing, and oiling the Reedsport Junction Section of 
the Oregon Coast Highwey, in Douglas County. Jack Robinson, Waldport, 
submitted the low bid for this work in the amount of $13, -10. He 
offered to reduce the amount of his bid by $500 if also awarded the 
contract for construction of the Waldport Project on the Oregon Coast 
Highway, in Lincoln County. Denton Construction Company, Portland, sub- 
mitted the only other bid for thie job in the amount of $22,480. They 
stated that they would not accept the contract for the Reedsport Pro- 
Ject unless also awarded the contract for the Waldport-Project. Follow- 
ing a study of the bids, the Commission decided to reject those received 
for the Waldport Project and accordingly has awarded the Reedsport Junc- 
tion Project to Jack Robinson, low bidder, at his bid price of $13,204.10, 


"Widen the bridge over Millers Gulch on the Pacific Highway near 
Gold Hill, in Jackson County. Perkins Bros., Portland, submitted the low 
bid for this work in the amount of $7,258. The next low bid was that of 
McNutt Bros., Eugene, at $8,591. There was ome higher bidder. The Con- 
mission has awarded the contract to the low bidder, Perkins Bros., at 
their bid price. 


"Grading, surfacing, oiling, and paving the Klamath Falls (Firet 
Avenue-Esplanade Street) Section of the Klamath Falls-Malin Highway, in 
Klamath County. The Commission received only one bid for this work, 
being that of Babler Bros., Portland, in the amount of $391,746. The 
bid has been rejected. 


"Grading and surfacing the Fremont Junction-Mud Creek Section of 
the Warner Secondary Highway, in Lake County. The low bid submitted for 
this work was that of Rogers Construction Co., Portland, at $139,790. 

E, C, Hall Co., Portland, submitted the next low bid in the amount of 
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Portland, Oregon 
August 11, 1947 


The State Highway Commission met in special gession at 9:00 a.m., 
in room 715, Imperial Room, Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W, Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 
J. M. Devers, Chief Counsel 

G. W. Neuner, Assistant Chief Counsel 
H. B. Glaisyer, Secretary 


This meeting was called by Chairman Banfield for the discussion 
of matters requiring action by the full membership of the Commission. 


The first order of business was the programming of an allotment 
of Federal Lands Funds, amounting to approximately $190,000, information 
having been received from the Public Roads Administration that such funds 
very likely will be made available to the State of Oregon to finance con- 
struction of highways across public lands. The Engineer advised that a 
suggestion has been made by the Public Roads Administration that these 
funds be allocated to finance the improvement of the Follyfarm-I. 0. N. Sec- 
tion of the Rome-Princeton Secondary Highway in Malheur County, which is 
now scheduled for improvement in 1948 as a Federal Aid Secondary Highway 
Project, an amount of $375,000 ($225,000 Federal, $ 150,000 State) having 
been budgeted to finance it. He recemmended approval of the suggestion and 
pointed out that if the Commission authorizes the change, it will release 
a portion of the Federal monies now set up for this job for use on other 
work, although it will mean that the contracting of the work will have to be 
deferred somewhat. 


The Commission appeared favorably inclined towards such allocation 
of funds, but deferred a definite decision until later. The Engineer was 
instructed to submit to the Commission, at its next meeting, a list of pro- 
jects that are eligible for this class of funds. 


The Engineer brought up for discussion the matter of amending the 
State Construction Program as adopted by the Commission by resolution on 
June 27, 1946, and as amended by subsequent resolution of September 2h, 1946, 
so as to bring the official record up to date to include changes and ad- 
ditions that have been authorized by the Commission since the latter-men- 
tioned date. He submitted a list of the changes referred to, together with 
a list of five projects which he proposed for elimination from the progran, 
as follows: 
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Agreement with F. F. Criteser, et ux. for the leasing of a gravel 
pit needed in connection with the improvement of the Roaeburg-Dixonville 
Section of the North Umpqua County Road, in Douglas County. 


Agreement with the City of Salem covering the installation of a 
traffic signal at the intersection of Fairgrounds Road with North Capitol 
Street (USS9E). 


Agreement with the City of Burns covering the relocation of a por- 
tion of the Burns-Crane Highway within the corporate limits of Burns. 


Agreement with the City of Hood River providing for the installe- 
tion of a traffic signal at the intersection of Ninth Street and Oak Street 
(Columbia River Highway) in Hood River. 


Agreement with the City of Yamhill covering the installation of 
a flashing beacon at the intersection of Maple Street and Main Street in 
Yamhill, both of which stroets are state highways. 


Agreement with the City of Silverton relative to the repair of 
certain city streets in Silverton that are not on the State Highway System. 


Agreement with the City of Lebanon covering the maintenance of 
Fifth Street as a log-havling route between Oak Street and Rose Street, in 
Lebanon. 


Agreement with C. J, Eldon relative to the cancellation of his 
contract with the State Highway Commission for the furnishing of materials 
for the Waldport Rock Production Project, in Lincoln County, being State 
Highway Contract No. 2792. 


Agreement with Lyle E. Marsters and L. Flac Marsters for the 
feasing of a gravel bar from which to secure materials for construction of 
the Roseburg-Dixonville Section of the North Umpqua County Road, in Douglas 
County. 


Agreement with Clackamas County with respect to the relocation 
of the Woodburn-Sandy Secondary Highway, being an amendatory agreement to 
correct a mistake in the original agreement. 


There being no further business to come before the Commission at 
this time the meeting adjourned at 3:30 p.m. 


VT ke, ee 
' State Highway Engineer 


Commissioner 


The Commission by unanimous vote, also approved all of the pro- 
jects listed under heading "II. ADDITIONAL PROJECTS", and all of the 
UALLOTMENT INCREASES" listed under heading III in the above tabulation. 
as recommended by the Engineer. 


A resolution covering the matter was adopted by the Cormission 
following discussion of additional program matters.(Sec ahcad for re solution. ) 


The Commission had under discussion the matter of utilizing unex- 
pended balances of pre-war Federal Aid Funds, heretofore authorized to 
finance surveys and planning work, to finance projects now included in the 
State Construction Program. The Engineer explained that in 1943 the Federal 
Government authorized the use of such Federal Funds for surveys and planning 
work and under such authority the Commission approved a progran for 82 sur- 
vey projects totaling an estimated cost of $506,000, of which amount 
$314,000 represents Federal funds and $192,000 represents State natching 
funds. Fourteen of these surveys, he said, were for construction work that 
eventually did not become a part of the three-year Post War Program. He 
suggested that it would be advisable, in order that the Federal funds not be 
tied up indefinitely, or lost entirely, to eliminate the survey projects 
from the program and to utilize the funds thus released to finance ccnstruc- 
tion work included in the State Construction Program. He pointed out that 
if the Commission approves, it would make it possible to expedite construc- 
tion of some of the projects in the State Program and would eliminate con- 
fusion which now obtains in securing reimbursement from the Federal Govern- 
ment of State funds advanced to pay the cost of surveys. He recommended 
that the following five projects in the State Program be transferred to the 
1943 Federal Aid Secondary Highway Program and that the survey funds thus 
released be used to finance them, with the understanding,that there would be 
a corresponding reduction in the amount of Federal Aid to be claimed on the 
Federal Aid Survey Account: 


Estimated Federal 
Cost Share 


Tyee Road-Sutherlin, Surfacing $100, 000 $60 , 000 

East Unit, Sams Valley Highway 100 ,000 60,000 
Grad, & Surf. i 

Hilgard-Starkey, Resurfacing 30 , 000 18,000 

N. Unit, Joseph-Wellowa Lake, 30,000 18,000 
Grad., Surf. & Oil 

Fremont Highway Jct.-Mud Creek 153, 000 92,000 
Grad & Surf. 


$413,000 $248, 000 


As & result of careful consideration of this matter the Commission, 
by unanimous vote, approved such transfer of funds and projects as recon- 
mended by the Engineer. The Engineer was authorized to arrange with the 
Public Roads Administration to put the changes into effect. A resolution 
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I. PROPOSED PROJECT ELIMINATIONS 
Hood River County Bennett Pass-Cooper Spur $130,000 
Umatilla County Umatilla River Bridge Widening 32,000 
Umatilla County McDougall Camp-Pioneer Spur 230,000 
Yamhill County Town of Yamhill 5,000 
Linn County Albany Service Road 60, 000 
II. ADDITIONAL PROJECTS 
Douglas County Little River Bridge at Glide $ 32,400 
(State share only) 
Lane County Springfield Junction Turnaround 9,900 
Lane County Oak H1l Grade Separation 120,000 
Lincoln County Siletz River Bridge, Replace 50, 000 
trestle superstructure and add 
walks 
Sherman County West cottonwood Grade 50,000 
Wallowa County North Unit, Washington State 173,400 
Line-Buford Creek 
Yamhill County Anity-Hopewell, 0.5 mile grad., 22,500 
surf. and oiling 
Total $458,200 
III. ALLOTMENT INCREASES 
Clackamas County Oregon City-Canby, Paving $200,000 
($400,000 to $600,000) 
Multnomah Ccunty Parkrose, Pavement widening 63,500 


($20,000 to $80,000) 


In the consideration of this matter Chairman Banfield pointed out 
that when the Commission adopted the State Construction Program, as present- 
ly prepared, it was on the basis of distributing the funds so as to provide 
a balanced construction program covering the entire state, and, in his esti- 
mation, no project should be eliminated from this program unless another 
project of equal value in the same location is substituted for it. 


Commissioners Schaupp and Chandler were in agreerient with the 
thought as expressed by Chairman Banfield, whereupon, following discussion 
of the entire matter, the Commission by unanimous vote decided to eliminate 
from the present progran on the Albany Service Road Project, shown in the 
above tabulation under heading "I. PROPOSED PROJECT ELIMINATICNS." 
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had the attention of the Commission. The Engineer recalled that at its 

July meeting the Commission authorized him to arrange, if possible, with the 
Public Roads Administration to finance such work with the $320,000 of Federal 
Aid Funds heretofore allocated to the Forest Boundary-Jones Ranch Section of 
the Ochoco Highway, in order to expedite completion of the Warm Springs High- 
way. This transfer of funds, he said, has been approved by the local repre- 
sentatives of the Federal Government, but as yet has not been acted upon by 
the officials in Washington, D. C., although indications are that action by 
such officials will be favorable. The Engineer pointed out that when this 
matter was first discussed it was thought that $320,000 would be sufficient 
to do all the work required; however, it now develops that such sum is only 
sufficient for the grading vork involved, so it will be necessary to provide 
an additional sum of $130,000 to pay for surfacing and oiling when that work 
is ready to go forward. He gave as his thought that that part of the work 
can be financed with Forest Highway money next year if it is then available. 
The Commission approved the report by unanimous vote and authorized the 
transfer of the’Federal Aid”Funds in*confornity with the Engineer's recon- 
mendation. is completed the discussion of matters pertaining to the State 
and Federal Hid Construction:Prograns, whereupon the following resolutions 
embodying the action taken by the Commission on such programs, at this 
meeting, were adopted by the Commission by unanimous vote: 


WHEREAS, supplementing the action of the Commission, by which 
there was designated and adopted a Federal-State Postwar Program, the 
Commission on the twenty-seventh day of June 1946, designated and adopt- 
ed a State Postwar Construction Progran; and 


WHEREAS, subsequent thereto it was deemed necessary to amend 
in some respects the said State Postwar Construction Program, which 
amendments are provided for and covered in the resolution adopted by the 
Highway Commission on September 2k, 1946; and 


WHEREAS, circumstances which now prevail make it necessary and 
warrant a further amendment of said State Postwar Construction Program; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS 
COMMISSION, all members being present and voting affirmatively as 
follows: 


1. That said State Postwar Construction Program is hereby 
amended by deleting therefrom the following projects which are found in 
Part I of Exhibit A of said State Postwar Construction Program: 


Se anes aan 
Con- 


County Highway Section and Description — R.of W. Total 
on 
Douglas Elkton- Tyee Road-Sutherlin, $100,000 $15,000 $115,000 A 


Sutherlin Surfacing 
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covering this matter was adopted by the Commission following the discussion 
of additional program matters. (Sec ahead for resolution) 

In the discussion of the matter of utilizing Federal money allotted 
for surveys to pay for state construction work the Commission also considered 
the advisability of paying tho expense of all surveys with state money and 
using Federal funds only to finance construction. It was the thought of the 
Commission that less confusion would result and that the construction pro- 
gram could be handled more expeditiously if the state assumed the payment of 
all survey expense. The Commission thereupon ordered that hereafter all such 
survey expenses shall be paid with State funds. The following resolution 
with regard thereto was thereupon adopted by the Commission by unanimous vote: 


WHEREAS, the provisions of the Fedoral Aid Highway Act of 194) 
authorize the use of Federal Aid funds in payment of survey and prelimi- 
nary ongineering costs as recognized parts of highway construction ox- 
pense; and 


WHEREAS, it appears that state highway funds under the control 
of and subject to disposition by the Highway Commission are adequate to 
match all funds allocated to the State of Oregon under the provisions 
of said Federal Aid Highway Act of 1944; and 


WHEREAS, in the opinion of the Highway Commission public inter- 
ests will be best served and the postwar highway projects more expedi- 
tiously handled if all surveys and preliminary engineering costs incid- 
ent thereto are paid entirely out of state highway funds. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, by the Commis- 
sion, all members being present and voting affirmatively, as follows: 


1. That the total cost of surveys and preliminary engineering 
made for and in connection with the construction of highways, bridges 
or grade separations in which the Federal Government is involved and 
toward which Federal funds are appropriated shall be paid out of state 
highway funds, thus releasing for other highway construction purposes 
all Federal funds allocated to the State of Oregon under the provisions 
of said Federal Aid Highway Act of 1944 


2. That this resolution be entered in the minutes and records 
of the Commission as of the llth day of August, 1947, and a true copy 
theroof delivered to William H. Lynch, Division Engineer, Public Roads 
Administration, Portland, Oregon, 


The matter of completing the construction of the Warm Springs High- 
way, particularly the Forest Highway Section thereof, approximately seven 
miles in length, between Bear Springs Junction and the South Forest Boundary, 


County 


Paving, 


by whic 


and 


Con- 


Highway Section and Description struc- 


Sherman Wasco- 


Heppner 
Secondary 


Douglas North 


Umpqua 
County 
Road 


tion 


West Cottonwood Grade $ 50,000 


Bridge over Little 
River at Glide 
(State share only) 


32,400 


4. That the following project, to-wit: 


Part I of Exhibit A the sum of $400,000, 
allotment of $200,000. 


ne, a ae en TEE 


Oregon City-Canby, 


for which there was allocated in said original Program under 
shall be given an increased 


5. That the following project, to-wit: Parkrose Section, 


Pavement Widening, 
Program under Part II, 
increased allotment of $63,500. 


for which there was allocated in said original 
Exhibit A the sum of $20,000, shall be given an 


6. That this secorid amendatory resolution shall become 4 


part of said original State Pos 
and to the extent herein provided shall amend said origi 
but not otherwise. 


twar Construction Program Resolution 


nal Program 


7. This resolution shall be entered in the minutes and 


WHEREAS , 
twenty-ninth day of May, 1945, 
h the Commission selected and 
tions of state highways for impr 


WHEREAS, subsequent to the adoptio: 
war Program the Commission found it necessar 
said Program and, therefore, adopted an amendatory resolution © 
twenty-third day of September, 1945; and 


WHEREAS, existing circumstances make necessary and warrant a 
further amendment of said original Federal Aid Postwar Program; 


records of the Commission as a second amendme 
Postwar Construction Program as of August 11, 1947. 


ST 


the Highway Commission heretofore, to-wit: On the 
duly and regularly adopted a resolution 
designated state highways and sec- 
ovement as a Federal Aid Postwar Program; 


nt to said original State 


m of said Federal Aid Post- 
y to change in some respects 
m the 
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Con - 
County Highway Section and Description struc R.of W Total 
tion 


Jackson Sams Valley OE. Unit of Hwy,, Gr.& $100,000 -- $100,000 A 
Surf 


Lake Warner Valley Hwy Jct.-Muddy Cr,, 130,000 $2,000 112,000 A 
Grad.,Surf. & Olling 


Union Starkey Hilgard-Starkey, Resurf. 30,000 - - 30,000 A 
Wallowa Joseph- N. Unit, Joseph-Wallowa 
Wall. L. Lake, Gr.,Surf. & O11, 30,000 - - 30,000 A 


2. That there be deleted from said State Postwar Construction 
Program the following project which is found in Part II of Exhibit A of 
said State Postwar Construction Program: 


Con- 
County Highway Section and Description struc- R.of W, Total 
tion 


Linn Pacific E. Albany Service Rd., G-S-0 $60,000 $20,000 $80,000 D 


3. That there shall be and hereby are added to said State Post- 
war Construction Program the following projects: 


Con- 
County Highway Section and Description struc- R.of W. Total 
tion 
Lincoln Oregon Coast Siletz River Bridge, $50,000 $ 
replace trestle, 
superstructure and 
add walks 
Lane McKenzie Springfield Junction 9,900 
Turnaround 
Wallowa Enterprise- N. Unit, Washington 173,400 
Lewiston State Line-Buford 
Creek, Grading 
Yamhill Bellevue- Amity-Hopewell, 0.5 22 ,500 
Hopewell Miles, G. S. & 0. 
Secondary 
Lane Richardson- Fisher Road-Oak Hill, 35,000 35,000 
Eugene Grad., Surf.& Oil, 
Secondary Sta. 268+70-339, 1.26 
niles 
Lane Richardson- Oak Hill Overcross- 55 , 000 55,000 
Eugene ing ee 


Secondary $ 90,000 $ 90,000 


County Section and Description Construction R.of W. Total Year 
ee EEE 
Warm S s Hi No Route No.): 

Wasco Wapinitia Junction to $ 320,000 -- -- 3 


Forest Boundary,6.92 
miles, Grading 


4. The following projects heretofore on the State Postwar 


Construction Program but by proper resolution having been deleted there- 
from heroby are added to the Federal Aid Postwar Program, to-wit: 


ee RE 


Con- 
County Highway Section and Description struc- R. of W Total 
tion 
Douglas E-tton- Tyee Road-Sutherlin $100,000 $ 15,000 $115,000 A 
Sutherlin Surfacing 
Jackson Sams Valley E. Unit of Hwy , Gr. 100 , 000 -- 100,000 A 
& Surf. 
Lake Warner Hwy. Jct.-Muddy Cr., 110,000 2,000 112,000 A 
Valley Grad , Surf. & 
- Oiling 
Union Starkey Hilgard-Starkey, Re- 30, 000 -- 30,000 A 
surf 
Wallowa Joseph N. Unit, Joseph- Wallowa 
Well L. Lake, Gr., Surf & 30, 000 a a 30,000 A 
Oil 


5. That this second amendatory resolution shall become a 
part of said original Federal Aid Postwer Program Resolution and to the 
extent herein provided shall amend said original Program but not other- 
wise. 


6. This resolution shall be entered in the ninutes and re- 
cords of the Commission as a second amendment to said original Federal 
Aid Postwar Program as of August 11, 1947. 


a 


The Commission had under discussion matters pertaining to the con- 
struction of the lst Ave.,-Esplanade Section of the Klamath Falls-Malin 
Highway in the City of Klamath Falls, particularly the Engineer's proposal 
to install hot water pipes under the pavement for a short Aistance between 
the railroad crossing and the USRS Canal in order to keep the surface of the 


eee thine te 


$4120 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS 
COMMISSTON, all members being present and voting affirmatively as 
follows: 


1. That said original Federal Aid Postwar Resolution as 
amended be and the same hereby igs further amended by deleting there- 
from the following projects which are found in Part XI of Exhibit A 
of the original Program: 


LLL LLL LLL LLL LLL LLL LLL LLL LL AL ALLL CCT ete, 
County Section and Description Construction R.of W.Total Year 


U__S. Route No. 28 (Ochoco): 


Wheeler For. Bndry.-Taylor Cr, , Sta 24- $270,000 $3,000 $273,000 3 
172,2.8 Mi.Grading 


Wheeler For. Bndry -Jones Ranch, 50,000 -- 50,000 3 
Sta.2h-215, 3.6 Mi. 
Surfacing 


2. That there be deleted from said original Federal Aid Post 
war Program the following project found in Part III of Exhibit A of the 
original Program: 


i misono eas Siadoncsoues tte cand esantanmce can ms smsapictendigaisaniie 
County Section and Description Construction R.of W. Total Year 


R ichardson-Eugene , Secondary 


Lane Fisher Road-Oak Hill, Grad., $ 35,000 ‘ -- $ 35,000 1 
Surf. & Oil, sta. 268+70- 
339, 1.26 miles 


Lane Oak Hill Overcrossing $ 55,000 -- $55,000 1 
$ 90,000 $ 90,000 


3. In lieu of the deletions covered under No 1, add the 
following project: 
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ing state-owned buildings, and, while space probably could be obtained in 
privately-owned business buildings in Salem for some of the smaller depart- 
ments by scattering them around in different buildings, that would be very 
objectionable and an inefficient way of solving the problem. He pointed out 
that the Highway Department needs a new sign shop building at the State Shop 
Grounds and suggested that it might be advisable to cogetruct such a build- 
ing now for emergency use for office purposes pending the construction of a 
permanent office building. He estimated the cost to construct a suitable 
building at $160,000; however, he advised that the Department could get 
along with a partial building for the tine being which would cost only 
$75,000. The Commission deferred action on this matter until the building 
situation has been discussed with the Board of Control. 


The Chief Counsel reported the results of a conference with men- 
bers of a delegation from Sweet Home which appeared before the Commission 
at its previous meeting with regard to the widening of the Santiam Highway 
in their town. | He advised that the State Highway Engineer and he discussed 
this matter with the local people, including Mr. A. L. Weddle, the owner of 
the property under controversy, and ascertained from Mr. Weddle that he had 
offered to donate sufficient land to widen the highway, as needed by the 
State, on the condition that the City would adopt an ordinance requiring 
parallel parking of vehicles through the town, but it appears that the City 
wants to establish angle parking. It was his thought that the Commission 
should insist on a uniform right of way through the town and that if an 
agreement cannot be reached with the property owners for the additional right 
of way needed, that it bo condemned. The Engineer stated that tho highway 
through this town should be wide enough for four lanes of moving traffic and 
that he and the Chief Counsel have been working to that end. It was the 
thought of Chairman Banfield that consumation of the right of way matter is 
a City problem and that the City should be so informed, and should also be 
informed that the Commission is ready and wiliing to proceed with construc- 
tion of the highway as soon as the right of way matter has been satisfacto- 
rily disposed of; further, that the state should inaist on parallel parking 
on this thoroughfare. It was the Chief Counsel's opinion that the right of 
way should be condemned. Chairman Banfield gave as his opinion that the 
authority to condemn should be deferred pending further reports fron the 
Engineer and the Chief Counsel on the cost involved to construct the highway 
and to acquire the right of way; also that when the state improves a highway 
route which passes through a city or town, the work should be done properly 
The Commission thereupon instructed the Engineer and the Chief Counsel to 
report on the construction and right of way costs as mentioned by Chairman 
Banfield. 


(The reports referred to were presented by the Enginccr and the 
Chiof Counsel on the following day, at which time the Commission voted 
unanimously to acquire the right of way needed for the improvement, on the 
condition that the City of Sweet Home will adopt ar ordinance for the paral- 
lol parking of vehicles on this street. See ahead for additional paragraph 
and resolution. ) 


ALi 


pavement froc fron frost andicc during tho winter ronths. Commissioner Schaupp 
declared his opposition to such type of construction. The Engineer explain- 
ed details of the plan, advising that the heating of the pavement is neces- 
sary in order to avoid heavy construction expense and right of way costs 
that would result if another type of construction were employed. 


The matter was discussed by the Commission at some length and, as 
a result thereof, the Engineer was instructed to report full details of the 
matter to the Commission at its next meeting when he will be given final 
instructions. During the discussion Chairman Banfield made it clear and 
definite that the Commission does not imtend to proceed with the project 
until all matters pertaining to it, including the installation of hot water 
pipes and the dead-ending of intersecting city streets, havo been settled to 
the Commission's entire satisfaction. Commissioners Schaupp and Chandler 
concurred. 


The Engineer brought up for discussion the need for providing 
additional office space for Highway Department employees in Salem. He ad- 
vised thet the work in the Highway Department ise rapidly increasing and can- 
not be carried on efficiently without more employees, and they cannot be hired 
because there is no place to put them. The situation is such, he said, that 
it would be impossible for the Department to function properly pending con- 
struction of a new State Office Building. He advised that there is no suit- 
abe office space available in Salen, either state-owned or privately-owned, 
and indications are that the new State Office Building will not be ready for 
occupancy for two or three years. Moreover, information fron the State Board 
of Control indicates that evon when the new State Office Building is con- 
structed, there is not going to be enough space to satisfy the needs of the 
State Highway Department, so the probability is that the Highway Department 
wil? have to construct its own building. 


| 
| 
| 
| 
| 


In the general discussion of this matter Commissioner Chandler 
atated emphatically that he is in favor of the Highway Department having its 
own building. Commissioner Schaupp expressed himself similarly. Chairman 
Banfield also indicated a favorable attitude on the subject; however, he 
added that, in his estimation, the building should be part of the Capitol 
Group, and that the architectural features should harmonize with the other 
buildings in that group. It was his thought that it would be a mistake to 

> construct the building at the Highway Shops only to avoid facing the build- 
ing with marble. Commissioner Schaupp inquired as to the means of financ- 
ing the building and was informed by the Chief Counsel that funds belong- 
ing to other State Departments could be borrowed through the State Treas- 
urer. nis matter was discussed at considerable length, and as a result 
thereof, the Commission decided to discuss it with the members of the Board 
of Control before taking any action. The Chief Counsel was instructed to 
arrange a meeting with the Board on August 28, 1947, if possible. 


OS een ee 


The Engineer then brought up for discussion the matter of provid- 
ing office space to take care of the immediate needs of the Highway Depart- 
ment. He again pointed out that no space is available in any of the exist- 


eset te i74 yet 
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structure. He recommended action by the Highway Commission to limit the 

woight of loads on this bridge to the naximum weight loads authorized by Fa 
the statutes. ~The Commission by unanimous vote approved the posting of 

this bridge for such weight loads and instructed the Enginoer to post the 

bridge accordingly. * 


The Engineer presented a request from the Beutler-Quistad Lumber 
Company of West Salem for state aid in constructung a paved surface along 
the Salem-Dayton Secondary Highway in front of the company's business ; 
property in West Salen. He advised that this matter had been investigated | 
and that in order to do as tho company desires it will de necessary to recon- “7H 
struct the highway paving to a certain extent. He estimated the cost of the eH 
inprovement at approximately $ 2,190 and recommended approval of tho request 
on the condition that the state paving expense be limited to one-half of 
such amount, the company to pay the balance. He advised that Warren North- 
west, Inc., highway contractors, which has a paving plant in Salem,is willing = 
to do the work and suggested, if the Cormission approves the project, that . 
the offer of this company be accepted and that a written agreement be reached 
with Warren Northwest, Inc., covering the matter, provided that the Beutler- 
Quistad Lumber Company shall pay its sharo of the cost in advance. The Con- 
mission approved the arrangement by unanimous vote on the condition that no : . 
traffic hazard shall be creatod. 


7 
The Commission discussed ‘briefly additions and changes made in the $e 3 

highway law be reason of legislation adopted by the 1947 Oregon Legislature ee 

but deferred action thereon until a later mecting, except that in the dis- 

cussion of the so-called "Throughways" bill the Commission instructed the 

Engincer to submit a report on the zoning of highways coming under the 

throughway classification. 


A letter was presented from Mr. Hugh Russoll, Sherwood, Oregon, . 
complaining of what he understandsis the illegal use of Oregon beaches by f 
aircraft. He particularly referred to such illegal use of Roads End Beach 
north of Wecoma, in Lincoln County, on Sunday, August 3, 1947, by a pilot 
who scriously endangered the lives of pedestrians on the beach. The Chief 
Counsel explained the law covering such matters and gave as his opinion that 
no part of the shore of the occan which by law has been declared to be a ‘ 
public highway may be used for the taking off or landing of aircraft except i 
pursuant to a rormit given by the State Highway Commission and under such 
rules and regulations as tho Commission may prescribe. He was instructed by 
the Commission to convey such information to Mr. Russell. 


The Commission recessed for luncheon at twelve o'clock noon and re- 
convened at 2:00 p.m. in the same room with the same persons present and 
participating. 


The Commission discussed the appointment of one or more Assistant 
State Highway Engineers, an. Assistant Counsel, and an Auditor, pursuant to 
euthority granted by the provisions of Chapter 359, Oregon Laws 1947, and 
also discussed the appointment of a State Parks Superintendent, pursuant to 


ee 


In connection with the discussion of this matter the Commission 
also discussed briefly a similar situation on Second Avenue East, (North 
Umpqua Highway) in the City of Roseburg. The Engineer and the Chiof 
Counsel were instructed to present reports on this situation similar to 
those ordered on the Sweet Home project. 


The Chief Counsel requested instructions concerning filing state- 
ments with the Federal Power Commission and the Oregon Hydro-electric Con- 
nission setting forth the attitude of the Highway Commission with respect 
to the application of the Idaho Power Company for a preliminary license to 
construct a dam across the Snake River at what is known as the "Oxbow Dan- 
site", which will result in the inundation of a portion of the Baker-Home- 
stead Highway by the backwater from the dam. He presented a form of pe- 
tition directed to the Federal Power Commission and pointed out that it 
morely requests that the Federal Power Commission make a very careful and 
scientific investigation of the question involved before granting a prelini- 
nary permit, and that it take such steps as may be necessary to protect the 
gencral public interests and particularly the interests of the usors of 
public highways at the present time and for time to come. The Commission 
unanimously approved the petition as prepared, on the motion of Commissioner 
Schaupp, which was duly seconded by Commissioner Chandler, and thereupon 
Signed the petition. 


In this connection the Engineer requested authority to make an 
investigation as may be necessary with regard to the highway situation at 
this placo. He estimated that such investigation would cost about $500. 
The Commission approved the request unanimously. 


The Chief Counsel discussed with the Commission the matter of "No 
Parking" signs heretofore erected by the State Highway Department along 
US99E (Pacific Highway East) in the vicinity of Hubbard, Marion County. He 
advised that, according to his understanding, the purpose of tho signs was 
to eliminate congestion of traffic created by the parking of cars on the 
highway in front of a place where farm auctions are frequently held, but it 
appears that results not anticipated have taken Place, and at least two prop- 
erty owners are being seriously harmed in a financial way, one of whom is in 
the car wrecking business and the other in the restaurant business. This 
matter was discussed briefly by the Commission, but action on it was deferred 
pending additional information. The matter was referred back to the Engincor 
and the Chief Counsel for further study and to work out a solution of the 
problen if possible, it being understood that the Commission would approve 
eny joint recommendation that the Engincer and the Chief Counsel might present. 


The Engineer reported the need to post the Willamette River Bridge 
on the Hillsboro-Silverton Secondary Highway No. 140, at Newberg, for legal 
limit loads. Hoe advised that this is an old county bridge, designed yoars 
ago for an H-10 load, and that while the overstress, under ordinary legal 
loads, is quite severe it is not too great and would not damage the structure; 
however, no load heavier than maximum legal load should be allowed on this 
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The Commission next discussed the appointment of an Auditor. 
Chairnan Banfield explained briefly what the Commission has in mind in con- 
nection with the activities of the Auditing Department. He particularly 
pointed out that the Commission wishes to know the cost of cach highway 
function, and to set up its auditing organization as a separate and distinct 
department from the engineoring organization. Tho Engineer recommonded the 
appointment of Mr. Malcom Hawke, Certifiod Public Accountant, who assisted 
in setting up the Auditing Department as it now functions, and who has been 
in charge of the Auditing Department for a number of years. The Commission 
deferred a decision with respect to this appointment until the next moeting 
and refcrred the matter to tho Engincer, the Chicf Counscl, and the Secre- 
tary to submit a joint recommondation at that tine. 


Appointment of a Superintendent of State Parks next had the atten- 
tion of the Commission. Chairman Banfield advised that it is the feeling of 
the Comaission that this dopartment should function to a large extent as it 
has functioned in the past, giving the State Parks Superintendent a free 
hand in connection with all stato park matters without separating that dc- 
partnont from the Stato Highway Department and without duplicating state 
highway administrative functions. The State Parks Department, he said, 
should not be handicapped in its activitios by lack of equipment, etc., and 
its activities suould be coordinated with the Engineering Department. The 
Engineer pointed out tho necd for the services of ea Landscape Enginecr in 
working up plans for landscape work in connection with road improvencnts. 

He gave as hig thought that the matter of constructing and maintaining road- 
ways within the park areas should be delegated to the Enginoering Department 
as in the past. Chairman Banfield advised that the Commission is of the 
opinion that tho Landscape Enginecr should bo assigned to the State Parks 
Department, but his services could be loaned to the Engincering Dcpartment 
as occasion demands in connection with the design of landscepe improvencnts 
such as mentioned by the Engineer. As to construction and maintenance of 
roadways in parks, he said, that natter could probably be worked out satis- 
factorily. The Commission took no definite action with respect to the ap- 
pointmont of the State Parks Superintendent but deferred the watter ponding 
additional information. The Enginoer was instructed to discuss the natter 
with the State Parks Superintendent and presont a joint recommendation set- 
ting forth a cloarly defined plan of dolineation for the operations of the 
Parks and Engincering Departnonts. 


The Cormission next discussed the appointment of an Assistant 
Counsel and upon recommendation of the Chiof Counsel appointed Mr. Goorge W. 
Neuner to this office by unanimous votc. (This appointment was confirmed by 
fornel resolution on the following say. Seo ahead for the resolution. ) 


The Engineer rcquosted salary increases as follows: 


Present Proposed 
Name Position Salary Salar 
W. W. Stifflor Asst. Maint. Engr. $ 416 $ 434 
M. Stevenson Asst. Bridgo Engr. 416 434 


F. B. Crandall Traffic Engineer 398 434 
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the provisions of Chapter 184 of said laws. The Chief Counsel explained the 
requirements of the laws covering such appointments and the Commission's 
authority thereunder. Chairman Banfield advised that the Commission feels 
such appointments are a necessity in order to provide for greater officiency 
in the activities of the State Highway Department and that it would be to 
the best interests of the state if the appointments were made as soon as 
possible He pointed out that the Cormission is not desirous of changing 
the Highway Department personnel but prefers to fill these appointive po- 
sitions with deserving employees who are now connected with the Highway De- 
partment organization rather than to secure the services of people who are 
not acquainted with the activities of this Department; however, he said, the 
Cormzission will be obliged to act according to what it considers necessary 
in the best interests of the state to promote harmony and a greater efficien- 
cy within the orgenization He requested the Engineer's recommendation 
with respect to the appointments on the basis that he would be responsible 
for the actions of his subordinates as designated in the law. 


Chairman Banficld also asked the Engineer to submit an organization 
chart showing the duties that would be assigned to each of the Assistant State 
Engineers in the event more than one is appointed. He also stated that it is 
the fecoling of the. members of the Commission that tho Assistant State High- 
way Engineers, rathor than the State Highway Engineer himself, should make the 
personal contacts with officials of cities and counties so as to afford the 
cities and the counties the opportunity of appeal to the State Highway Engi- 
neer if thoy are not satisfied with the decisions of the Assistant State High- 
way Engineers, rather than appealing to the Commission. The Engineer was in- 
structed to bear this in mind in recommending engineers for consideration as 
Assistant State Highway Engineers. 


The Engineer advised that there is no question but that he needs 
at least one assistant now, and possibly two later on, to take care of thc 
routine engineoring problems which arise, which would then give him nore time 
to study the important onginecring problems. He gave as his thought that if 
the Commission feels two Assistant State Highway Engincers cdhould be appointed 
now that one of them should be placed in charge of surveys and construction 
and rolated activities and the other should be placed in charge of maintenance 
operations and related matters. With this in mind he recommended as his first 
choice for appointment as First Assistant State Highway Engincer Mr. W. C. 
Williams, Division Engineer with headquarters in Portland, and as Second As- 
sistant State Highway Engincer he recommended Mr. W. W. Stiffler, Assistant 
Maintenance Engineer with headquarters at Salem. He also mentioned the nanes 
of several other engineers now connected with the Highway Department organi- 
zation who are qualified to assume the responsibilitics of these positions 
The matter was discussed at considerable length but action thereon was de- 
ferred by the Commission pending tho furnishing of additional information of 
@ personal nature with respect to each of the engineers whose name had been 
mentioned in this discussion. The Engincer was instructed to obtain such in- 
formation and to report’ it to the Commission on the following day(see ahead 
for additional paragraph on this matter and for the Cormissions' resolution 
appointed two Assistant State Highway Engineors and Assistant Counsel). 
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‘ Pursuant to instructions from the Commission on the previous day 
the Engineer presonted an organization chart, showing his ideas with respect 
to the assignment of duties under the organizational set-up proposed by the 
Commission as outlined on the previous day, and the personal information 
requested by the Commission on the previous day with respect to the Engi- 
neers who aro being considered for appointment as Assigtant State Highway 
Engineors, and explained details thereof, This mattor was discussed at some 
length during which Chairman Bonfield advised that the Commission has de- 
cided to appoint two Assistant State Highway Engincers, one as lst Assist- 
ant who will be in charge during tho absence of the State Highway Engincer, 
and the other as 2nd Assistant, howover, whatever the Highway Commission nay 
docide to do at this moeting igs subject to change 4n the intorests of pro- 
noting harnony and efficiency in the State Highway Department. As 4 result 
of this discussion the Engincer was instructed to prepare a new chart show- 
ing,among other things, each depertnent hoad and his assistant; also showing 
that the Auditor is to report direct to tho State Highway Commission with 
copies of his report to go to the Engineer and the Chicf Counsel, the Parks 
Suporintondent to report direct to the Commission, and the Landscape Engi- 
neer to report to the State Parks Superintendent, with the loan of his 
sorvices when necossary to the Enginocer ing Department, and other dotails. 


The Chief Counsel reported further on the widening of the Santian 
Highway through the Town of Swoet Home, particularly with regard to the 
acquisition of property from Mr. A. L. Weddle and othors. He recormonded, 
in order to dispose of this mattcr, that the Highway Comission undorwrite 
tho cost of acquiring this right of way on the condition that the City of 
Swect Home will onact ordinancos providing for paralicl parking of cars and 
will do whatever is necessary to stop tho present practice of diagonal park- 
ing. It was his thought that the right of way could bo acquired at 4 noni- 
nal expense in tho event the city cooperates to the extent recommended. The 
Cormission approved the recommendation and thereupon authorized condemnation 
of the right of way, if nocossary, 
Tho following resolution with rogard thereto was 
by unanimous vote: 


adoptod by the Cormission 


WHEREAS, by virtue of the laws of the Stato of Oregon, the 
State Highway Cormission js authorizod and gmpowered to acquire by 
purchase, agreement, donation, or by the exorcise of the powor of 
eminent donain real property and/or any right or interest therein 
necessary jor deemed necessary for rights of way, cither for original 
location or for widening, straightening, or otherwise changing already 
established highways, whethor within or without the corporate linits 
of cities and towns, togethor with rights of access from abutting prop- 
erty thereto, or for shops, oquipnent sheds, office buildings, 
maintenance sites, patrolnen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, woighing stations, broad- 
casting stations, and/or for appropriation, acquisition, or manufacture 
of roadbuilding naterials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any statc high- 
way so as to provide for the safety of the traveling public, and/or for 


. 
12 


whon the city has fulfilled its obligation. 


TE LE I TEN 


1211 


The Engincer advised that all of these men are classified under the 
Civil Service ruling as Civil Engineers Grade 4, for which there is a salary 
range of $380 to $470 per month. He gave reasons for justification of tho 
increases and recommended approval of the request. The Commission approved 
such salary incroases by unanimous vote upon motion of Commissioner Schaupp, 
which was duly seconded by Commissioner Chandlor, retroactive to July 1, 1947, 


The Chicf Counsel recommended a salary of $500 a nonth for Mr. 
Goorge W. Neuner, nowly-appointed Assigtant Counsel, He advised that this is 
en increase in salary from $405 to $500 a month and has been approved by the 
Attorney Goneral. The Commission approved the recommendation by unanimors 
vote upon motion of Commissioner Schaupp, which was duly seconded by Comnis- 
sioner Chandler, such increase being retroactive to July 1, 1947. ; 


Next under discussion was the matter of granting increases in sala- 
rics to the State Highway Engineer and the Chief Counsel. Chairman Banfield 
suggested an increase of $100 per month for each. Tho suggestion was adoptod 
by unmaninous vote upon motion of Commigsioner Schaupp, which was seconded by 
Cormissioner Chandlor. It was understood that these increases would be rotro- 
active to July 1, 1947. 


Mr. E. J. Stack, engineer representing the C. D. Johnson Lumber Co., 
was prosent with respect to the agreement between the Company and the Highway 
Commission relative to construction of a pedestrian walk on state highway 
property at the south end of the Yaquina Bay Bridge at Newport. He advised 
thet they have had to change their plans with regard to their development to 
facilitate the loading of the Company's boats at this place, which nocessi- 
tates the driving of dolphins inside of the fonder piling on the upstrean 
side of the bridge on the state highway right of way, and he requested per- 
mission from tho Commission to maintain these pilings on the state's property. 
The Chiof Counsel advised that he has discussed this matter’with the Bridge 
Enginecr, Mr. G. S. Paxson, who offers no objections to the improvement fron 
the bridge standpoint. Tho Commission approved the request by unanimous vote 
upon notion of Cormissioner Schaupp, duly seconded by Commissioner Chandler, 
subject to the condition that the Engineer and the Chief Counsel, on further 
investigation, are of the opinion that that is the proper thing to do. If 
approved by thom, the matter is to be covered by appropriate written agree- 
ment. (Tho arrangenont was later approved by the Engineer and the Chiof 
Counsel and a pormit authorizing such use of the state's property was exe- 
cuted. ) 


The neoting adjournod at 4:45 p.m. to reconvene on the following 
norning at 10:00 a.m. in the same roon. 


Portland, Oregon 
August 12, 1947 


The mecting of the State Highway Commission reconvened at 10:00 
a.m. in Room 715, Imperial Hotel, with all Commissioners, the State Highway 
Engineer, the Chief Counsel, the Assistant Counsel, and the Secretary 
presont. 
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3. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the detormination, description, and acquisition 
of said real properties, and said Enginoer is further instructed to 
prepare and gubmit to the Legal Departmont necessary and adequate de- 
scriptions of the gaid real properties, which gaid ¢oescriptions shall 
be available for the preparation of any deed or deeds or other instru- 
nent or instruments necessary to complete the acquisition of said prop- 
erties whether said properties be acquired by purchase, donation, agroee- 
nent, or by the exercise of the power of eninent donain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Cormission, be and he is hereby request- 
ed, authorized, and directed to attempt to agree with the owners of 
said real properties and/or with the tenants or persons in possession, 
if there be any, with respect to the compensation to be paid for the 
taking of the same and the damage, if there be any, and in the event 
that no satisfactory agreenent can be reached then it is hereby further 
resolved that J. M. Devers, Assistant Attorney Generel and Chief Counsel 
for the State Highway Cormission, be and he hereby is requested and 
authorized to commence and prosecute to a final determination such suit 
or action, or suits or actions, as may be necessary and appropriate to 
acquire title to the said parcels of real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said above described real properties, or either of them, or any 
interest therein, the said J. M. Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
guch stipulation, agreement, or admission’ in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission as of the twelfth day of August, 1947. 


i 


Footnote: 

(*) The names of the property owners and the detailed descrip- 
tions of the respective parcels of real property mentioned in this reso- 
lution are attached to the original resolution on file in the office of 
the State Highway Commission, Salem, being Resolution No. 85, under the 
heading "Real Property Condermation Resolutions” and said descriptions 
by this reference are made a part of this ninute entry to the sale ex- 
tent as if copied in full herein. 
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the culture of troes the preservation of sconic places and other 
objects of attraction jor scenic value adjacent to, along, or in close 
proxinity to state highways, or which may be conveniently reached fron 
or by a public highway, and/or for the development and maintenance of 
parks, parking places, aute camps, camp sites, roadside development, 
recreational grounds or resorts, forost or timbered aroas, or other 
places of attraction and scente value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes 

of the Oregon Highway Code, and/or for flight strips, airficlds, access 
roads, public highwhys, or for any other purpose designated by the 
United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land hereinafter described are each|and both 
necessary for the specific and particular purposes hereinafter express- 
ly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RECOLVED by the State 
Highway Cormission as follows: 


1. That the Commission does hereby find and declare that 
the parcels of real property hereinafter described are each and both 
necessary for tho accomplishment of the purposes hereinafter cxpress- 
ly and specifically set forth, which said real properties and the 
specific purposes for which the same are being acquired are described 
as follows, to-wit: 


Real property owned by Vivian Weddle Long, which proporty is 
located in the southwost quarter (SWE) of the northoast quarter 
(NEG) of Section 31, Township 13 South, Rango 1 East, W. M. Lim 
County, Oregou, and is more particularly described on the attached 
Sheot and designated as Parcel No. 1, and is further idontificd in 
the records of tho Highway Commission as file R 13458, which prop- 
erty is being acquired for right of way purposes in connection with 
the Santiam Highway; and * 


Real proporty owned by A. L. Weddle, which property is locatod 
in the southwest quarter (SWi) of tho southeast quarter (SEL) of 
Section 31, Township 13 South, Range 1 East, W M., Linn County, 
Oregon and is more particularly described on the attached sheet and 
designated as Parcel No. 2, and is further identified in the records 
of tho Highway Commission as file R 13497, which proporty is being 
acquired for right of way purposes in connection with the Santian 
Highway .* 


2. That the Commission does hereby find and declare that cach 
of tho said doscribed parcels of real property is necessary and acquisi- 
tion of the same by the State is required for the specific purposes hero- 
inabove set forth, and the said properties are being acquired for the 
expross and specific purposes in this resolution set forth. 
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notter. In the general discussion that followod, Mr. Stiffler stated that he 
belioved he could qualify for this appointment from an engincering standpoint 
as Woll as from the standpoint of working in harmony with the other adninis- 
trative officers. He stated that 4f he receives tho appointment he will do his 
utmost to cooperate and work in harmony with the other administrative officers 
in every rospect according to the wishes and the desires of the Commission. Ho 
thanked tho Camission for any consideration that may be given to him in this 
appointment. Following Mr. Stiffler's departure, the Commission discussed the 
matter further among themselves and as a result thereof eppointed Mr. stifflor 
Socond Assistant State Highway Engincer, upon motion of Commissioner Schaupp, 
which was duly soconded by Commissioner Chandler. 

The following resolution covering the appointment of W. C. Willians 
as First Assistant State Highway Enginoer, W. W. Stifflor as Second Assistant 
State Highway Engineer, and G. W. Neuner as Assistant Counsel was thereupon 
adopted by the Commission by unanimous vote upont motion of Commissioner Schaupp, 
which was duly seconded by Cormissioner Chandler: 

WHEREAS, by virtue of the authority provided in Section 100-113, 
0. C. L. A., as amonded by Chapter 359, Orogon Laws, 1947, the Highway Com- 
mission is authorized to appoint a State Highway Engineer and one or moro 
Assistant State Highway Engineers, and under the same statute the Cormis- 
sion is authorized to appoint a Chicf Counsel and an Assistant Counsel; and 


WHEREAS, prior to the amendment of said statuto but by virtue of 
the provisions of Section 100-113, 0. C. L. A., the Commission appointed 
R. H. Baldock as State Highway Enginocr, whose term of office has not yot 
expired; and 

WHEREAS, in the opinion of the Commission the work of the Depart- 
nent and the business of the Commission can bost be served by the appoint- 
nont of Assistant State Highway Engincers to serve tho Highway Cornmission 
in such capacity; and 

WHEREAS, prior to the amendment of said statute, the Cormission, 
under authority provided in Section 100-113, 0. C. L. A., appointed J. M. 
Devers as Chief Counscl, whose torn of office has not yet expired, and 
under tho same statute appointed G. W. Neuner to serve as Assistant Counsel 
at the pleasure of the Commission; and 

WHEREAS, it is the opinion of the Commission that under and by 
virtue of the authority provided for in said Chapter 359 an Assistant 
Counsel should be appointed; and 

WHEREAS, after investigation and upon due gonsideration, it is 
the opinion of the Cormission that W. C. Williams is a compotent civil 
engincor and is well qualified by technical training as well as by pract- 
ical experience in highway engineoring, and by reason of said qualifica- 
tions is a competent person to serve as Assistant Stato Highway Engineer; 
and 
WHEREAS, it is the opinion of the Commission upon due investiga- 
tion and consideration that W. W. Stiffler is a competent civil enginccr 
qualified by tochnical training end by practical experience in highway ongi- 
nooring, and by reason of said qualifications is a competent person to 
sorve as Assistant State Highway Engineer; and 
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Chairman Banficld also brought up for discussion mattors portain- 
ing to a now highway construction program. The Commission, he said, is of 
the beliof that it would be possible to defer the construction of numerous 
major projects for a mumbor of yoars if a reasonable oxpenditure of money 
wore made for rovamping the existing highways by cutting back the cornors 
and widening turns. Tho Commission, he said, has in mind an expenditure of 
approximately $2,000,000 for such purposes. Tho Enginecr was theroupon in- 
structed to prepare a report on the subject. 


Mr. W. C. Williams, Division Engincer, Portland, appeared before the 
Commission et this time by request regarding the appointment of an Assistant 
Stete Highway Engiaocr. Chairman Banfiold oxplained that the Commission has 
in mind the appointment of two assistant state highway engincers to aid the 
State Highway Engincor. in the discharge of his many dutios, it being the bde- 
lief of the Commission that such appointments will provide for greater effi- 
ciency in the functioning of the State Highwey Department. He outlinod the 
requirements of such appointments, particularly pointing out that persons who 
ere appointed to fill those positions not only must be qualified from an engi- 

’ neoring standpoint but also must be able to cooperate and work in harmony with 
the other administrative appointees so as to promote maximum officioncy in the 
Highwey Department organization. A general discussion of the matter followod 
during which Mr. Williams stated that he believes ho is qualified to fill such 
a position and expressed appreciation for any consideration that the Commission 
might give him in making the appointment. He advised tnat if he receives the 
appointmont he will do his utmost to ploase the Commission in every way, that 
he will work in harmony with the othor administrative officers and will coop- 
crate with them to the best of his ability in an ondeavor to carry out the 
wishes and desires of the Commission and to promoto harmony and efficiency in 
the organization. Following Mr. Williams' doparturo, the Commission discussed 
the matter further and as a result theroof voted unanimously to appoint Mr. 
Williams First Assistant State Highway Engineer. The action was taken upon 
suction of Commissioner Schaupp, which was duly socondoed by Commissioner 
Chandler. (See resolution ahead for formal appointment. ) 


The question of salaries to be paid tho First Assistant and Second , 
Assistant State Highway Enginecors wes thon discussod, and it was unanimously 
decided that the salary of the First Assistant State Highway Engineer should 
bo $525 por month and that of the Second Assistant State Highway Engineer, 
$500 per month. 


The Commission discussed informally matters pertaining to the fur- 
nishing of additional office space for State Highway Departmont omployees 
located in Salom but again deferred action thorcon ponding a conference with 
the State Board of Control. 


Recess was taken for luncheon at twelve o'clock noon. The meeting 
reconvened at 2:00 p.m. in the same room with the samo persons present and 
participating. 

Mr. W. W. Stiffler, Assistant Maintenance Engineer, Salen, appeared 
before the Commission by request regarding the appointment of a Socond Assist- 
ant State Highway Engineor. Chairman Benficld outlined to Mr. Stifflor what 
the Commission has in mind, as was done in the case of the appointment of the 
First Assistant State Highway Engineer, and inquired as to his feelings in the 
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motion of Mr Willians at a salary of $380 per month; Mr. I. A. DeFrance, 
Assistant Maintenance Engineer, Salem, was recormended for the vacancy 
created by the promotion of Mr. Stiffler at a salary of $380 per month; Mr. 
L. R. Chandler, Resident Engineer, Pendleton, was recommended to fill the 
vacancy created by the promotion of Mr. A. G. Skelton, at a salary of $360 
per month; Mr. R. B. Sipprell, Assistant Maintenance Engineer, Salem, was 
recommended as Director of Permits at a salary of $340 a month. The recon- 
mendations were approved by the Commission by unanimous vote upon motion of 
Corinissioner Schaupp, which was seconded by Coumissioner Chandler. 


The Commission had under discussion an increase in salary for the 
Cormission's Secretary, Mr. H. B. Glaisyer, and by unanimous vote approved 
a salary of $475 a month, effective as of July l, 1947. 


There being no further business to come before the Commission at ‘ 
this time the meeting adjourned at 3:45 p.n. 


State Highway Engineer ; 


g : 4 c 3 7 ? 


Secretary YY 


Cormissioner 


WHEREAS, it is the opinion of the Commission after due con- 
sideration that G. W. Neuner, who is admitted to practice before the 
courts of the State of Oregon, the United States District Court for the 
District of Oregon, and the Supreme Court of the United States, and who 
has had several years experience as a practicing attorney, is competent 
to serve as Assistant Counsel, 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Comnis- 
sion, all menbers being present and voting affirmatively, as follows: 


1. That W. C. Williams be and he hereby is appointed Assist- 
ant State Highway Engineer to serve in such capacity during the pleasure 
of the Cormissicn. 


2. That W. W. Stiffler be and he hereby is appointed Assistant 
State Highway Engineer to serve in such capacity during the pleasure of 
the Comnission. 


3. That G. W. Neuner be and he hereby is appointed with the 
a of the Attorney General, as Assistant Counsel to serve in such 
capacity for the period of four years. 


4. That the said W. C. Willians shall serve as First Assist- 
ant State Highway Engineer, and the said W. W. Stiffler shall serve as 
Second Assistant State Highway Engineer under the State Highway Engineer, 
but subject, nevertheless, to such orders, instructions and directives 
as the Commission from tine to tine nay find necessary to order and pre- 
scribe. 

5. That W. C. Willians as First Assistant State Highway Engi- 
neer shall, in the absence of the State Highway Engineer, have full au- 
thority to perform any duty required or permitted by law to be perforned 
by the State Highway Engineer. 


6. That the said G. W. Neuner shall within the meaning and 
purpose of said Chapter 359 serve in the capacity of Assistant Counsel 
and shell, as provided in said law, serve under the direction of the 
Chief Counsel, and in the absence of the Chief Counsel said Assistant 
Counsel shall have full authority to perform any duty required or permit- 
ted by law to be performed by the Chief Counsel. 


7. Before entering upon the discharge of their respective du- 
ties the said W. C. Williams, W. W. Stiffler and G. W. Neuner shall take 
and subscribe the usual official oath. 


8. That this resolution be entered in the ninutes and records 
of the Cormission as of the twelfth day of August, 1947. 


The State Highway Engineer recommended the following appointments 
necessitated by the promotion of Mr. Williams and Mr. Stiffler: Mr. A. G. 
Skelton, District Maintenance Superintendent was recommended as Division 
engincer for Division I,Portland, to fill the vacancy created by the pro- 
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in the Green Room of the Imperial Hotel. Present were? 
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Portland, Oregon 
August 25, 1947 


The State Highway Commission met in regular session at 9:00 a.m. 


T, H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C, Williams, First Assistant State Highway Engi:eer 
W. W. Stiffler, Second Assistant State Highway Ergineer 
J. M. Devers, Chief Counsel 

H. B. Glaisyer, Secretary 


The Commission, by unanimous vote, approved the minutes of the 


meeting held on June 16 and 17, 1947. 


The State Parks Superintendent reported on the folloving park 


matters: 


1. Proposed acquisition of Federal Recreational De nonstration 
Project adjacent to Silver Creek Falls State Park: ‘The Parks Superin- 
tendent advised that this area contains approximately 6,000 acres and 
that it is now possible to obtain it from the Federal Govermment as & 
gift on the condition that the state will operate it in conformity with 
past policies and practices. He advised that a former Highway Commis- 
sion, of which Mr. Leslie M. Scott was Chairman, approved acquisition 
of the area for state park purposes, but it has taken 12 years to accon- 
plish it. Following considerable discussion of this matter, the Commis- 
gion deferred its decision pending further study and report from the 
Parks Superintendent as to the details of the obligation that the Commis 
sion would assume if it accepted the area 4s part of the State Parks 
System. The report is to show exactly what the Commission is acquiring 
if it accepts the Government's offer and what it is going to cost the 


state for development, operation, etc. 


2. Proposed acquisition of timber land bordering on Elbow Leke on 
the Oregon Coast Highway, in Douglas County: The Parks Superintendent 
advised that this is 4 partielly-timbered tract, containing about 40 
acres of land, which is owned by the Sparrow Interests and will make a 
valuable addition to the State Park System. He suggested that the Right 
of Way Department be authorized to negotiate for the purchase of it. The 
Commission approved the suggestion and instructed the Chief Counsel to 
report on the matter at the next meeting. 


3. Suggestion of the Astoria Kiwanis Club that the state acquire 
a portion of the Ft. Stevens Military Reservation for state park pur- 
The Parks Superintendent advised that this Reservation is to be 
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8. Report on operations of park maintenance crews along the Upper 
Columbia River Highway: The Parks Superintendent exhibited pictures 
showing vistas opened up along this highway by crews under his jurisdic- 
tion. The Commission took no action in the matter, 


The Assistant Counsel, Mr. J, W. DeSouza, requested authority to 
purchase certain parcels of real property that are needed for various highway 
improvements throughout the state. He submitted a list of such properties, 
together with the offer that he recommended in connection with each parcel. 
Following careful consideration ef each item, the Commission approved the 
request and by unanimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and 


WHEREAS, as a result of negotiations carried on with the owner< 
of the property required, options have been obtained, which options have 
been considered by the Coumission, outlining the bases of settlement 
which have been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared accoptable to the State Highway Commission 4s bases of settlement 
for the properties involved, and that the acquisition of the properties 
should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the sevoral offers or base: 
of settlement, hereinafter enumerated be, and the same hereby are 
approved and accepted, and that the Attorney for the State Highway Com- 
mission be and he hereby is instructed to complete the acquisition of 
the said properties and to take title thereto in the name of the State 
of Oregon. The said properties hereby ordered and authorized to be 
acquired are as follows: 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 
10684- Multnomah County 
Right of Way and Slope Easement 
ho8 sq. ft. at 24 1/2 #¢ 
sq. ft. $ 100.00 $ 100.00 McCallister 
Plus 35 foot slope ease- 
ment 


“pate: 


interested, he will investigate the matter and report his findings. The 
Commission ordered a report. 


4, Petition for development of ocean wayside along the Oregon 
Coast Highway south of Waldport: The Parks Superintendent advised that 
a@ petition has been received signed by 8 :aitiiens: of Waldport and 
vicinity asking for development of this area, which is known as Wakonda 
Beach; further, that the property is now state-owned and that he has 
plans for construction of an access road to it, and when such access has 
been provided it is his intention to work up plans for development. The 
Commission ordered that the petitioners be so informed. 


5. Report on receipts from sale of Vista House concession: The 
Parks Superintendent reported information from the concessionnaire that 
during the month of July gross sales amounted to $19,075.95, of which 
the state's share, according to contract agreement, amounted to $2,031.98. 
The Commission approved the report. 


In this connection the Parks Superintendent advised that the pre- 
mises are not being kept in first class condition due to the heavy sale 
of popcorn and soft drinks, and there is considerable amount of debris 
accumulation, paper sacks, pop bottles, etc. He suggested that the 
sale of such commodities be prohibited, The Chief Counsel pointed out 
that the contract for this concession provides that the concessionnaire 
must keep the premises in a clean condition. During the discussion of 
the matter Chairman Banfield expressed the opinion of the Commission 
that the place must be kept clean, and if the concessionnaire cannot 
keep it that way, then perhaps the state should take it over. In the 
meantime, however, it is up to the State Parks Superintendent to see 
that the concessionnaire lives up to the agreement. 


6. Report on receipts from sale of concession in Silver Creek Falls 
State Park: The Parks Superintendent reported that the gross sales 
amounted to $7,329.76 during the month of July, of which the state's 
share was $219.89. The Commission approved the report. 


7. Proposed purchase of the Paul Baird property adjoining Rocky 
Creek State Park on the Oregon Coast Highway: The Parks Superintendent 
advised that this matter was before the Commission several meetings 
ago, but a decision was deferred pending the adoption of a permanent 
location for the highway at this point. He gave as his understanding 
that such location has been approved, and he inquired whether or not the 
Commission is now ready to pass on the purchase of the Baird property. 
He recommended purchase of the property, which consists of 42 acres of 
land, in order to protect the present park area. During the discussion 
of this matter Chairman Banfield pointed out that the property under dis- 
cussion is a steep hillside, and, in his estimation, should not be 
acquired unless it is needed for right of way for the highway improve- 
ment. Commissioner Schaupp expressed himself similarly. The matter was 
referred back to the Engineer and the Parks Superintendent to advise 
just what portion of the property is needed as right of way, it being 
understood that the Commission will acquire such portion but not the 


balance. A joint report is to be rendered to the Commission at the next 
mee ting . 


pletion Secretar ati 


LA Se rr rr 


14008- Jones, William P. 
Scale Site 
Option expires 
January 30, 1948 
0.45 acre at $500.00 
Allowance - damages to 
the balance (4.5 acres) 225.00 
Allowance ~ damages - 
right of way within 20 
feet house 


225,00 


150.00 


CARLTON-CHEHALEM VALLEY SECTION, YAMHILL COUNTY ROAD 


13472- Courtemanche, L. A. and Louis Courtemanche 
Right of Way 
Option expires 
January 22, 1948 


3.33 acres at $200.00 666.00 
261 rods fence at $2.00 522.00 
2 gates at $20.00 40,00 
Severance - 25% $2,000 

value ; 00 


13471- French, Stuart M. and Gertrude E. French 
Right of Way 
Option expires 
January 23, 1948 
5.93 acres at $200.00 
240 rods fence at $2.00 
rod 
10 anchor posts at $2.50 
each 25.00 
2 gates at $20.00 each 40.00 
Severance - 25% $3,200 
value 


1,186.00 


480.00 


800 .00 


13469- Pearson, Emil W. and Clarice F. Pearson 
Right of Way 
Option expires 
January 23, 1948 


MILWAUKIE-ESTACADA SECTION, CLACKAMAS SECONDARY (CON'T) 


0.38 acre at $200.00 76.00 
77 rods fence - move - 
at $1.25 rod 96.25 


1,728.00 


2,531.00 


172.25 


McChesney 


Benson 


” 


FOREST GROVE-HILLSBORO SECTION, TUA .. ‘IN VALLEY HIGHWAY 


4733-A Jackson, Mery and M, N. Mockley and Marie M. Mockley 

Right of Way, Channel Widening and Borrow Pit 

Option expires 

February 7, 1948 $ $ 
0.33 acre ($600.00 per- 
acre) lump sun 200.00 
0.83 acre - channel 
change, borrow pit, at 
$481.93 acre 400,00 600.00 Benson 


4740-A Kummer, H. N. 
Right of Way 
Option expires 
February 7, 1948 


0.14 acre at $500.00 70.00 
33 rods fence at $1.50 
rod 49.50 


Allowance - cutting off 
barn, boarding up side 100.00 
Allowance - new roof over 


stock pens 300.00 
Allowance - removing cak 
tree _ 30.50 550.00 2d 


MILWAUKIE-ESTACADA SECTION, CLACKAMAS SECONDARY 
13975- Ruschka, George B. 
Easenent executed 
0.14 acre - easement - 


detour 7.00 
18 rods fence at $1.00 
rod - move 18.00 25.00 Parker 


13974- Lumber Products, Inc. 
Easement executed 
0.14 acre - easement - 


detour 7.00 
18 rods fence at $1.00 
rod - move 18,00 25.00 ¥ 


| 


13973- Hohenadel, Elmer J. and Irone G. Hohenadel 
Right of Way 
Option expires 
Januery 27, 1948 
0.17 acre at $250.00 42.50 42.50 McChesney 


(Con't) 


CARLTON-CHEHALEM VALLEY SECTION, YAMHILL COUNTY ROAD (CON'T) 


13467- Olson, Emma G. and Wm. B. Olson 


Right of Way 


Option expires 
February 18, 1948 $ 


Right of Way 


13469-A Pearson, Emil and Clarice Pearson 


0.06 acre at $200.00 12.00 


Option expires 


February 20, 


1948 


0.03 acre at $200.00 6.00 


18 rods fence to move 


13474- Hagerty, Lile 
Right of Way 
Option expire 
February 20, 


PRINGLE CORNER -McMINNVILLE SECTION, SALMON RIVER HIGHWAY 


at $1.25 rod 22. 


G. and Norma Porter 


8 

1948 
0.69 acre at $200.00 138.00 
29 rods fence at $2.00 

rod 58.00 
1 gate 1 allowance 20.00 


13198-A Phillips, Rosa McPhillips 
Hauling Road and Channel Change 
Option expires 


February 3, 


13198-A Phillips, Rosa McPhillips 
Borrow Pit Easement 


1948 
0.96 acre at $75.00 72.00 


Have executed easement 


2.38 acres at $100.00 238.00 
2.00 acres at $50.00 100.00 


13977- Townsend, Winnifred G. and Ellery Townsend 
Borrow Pit Lease 
Lease expires 


September 1, 


GILLESPIE CORNERS-DOUGLAS COUNTY LINE SECTION, TERRITORIAL HIGHWAY 


13508- Cline, Alber 
Quarry Lease 


1948 
1.08 acres at $100.00 108.00 


(1 year lease) 


t G. 


Damages to property ac- 
count work done pros- 
pecting for materials 150.00 


28.50 


216.00 


72.00 


338.00 


108.00 


150.00 


Benson 


Witt 


Stain chtniceconacl utc 


Vy 


CARLTON-CHEHALEM VALLEY SECTION, YAMHILL COUNTY ROAD (CON'T) 


13462- Zentner, Orville W. and Blanche C, Zentner 


Right of Way 
Option expires 
January 23, 1948 2 $ 
- 0.03 acre at $200,00 6,00 
48 rods fence at $2.00 
rod 96.00 102,00 Benson 


13473- Clark, Lester C. and Lucille Ellen Clark 
Right of Way 
Option expires 
January 22, 1948 


0.07 acre at $200.00 14,00 
6 rods fence at $1.00 
rod 6.00 2Q.00 - 


13478- Laughlin, A. H. and Stanford Laughlin 
Right of Way 
Option expires 
February 17, 1948 


0.68 acre at $200.00 136.00 
35 prune trees, at $5.00 
each 175.00 
51 rods fence to move, 
$1.25 rod 63.75 374.75 . 
13468- Benson, Torborg 
Right of Way 
Option expires 
February 17, 1948 
0.13 acre at $200.00 26.00 
28 rods fence to move, 
$1.25 rod 35.00 61.00 " 


13470- Baker, Lewis and Isora Baker 
Right of Way 
Option expires 
February 17, 1948 
0.03 acre at $200.00 6.00 6.00 . 


13479- Pearson, Arthur 
Right of Way 
Option expires 
February 18, 1948 
5.05 acres at $137.50 694. 38 694. 38 . 


(Con't) 
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GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY (CON'T) 
12106- Loban, Earl E. and Florence Loban 


Right of Way 
(CORRECTION) (Con‘t.) $ $ 
30 rods fenge at $2,690 
rod 60.00 
Garage and wood shed 25.00 
Waiver of sccass 25.00 
Cost moving houge 1,851.00 
Cost drilling well 260,00 
New pump 92.50 2,932.50 Haskin 


PREVIOUS REPORT: 
New pump not included 


12105- Litchenburger, William (W. H. Myers) 


Right of Way 
(CORRECTION ) 
1.94 acres at $200.00 388.00 
Trees, shrubbery, lawn 207.50 
Wood shed 25.00 
Limited access. 10.00 
Moving house 2,294.00 
Drilling well 314.00 
New pump 100.47 3,338.97 . 


PREVIOUS REPORT: 
New pump not included 


ALGOMA HILL-MIDLAND SECTION, THE DALLES-CALIFORNIA HIGHWAY 
13791- Klamath County 
Right of Way 
28 lots - Town of Midland - 
($11 plus per lot) 310.00 310.00 DeSouza 


PELICAN CITY-SOUTH 6TH STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 


11523- Wilson Title & Abstract Company, and 
General Properties Company 
Right of Way 
(CORRECTION) - Condemnation 
23,087 sq. ft. at 0.0313 
plus sq. ft. 725.00 725.00 Devers 


Condemnation - authorized payment $500.00 


$4435 


LORANE SECTION, TERRITORIAL HIGHWAY 


14010- Dey, Ella Schneider 
Right of Way and Slope Easement $ $ 
0.45 acre 00,00 
4O rods fence to move - 
$1.50 rod (State work). 60.00 
10 foot slope easement 00.00 60,00 Chapman 
ROSEBURG-DIXONVILLE SECTION, NORTH HIGHWAY 


13968- Roles, Delmar, Dale R. Roles and Duane Roles 
Right of Way 
Option expires 
January 21, 1948 
710 aq. ft. 10.00 10.00 Haskin 


13254- Dawson, M. T. and Hannah Dawson 

Right of Way 

Option expires 

January 21, 1948 
2.719 acres at $500.00 1,359.50 
Severance damages - 2. 
acre value 1/3 $1420.00 473.33 
183 rods feace at $2.00 


rod 366.00 
10 anchor posts at $10.00 
each 100.00 


3 gates at $20.00 each 60.00 

770 feet inch water pipe 

204 ft. 154.00 

Ditcher rental, lay pipe _ 64.00 2,576.83 . 


13663- Smith, T. C. and Reba Smith 
Right of Way 
Option expires 
February 3, 1948 
1,460 sq. ft. at 5f aq. 


fs. 73.00 
Replacing park area - 
allowance 125.00 198.00 Norlin 


GLENDALE JUNCTION-WOLF CREEK SECTION, PACIFIC HIGHWAY 


12106- Loban, Earl E. and Flarence Loban 
Right of Way 
(CORRECTION) 
1.92 acres at $200.00 384.00 
Shrubbery, trees, lawn, 
grape arbor 235.00 


(Con't) 
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JOHN DAY RIVER-QUINTON SECTION, COLUMBIA RIVER HIGHWAY 
10279- Porter, Estate H.K. 
Right of Way $ $ 
0.56 acre at $100.00 56.00 
7 shade trees at $10 
each 70,00 


Allowance - re-establish- 

ing 100 rods fence 

$1.00 rod 100,00 
Allowance - re-establish- 

ing service station and 

living quarters 650.00 876.00 Cozad 


10278- Huck, Bessie E. 
Right of Way 
2.92 acres at $200.00 584.00 
Allowance-22'x26' house 3,000.00 
Allowance-work shop 


36'x38' 1,250.00 
Allowance for trees, 

shrubs 300 .00 

Allowance-water systen, 

including tank, wind- 

mill, pumps 750.00 
Allowance -outbuildings, 

fences 366,00 6,250.00 . 


GERKING SCHOOL-HOLDMAN JUNCTION SECTION, ATHENA-HOLDMAN HIGHWAY 


13436- Mumford, Margaret A. 
Right of Way 
Option expires 
February 13, 1948 


0.57 acre at $100.00 57.00 
Allowance-fence removed 50.00 107.00 Berry 


13437- Mumford, Margaret A. 
Right of Way 
Option expires 
February 13, 1948 


1.73 acres at $100.00 173.00 
Allowance-fences to be 
removed 150.00 323.00 Bs 


134h3- Campbell, Eva L. ct al 
Right of Way 
Option expires 
January 23, 1948 
0.38 acre at $100.00 38.00 38.00 " 
Owner to remove fonces from R/W 


(Con't) A 


OTe Se De ne nee Nee ee aK a See 


A159" 


MODOC POINT-ALGOMA SECTION, THE DALLES-CALIFORNIA HIGHWAY 


8643-A Southern Pacific Company 

Right of Way $ 

13.12 acres at $5.00 65.60 

8.00 acres at $20.00 160.00 

14.83 acres at $100.00. 1,483.00 
3 small garages - 


aliowance 72.00 


CRANE-PRINCETON SECTION, DIAMOND VALLEY SECONDARY 


13962- Fuller, J. J. 
Right of Way 
Option expires 
January 28, 1948 
1.22 acres 5.00 


12824- Thompson, 0. E. 
Right of Way and Quarry 
Option expires 
January 28, 1948 


5.35 acres at $10.00 53.50 
80 rods fence at $1.00 
move 80.00 


State to build permanent 
cattle guard to the quarry 


12823- Thompson, Carrie H. 
Right of Way 
Option expires 
January 28, 1948 


1.45 acres at $10.00 14.50 
285 rods fence at $1.00 
rod - move 285.00 
12817-A Dunn, James E, 
Right of Way 


Option expires 
January 28, 1948 
2.42 acres at $2.50 per 
acre 6.05 


13964- Dunn, James E. and Joseph Kejr 
Right of Way 
Option expires 
February 6, 1948 
0.74 acre 5.00 


$ 


1,783.60 


5.00 


133.50 


299.50 


6.05 


5.00, 


DeSouza 


Benson 
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GERKING SCHOOL-HOLDMAN JUNCTION ON, ATHENA-HOLDMAN HIGHWAY (CON'T) 


13429- Johnson, Alfred H. and Mattie I. Johnson 
Right of Way 
Option expires 
- January 22, 1948 $ 
1.22 acres at $100.00 122,00 122.00 Berry 
Owner to remove fence 


13442- Condit, Helen Bowers 
Right of Way 
Option expires 
February 12, 1948 
0.07 acre at $100.00 7.00 7.00 - 
Fence to be removed by owner 


HELMICK PARK EXTENSION (CAMP ADAIR CAMP) SECTION, PACIFIC HIGHWAY WEST 


10629-A U.S. Government (Federal Land Bank of Spokane ) 
Park 
23.65 acres at $31.71 750.00 750.00 DeSouza 


TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY 


* 11902- Klick, B. A. 
Right of Way 
Option expires 
September 15, 1947 
7.2 acres 3, 240.00 3,240.00 Parker 
Access not in option 


(To be sold to Giancone: 


Parcel #1 1.96 acre at $750.00 1,470.00 
Parcel #2 5.22 (2.0 acre at $750 1,500.00 

3.22 acre at $100) 322.00 
Parcel #3 0.02 acre at $750.00 15.00) 


#* 11961- Giancone, Domenico 

Right of Way 

Option expires 

February 20, 1948 
4.63 acres at $700.00 3,241.00 
36 rods fence at $2.50 
rod 90.00 
Allowance-damages 241.00 3,572.00 “ 
Waiver of access 


(State to convey Parcel #2 - File #11902 
5.22 acres $1,822.00 
By cash 1,750.00) 


(Con't) 


a ee ; 
nana aa tn at 5a 
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GERKING SCHOOL-HOLDMAN JUNCTION SECTION, ATHENA-HOLDMAN HIGHWAY (CON'T) 


GC 


13438- 


13441- 


13432- 


13445- 


13440- 


13439- 


Kupers, Adela, and Ben L, Turner and Gertrude W, Turner 


Right of Way 
Option expires 
February 11, 1948 $ 
0.55 acre at $100.00 55.00 


Condit, Helen Bowers 

Right of Way 

Option expires 

February 12, 1948 
0.07 acre at $100.00 7.00 
Owners to remove fences from R/W 


Johnson, Georgia B. and Chas. A, Johnson 
Right of Way 
Option expires 
January 23, 1948 : 
0.61 acre at $100.00 61.00 
Owner to remove fence 


Hamgcom, Claud J. and Bertha Hanscom 

Right of Way . 

Option expires 

February 6, 1948 
©O.14 acre at $100.00 14.00 
Owner to remove fence 


Peterson, Chas. A. 

Right of Way 

Option expires 

January 21, 1948 
1.23 acres at $100.00 123.00 
Owner to remove fence 


Peterson, Raley 

Right of Way 

Option expires 

January 21, 1948 ‘ 

2.57 acres at $100.00 257.00 
Allowance-old chicken 

house and tool shed - 

moved from right of way 

by State 100,00 
Owner to remove fence 


(Con't) 


$ 


55.00 Berry 


61,00 " 


_ 14.00 . 


357 .00 . 


FIRST AVENUE-ESPLANADE STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY 
#*# 13795- Hendrick, Joe V. and Mary Hendrick 
Right of Way 
Option expires 
Jamary 8, 1948 $ = 
520 sq. ft. at 67f¢ 
plus sq. ft. 350,00 350.00 Witt 


OCEANLAKE SECTION, OREGON COAST HIGHWAY 
13575- Miller, George G. and Julia M. Miller 
Right of Way 
Cption expires 
December 29, 1947 


500 sq. ft. at 40¢ 
sq. ft. 200.00 200.00 Haskin 


CORVALLIS-MONROE SECTION, PACIFIC HIGHWAY WEST 

13850- Smith, Wilmer C. 
Right of Way 
Option expires 


January 8, 1 
0.42 acre at’ $150.00 63,00 <F 


57 rods fence to move, 
T5¢ rod 41.75 104.75 Parker 


PRINGLE CORNER-McMINNVILLE SECTION, PACIFIC HIGHWAY WEST 


13528- Williams, Charles and Ella Williams \ 


Lease 
Extension road materials 


lease for one year - 
April 1, 1948 to 
April 1, 1949 60.00 60.00 Witt 


13527- Osmon, Mlle M. and E. A. Osmon 


ase 
(CORRECTION) 
2 year lense - 26,000 sq. 
ft. at if sq. ft. plus 
per sq. ft. 300.00 300. 00 2g 


Previous settlement: 


1 year lease - 20,000 sq. 
ft. at lf sq. ft. 200.00 


(Con't) 


TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY (CON'T) 


11922- Brown, Albert G. 
Right of Way 
Option expires 
February 12, 1948 $ 
0.44 acre at $750.00 330,00 
Waiver of access 30.00 


(State to deed 0.48 acre - File #11923 
at $750.00 per acre - $360.00) 


11919- Spence, J. R. 
Right of Way 
Option expires 
November 27, 1947 
4.43 acres at $750.00 3,322.50 
10.75 acres severed - 


$8062.50 - 30% 2,418.75 
66 rods fence at $2.00 
rod 132.00 


Waiver of access 


11960- Burns, John S. and Peter Celoria 
Right of Way 
Option expires 
February 19, 1948 
7.12 acres at $400.00 2,848.00 
5.60 acres severed at 


$100.00 560.00 
9.70 acres severed at 

$100.00 ; 970.00 
130 rods fence at $2.50 

rod 325.00 
220 feet 14 in. galv. 

pipe 26¢ ft. 57.20 
220 feet 1 in. galv. 

pipe 18¢ ft. 39.60 


Waiver of access signed 


DABNEY STATE PARK SECTION, COLUMBIA RIVER RIGHWAY 
13666- Petersen, Ernest and Alberta Peterson 
Park 
Option expires 
February 18, 1948 
2.50 acres at $80.00 200.00 


360.00 


5,873.25 


4 799.80 


200,00 


Parker 


Gardiner 


Recommended 
Offer Y 
ROSEBURG-DIXONVILLE SECTION OF THE E 4 
13264 Ross C. Lovelace and Alma M. Lovelace $7,500.00 
JOHN DAY RIVER-QUINTON SECTION OF THE COLUMBIA RIVER BIGHWAY 7 
Bohs Roy Philippi end Myrtle Philippi 2,000.00 q 
TIDEWATER SECTION OF ALSEA HIGHWAY 1 
Fi 
12643A G, P. Hunter and Elize Hunter 3, 000,00 
MILWAUKIE-ESTACADA SECTION OF THE CLACKAMAS SECONDARY HIGHWAY ! 
13972 Bertha Bachman, widov, and George Bachman, son 100.00 
COURT STREBT-DORIAN STREET SECTION OF THE OLD OREGON TRAIL 
12678 Peter Pinney 5,000.00 
ANSERSON VALLEY SECTION OF DIAMOND VALLEY BIGHWAY F 
13737A James D. Dumn 50.00 : 
7 
TROUTDALE SECTION OF THE COLUMBIA RIVER HIGHWAY Ge 
11921 ~—sM,.: Chase 850.00 i 
11920 Wm. C. Spence Estate, Mrs. M. Butler, Administratrix 11,350.00 yy 
3952 2Ctéié«‘AM«C#AA«S/CS#Cerrrrutid 3, 000. 00 ) 
11904 George C, Wilson and Russell C. Wilson 2,950.00 
11905 R. L. Phillippi Co., Inc. 5,000.00 


ee 


Following discussion, the Commission approved the request and the 
offers and by unanimous vote adopted the following resolutions with regard 
thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already estavlished high- 
ways, whether within or without the corporate limits of cities and towns, 


444,43 


PRINGLE CORNER-McMINNVILLE SECTION, PACIFIC HIGHWAY WEST (CON'T) 


13997- Mulkey, Chester L. 

Channel Change 

Have executed easement $ $ 
0.48 acre at $250.00 
less per acre 125.00 
Allowance - relocating 
drainage pipes - dairy 
barn/house to new leca- 
tion of creek 225.00 350.00 Witt 


FOOTNOTES; 


* Item No. 11902, acquisition of right of way from B. A, Kliks for the 
Troutdale Section of the Columbia River Highway: The Commission approved 
this settlement on the condition that the property owner's access to the 
highway shall be restricted to a service road to be built and maintained by 
the Commission along the northerly boundary of the right of way. If Mr. 
Kliks will not agree to such condition, then the property is to be condemned. 


** Item No. 11961, acquisition of right of way from Dominico Giancone 
for the Troutdale Section of the Columbia River Highway: This settlement was 
approved by the Commission, but the transaction is not to be closed until 
settlement has been effected with Mr. Kliks, inasmuch as it involves an ex- 
change of properties. 


*** Item No. 13795, purchase of right of way from Joe V. and Mary 
Hendrick: The Commiseion approved the price to be paid for this proporty 
but authorized purchase only in the event the Commission later approves the 
Engineer's plan for installing a heating system in the pavement on the 
Esplanade Street Section of the Klamath Falls-Malin Highway, in Klamath 
Falls. (The Commission later in the session approved the installation of 
such a heating systen. ) 


The Assistant Counsel, Mr. DeSouza, also requested authority to 
institute condemnation proceedings to acquire additional parcels of real 
property which cannot be purchased by negotiation. He submitted a list of 
such properties, together with the offer that he recommended be made in con- 
demnation for each parcel, as follows: 


4141441 


Real property owned by James E, Dunn, which property is lo- 


cated in the northeast quarter (NEt) of the northeast quarter (Ned) , 


the southeast quarter (SBL) of the northeast quarter (NE{), the 
southwest quarter (SWt) of the northeast quarter (NEL), the north- 
west quarter (NWt) of the southeast quarter (SE}), and the north- 
east quarter (NEG) of the southwest querter (SWE) of Section 3, 
Township 27 South, Range 33 East, W.M,, Harney County, Oregon, and 


45 more particularly described on the attached sheets ahd designated 


as Parcel No. 5, and is further identified in the records of the 
Highway Commission as file R 13737A, which property is being 
acquired for right of way purposes in connection with the Diamond 
Valley Highway; * 


Real property fee title to which is in Eerl Gillanders, which 
title the State is acquiring by agreement but in which property 


Peter Pinney has a leasehold interest, which leasehold interest the 


State is seeking to acquire by agreement, and, if such interest 
cannot be so acquired, then by condemnation; which property is 
located in the southeast quarter (SE¢) of the northwest quarter 


(NWi)of Section 10, Township 2 North, Range 32 East, W.M., Umatilla 


County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 6, and is further identified 


in the records of the Highway Commission as file R 12678, and which 


property is being acquired for right of way purposes in connection 
with the Old Oregon Trail. * 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is necessary and acquisi- 
tion of the same by the state is required for the specific purposes here - 


inabove set forth, and the said properties are being acquired for the 
express and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is 


instructed and directed to make or cause to be made all surveys necessary 


in connection with the determination, description, and acquisition of 


said real properties, and said Engineer is further instructed to prepare 


and submit to the Legal Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property or proper- 
ties, whether said properties be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain. 


4. That J. M, Devers, Assistant Attorney General and Chief 


Counsel for the State Highway Commission, be and he is hereby requested, 


authorized, and directed to attempt to agree with the owner or owners 
and/or with the tenants or persons in possession, if there be any, of 
said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damages, if there be any, and 


in the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 


together with rights of access from ebutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accommodations, sncw fences, querry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, asd/or for 
appropriation, acquisition or manufacture of roadjuilding materials, 
approach or hauling roads, sighway Graigege, drainage tumels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for tye culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in cloge proximity to state highways or which 
may be conveniently reached from or by a public gighway, aga/or for the 
development and maintenance of parks, parkigg plases, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scegic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, pu¥lic highways, or for any other purpose desig- 
nated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED hy the State 
Highway Commission as follows: - <ee 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter expressly and speci- 
fically set forth, which said real properties and the specific purposes 
for which the same are being acquired are described as follows, to wit: 


Real property owned by Bertha Bachman, et al, which property 
is located in the south half (S$) of Secticn 12, Township 2 South, 
Range 2 East, W.M., Clackamas County, Oregon, and is more particu- 
larly described on the attached sheets and designated as Parcels 
Nos. 1 and 2, and is further identified in the records of the High- 
way Commission as file R 13972, which property is being acquired 
for right of way purposes in connection with the Clackamas Secondary 
State Highway; * 


Real property owned by G, P, Hunter ant Eliza Hunter, which 
property is located in Lot 5 (the northeast quarter of the south- 
west quarter) of Section 28, Township 13 South, Range 10 West, W.M., 
Lincoln County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcels Nos. 3 and 4, and is 
further identified in the records of the Highway Commission as 
files R 22643 and R 126438, Parcel No. 3 being acquired for right 

f way purposes in connection with the Alsea Highway and Parcel 
ng acquired for the appropriation, acquisition, and man- 
facture of roadbuilding materials; * 
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value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or for 
the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig- 
nated by the United States; apd 


WHEREAS, the Columbia River Highway (State Highway No. 2, 
U.S. Route No. 30) is a state highway under the jurisdiction and control 
of the State, and said highway is, in addition to being a part of the 
state highway system, a part of the federal highway system; and 


WHEREAS, for the purpose of providing a highway with hetter 
alignment and one the construction of which will more adequately serve 
the traveling public, the Highwey Commission relocated the section of 
said highway known as the John Day River-Quinton Section, and for the 
purpose of constructing a highway over said relocated line it is necessar; 
that real properties be acquired for rights of way and that other real 
properties be acquired for procuring therefrom roadbuilding materials; 
and 


WIEREAS, pursuant to the provisions of Section 100-115, 0.C.L.A 
the Highway Commission is authorized to determine and fix the widths of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor and real properties from which to 
procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Com- 
mission is authorized, when acquiring real property for highway purposes, 
to acquire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Columbia River Highway, as one of the major high- 
ways of the State, carries a large volume of traffic, both state and 
interstate, and it therefore is the judgment and opinion of the Commis- 
sion that wherever possible access to and from said highway should be 
controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion, all members being present and affirmatively voting, as follows; 


1. The Commission does hereby find and declare that all of the 
properties described on the attached sheets are needed and required for 
use in connection with the construction and maintenance of the section of 
the Columbia River Highway known and designated as the John Day River- 
Quinton Section; * 
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General and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action, or suite or actions, as may be neces- 
sary and appropriate to acquire title to the said percels of real prop- 
erty. 1 


5. That in the trial or prosecutiog of any action or actions 
instituted for-the purpose of acquiring by condemnation or otherwise, 
the said above-described real properties, or any of them, or any inter- 
est therein, the said J, M, Devers, as Chief Counsel for the Oregon 
State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or for 
the defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-fifth day of August, 1947. 


FOOTNOTE: 


* The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 80, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full herein. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/ or any right or interest therein necessary or 
deemed necessary for rights of way, either for original location or for 
widening, straightening, or otherwise changing already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accommodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or ecenic 
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7. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise, the said 
described real properties, or any of them, or any interest therein, the 
said J, M, Devers, as Chief Counsel to the Oregon State Highway Commis- 
sion, is hereby authorized and empowered to make such stipulation, 
agreement, or admission in connection with any trial or court procedure 
connected with or prosecuted for the acquisition of said properties or 
interest therein as in his judgment may be for the best interests of the 
State, the State Highway Commission, and/or the defendant property 
owners ; 


8. The real properties sought to be acquired are described on 
the attached sheets, consisting of 5 pages, on which sheets are shown 4& 
complete and accurate description of said property; said parcels of real 
property are otherwise identified as Parcels Nos. 1 to 9, inclusive; * 


9. This resolution shall be entered in full in the minutes 
and records of this Commission as of the twenty-fifth day of August, 1947 


— °° 


* The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 81, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full herein. 


Eee 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, cither for original location or for 
widening, straightening, or otherwise char. ging already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, maintenance sites, patrolmen 
accommodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance cf unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or fox 
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2. That the said properties described on the attached sheets 
are owned by Roy Philippi and Myrtle Philippi, and that Parceis Nos. 1 
to 7, inclusive, and Parcel No. 9 are needed and the acquisition of the 
same is necessary for right of way purposes and that Parcel No. 8 is 
needed and the acquisition of the same is necessary for the purpose of 
procuring roadbuilding materials therefrom; * 


3. That the section of said highway has been relocated, plan- 
ned, and the specifications for the construction and improvement of the 
same made in a manner which will be most compatible with the greatest 
public good and will in the opinion of the Commission do the least pri- 
vate injury or damage; 


4. The Commission does hereby further find and declare that, 
in addition to the acquisition of the respective real properties described 
on the attached sheets, it is, in the judgment and opinion of the Commis- 
sion, necessary that there be acquired all rights of access from abutting 
properties to the parcels of real property described on the attached 
sheets and the highway which is to be constructed thereover, except at 
such points or places as may be designated by the State Highway Commis- 
sion; * 


5. That the State Highway Engineer be and he hereby is 
instructed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acquisition 
of said real properties, and said Engineer is further instructed to pre- 
pare and submit to the Legal Department necessary and adequate descrip- 
tions of the said real properties, which said descriptions shall be 
available for the preparation of any deed or deeds or other instrument 
or instruments necessary to complete the acquisition of said property or 
properties, whether said properties be acquired by purchase, donation, 
agreement, or by the exercise of the power of eminent domain. 


6. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested, 
authorized, and directed to attempt to agree with the owners or with 
the tenants or persons in possession, if there be any, of said parcel or 
parcels of land with respect to the compensation to be paid for the tak- 
ing of the same and the damage, if there be any, and is authorized and 
directed to acquire, in addition to title to the said described parcels 
of land, all rights of access thereto except at such points or places as 
may be designated by the State Highway Commission, and in the event that 
no satisfactory agreement or agreements can be reached, then it is hereby 
further ordered that the said J. M. Devers, as Chief Counsel for the 
State Highway Commission, bo andhehereby is requested and authorized to 
commence and prosecute to a final determination such suit or action as 
may be necessary and appropriate to acquire title to the said parcels of 
reci property and all rights of access thereto except at such points or 
places as may be designated by the State Highway Commission; 
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2. Theat the specific purpose and use for which each particular 
Ke piece of reali property is needed and required is expressly stated and the 
4 ownership of said property is ame@ in the particular and respective 
tracts hereinafter described on the attached sheets, all of which are 
made a part of this resolution; * 


4 3. That all of said reel properties are needed and the acquisi 
tion of the same is necessary for the specifio purposes stated in the 
description of each ownership}; 


i 4. That said section of said highway has bean relocated, 
‘4 planned, and the specifications for the construction and improvement of 


oF the same made in a manner which will be most compatible with the greatest 
‘4 public good and will in the opinion of the Commission do the least privat: 
‘ injury or damage. 

: 5. The Commission does hereby further find and declare that, 
in addition to the acquisition of the respective real properties describe: 


hereinafter in this resolution, it is, in the judgment and opinion of the 
Commission, necessary that there be ecquired all rights of access from 
abutting properties to the respective parcels of real property hersin 
described and the highway which is to be constructed thereover, except 

3 at such points or places as may be designated by the State Highway Commis 
. sion; * 


es 6. That the State Highway Engineer be and he hereby is instruc 

og ted and directed to make or cause to be made all surveys necessary in 

~ connection with the determination, description, and acquisition of said 

E real properties, and said Engineer is further instructed to prepare and 

3 submit to the Legal Department necessary and adequate descriptions of the 

a said real properties, which said descriptions shall be available for the 

, preparation of any deed or deeds or other instrument or instruments neces 
sary to complete the acquisition of said property or properties, whether 
said properties be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain; 
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a 7. That J. M, Devers, Assistant Attorney General and Chief 

S Counsel for the State Highway Commission, be and hereby is requested, 

H authorized, and directed to attempt to agree with the owner or owners or 
with the tenants or persons in possession, if there be any, Of said 
parcel or parcels of land with respect to the compensation to be paid for 
the taking of the same and the damage, if there be any, and is authorized 

ig and directed to acquire, in addition to title to the said described par- 

4 cels of land, all rights of access thereto except at such points or place: 

4 as may be designated by the State Highway Commission, and in the event 

that no satisfactory agreement or agreements can be reached, then it is 

hereby further ordered that the said J. M. Devers, as Chief Counsel for 
the State Highway Commission, be and he hereby is requested and authorize: 

4 to commence and prosecute to a final determination such suit or action, or 

‘gy suits or actions, as may be necessary and appropriate to acquire title to 
the said parcels of real property and all rights of access thereto except 
at such points or places as may be designated by the State Highway Commis 
sion; 


a ne 
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the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or 
for any other use or purpose necessary or deemed necessary for cerrying 
out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose desig- 
nated by the United States; and 


WHEREAS, the Columbia River Highway (State Highway No. 2, 
U.S. Route No. 30) is a state highway under the jurisdiction and control 
of the State, and said highway is, in addition to being a part of the 
state highway system, a part of the federal highway system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve 
the traveling public, the Highway Commission relocated the section of 
said highway known as the Troutdale-Dodson Section, and for the purpose 
of constructing a highway over said relocated line it is necessary that 
real properties be acquired for rights of way and that other real prop- 
erties be acquired for procuring therefrom roadbuilding materials; and 


WHEREAS, pursuant to the provisions of Section 100-115, 0.C.L.A., 
the Highway Commission is authorized to determine and fix the widthe of 
right of way for any and all state highways and is authorized to acquire 
the necessary rights of way therefor and real properties from which to 
procure roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Commis- 
sion is authorized, when acquiring real property for highway purposes, 
to acquire and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way pur- 
poses, all right of access from abutting property to the highway; and 


WHEREAS, the Columbia River Highway, as one of the major high- 
ways Of the State, carries a large volume of traffic, both state and 
interstate, and it therefore is the judgment and opinion of the Commis- 
sion that wherever possible access to and from said highway should be 
controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and affirmatively voting, as follows: 


1. Te Commission does horeby find and declare that all of 
the properties hereinafter described are needed and required for use in 
connection with the construction and maintenance of the section of the 
Columbia River Highway known and designated as the Troutdale-Dodson 
Section; 
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safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic 
value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or fa 
the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary Or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other pur- 
pose designated by the United States; and 


WHEREAS, the North Umpqua Highway in Douglas County, State of 
Oregon, is a county road which hag been designated and classified as a 
federal aid secondary highway and as such is qualified for improvement 
with state, federal, and county funds; and 


WHEREAS, said highway is now being improved pursuant to 4 
‘ cooperative agreement or arrangement between the United States Govern- 
ment, the State of Oregon, and Douglas County; and 


WHEREAS, the real property hereinafter described is necessary 
for right of way purposes in connection with the contemplated and pro- 
posed improvement of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
g parcels of real property hereinafter described aro each and all neces- 
sary for the construction and improvement of the North Umpqua Highway 
in Douglas County, Oregon, to wit: 


Parcel No. 1 


A parcel of land lying in Lots 13, 15, 16, and 18 of Deer 
Creek Orchard Tracts, Plat A, in Section 15, Township 27 South, 
Range 5 West, W.M., Douglas County, Oregon; the said parcel being 
all that portion of said Lots 13, 15, 16, and 18 included in a stri 
of land of varieablé width lying on each side of the center line of 
the North Umpqua Highway 4s said highway has been relocated over 
and across or adjacent to the said property; the location of the 
4 said strip of. land (in so far as it encroaches upon said property) 
a being determined by the said center line from Station 189+70.94 to 
of Station 2104+05.16, which portion of center line is described as 
a follows:. . ; 


at a point which is Engineer's center line Station 
189+70.94, opposite and 4O feet distant from which point the north- 
easterly line of the said strip of land intersects the north line 
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8. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise 
the said described real properties, or any of them, or any interest 
therein, the said J. M, Devers, as Chief Counsel to the Oregon State 
Highway Commission, is hereby authorized and empowered to make such stip- 
ulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of aaid prop- 
erties or interest therein as in his judgment may be for the best inter- 
ests of the State, the State Highway Commissiog, and/or the defendant 
property owners; 


9. The real properties sought to be acquired are described 
on the attached sheets, consisting of 4 pages, on which sheets are shown 
the respective owmerships, the purpose for which the properties are te 
be acquired, and a complete and accurate description of said properties 
said parcels of real property are otherwise identified as Parcels Nos. 1 
to 9, inclusive; * 


10. This resolution shall be entered in full in the minutes 
and records of this Commission as of the twenty-fifth day of August, 
1947. 


FOOTNOTE: 


* The names of the property owners the detailed description of 
the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 82, under the 
heading "Real Property Condemnation Resolutions” and said descriptions 
by this reference are made a part of this minute entry to the same 
extent as if copied in full heroin. 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of ominent 
domain real property and/or any right or interest therein necessary or 
deemed necessary for rights of way, either for original*location or for 
widening, straightening, or otherwise changing~ already established high- 
ways, whether within or without the corporate limits of cities and towns, 
together with rights of access from abutting property thereto, and/or for 
shops, equipment sheds, office buildings, mainvenance sites, patr olmen 
accommodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for 
appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, mainte- 
nance of unobstructed view of any state highway so as to provide for the 
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) 
a Parcel No. 3 


A parcel of land lying in Lot ll of Deer Creek Orchard Tracts, 
Plat A, in Section 23, Township 27 South, Range 5 West, W.M., 
Douglas County, Oregon, the said parcel being described as follows: 


zt Beginning on the east line of a tract of land which Robert H. 
a Collins and Erma L. Collins have contracted to purchese from Elema 
Se M. Lovelace at a point which is 40 feet northerly from (when 
measured at right angles to) the center line of the relocated North 
Umpqua Highway at Engineer's Station 2164+91.7, said point being 
148.1 feet south and 451.8 feet west of the northeast corner of 
said Lot 11; thence South 57° 10' East parallel to said highway 
center line 402.2 feet to the north line of a tract of land which 
James D. Adair and Lucille Adair have contracted to purchase from 
Blema M. Lovelace; thence North 81° 45" West along the north line 
of said Adair tract and its extension 192.3 feet to a line parallel 
to and 40 feet southerly from said highway center line; thence 
North 57° 10' West parallel to gaid center line 175.7 feet to the 
east line of the above mentioned Collins tract; thence North 0° 02' 
West along said east line 95.2 feet to the point of beginning; con- 
taining 0.53 acre. 


2, That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real properties, and said Engineer is further instructed to prepare 
and submit to the Legal Department necessary and adequate descriptions 
of the said real properties, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property or proper- 
ties, whether said properties be acquired by purchase, donation, agree- 
m ment, or by the exercise of the power of eminent domain. 

/ 
3. That J. M. Devers, Assistant Attorney General and Chief 
: Counsel for the State Highway Commission, be and he is hereby requested, 
a authorized, and directed to attempt to agree with the ower or owners 
i and/or with the tenants or persons in possession, if there be any, of 
iF said parcel or parcels of land with respect to the compensation to be 
paid for the taking of the same and the damages, if any there be, and 
in the event that no satisfactory agreement or agreements can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he 
: hereby is requested and authorized to commence and prosecute to a final 
ie determination such suit or action as may be necessary and appropriate 
; to acquire title to the said parcels of real property. 


4k, That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said above 
described real properties, or any of them, or any interest therein, the 
said J. M. Devers, as Chief Counsel for the Oregon State Highway Commis- 


of Lot 18, Deer Creek Orchard Tracts, Plat A; said point being 
1306.49 feet north and 1054.83 feet east of the southwest corner 
of D. L. C. No. 47 in Section 15, Township 27 South, Range 5 West, 
W.M.; thence South 57° 10' West 2034.24 feet to Engineer's Station 
210405.18, opposite and 40 feet from which point the northerly line 
of said strip of land intersects the south line of said lot 13 of 
said Deer Creek Orchard Tracts, Plat A. 


The widths (in feet) of the strip of land above referred to are 
as follows: F 


Width on North- Width on South- 


Total erly Side of erly Side of 
Station to Station Width Center Line Center Line 
189+70.94 to 200+00 80 feet 40 feet. 4O feet 
200400 to 200+75 110 feet 4O feet 70 feet 
200475 to 201+50 120 feet 50 feet 70 feet 
201+50 to 202+00 90 feet 50 feet 4O feet 
202400 to 207+00 80 feet 40 feet hO feet 
207+00 to 209+00 90 feet 50 feet 4O feet 
209400 to 210+05.18 80 feet hO feet ho feet 


The parcel of land to which this description applies contains 
4.065 acres, of which 0.192 acre lies within the existing right of 
way, title to which hereby is alleged to be in the public, and 
3.873 acres lie outside of the existing right of way. 


Parcel No. 2 


A parcel of land lying in Lot 12 of Deer Creek Orchard Tracts, 
Plat A, in Section 15, Township 27 South, Range 5 West, W.M., 
Douglas County, Oregon, the said parcel being described as follows: 

s 


Beginning on the north line of that tract of land conveyed to 
Kenneth Loban and Harriet Loban by deed recorded in Book 133, Pages 
601 and 603, at a point which is 40 feet northerly from (when meas- 
ured at right angles to) the center line of the relocated North 
Umpqua Highway at Engineer's Station 214424; thence South 89° 53' 
West along the north line of said Loban tract 147.1 feet; thence 
North 0° 14' West along the east line of a tract of land which 
Eldon T. Ogle and Elizabeth R. Ogle have contracted to purchase 
from Elema M, Lovelace 95.5 feet to a line parallel to and 40 feet 
northerly from said relocated highway center line; thence South 
57° 10' East parallel to said center line 186.7 feet to the point 
of beginning. 


The parcel of land to which this description applies contains 
0.161 acre. ‘ 
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= plained that the railroad company 4s improving its facilities at this place, 

ta which includes construction of a channel change in the Burnt River so as to 

ry avoid two railroad bridges, but which necessitates encroachment on the 

% atate's property for a short distance. He advised that the matter has been 
investigated by engineers of the Highway Department who are of the opinion 


that the encroachment will not result adversely to the state highway; more- 
over, that the form of agreement as prepared will protect the state's inter- 
ests, The Engineer advised that the agreement provides that the railroad 
a company will be liable for anything they do on the property. He recommended 
; that a permanent lease be given to the railroad company for the use of this 
y property without cost. The Commission approved the recommendation unanimousl; 
on the condition that the state is held harmless and that the railroad com- 
/ pany will assume liability and responsibility for any acts that may occur on 
the property. The agreement covering the matter was executed by the Commis- 
sion on the following day. 


A request was presented from Mr. John T. Ballard, Florence, inquir- 
ing as to the possibility of acquiring a state-owned quarry containing 8.92 
acres abutting property which he recently purchased on the Cape Mountain Road 
near the town of Florence. It appears that Mr. Ballard is of the understand - 
ing that this is an abandoned quarry and probably will not be used by the 
state again for quarry purposes, and because of its proximity in relation to 
his other property, he would like to acquire it. The Engineer advised that, 
while this quarry has not been used for a number of years, investigation 
reveals that it will be used many times in the future, so it is his recom- 
mendation that it not be sold to Mr. Ballard. The Commission approved the 
recommendation. 


rf 


The Chief Counsel brought up for discussion the request of a Mr. 
D. D. Martin, Warren, Oregon, filod through his attorney, Mr. John L, Foote, 
St. Helens, to lease e portion of state-owned property lying between the old 
and new Columbia River Highways in front of the post office at Warren. It 
appears that Mr. Martin wishes to construct 4 portable building with the idea 
of maintaining a modern drive-in market on the proporty, the building to be 
an attractive structure and to be placed in a location which meets with the 
approval of the State Highway Commission. It appears, also, that there is 
no reguler store at Warren at the present time, and if Mr. Martin is allowed 
to operate this business, it will be am accommodation to the local residents. 
The Engineer advised that this is not a new matter and that similer requests 
have been denied on several occasions im tho past. The Assistant Counsel, 
Mr. DeSouza, stated that, according to Construction Engineer H. G. Smith, 
the property is needed for proposed future improvement of the highway and 
should not be sold or leased; also, that Mr. W. C. Williams, First Assistant 
State Highway Engineer, recommends against lcasing the property. In view of 
this report the Commission decided unanimously to deny the request. 


r 


The Engineer brought up for discussion a request from Mr. M. E. 
Karpow, Portland, to purchase a portion of the right of way of the Columbia 
River Highway (old route) south of Logie Trail, particularly between Highway 
Engineer's Station 265+50 and 270450. He advised that this matter has been 
investigated by Mr. W. C. Williams, First Assistant State Highway Engineer, 
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sion, is hereby authorized and empowered to make such stipulation, agree- 
ment, or admission in connection with any trial or court procedure con- 
nected with or prosecuted for the acquisition of said properties or 
interest therein as in his judgment may be for the best interests of the 
State, the State Highway Commission, and/or the defendant property owners. 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-fifth day of August, 1947. 


In this connection the Assistant Counsel, Mr. DeSouza, also brought 
up for discussion the matter of acquiring right of way for the proposed city- 
county-state project in Eugene. He advised that options have been secured for 
a considerable portion of the property, but negotiations are not complete. 

The Commission deferred action on the options until all have been obtained 
and it can be determined how much the right of way is going to cost the state. 
The Commission will then be ready to construct the project if the arrangements 
are reasonable and satisfactory. 


The Assistant Counsel, Mr. DeSouza, reported on costs to acquire 
right of way and to move buildings on East Second Street, Roseburg, route of 
the North Umpqua County Road, particularly as to property lying within the 
city limits. He advised that the city is willing to purchase the right of way 
but wants the state to remove the buildings therefrom, which is estimated to 
cost about $18,000. The Commission deferred a decision in the matter pending 
discussion with a delegation from Roseburg which will be present on the fol- 
lowing day. (The matter was discussed at considerable length with the Rose- 
burg delegation, during which City Councilman Percy Croft inquired whether 
or not the Highway Commission would consider cooperating with the city on a 
50-50 basis. The Commission referred the matter to the Engineer and the 
Chief Counsel to discuss it with the city on that basis.) 


The matter of permitting Mr. V. T. Brockman to maintain a building 
partially located on the right of way of the Oregon Coast Highway in the town 
of Gardiner was discussed by the Commission. The Assistant Counsel, Mr. 
DeSouza, oxplained details, aévising that the building was constructed in its 
present location in 1913, but since then the highway has been widened and it 
now encroaches somewhat on the state's property and will have to be cut off 
unless the Highway Commission is willing to allow the encroachment. He estim- 
ated that it would cost about $500 to remodel the building, which expense, 
he said, Mr. Brockman is financially unable to assume. He suggested that the 
Highway Commission might assume 50 percent of the cost. The Commission 
approved the suggestion by unanimous vote on the condition that the state's 
share shall not exceed $300. 


The Commission had under discussion approval of an agreement with 
the Oregon Washington Railroad and Navigation Company for an easement to 
occupy a small portion of state highway right of way along the Old Oregon 
Trail near Weatherby, Baker County. The Assistant Counsel, Mr. George Neuner, ex- 
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work and planting new shrubs, all of which would cost about $1,735 if the 
Commission feels inclined to accept the offer of Mr. Bankus to furnish equip- 
ment necessary to reslope the cut banks and to make some of the proposed fills 
As an alternate proposition, he suggested the renting of Mr. Bankus' equip- 
ment on a daily or hourly basis. On the other hand, if state equipment were 
used, the work will cost approximately $2,335 because it would then be neces- 
sary to send in special highway equipment for the job. Mr. Mark Astrup, 
Landscape Engineer, pointed out that the area would never be used by the pub- 
lic for picnic purposes but suggested that the improvement be authorized from 
the aesthetic standpoint. The matter was discussed at considerable length, 
during which Chairman Banfield expressed the opinion that if the responsibilit; 
for cleaning up the premises belongs to the state, then the state should do 
the work. Commissioners Schaupp and Chandler expressed themselves similarly. 
It appearing from the reports that such responsibility is the state's and 
that it would be desirable to retain the property in the name of the state, 
the Commission by unanimous vote authorized the Engineer to proceed with the 
work; however, it was with the understanding that Mr. Bankus' equipment is 
not to be used in connection with the operation unless it is paid for at the 
customary rates. i 


The Engineer reported that plans for the following roadside improve- 
ment projects are complete, and he requested authority to proceed with the 
work: : 


Name of Project 


Ashland Traffic Circle $ 2,Q00.00 
Grants Pass-Redwood Hwy. Intersection US99 3,000.00 
Reedsport Wye US101 ' 1,500.00 
Monmouth-Camp Adair Section US99W 2,000.00 
Medford-Camp White Section, Crater Lake Hwy. 1,700.00 
Halsey-Harrisburg Section US99E 450.00 


TOTAL $10,650.00 


He advised that all of these projects involve the planting of native 
species of trees and shrubs to complete the improvement of construction pro- 
jects that are now underway or previously have been completed; further, that 
none of the plantings will in any wey impair the sight distance of highway 
users, and all will greatly improve the appearance of the highway right of 
way in these urban locations. He recommended approval of the request at this 
time so that the work can go forward as soon as weather conditions are right 
this fall. The Commission approved the recommendation unanimously and 
ordered that the work be done as minor betterment projects. 


The Commission discussed a letter from the Southern Pacific Company 
concerning the need to install an additional flood light at the Wilson River 
Highway grade crossing of the Southern Pacific Company's tracks at the east 
city limits of Tillamook. The Engineer advised that in 1941 the Southern 
Pacific Company installed two such lights at this crossing on the basis that 


who recormends abandonment of that portion of the old route at this location 
insofar as it lies outside of a right of way width of 50 feet on the westerly 
side of the highway center line because the old highway is not used, is badly 
overgrown with brush and weeds, and serves mainly as a dump ground for rubbish, 
and for the further reason that it is of no value as a stockpile or storage 
site. The Engineer advised that he concurs in this recormendation subject 

to the condition, however, that access to the highway be allowed only at 
Station 270+50 and at Station 265+50, or as such access now exists. The Com- 
mission approved the recommendation by unanimous vote and instructed the Chief 
Counsel to prepare the necessary papers to effect such abandonment. 


The Chief Counsel brought up for discussion a protest filed by 
citizens of Coos Bay against the vacation of any part of Edward Street in the 
Bunker Hill Addition to this city, as has been requested by Messrs. Clair E. 
Terry and William Ring. He advised that a delegation is scheduled to appear 
before the Commission on the following day regarding this matter. The Com- 
mission deferred a decision pending discussion of the matter with the delega- 
tion. 


The Chief Counsel also reported on the matter of the application of 
the state retirement law to certain Highway Department employees. (See letter 
from Chief Counsel to members of the State Highway Commission, dated August 
20, 1947, in general files, for details.) He recommended retention of the 
services of certain employees who are subject to retirement on December 31, 
1947, until such time as other persons can be trained to replace them. The 
Commission deferred action on this matter until later in the session. 


The Chief Counsel reported on developments in connection with nego- 
tiations for acquisition of seven miles of ocean frontage in Curry County, 
which acquisition is being considered for state park purposes. The Commis- 
sion considered the time was not propitious to discuss this matter and 
ordered it deleted from future agenda for the time being. 


The Engineer reported on the cost to stabilize Roosevelt Drive in 
the City of Seaside as a log-hauling route, as previously requested by @ dele- 
gation from that city. He advised that investigation reveals that the pre- 
sent pavement on this street is very uneven and is too weak to stand up under 
the continued pounding of logging trucks, without considerable resurfacing. 

He estimated the cost to provide a proper improvement at approximately $35,750. 
He reeommended against the improvement. The Commission approved the recom- 
mendation unanimously. 


The Engineer also reported the results of investigation of a com- 
plaint filed by Mr. Elmer Bankus concerning roadside maintenance on the 
Oregon Coast Highway near Brookings, Curry County. He recalled that the 
investigation was conducted to determine whether or not the area should be 
retained for state highway purposes or should be deeded back to Mr. Bankus, 
and if it were to be retained by the state, what would be required to place 
it in satisfactory condition. The Parks Superintendent, he said, recommends 
retention of the property and that some work be done on it to improve its 
appearance, such as removing some of the tree growth, doing certain grading 
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(artist-designer); Hollis W. Libby, Assistant Staff Engineer (supervision 
and location); Carl P. Richards, Engineer Specialist (specialty - research 
ca work); E. A. Skelley, Assistant Staff Engineer (chief draftsman); and 

4 C. C. Seeley, Resident Engineer. The Parks Superintendent recommended re- 
€ tention of Mr. W. A. Langville, Park Historian. 


As a result of discussion, the Commission voted unanimously to 
retain the above-mentioned employees for a period of one year after December 
31, 1947, subject to approval by the State Retirement Board. 


The Commission recessed for luncheon at 12 o'clock noon and re- 
convened at 2:00 p.m. with the same persons present and participating. 


At 2:00 p.m. bids, as follows, for highway construction were opened 
and read in conformity with previously-published notice, following thich 
Chairman Banfield announced that the awards of contracts would be made at 
10:00 a.m. on the following day: 


OCHOCO HIGHWAY IN CROOK COUNTY 
CONSTRUCT BRIDGE OVER CROOKED RIVER 


Lindstrom Bros., Portland $ 50,360.00 


OREGON COAST HIGHWAY IN DOUGLAS COUNTY 
GARDINER SECTION 


No bids received 


Bed OREGON COAST HIGHWAY IN DOUGLAS COUNTY 
4 REPAIR PIER FENDERS ON THE UMPQUA RIVER BRIDGE 
& 


Tom Lillebo, Reedsport $ 5,049.00 


THE DALLES-CALIFORNIA HIGHWAY IN JEFFERSON COUNTY 
JUNIPER BUTTE-CROOKED RIVER SECTION 


M. L. & C. R. O'Neil, Eugene $267,196.50 

T. W. Thomas, Portland 268 , 980.00 
es 0, C. Yocom Co., McMinnville 279, 802.00 
id Leonard & Slate Ore. Ltd., Portland 286 , 317.00 
“4 J. S, Risley, Milwaukie 287,977.50 
3 K. F. Jacobsen & Co., Inc., Portland 292 , 317.50 
iS Peter Kiewit Sons' Co., Omaha, Neb. 298, 700.50 
A McNutt Bros., Eugeno 334,428.00 
bg E. C. Hall Co., Portland 341,068.00 


J. C. Papin, Baker 344,087.75 
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the Company paid the entire expease of the installation and the State Highway 
Department maintained the lights and paid for the electrical energy to operate 
them. The Company now feels that the additional light is a necessity and is 
willing to install it on the same basis; moreover, a recent report by the 
Public Utilities Commissioner, indicates that the additional light is neces- 
sary to properly protect the public at this crossing. He recommended approval 
of the railroad company's request on the seme basis as the prior installation 
--- that the installation cost be paid by the railroad company and that the 
state pay the cost of maintenance and for the current, which he estimated 
would cost about $72 a year. The Commission approved the recommendation 
unanimously. (An agreement covering the matter was signed by the Commission 
on the following day.) 


The Commission also discussed a request from the Southern Pacific 
Company for the installation of two flood lights at the grade crossing of 
the railroad and Cascade Secondary Highway No. 160 near the town of Liberal, 
Clackamas County. The Engineer recalled that the Commission, at its meeting 
on March 24, 1947, approved the installation of two flood lights at this 
crossing on the basis of the railroad company and the state paying for the 
installation and subsequent maintenance and operation on 4 50-50 basis; how- 
ever, an agreement covering the matter was never executed. He recommended 
confirmation of the original arrangement and execution of the agreement as 
prepared by the Southern Pacific Company on such basis. The Commission 
approved the recommendation. (The agreement was signed by the Commission on 
the following day.) 


The Commission had under discussion reports from the Engineer and 
the Chief Counsel regarding the epplication of ‘the State Retirement Law as it 
affects employees of the State Highway Department. (For details of these 
reports see the Chief Counsel's letter directed to members of the State High- 
way Commission, dated August 20, 1947, the Engineer's letter directed to 
the Oregon State Highway Commission, dated August 21, 1947, and a letter from 
the State Parks Superintendent directed to Mr. T, H. Banfield, Chairman, 
Oregon State Highway Commission, dated August 21, 1947, in general files.) 
The questfon before the Commission was whether or not to request the Rotire- 
ment Board to extend the period of employment for certain employees who are 
subject to retirement on December 31, 1947. 


The Chief Counsel recommended that the following employees in his 
department be retained in their present capacities for a period of one year 
starting January 1, 1948, so as to give sufficient time to break in new men 
to take their places: CliffordL. Gardiner, Mark D. McCallister, W. S. 
McChesney, Right of Way Agents; A. B. Kneass, Real Estate Supervisor; and 
W. J. Minkiewitz, Clerk. 


The Engineer recommended the retention of the following employees 
under his supervision who are subject to retirement on January l, 1948: 
Orrin A, Chase, Assistant Staff Engineer (supervising bridge design) ; 
Frederick D, Eason, Division Engineer; Lambertus F. Heuperman, Engineer 
Designer (specialized draftsman); Frank G. Hutchinson, Engineer Designer 
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The Engineer brought up for discussion the matter of expenditure 
of $250,000 of State Tax Street Funds which the 1947 Legislature, under pro- 
visions of Section 3, Chapter 425, Oregon Laws, 1947, withdrew from the gen- 
eral appropriation for expenditure by the State Highway Commission on streets 
in cities and towns which are not a part of the State Highway System but are 
receiving excessive wear through a sudden increase in population in the area 
or heavy and unusual industrial traffic. (For details of the Engineer's 
presentation see his letter dated August 21 1947, directed to the Oregon 
State Highway Commission, in general files.) The Engineer suggested that the 
money should be spent for small jobs to be undertaken by state paving crews 
or by special maintenance crews and that the cities should be. requested to 
file with the Commission, not later than December 1, 1947, a list of the pro- 
jects that they would like to have included in the program, which would give 
sufficient time for each project to be investigated before the beginning of 
the 1948 construction season, the idea being that if they were approved by 
the Commission, then they could be 4ncluded in the working schedule of the 
several crews; furthcr, that a full roport be rendsred to the Commission 
in February of 1948, and the Commission at that time could issue its instruc- 
tions. Chairman Banfield suggested that the Commission should be advised 
first what the statute really means and what the obligations of the State 
Highway Commission are in administering the act; further, that the Commis- 
sion should set up a system of requirements and qualifications as a measur ing 
stick so that if requests submitted do not meet those requirements they need 
not be submitted to the Highway Commission for consideration. He added that 
the Commission does not wish to hear delegations concerning any project which 
is not qualified and which will not be approved. It was his thought that the 
Chief Counsel and the Engineer should get together and work up 4 set of 
requirements for the Commission's approval. Commissioners Schaupp and 


~~ 
mr oerate ite 


a 


; 


4 Chandler concurred, and it was so ordered. ‘Tho Engineer and the Chief Counse: 
“a were instructed to report their recommendations at the next regular meeting 
; 3 of the Commission. A decision with respect to expenditure of the fund was 


deferred until that time. 


‘3 The Engineer reported on the matter of purchasing additional hull 
2 ‘ and machinery insurance on the ferries “Tourist No. II" and "Tourist No. III" 
a which operate across the Columbia River between Astoria, Oregon, and Megler, 
& Washington. He recalled that the Commission, at its meeting on July 21 and 
22, 1947, authorized the purchase of such additional insurance and, acting 
under that authority, he has secured endorsements to the existing insurance 
policies as follows: 


Tourist No. 2 


Valuation increased from $50,000 to $80, 000 
Insurance rate reduced from 4.8125 to 4.583 
Resulting additional premium - ---~- ~~ $ 935.67 


SO i 


& 
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RICHARDSON-EUGENE SECONDARY HIGHWAY IN LANE COUNTY 
GLOBE-EIMIRA SECTION 


McNutt Bros., Eugene $109,970.00 
D. F. McKenzie, Salem 113,350.00 
F. H, McEwan, Eugene 122,245.00 
Homer G, Johnson, Portland 123,850.00 
Jess D, Walling, Eugene 140,600.00 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
WALDPORT SECTION 


USING ASPHALT USING TAR 


D. F. McKenzie, Salem $ 41,645.00 ----- 
Denton Constr. Co., Portland 47,830.00 ----- 
Jack Robinson, Waldport Bigger Res tee 


The Chief Counsel brought up for discussion a resolution adopted by 
the Baker County Chamber of Commerce regarding the application filed by the 
Idaho Power Company with the Federal Power Commission for permission to con- 
duct preliminary investigations incident to the construction of a power dam 
across the Snake River at a location commonly known as the Oxbow Damsite. 

He read aloud letters from the Idaho Power Company and the Baker County Chamber 
of Commerce on the subject and his replies thereto. The matter was discussed 
at some length, during which the Commission declared that in filing its objec- 
tions with the Federal Power Commission it did so, not with the intention of 
blocking the development proposed by the Idaho Power Company, but only to pro- 
tect the state's interests in the state highway which would be inundated were 
the dam across the Snake River at this place actually constructed, In view 
of this declaration the Commission decided not to retract in any degree from 
statements contained in its communication to the Federal Power Commission 
objecting to the application of the Idaho Power Company. (This matter was 
discussed further on the following day when representatives of the Baker 
County Chamber of Commerce were present. See ahead for details.) 


Mr. Malcolm Hawke, Chief Accountant, State Highway Department, 
was present at the Commission's request for discussion of matters pertaining 
to the appointment of a Chief Auditor for the State Highway Department as 
authorized by the provisions of Chapter 359, Oregon Laws, 1947. Chairman 
Banfield explained the purpose of the conference and requested Mr. Hawke's 
ideas for setting up an Auditing Department absolutely separate and distinct 
from the Engineering Department, and answerable only to the Highway Commis- 
sion. As the result of considerable discussion, Mr. Hawke was instructed to 
submit a written report to the members of the Highway Commission, prior to 
its next regular neeting, if possible, outlining his ideas with respect to 
setting up a department in conformity with the Commission's ideas. This 
report is to be made in detail and is to show how Mr. Hawke would keep a 
record of the Highway Department finances and accounts as the "last word" 
in accounting. 


Highway Mile Posts Location Length 
‘Division II 
3 Corvallis-Albany 2.43 3.83 Fairplay School 1.4 
4 Sentiam 28,09 28.92 Sweet Home East 83 
5 Silver Creek Falls 2.5 2,8 Four Corners South “3 
Division III 
6 Coast 337.96 388.75 Brookings across 
Chetco -79 
7 Coos River Secondary .61 1.13 Isthms Slough to 
Eastside 52 
Division IV 
8 Klamath-Lakeview 2.70 3.70 Junior High-Shasta 
Grade School 1.00 
9 Green Springs 57.62 58.67 Fairhaven School 
West 1.05 


Division V 


10 Oregon-Washington 0.17 0.36 North of Pendleton .19 


Total all Divisions. 
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Side of 
Highway Cost 


South $ 900C 
South 1000C 
East 100C 


$2000C 


West $ 5000 


West 1200 


North $ 500C 


North 200C 


West $ 50 


$3870 


In the discussion of the several projects, Chairman Banfield 
expressed his opinion that no footpath projects should be recommended to the 
Commission unless the improvements are necessary in order to eliminate safety 
hazards, and the most important thing to be considered is the safety of the 
school children. Each of the above-mentioned projects was discussed from 
that standpoint, and as a result thereof, the Commission by unanimous vote 
authorized the Engineer to proceed with the construction of each of the ten 


projects. 


In this connection the Commission also discussed resolutions from 
the Agate Beach Community Club and from the City of Newport requesting that 
provision be made in the contract for the construction of the Oregon Coast 
Highway between Newport and Agate Beach for a sidewalk to take care of the 
pedestrian traffic, The question arose whether or not such sidewalk con- 
struction is necessary and justified, it being the thought of the Commission 
that if a sidewalk were approved for this location, it would establish a 
precedent, and the Commission would then be more or less obligated to approve 
other requests in the same category, and similar provisions would have to be 
made in all future projects. The Engineer advised that this seotion of high- 
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Tourist No. 3 


Valuation increased from $80,000 to $120,000 
Insurance rate’ reduced from 4.8125 to 4.58 
Resulting additional premium - - - - - - - $2,228.83 


Total additional premium $2,160.50 
Total valuation - $200,000 


The Commission by unanimous vote approved the purchese of such 
additional insurance. 


The Commission discussed a report from the Engineer on the improve- 
ment of Esplanade Street, in Klamath Falls, involving a short section which 
passes Over the existing USRS Canal and under the tracks of the Southern 
Pacific Company (see Engineer's written report dated August 21, 1947, 
directed to the Oregon State Highway Commission, in general files, for details). 
The Engineer advised that the design for this improvement necessitates con- 
struction of an eight percent grade, and, in order to eliminate the danger 
of frost and ice on such a steep grade, it is proposed to install heating 
pipes two inches under the surface of the concrete pavement. To reduce this 
grade to five percent, he said, would result in additional costs of about 
$119,000 for construction and property damage and would necessitate the intro- 
duction of a 6.7 percent grade on another section of this street, so that to 
a certain extent the same ice hazard would exist. The cost of installing the 
heating system, he said, is estimated at about $15,000. He recommended 
approval of the design which includes the heating system. Commissioner 
Schaupp stated that when this matter was first discussed at the previous meet- 
ing he was not fully informed as to the details, but since then he has 
ascertained such details and has given the matter considerable study and 
now is of the opinion that the design is satisfactory and will serve the pur- 
pose intended. He recommended approval of the design. The Commission 
approved the recommendation by unanimous vote. 


Pursuant to instructions given by the Commission at the previous 
meeting, the Engineer submitted individual reports on ten rural footpath 
projects, totaling $38,700, as follows (For details of these reports see 
copy of the Engineer's letter to the Oregon State Highway Commission dated 
August 21, 1947, in general files; the reports for each project are attached 
to this letter.): 


Side of 
Highway Mile Posts Location Length Highway Cost 
Division I 
Sunset close several gaps Sylvan-West Slope .5 West $1200 
2 Cascade 6.5 17 S.E. Flavel St. to 
Otty Road Ase Both - 800 
5000 


(Con't) 
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. The Commission discussed the matter of rroviding additional office 
space for the State Highway Department in Salom, and in this connection the 
Engineer presented the following information: (1) An airplane photograph 
showing the Capitol group (2) Original plan provided by the Capitol Build- 
ing Commission for the group of buildings (3) Copy of the zone ordinance of 
the City of Salem (4) ‘Tontative floor plan of tho proposed office building 
(5) ‘Drawing showing a portion of the area included in the state building 
group and particularly the area bounded by Capitol Street on the oast, 
Summer Street on the west, Chemckota Street on the South, and Center Street 
on the north, which he considered the best location for the State Highway 
Department's building. 


Mie Vo 


This mattor was discussed by the Commission at considerable length, 
but action thereon was deferred pending a conference with the members of 
the State Board of Control. The Chiof Counsel advised that the only open 
dates which the Board of Control has in the near future are on the afternoon 
of Tuosday, September 2, and any timo during Thursday, September 4. He was 
instructed by the Commission to arrange for a meeting with the Board at 10;00 
a.m. on Thursday, September 4. The Chief Counsel was also instructed to 
secure an appraisal of the property boing considered as a site for the High- 
way Departmont building, and the Engineer was instructed to advise the Com- 
mission as to the financing of the structure, including an estimate on the 
interest rate that would have to be paid for borrowed money and the number of 
years it would take to amortize the cost at reasonable rental rates. The 
Secretary was instructed to have available at the meeting with the Board of 
Control all material that will be needed iin the discussion of the matter. 


“4 
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The Engineer then brought up for discussion the question of what 
F| the State Highway Department is to do for office space pending construction 
4 of the new office building. He read aloud his report to the State Highway 
d Commission dated August 21, 1947 (see detailed report in general files), in 
| which he recommends the construction of 4 concrete sign building as affording 
the best and most practical solution of the problem. He estimated the cost 
= of such a building at $73,000 and in support of his recommendation advised 
4 that the Sign Department is now scattered about in five different buildings, 
none of which are fire proof, so it constitutes a definite fire hazard, 
jnasmuch as the operation of the Sign Department involves use of considerable 
2 paint. Fire proof quarters, he said, should be provided for this Department, 
and a start on such an installation could be made by building a reinforced 
one-story concrete building which could be used for office space until such 
time as a new office building is completed in the Capitol group. He exhibited 
a a floor plan and cross section of such a building as he has in mind. The 
ea Commission deferred dcfinite action in the matter pending its conference with 
the members of the Board of Control. 


4 The mooting adjourned at 5:00 p.m. to reconvene the following morn- 
ing at 9:00 a.m. in the samo room. 


ohea 


44165 


way is about 1.7 mile in length and that to construct a sidewalk along the 
section would cost about $2,600. He pointed out that it is a requiremont of 
the Public Roads Administration that sidewalks be constructed in connection 
with projects near cities and towns where there is considerable pedestrian 
traffic. Mr. T. M. Davis, District Engineer of the Public Roads Administra- 
tion, who was present, confirmed this statement. He added, however, that 
footpaths are required only in congested districts and that they may be of 
either gravel or bituminous type; also, that the Public Roads Administration 
is not in favor of constructing concrete sidewalks, Commissioner Chandler 
advised that the Commission's primary object is to provide safety for school 
children. Chairman Banfield confirmett this statement and added that if 
construction of a sidewalk along this section is only a matter of convenience, 
then it had better wait until there is moro justification for it. The matter 
was discussed further, but the Commission reached no definite decision with 
respect thereto, however, authorized and instructed the Engineer to include 
in the plans for the Newport-Agate Beach Project an alternate item for side- 
walk construction, the idea being to accept the proposal containing the side- 
walk item if the bid for this item is not unreasonable; however, if construc - 
tion of the sidewalk as revealed by the bids, is too costly, the Commission 
will select the other alternate. 


The Commission discussed a report from the Engineer on the. request 
of the log-hauling industry that the rules recently adopted by the Commis- 
sion prohibiting log hauling during certain periods be modified ao as to per- 
mit such hauling during certain hours of darkness (see Engineer's lettor 
directed to the Oregon State Highway Commission dated August 21, 1947, in 
general files, for details). The Engineer advised that a delegation is to 
appear before the Commission on the following day regarding this matter, but 
pending discussion with this group, he would recommend as follows: 


(1) That the regulations continue to prohibit the hauling of 
logs on Saturday afternoons, Sundays, and holidays legal in the State 
of Oregon. 


(2) That the hauling of logs during the months of May, June, 
July, and August be permitted between the hours of 4:00 a.m. and 8:00 
p.m., Pacific Standard Time. He explained that this early hour during 
the summer months is to allow the logging operations to continue from 
approximately 4:00 a.m, to 11:30 a.m., when ordered to discontinue by 


the State Forester because of fire hazards. 


(3) That during the balance of the year the hauling of logs 
be permitted between the hours of 6:00 a.m. and 8:00 p.m., Pacific 
Standard Time. 


(4) That all equipmont operating on state highways during 
hours of darkness conform to the statutes and P.U.C. regulations as to 


lighting of equipment. 


The Commission deferred action on the matter pending results of the 
conference on the following day with the log-hauling group (see ahead for 
additional item). 
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WARM SPRINGS HIGHWAY IN JEFFERSON AND WASCO COUNTIES 


FOREST BOUNDARY-AGENCY SECTION 
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Rogers Constr. Co., Portland $556,415.50 
E, C. Hall Co., Portland 7239.00 
637,599.00 


McNutt Bros., Eugene 


BONANZA-MALIN COUNTY ROAD IN KLAMATH COUNTY 
BONANZA-POE VALLEY-MALIN SECTION 


Rogers Constr. Co,, Portland $183, 603.00 
E, C. Hall Co., Portland 207, 814.00 
A. H, Saxton & Sons, Corvallis 210,987.00 
Del R. Beobe Co., Eugene 217, 504.00 
Homer G. Johnson, Portland 242 , 283.00 


WILLAMETTE HIGHWAY IN LANE COUNTY 
PLEASANT HILL - LOST CREEK SECTION 


: USING ASPHALT USING TAR 
R. A. Heintz-Constr., Portland $327,366.25 ----- 
Leonard & Slate Oreg. Ltd., Portland lal 
E. 0, Hall Co., Portland 358,988.00 ----- 
McNutt Bros., Eugene ; 365,303.00 ----- 
K. F. Jacobaon Co., Inc., Portland 7u8o-.7°*-- 
K. L. Goulter Co., Seattle, Wn. 307,168.25 ----- 
Del R. Beebe Constr. Co., Eugene ae ee 
COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
CONSTRUCT 48-FT. CONCRETE BRIDGE OVER ONEONTA CREEK 
Erick Enquist, Troutdale $ 22,985.00 
Chas. R. Schmiedeskamp, Portland 27,625.00 
BE, C, Hall Co., Portland 33,410.00 
WARM SPRINGS HIGHWAY IN WASCO COUNTY 
CONSTRUCT BRIDGE OVER MILL CREEK 
Cc. J. Montag & Sons, Portland $394, 860.00 
COUNTY ROAD NO. 266 IN WASHINGTON COUNTY 
CONSTRUCT "ROOD" BRIDGE OVER TUALATIN RIVER 
J. F, Johnston, Aurora $ 67,542.00 
R. H. Jones, Hillsboro 76,932.00 
Walder & Kenworthy, Portland 79,512.00 
C. J. Eldon, Portland 79, 625.00 
E. C. Hall Co., Portland 103,070.00 
Morrison-Knudsen Co., Portland 115,426.00 
133,133.00 


Guy F. Atkinson Co., Portland 


Portland, Oregon 
August 26, 1947 


The neoting of the State Highway Commission reconvened at 9;00 a.m. 
in the Green Room of the Imperial Hotel with the same persons ba ico and 


participating. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, follawing which Chairman 
Banfield announced that the awards of contract would be made at 3:00 p.m. in 
the same room: 


CLACKAMAS SECONDARY HIGHWAY IN CLACKAMAS COUNTY 
CONSTRUCT 182-FT, CONCRETE BRIDGE OVER ROCK CREEK 


Lindstrom Bros., Portland $ 43,910. 
Johnson-Sterner Corp., Portland 45,000 


38 


DIAMOND VALLEY SECONDARY HIGHWAY IN HARNEY COUNTY 
CRANE-PRINCETON SECTION 


E. C. Hall Co., Portland $189,914.00 
Rogers Constr. Co., Portland 204 , 701.00 


DIAMOND VALLEY SECONDARY HIGHWAY IN HARNEY COUNTY 
ANDERSON VALLEY AND SWAMP CREEK SECTIONS 


George E. Corliss, Ontario $ 29,899.50 
Loran Petro, Vancouver, Wn. 30,771.20 
E. C. Hall Co., Portland * 35,166.00 
Rogers Constr. Co., Portland * 36, 005.00 


* Bidder will not accept this project alone. 


COUNTY ROAD NEAR CENTRAL POINT IN JACKSON COUNTY 
CONSTRUCT 354-FT. CONCRETE BRIDGE OVER BEAR CREEK 


Perkin Bros., Portland $ 70,470.00 
Sleeper & Keyes, Bend 71,710.00 
McNutt Bros., Eugene 74,240.00 


THE DALLES-CALIFORNIA HIGHWAY IN JEFFERSON COUNTY 
54-FT. RIGID FRAME CONCRETE BRIDGE OVER USRS NORTH UMIT MAIN CANAL 


George E. Berry, Beaverton $ 24,900.00 
Del R. Beebe Constr. Co., Eugene 27,875.00 
Denton Constr. Co., Portland 29,150.00 
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"Grading and bituminous macadam widening on the Waldport Section 
of the Oregon Coast Highway, in Lincoln County. D. F. McKenzie, Salen, 
submitted the low bid in the amount of $41,645, based on the use of 
asphalt. Denton Construction Co., Portland, submitted the noxt low bid 
in the amount of $47,630, based on the use of asphalt. Jack Robinson, 
Waldport, submitted tho only other bid in tho amount of $51,525.35, using 
asphalt. None of these contractors submitted e bid based on the use of 
tar. The Commission has awarded this contract to the low bidder, D. F. 
McKenzie, at his bid price," 


A delegation from Sheridan, including Mr. Leland R. Sackett, City 
Councilman; and Mr. R. I. Merrifield, Chairman of tho Roads and Highways Com- 
mittee of the Sheridan Chamber of Commerce, was present and asked the Commis- 
sion to authorize the widening of Main Stroot in their town, route of the 
Salmon River Highway, from Bridge Street to the cast city limits, being a 
continuation of widening work completed soveral years ago west of Bridge 
Street. They alleged that they were given to undorstand, when the formor work 
was accomplished in 1941, that the state would constructa similar improvemont 
east of Bridge Strect later on; howover, that has not boen done, and the traf- 
fic situation at the present time is such that a bottleneck is creatod by 
roason of the narrowing of the street at Bridge Street. They prosonted a 
resolution from the Sheridan City Council-urging such improvement as a temp- 
orary expedient to take care of present travel conditions and suggesting, 
also, if this does not correct the situation, that Main Street be declared 
and designated a one-way street fdr eastbound highway travel and that west- 
bound highway travel be routed over Yamhill Street, which is one block north 
of Main Street, and that this street also be designated a ono-way streot. 

The Engineer estimated tho cost of the proposed widening work on Main Stroet 
between Bridgo Street and the cast city limits at $55,000. The Commission 
deferred a decision in this mattor pending a report and recommendation from 
the Engineer which was ordered for the noxt regular meeting of the Commission. 
The Secretary was instructed to check the records and ascertain whether or 
not the former Highway Commission made any commitment relative to the widen- 
ing work now requested. 


The following persons representing the City Council of the City of 
Scappoose were present and urged the Commission to improve the Columbia River 
Highway through their town: Cecil Johnson, Mayor, BE. Dering, City Council- 
man; and J. G, Watts, City Recorder. Mayor Johnson was principal spokesman. 
He advised that the town of Scappoose is growing and developing, and their 
parking problem has become difficult bocause of the increase in highway traf- 
fic and the narrowness of the highway through their business district. He 
urged the Commission to widen the highway northerly from the curve in front 
of the church noar the south city limits so as to provide sufficient passage- 
way for the lerge volume of traffic which uses this stroet, to avoid confusion, 
and to eliminate the present traffic hazard. He said that the city alroady 
has adopted ordinances providing for parallel parking of automobiles on both 
sides of the street. Tho Engineer advised that in 1937 « plan was proparod 
to construct two lanes of pavement each 30 foet wide with a 17-foot parkway 
in between, but the work was never done. The estimated cost at that time, 
he said, was about $28,000, but the present-day estimate is about $40,000. 
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SALMON RIVER AND PACIFIC WEST HIGHWAYS IN YAMHILL COUNTY 
PRINGLE CORNER-McMINNVILLE SECTION 


USING ASPHALT USING TAR 


Leonard & Slate Oreg. Ltd., 0. C. Yocom Co., and 


J. C. Compton Co., McMinnville $482,917.30 ----- 
R. A. Heintz Constr., Portland 520,395.50 ----- 
Porter W. Yott, Portland 580,253.60 ----- 


At 10:00 a.m. Chairman Banfield announced the awards of contracts 
for which bids were received by the Commission at 2:00 p.m. on the previous 
day, the awards having previously been approved by the Commission by unani- 
mous vote, as follows: 


"Construction of a bridge over Crooked River on the Ochoco Highway 
at Prineville, Crook County. The Commission received only one bid for 
this work being that of Lindstrom Bros., Portland, at $50,360. The 
bid has bepn rejected. 


"Grading and bituminous macadam widening on the Gardiner Section of 
the Oregon Coast Highway, in Douglas County. The Commission received 
no bids for this project. 


"Repairing pier fenders on the Umpqua River Bridge on the Oregon 
Coast Highway at Reedsport, Douglas County. The Commission received 
one bid for this project, being that of Tom Lillebo, Reedsport, at 
$5,049. The contract has been awarded to Mr. Lillebo at his bid price. 


"Grading and bituminous macadam surfacing on the Juniper Butte- 
Crooked River Section of The Dalles-California Highway, in Jefferson 
County. M. L. and C. R, O'Neil, Eugene, submitted the low bid for this 
work in the amount of $267,196.50. TT. W. Thomas, Portland, was the next 
low bidder at $268,980. hore were eight higher bidders. The Commis- 
sion has deferred the award of this contract and has referred the bids 
to the Engineer with authority to award the contract to the low bidder, 
M. L. & C. R, O'Neil, at their bid price, when certain conditions have 
been satisfied. 


"Rock surfacing the Globe-Elmira Section of the Richardson-Eugene 
Secondary Highway, in Lane County. McNutt Bros., Eugene, submitted the 
low bid for this work at $109,970. The next low bidder was D. F, 
McKenzie, Salem, at $113,350. There were three higher bidders. The 
Commission has awarded this contract to the low bidder, McNutt Bros., 
at their bid price. 
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Mr. Calise inquired as to the plan for the construction of the Dads 
Creek-Dixie Mountain Section of the John Day Highway, for which, he said, 
the sum of $125,000 of Forest Highway Funds has been provided. He was in- 
formed by the Chairman that there are no Forest Highway Funds available 
because the appropriation made by Congress was far below that which was 
needed for such purposes, so the Commission is not in position to give hin 
an answer. 


Mr. Calise also inquired whethor or not the Highway Commission 
would authorize tho City of Vale to maintain a sign on the highway right of 
way at the junction of tho John Day and Central Oregon Highways,. in Vale, 
advertising the Central Oregon Highway (US20) as the shortest and fastest 
route from Vale to Portland. He exhibited a sketch of the sign that he has 
in mind which includes, among other cities, the names of Portland, Eugene, and 
Klamath Falls. He was informod by Chairman Banfield that this sign is not in 
conformity with the logal requirements and could not be approved by the 
Highway Commission; moreover, the State Highway Commission is designated by 
law as the official agency to maintain dircctional and mileage signs along 
state highway routes. Mr. Calise then asked if additional namos can be 
placed on the Highway Department's presont sign at this location. He was 
informed by the Engincer that oxperience roveals that a large number of names 
on such signs makes for confusion, so the names have been limited to threo; 
howevor, if Mr. Calisc would make his request in writing, it would be given 
due considoration. ae 


Mr. Thomas Smithson, Engincor for the Wolf Croek Water District, 
Portland, was present and renewed a provious request of the district for 
permission to construct a million gallon rosorvoir on state-owned property 
at tho junction of the Sunset Highway and Barnes Road for servicing homes in 
the Cedar Hills development area and othors in this vicinity. Ho prosented 
a written application of the District in support of his oral request (for 
details soe typewritten application directed to tho Oregon State Highway Com- 
mission and dated August 6, 1947, in general files). Chairman Banficld 
advisod that ho personally is opposed to the use of state property, or that 
of any other governmontal agency, for private purposes because such use would 
evontually, if not immediately, result in handicapping tho use of the property 
for state or governmental purposes. He pointed out that the State Highway 
Department paid a largo sum of money for the proporty undor discussion and, 
in his estimation, it would be contrary to the state's interests to permit 
its use for the purpose intended. Hc montioned that the Commission at the 
provious meeting denied the request, and, insofar as ho personally knows, 
there is no reason to change tho decision at this timo. Commissioner Schaupp 
requested additional time for the Commission to discuss the metter among 
themsolves before making a definito decision. This was agrecable to Chairman 
Banficld and Commissionor Chandler, and it was so ordered. (The matter was 
reconsidered later in the session when tho Chief Counsel pointed out that the 
resorvoir has no connection whatsoever with the highway development or with 
highway use and, in his estimation, it would be unwise to permit it on the 
state's proporty, particularly in view of the fact that the arca on which it 
is to be placed was acquired by the Commission at considerable cost under 
condemnation proceedings. Chairman Banfield statod that he personally would 
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He recommended the improvement as a desirable project when money is available 
to finance it. The Commission took the matter under advisemont and referred 

it to the Engineer for a report and recommendation whether or not it might be 
possible to do this work as a minor betterment project in 1948. The dcloega- 

tion was informed that the Commission is not promising the improvoment but is 
only getting a report to ascertain the possibility of doing the work. 


A delegation from Bend, representing the Central Oregon and Bend 
Chambers. of Commerce, appeared before the Commission in regard to the comple- 
tion of the Warm Springs Highway. The delegation was headed by Hon. William 
Niskanen, State Representative and Chairman of the Roads Committee of the 
Central Oregon Chamber of Commerce, and included Messrs. Howard W. Turner, 
Madras, President; Guy Wade, Madras, Secretary; and Howard Steib, Bend, 
Manager of the Bend Chamber of Commorce. Mr. Niskanen oxpressed approval of 
the Commission's action in adyertising the bids for tho completion of this 
highway outside of the forest boundary and urged continued afvertising for 
bids for the construction.of the Mill Creck Bridge. He also urged the Commis- 
sion to see what can be dono to oxpedite the construction of the seven-mile 
section within the forest boundary herotofore scheduled for improvement as a 
Forest Highway Project. He expressod the hope that the entire highway could 
be completed in 1948. He was informed by Chairman Banfield that it is not 
likely the work can be completed until 1949 because the contractors are hav- 
ing difficulty sccuring materials and manpowcr, and in some cases woather 
conditions are not favorablo for construction operations. The Highway Com- 
mission, he said, has gone on record to complete this project as rapidly 
as possible. He pointed out that, insofar as the Mill Creek Bridge is con- 
cerned, that project has beon advertised for bids on two occasions, but this 
is a steel bridge, and tho contract could not be awarded because of unavail- 
ability of that material. The Highway Commission, he added, recognizes that 
this highway is essential and is doing ovorything it can to expedite construc- 
tion of it. He oxplained action previously takon by the Commission transfer- 
ring funds from the Postwar Project on the Ochoco Highway to the Warm Springs 
Project in order to advance the work on the latter and to assure that the 
grading work on the Forest Highway Soction will be completed at the earlicst 
possible time. 


Mr. Niskanen inquired as to the plans of the Commission to get 
traffic across Mill Creek after the road on cach side has been completed if 
no provision has been made for the bridge at this point -- would the Commis- 
sion construct a detour for temporary use. He was informed by Chairman 
Banfiold that the Commission is not in position to advise him with regard 
thereto at the present timo; however, the bridge project will be re-advertised 
as soon as the Commission feels that the time is propitious, which may be 
within the next three or four months. This concluded the discussion. 


Mr. Frank L, Calise, Executive Socrotary, Vale Chamber of Commerce, 
was present and inquired as to the plans of the Highway Commission for the 
expenditure of the $250,000 of State Tax Street Funds which the Highway Com- 
mission is to spend for the improvement of city streets that are not on state 
highway routes, as authorized by the 1947 Legislature. He was informod’ that 
this mattor is being studied by the Commission with the idea of constructing 
such projects during 1948 and that the Engineer is now receiving requests 
from the various communities so that a program can be arranged. 
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The engineer reported the need to revise the plans for construct- 
jon of the Bridal Veil Overcrossing on the Columbia River Highway, Contract 
No. 2896, awarded April 22, 1947, to Guy F. Atkinson Company. He advised 
that the original plans for this structure contemplated that all pier found- 
ations were to be bottomed on gravel base; however, excavations for these 
foundations, as made by the contractor, reveal a large percentage of soft 
clay materials mited with tho gravel, which is considered unsafe and unwise 
to use as a base on which to place the retaining walls between Stations 
7416.71 and 9466.77, or to rest certain bents designated in the contract 
Because of these conditions, he said, it has been necessary to alter the 
plans and specifications in some respects so as to provide for the driving 
of piles down through the soft material to 4 hard strata, which is going 
to increase the cost of the project by approximately $30,000. As a result 
of discussion, the Commission approved the Engineer's report by unanimous 
vote and authorized him to proceed accordingly. An agreement with the 
contractor covering the matter was signed later in the session. 


Tho Commission recessed for luncheon at twelve o'clock noon and 
reconvened at 1:30 p. m. in the same room with the same persons present and 
participating. 


Messrs. William A. Bowes, Commissioner of Public Works; Ben R. 
Morrow, City Engineer; F. T. Fowler, Traffic Engineer; and L. G. Apperson, of 
the City Engineer's Offices all of Portland, were present and discugsed with 
the Commission the channelization and signalization of sections of Barbur 
Boulevard (USQ9W) in Portland, particularly section between S.W. Bancroft 
and S.W, Hamilton Streets and at the S.W. Terwilliger Boulevard intersection 
of Barbur Boulevard. Mr. Bowes headed the group. The State Highway Engineer 
exhibited a map showing what the city has in mind and oxpleined the details 
thereof. He estimated the cost of the entire project at approximately $75 , OOK 
exclusive of the cost of a small amount of right of way that probably will be 
required. He recommended approval of the project on the basis of the city 
and the state assuming equal shares of the expense with a provision that the 
city shall do the work and bill the state for its share when it is completed, 
the city also to make available right of way as may be required without ex- 
pense to the state. There followed a general discussion, but 4 final deci- 
sion in the matter was deferred until later in the day. (The matter was re- 
considered later in the afternoon, when the Chief Counsel advised that the 
Commission is not legally obligated to cooperate in projects of this kind 
but has the authority to do so if it wishes, however, the Commission does 
assume a definite responsibility.in the protection of through traffic when 
it routes such traffic through a city, which apparently is the case in this 
instance. As a result of this discussion, the Commission unanimously agreed 
to pay 50 percent of the cost of the project on the condition that in no 
event shall the state's contribution exceed the sum of $40,000.) 


Mr. Bowes also inquired if the Commission is ready to discuss the 
proposed Sullivan's Gulch Highway and was informed in the negative. He 
expressed a desire to discuss such matter with the Commission at its next 
regular meeting. The Commigsion indicated its approval but made no definite 


appointment. 
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like to help the District in tho mattor but not to the extent that they are 
asking. The Commission thereupon voted unanimously to deny tho request.) 


The County Court of Lane County, ropresented by County Judge 
Clinton W, Hurd, County Commissioner W. J. Holland, and County Engincor 
P. M, Morse, came before the Commission at this time regarding the relocation 
of a section of the Jasper-Lowoll Market Road so as to avoid a grade 
crossing of the Southern Pacific railroad near Jasper, as is proposed by the 
U.S. Army Engineers in connection with tho construction of the Moridian Dan. 
Mr. Morse headed the group. He explained that, according to the plans of 
the Army Engineers for construction of what is known as Lookout Point Dam on 
the Meridian Sito, tho Southern Pacific railroad will have to bo realigned 
go as to avoid being inundated by backwator from the dam, which relocation 
will result in reconstruction of the railroad at grade across their county 
road, which is objectionable from the county's standpoint because it will 
introduce an undesirable hazard to county-road traffic. He suggested that 
the grade crossing could be avoided if the county road wore likewise relocated 
for a distance of about one mile and cxhibitcod a map showing the plans for 
such a revision. He asked the Commission to assume the responsibility for 
the road by taking it over as a state secondary highway, to conduct investiga- 
tions for the rerouting of tho road to avoid the railroad grade crossing, and 
to intercede in the county's bohalf when tho matter comes up for a hearing 
before tho Public Utilities Commissioner. Ho said that the county is not 
asking the state to take over this road now because the dam has not boon con- 
structed and a revision will not have to be made for three or four years. 


Chairman Banficld explaincd that, inasmuch as this is a county 
road, the state's only interest in it is in designating it as a state second- 
ary highway, but tho Commission is not in position to do that at the present 
time becauso there are other roads throughout the stato which the Commission 
considers of norc importance; moreover, the Commission has not at any time 
discussed designating this road as a state secondary highway. Tho State 
Highway Engineer mentioned that, while this road is a county road, it is on 
tho Federal Aid Secondary Highway System and at some future time will be con- 
structed by the state as such; howover, jurisdiction will still remain with 
the county. Commissioner Schaupp indicated a willingness to cooporate with 
the county in making a survey for the proposed revision of tho road without 
going into too much detail, but not to the cxtont of assuming full rosponsi- 
bility for the road. The State Highway Engineer advised that it would cost 
about $1,000 to conduct a survey sufficient to cstimate the cost to build the 
road on the now alignment. Such a survey, he said, would not bo in dotail 
but would include only sufficient information to support figures that would 
be obtained. ' 


In the discussion which followed Mr. Morse suggested that the High- 
way Commission might cooperate with the county on a 50-50 basis to conduct 
an investigation sufficiently adequate to present to the Fublic Utilities 
Commissioner when the matter comes up for a hearing. The Commission approved 
the suggestion by unanimous voto with tho understanding, however, that the 
State Highway Department would not present any arguments to the Public Utili- 
ties Commissionor with respect to the project but would limit its presentation 
to a defense of the figures that would be obtained as the result of tha survoy. 
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until 2:00 p.m. to deliver the load. Chairman Banfield advised that the 
Commission could not approve such modification because it considers the 
noon hour on Saturdays late enough and, as a matter of safety, that the 
heavy traffic that uses the highways on Saturday afternoons should not have 
to contend with log movements, Mr. Simpson pointed out that in some 
instances mills require a large stockpile of logs in order to continue oper- 
ating during the winter season, and it is important thet as many logs as 
possible be delivered to the mills during the season of the year when they 
can be transported expeditiously. Im the case of ea 50-mile haul, he said, 
an operator working on Saturday would be able to deliver only one load of 
logs if theConmmission definitely fixes noon as the deadline for hauling on 
that day, but if the operator is allowed until two o'clock, it would then 
be possible for him to deliver two loads instead of one. He was informed 
by Chairman Banfield that if the Commission made an exception in one case, 
it would have to make the same exception in all cases, which it is not in- 
clined to do because of the hazards that would be created for other classes 
of traffic. 


Mr. Simpson then inquired whothor or not the Commission would con- 
sider modifying the rule after school starts in the fall and was informed 
that the Commission might consider a modification when the tourist season is 
over, but no promises can be made at this time. 


As to deleting Armistice Day from the list of holidays when log 
hauling is prohibited on state ‘highways, Mr. Clark mentioned that Armistice 
Day is not recognized in the industry's contracts with the unions and suggest- 
ed that this restriction be eliminated from the ‘requirements. He also sug- 
gested elimination of the restriction which prohibits log hauling on any 
Monday which follows a legal holiday on Sunday unless the Governor should 
declare the Monday in that instance a legal holiday. The Commission denied 
both requests. 


As to extending thé period of hauling in the morning and in the 
evening, Mr. Clark suggested that the operators be allowed to haul between 
the hours of 4:00 a.m. and 9:00 p.m. He was advised that the Commission 
wishes to discuss this matter among themselves before making a final decis- 
ion. (This feature was discussed later in the day, at which time Commission- 
er Chandler suggested that the loggers be allowed to haul as early as poss- 
ible in the morning provided their trucks are properly lighted, but that 
they be restricted to a definite hour in the evening; also, that twelve 
o'clock noon on Saturdays be definitely established as the deadline for log 
hauling on that day. The Engineer -and the Chief Counsel were instructed to 
work up a set of rules and regulations on such basis and to repcrt their 
recommendation to the Commission by telephone, when instructions will be 
given. 


Mr. Clark also presented a request from Mr. George Gray, Seaside, 
thet the sign installed by the Commission at the junction of the Oregon 
Coast Highway and Roosevelt Drive, in Seaside, which requires northbound 
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Mr. C. J. Montag appeared before the Commission in regard to the pro- 
posal which he submitted for the construction of the Mill Creek Bridge on the 
Warn Springs Highway, in Wasco County. He was accompanied by Mr. Joe Damain, 
Manager of the Imperial Hotel. Mr. Montag advised that he left his proposal 
with the hotel clerk on duty on the evening before the bids were opened, but 
it was not delivered to the Commission at the time of the bid opening. He 
inquired whether or not the Commission would consider his bid, it being the 
only one submitted for this job, notwithstanding the lateness of the hour, 

Mr. Demain confirmed Mr. Montag's statement with respect to filing the bid with 
the clerk on duty on the previous evening. In view of the circumstances, the 
Commission decided to consider the bid, whereupon the bid was opened and the 
unit prices were read aloud by the Secretary. It was then referred to the 
engineers for tabulation and report along with other bids received at this 
letting. 


The following persons representing the Oregon Loggers Highway 
Advisory Committee of the Pacific Northwest Loggers Association appeared 
before the Commission with regard to the Commission's recent order prohibit- 
ing the truck hauling of logs over state highways during certain periods; 
E. T. Clark,Portland, Secretary-Manager, Pacific Northwest Loggers Assoc- 
iation; C. J. Warren,Portland, Secretary, Columbia River Branch; Warren 
Tilton, Portland, Forest Engineer, West Coast Lumberman's Association, W. V. 
Johnston, Medford, logger; John Hearin, Medford, logger; L. L. Simpson, Med 
ford, Secretary-Manager, Conservation and Tree Farm Association; Harry 
Patton, Portland, Manager, Hammond Logging Company; R. L. Davis, Riddle, 
logger and Manager of the Harbor Plywood Corporation. Mr. Clark headed the 
group and requested that the new regulations be modified in four respects, 
as follows: (1) Modification so as to allow empty logging trucks to return 
to the woods during the restricted periods; (2) Modification to allow a 
little more leeway on Saturday afternoons for the last truck loaded in the 
morning to deliver its load to the dump; he suggested a deadline of 2:00 
p.m.; (3) Modification to eliminate Armistice Day as one of the holidays 
when log hauling is not permitted; (4) The granting of more leeway for 
mer in the early morning and in the evening (before sunrise and after 
sunset). 


With respect to the first modification, Mr. Clark gave as his 
understanding that the Commission did not intend this restriction to ex- 
tend to the movement of the empty logging trucks; however, the require- 
ment in that respect is not clear. He was informed by Chairman Banfield 
that the Highway Commission has no objections to the movement of empty 
logging trucks over state highways at any time, provided they operate in 
conformity with statutory requirements. 


Concerning Modification No. 2, Mr. Clark advised that the indus - 
try is not objecting to the Commission's ruling insofar as it pertains to 
general log hauling during Saturday afternoons, but some times, particuiar- 
ly when a long haul is involved, an operator whose equipmont is not loaded 
until late in the morning is unable to deliver that load to the dump hsfore 
the noon deadline. He suggested that in such cases the operator be allowed 
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ferry service rate were reduced, he said, the annual revenue would amount to 
approximately $160,000 a year. 


As to the cost of constructing the bridge, Col.Tudor took figures 
from the Highway Engineer's report, wherein the Engineer estimated that such 
bridge would cost $1,318,000, to which 20 percent should be added for engi- 
neering and contingencies, which would make a total estimated cost of 
$1,800,000. He gave as his opinion that this estimate is reasonably conserv- 


ative. This cost, he said, could be amortized in 30 years with three and one- 


half percent money, which would require an annual payment of $98,000. Oper- 

ation costs, he said,would amount to approximately $41,000; in other words, 

been amortization cost would amount to $139,000 compared with a revenue of 
160,000. 


As to financing, Col. Tudor mentioned the possibility of the sale 
of state revenuo> bonds bearing interest at the rate of three and one-half 
percent. He also mentioned the possibility of obtaining a loan from the 
Reconstruction Finance Corporation. He gave as his‘belief that the State 
has authority, under existing statutes, to construct the bridge on a toll 
revenue basis; also, that Wasco County, likewise, could be the sponsor, and 
the City of The Dalles is in a similar position to that of the County. Col. 
Tudor pointed out that until two years ago it was necessary to secure con- 
gressional action in order to builg a bridge across a stream separating two 
states; however, he said, this no longer is required, and the only permit 
now needed is from the Corpsof Engineers. In conclusion, Col.Tudor advised 
that he finds and believes that the bridge is economically justified. He 
suggested approval of the project and that it be financed on the basis of 
the sale of revenue bonds. 


Chairman Banfield advised that this is a new matter to the State 
Highway Commission, which will not be ready or in position to ask any 
questions regarding the proposition until it has had the advise and counsel 
of the Engineer and the Chief Counsel. Judge Wilson read aloud and presented 
the County Court's brief with respect to the project. This concluded the 
conference. The Commission thereupon referred the entire matter to the 
Engineer and the Chief Counsel for study and report. 


At 3:00 p.m, Chairman Banfield publicly announced the awards of 
contracts for which bids were received at the morning session, such awards 
previously having been approved by the Commission by unanimous vote, as 
follows: 


"Construction of a bridge over Rock Creek on the Clackamas Second- 
ary Highway, in Clackamas County. Lindstrom Bros., Portland, submitted 
the low bid for this work in the amount of $43,910. The only other bid 
was that of Johnson-Sterner Corporation, Portland, at $45,000. The 
Commission has referred these bids to the Engineer with authoirty to 
award the contract to the low bidder, Lindstrom Bros., when certain 
conditions have been satisfied. 
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traffic to stop before entering this intersection be removed. He was inform- 
ed by the Engineer that the City of Seaside has already called this matter to 
his attention and that the matter is now being investigated. 

The County Court of Wasco County, represented by County Judge R. J. 
Wilson, County Commissioners S.M. Hicks and J. 0. Swartz, and County Engin- 
eer C, P. Fauerso, came before the Commission regarding the construction of 
a toll bridge across the Columbia River at The Dalles. Also present with 
this group were W. S. Nelson, Manager of The Dalles Chamber of Commerce, and 
Col. Ralph A, Tudor,Consulting Engineer, San Francisco. Judge Wilson headed 
the group. He recalled that for the past ten years attempts have been made 
to solve the critical problem of crossing the Columbia River at The Dalles, 
which crossing is now negotiated by a private ferry owned by Captain C. T. 
Smith. None of these efforts, he said, has had a sound enough backing of 
facts, but they have continued their studies based on the Highway Engineer's } 
report published in 1944 and believe that a solution has been found. He ad- } 
vised that what they now have in mind is construction of a bridge as a self - 
liquidating project, which they believe is sound and feasible, but they will 
need some state help to carry through with it. He further advised that they 
are not asking the State Highway Commission to contribute any funds toward 
the project that will not be returned to it, and that if the Highway Con- 
mission does not find the project sound and feasible, then they will discard 
it. He introduced Col. Tudor who, he said, has been employed by the County 
to make certain studies and to present their case to the Highway Commission. 


—— 
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Col.Tudor advised that his connection with the County Court is 
only to make a preliminary investigation and report on the basis of con- 
struction of a toll bridge. He presented facts and figures with respect to 
traffic and costs involved and methods of financing such a project, includ- 
ing the following: In 1941, traffic using the present ferry amounted to 
135,000 vehicles. In 1943 this dropped off to 100,000, but in 1947 the 
number of vehicle crossings increased to 266,000. This latter figure, he 
said, was checked by the County Court only two weeks ago, and the rate of 
vehicle crossings was found to be correct. He predicted that traffic would 
increase at the rate of one and one-half percent annually and that all of | 
this traffice would use the bridge were it constructed, and in addition 
thereto, if the ferry rate were not lowered, 28 percent of the traffic which 
now uses the Maryhill Ferry, 13 percent of the traffic which crosses the 
River at Cascade Locks, and seven percent of the traffic which crosses the 
River at Hood River, would be diverted to the bridge at The Dalles. He 
predicted that the ferry would recapture about 45 percent of this traffic 
if the ferry toll were reduced 25 percent to 50 percent. 


Col. Tudor also asserted that a bridge at The Dalles would gener- 
ate traffic, although not so much as if there were centers of business at 
each end of the bridge. He estimated that the traffic crossing the bridge, 
including diverted and generated, would reach a volume of 425,000 vehicles 
during the first year after the bridge is opened for use, which, at 55 cents 
per vehicle, would result in a revenue of $208,000, and thereafter, with the 
predicted increase, would amount to from $225,000 to $230,000 annually pro- 
vided the rate of the competing ferry service were not reduced. If such 
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Highway, in Lane County. The low bid for this work was submitted by R. 
A. Heintz - Construction, Portland, at $327,366.25, based on the use of 
asphalt. They submitted no bid based on the use of tar. Leonard & 
Slate Oreg. Ltd., Portland submitted the next low bid at $351,000, 
based on the use of the asphalt. They submitted no bid based on the use 
of tar. There were five higher bidders. The Cormission has awarded the 
contract to the low bidder, R, A. Heintz - Construction, at its bid 
price. 


"Construction of a concrete bridge over Oneonta Creek on the 
Columbia River Highway near Multnomah Falls, Multnomah County. Erick 
Enquist, Troutdale, submitted the low bid for this work at $22,985. The 
next low bid was submitted by Charles R, Schmiedeskamp, Portland at 
$27,625. The third, and only other, bidder was E. C. Hall Company, Port- 
land, at $33,410, ‘he Commission has referred the bids to the Engineer 
with authority to award the contract to the low bidder, Erick Enquist, 
when certain conditions have been satisfied. ‘ 


"Construction of a bridge over Mill Creek on the Warm Springs High- 
way, in Wasco County. C. J. Montag & Sons, Portland ,submitted the only 
bid for this work in the amount of $394,860. The bid has been rejected. 


"Construction of the "Rood" Bridge over the Tualatin River on 
County Road No. 266 southeast of Hillsboro, Washington County. J. F. 
Johnston, Aurora, submitted the low bid for this work in the amount of 
$67,542. The next low bidder was R. H. Jones, Hillsboro, at $76,932. 
There were five higher bidders. This is a county project, and the 
Commission has referred all of the bids to the County Court of Washing- 
ton County for further handling. 


"Grading and paving the Pringle Corner-McMinnville Section of the 
Salmon River and Pacific West Highways, Yamhill County. The low bid for 
this work was submitted by Leonard & Slate Oreg. Ltd., 0. C. Yocom Co., 
and J. C. Compton Co., McMinnville, as a joint venture, in the amount of 
$482,917.30, using asphalt. They submitted no bid based on the use of 
ter. R. A. Heintz - Construction, Portland, submitted the next low 
bid in the amount of $520,395.50, based on the use of asphalt. They 
submitted no bid based on the use of tar. There was one higher bidder. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidders when certain conditions have been 
satisfied. 


Messrs. Claude H. Giles and J. H. Beddingfield, attorneys, Coos Bay, 
came before the Commission regarding the proposed vacation of the westerly 
20-foot portion of Edward Street in the Bunker Hill District just south, of 
the City of Coos Bay. Mr. Giles stated that he represented property owners 
affected by such abandonment and Mr. Beddingrield advised that he represented 
the Coos Bay Lumber Company, which uses this street in its operations. Both 
attorneys spoke against the vacation of this street or any portion thereof. 
Mr. Beddingfield advised that the Coos Bay Lumber Company is absolutely 
opposed to the vacation of any portion of Edward Street. This Company, he 
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“Grading and construction of an oil mat surface on the Crane-. 
Princeton Section of the Diamond Valley Secondary Highway, Harney 
County. The Commission received two bids for this work, being those 
of E. C. HallCo., Portland, at $189,914 and Rogers Construction 
Company, Portland, at $204,701. The Commission has rejected both 
bids. 


"Grading and construction of roadbed topping on the Anderson 
Valley and Swamp Creek Sections of the Diamond Valley Secondary High- 
way, inHarney County. George E. Corliss, Ontario, Oregon, submitted 
the low bid for this work in the amount of $29,899.50. Loren Petro, 
Vancouver, Washington, submitted the next low bid in the amount of 
$30,771.20. There were two highor bidders. The Commission has re- 
ferred the bids to the Engineer with authority to award the contract 
to the low bidder, George E. Corliss, when certain conditions have 
been satisfied. : 


"Construction of a bridge over Bear Creek on a county road near 
Central Point, Jackson County. The low bidder for this work was 
Perkins Bros., Portland, at $70,470. Sleeper & Keyes, Bend, sub- 
mitted the next low bid in the amount of $71,710. McNutt Bros., 
Eugene, submitted the third, and only other ,bid in the amount of 
$74,240. This is a county contract, and the Commission has referred 
all the bids to the Jackson County Court for further handling. 


"Construction of a bridgeover USRS North Unit, Main Canal on The 
Dalles-California Highway near Culver, Jefferson County. George E. 
Berry, Beaverton, submitted the low bid for this work at $24,900. Del 
R. Beebe Construction Company, Eugene, was the second low bidder at 
$27,875. There was one higher bid. The Commigsion has awarded this 
contract to the low bidder, George E. Berry, at his bid price. 


"Regrading, surfacing and oiling the Forest Boundary-Agency Sec— 
tion of the Warm Springs Highway, in Jefferson and Wasco Counties. 
Rogers Construction Company, Portland, submitted the low bid for this 
work at $556,415.50. The next low bidder was E C. Hall Company, 
Portland, at $629,239. There was one higher bidder. The Commission 
has awarded this contract to the low bidder, Rogers Construction 
Company, at its bid price. 


"Grading, surfacing, oiling, and construction of two bridges on 
the Bonanza-Poe Valley Malin Section of the Bonanza-Malin County Road, 
Klamath County. The low bid for this work was submitted by Rogers 
Construction Company, Portland, at $183,603. The next low bid was 
submitted by E. C. Hall Co., Portland, at $207,814. There were three 

“higher bidders. The Commission has awarded the contract to the low 
bidder, Rogers Construction Company, at its bid price. 


"Grading, bituminous macadam surfacing, and construction of a ‘con- 


crete bridge on the Pleasant Hill-Lost Creek Section of the Willamette 


——— 
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willing to assume 50 percent of this expense. The Cormission, without mak- 
ing any definite commitment, thereupon authorized and instructed the Ingin- 
eer and the Chief Counsel to discuss the matter with the city on such basis. 


Mayo® Flagel brought up for discussion the matter of improving the 
intersection of Winchester Avenue (old route of the Pacific Highway) and 
US99 at the top of what is known as. Winchester Hill in the northern part of 
Roseburg. Ho was told to prosent his request in writing. Mr. W. C. Williams 
First Assistant State Highway Engineer, was instructed to confer with the city 
officials with regard to the project. 


Mr. A. S. Grant, attornoy, Baker, Oregon appeared before the con- 
mission as 4 representative of the -Baker Chamber of Commerce regarding a 
communication heretofore filed with the Federal Power Commission by the 
State Highway Commission concerning the request of the Idaho Power Company 
to conduct preliminary investigations for a power project in the Snake River 
at a place known as Oxbow. Newspaper reports, he said, indicate that the 
State Highway Commission is opposed to the construction of the Oxbow Dan, 
and the people of Baker County are very much wrought up over it because they 
are of the belief that the Commission's action was directly responsible for 
the Idaho Power Company deferring the construction of this project and elect 
ing to spend ite money for the construction of a project in another location, 
in the State of Idaho. All that the Company wanted, he said, was authority 
to make a preliminary survey, which naturally would include investigations 
for replacement of highway facilities; moreover, the law requires payment for 
damages in cases where property is hurt or destroyed. He asked the Highway 
Commission to declare "flat footedly" that it is not opposed to the construct- 
ion of the dam, if the reports are erroneous. 


Chairman Banfield advised that, insofar as he is concerned, the 
Commission's résolution is satisfactory as adopted. It appeared to him that 
the only question involved is one between Baker County and the Highway Com- 
mission's Chief Counsel, whose advice the Commission always follows in matt- 
ers of this kind. He suggested that Mr. Grant discuss this matter with the 
Commission's Chief Counsel, and if the Chief Counsel should then recommend 
amended action, the Commission will act accordingly. Commissioners Schaupp 
and Chandler concurred. The Chief Counsel advised that the Highway Com- 
mission was served with a copy of the petition of the Idaho Power Company, 
the purpose of which, he said, was to give the Highway Cormission an oprport- 
unity to press upon the record its objections, if it had any. The only con 
cern of the Highway Commission, he said, is the state highway which parallels 
the Snake River at this location, and a portion of which will be inundated 
if the dam is constructed, and all that the Commission intended by it resol- 
ution was simply to call to the attention of the Federal authorities, and to 
impress on them the fact that the Commission would expect the road to be re- 
placed. The Highway Commission, he said, is not opposing any preliminary 
steps by its answer to the petition, and s ould the Commission see fit to 
file an amended answer, it should be made clear that by so doing it is not 
waiving any claim to damages that might result to the highway. He gave as 
his thought,howover, that it would not be fair to the Highway Commission to 
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said, uses this road in the transportation of lumber, and if the road were 
narrowed and the community develops as is predicted, it cannot be used 

for their purposes. He urged that the road be widened rather than narrow- 
ed. Mr. Giles stated that he represents the small property owners along 
this street, all of whom are opposed to vacating any portion of the street. 
He gave as his opinion that it would be wrong for the Highway Commission to 
give any portion of this street, which is public property, to a private 
individual and suggested that the Commission turn the road back to the County 
whence the Commission acquired it and asserted that he was sure the County 
Court would not vacate it as is now contemplated by the Commission. Chair- 
man Banfield advised that the Commission would take the matter under advise- 
ment and will inspect the property on the following day when all menbers of 
the Commission expect to be in the City of Coos Bay to attend the dedication 
of the C. B. McCullough Bridge. 
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Mr. Clair Terry, Coos Bay, who recently purchased from the State 
Highway Commission property lying on the west side of Edward Strect and at 
whose request the Commission considered the vacation of a portion of this 
street, was present. He questioned Mr. Giles' statement that all of the prop- 
erty owners are opposed to the vacation proceedings, asserting that with the 
exception of three who own property situate directly across the street from 
his proporty, all are in favor of the vacation and have signed a petition to 
that effect. He advised that he and his partner, Mr. William Ring, need the 
westerly 20-foot portion of this street in connection with the operation of 
a tourist camp which they plan to construct on the property which they ac- 
quired from the state, and are willing to accept the 20-foot strip under 
discussion without access to the highway from this property. He was inform- 
ed that the Commission would view the property on the following day. 


A delegation from Roseburg, consisting of Hon. A. L. Flagel, Mayor; 
Percy Croft, Councilman; H. C. Wells, Manager, California-Oregon Power 
Company; and D. N. Busenbark, County Judge, Douglas County, came before the 
Commission regarding the acquisition of right of way and the moving of build- 
ings on East Second Street in Roseburg, route of the North Umpqua Highway | 
(County Road). Mr. Croft was principal spokesman. He advised that the right 
of way for this improvenent within the city limits has been acquired by the 
city, but the city is not financially able to assume the responsibility for re- 
moving certain buildings thereon. Ho asked the Commission to assume this 
responsibility and pay for the work with state money. Tho Assistant Counsel, 
Mr. DeSouza, estimated the cost to move the buildings at $18,000. Chairman 
Banfield pointed out that the North Umpqua Road is not a state highway, and 
that it is contrary to the policy of the Cormission to spend state money for 
the removal of buildings in cases of this kind, although in some instances 
the Commission has cooperated with the cities on a 50-50 basis in moving 
buildings from state highway rights of way within the city limits; more- 
over the Highway Commission does not want the responsibility of removing the 
buildings. He suggested that the city might finance such work with nonies 
that it receives from state highway revenues. Mr. Croft reiterated that the 
city does not have funds available to pay for moving the buildings on its 
own account. He inquired whether or not the Highway Commission would be 
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Mr. Lleyd J. Allen, Scappoose, representing the Allen Logging 
Company, came before the Commission with rogard to the roinstatnent of his i} 
log-hauling permit, which was previously canceled for violation of the rules 
and regulations governing his operations. He esserted his willingness to H 
abide by the requirements in all respects if allowed to go back to work. He 
was instructed to direct a letter to the State Highway Department, Salon, 
stating fully his future intentions in this rogard.. The letter is to be re 
ferred to the State Highway Engineer who will communicate it to the members | 
of the Commissibnovr the telophone with his recommendation, following which l 
the Commission will take action. i 


The Engineer reported the appointmont of Mr. C. H. Armstrong, 
District Maintenance Superintendent, as Maintenance Office Engineer in the 
Salom Office to replace Mr. I. A. DeFranco, who has been promoted to the 
position recently occupied by Mr. W. W. Stiffler. He also reported the 
appointment of Mr. A. F. Parson, Resident Bridge Engineer, as District 
Maintonance Superintendent, Pendleton, replacing Mr. Armstrong in that cap- 
acity. The Commission approved these appointments by unanimous vote. 


Pursuant to instructions given him by the Cormission at the mect- 
on August 11, 1947, the Engineer submitted a list of highways, portions of 
which qualify as Federal Lands Highways and for the improvement of which 
Fedoral Lands Highway Funds may be used. 


He explained the Federal requirements with respect to the use of 
such funds and recormended that funds immediately available, amounting to 
approximately $196,000, be allocated for the construction of the Rome 
Princeton State Secondary Highway as a substitute for Federal Aid Secondary 
Highway Funds now allocated to such road in the 1948 Postwar Program. He 
pointed out that such substitution of funds would make it possible to re- 
lease a like amount of Federal Aid Secondary Highway Funds for re-allocation 
to somo other project. He also said that the Public Roads Administration 
wants to handle tho work under a Federal contract in the same manner that 
Forost Highway contracts are handlod, and that he recommends approval of the 
requcst. Following a general discussion of the matter, in which W. H. Lynch, 
Division Engineer, Public Roads Administration, joined, the Commission voted 
unanimously in favor of a-substitution of funds as recormonded by the Engin 
cer. The Commission also approved the contracting of the work by the Public 
Roads Administration. 


Reconsideration was given by the Commission to the request of the 
log-hauling industry for modification of the rules and regulations recently 
adopted by the Commission prohibiting log-hauling over state highways dur- 
ing certain periods. Commissioner Chandler suggested that these operators 
be allowed to truck haul logs over state highways as carly as possible in 
the morning, provided their equipment is properly lighted during the hours 
of darknoss but that such operations during the cvening hours be limited 
to a definite sct timo; also, that no hauling whatsoever be pernitted after 
the noon hour on Saturdays, Chairman Banfield stated that he would like to 
help the logging operators as mich as possible, provided tho general public 
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file an amended answer because the original answer only calls attention to 

the highway which will be damaged and is not a protest against construction 

of the dam. Commissioner Schaupp stated that the Commission's sole object 

was to protect the state's interests in the highway and it is the intention 

of the State Highway Commission to be guided entirely by the advice of the 

Chief Counsel. Commissioner Chandler stated that the Highway Commission is 

working in harmony with the Idaho Power Company. Chairman Banfield advised 

that the Highway Commission is not going to “back water" from the position ) 
that it has already taken in protecting the state's interests. The Con- | 
mission thereupon decided unanimously not to revise its original filing i 
with the Federal Power Commission. 


A delegation from Ontario, representing the City Council and con- 
sisting of Mayor Elmo Snith and Mr. J. D. Bennett, Chairman of the Street 
Committee, appeared before the Commission with regard to the $250,000 State 
Tax Street Fund which was appropriated by the 1947 Legislature for expend- 
iture by the State Highway Commission in the improvement of city strects 
that are not state highway routes. They were informed by Chairman Ban- 
field that these funds do not become available for expenditure until 1946 
and that the State Highway Commission is not ready to act on the apportion- 
nent of the funds to the several cities and towns of the state. He also 
advised that the city should send in its written application for a portion 
of the funds with fyll information as to the work that it wants performed 
with then. 

A delegation from Tillamook, representing the City Council and 
consisting of Hon. H. C. Elliott, Mayor; F. H. Guyton; and Tom H. Bailey, 
came before the Commission and requested a share of the $250,000 State 
Tax Strect Fund that has been set up by the 1947 Legislature for expend- 
iture by the State Highway Commission for improvements on city streets 
that are not state highway routes, particularly streets that are being 
damaged by log hauling. They were informed by Chairman Banfield that the 
funds to which they refer are not available for expenditure until 1948 and 
that the Commission is in no positicn at the present time to make any con- 
mitments of such funds; moreover, the Commission cannot formulate a pro- 
gram for the funds until it has received applications from the. cities of 
the state and a recommended program from the Engineer. He suggested that 
the city should file its written application for a share of the funds and 
include therein a detailed description of the work it would like perforn- 
ed with the monoy. 


Mayor Elliott then asked the Commission to install a "stop and 
go" light at the intersection of Second Avenue East and Third Street, which 
is the intersection of the Oregon Coast Highway and the Wilson River High- 
way. He declared that the existing "blinker" at this location is not satis- 
factory because people are not very careful about observing it and that the 
other type is a necessity, this- being a hazardous intersection. The Com- 
mission referred the matter to the Engineer for investigation and report. 
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Union County, be repainted a red color for historic reasons. The Con- 
mission approved the request and instructed the Engineer to use such color 
the next time the bridge has to be painted. 


The Chief Counsel presented for the Commission's approval a pe- 
tition to be filed with the Hydro Electric Commission of Oregon opposing 
the application of the Idaho Power Company to construct a dam across the 
Gneke River at a place known as Oxbow near Homestead, which petition is 
substantially the same as the one previously approved by the Cormission and 
filed with the Federal Power Commission ¢pvering the same subject. The Con- 
mission thereupon approved and signed the petition. 


The Engineer presented a plan for the development of the Colunbia 
River Highway at Multnomah Falls, which includes the construction of a di- 
vided highway for a short distance along this section with a parking area 
for vehicles between the two legsand appropriate landscaping to harmonize with 
the scenic setting of this popular recreational center and to enhance the 
attractiveness of the premises. He advised that the plan is the result of 
much study and consultation with officials of the Public Roads Adninistra- 
tion and the U. S. Forest Service, including Mr. W. H. Simonson, who repre- 
sents the Washington, D. C., Office of the Public Roads Administration and 
who is a specialist in such matters, and the plan neets with the approval of 
all concerned. He exhibited a map showing the proposed layout and explained 
details with respect thereto, He particularly pointed out that the plan in- 
volves the shifting of the permanent highway location nearer the Colunbia 
River,for a short distance,than was originally contemplated; however, the 
jrmediate cost to the state will not be increased because provicion has 
been made in the state's contract (No. 2894) with Hydraulic Dredging Compa 
ny, now under way, for revisions such as this should they develop during the 
progress of the contract work. The cost to construct the adjoining section, 
he said, will be increased because it will include the development work in 
front of Multnomah Falls Lodge; however, this section will be built by the 
Public Roads Administration as a Forest Highway project, and the Public 
Roads Administration and the Forest Service have asserted their willing- 
ness to assume the additional expense in order to provide a satisfactory 
improvement. (Mr. T. M. Davis, District Engineer, Public Roads Adninis- 
tration, who was present, verified the Engineer's statement in that regard. ) 


In his further explanation of the’ plan, the Engineer advised that it 
provides for construction of a foot path extending from the parking area to 
the lodge for the benefit of people who park their cars and walk to the lodge. 
He pointed out that this path passes under the south leg of the divided high- 
way, under the railroad tracks of the 0.W.R.& N. Company, and over Multnomah 
Creek by means of a small bridge, with steps leading up from the bridge to the 
old highway in front of Multnomah Lodge; also that provision is made for a fu- 
ture vehicular traffic interchange structure between the old and the new high- 
ways, but that is not contemplated in the initial construction, and its need 
cannot. be decided until the new highway is completed and the volume of traffic 
which will use the old highway has been determined. He recommended approval 
of the general plan and that he be authorized to put it into effect immedi- 
ately so necessary instructions can be given to the state's contract or before 
he begins construction at this point. 
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is protected. He also stated his objections to permitting any log haul- 
ing during the afternoons on Saturdays. As to the operation of empty 
logging trucks at any time, ho stated.that he offers no objections what- 
soever thereto. Following a general discussion of the matter the Con- 
nission referred it back to the State Highway Engineer, the Second 
Assistant State Highway Engineer, and the Chiof Counsel to work up regu-~ 
lations in conformity with the ideas expressed at this meeting and to phone 
their recommendation to the individual members of the Commission, when 
instructions will be given. 


Reconsidoration was also given by the Commission to the request of tho 
City of Portland for state cooperation in the channelization and signaliz- 
ation of Barbur Boulevard (US99W). The Chief Counsel advised that the Com 
mission has no legal obligation to cooperate in this matter, but it hes the 
authority to do so if it wishes, although in certain circumstances, when 
the Commission routes highway traffic through a city it does have a defi- 
nite obligation to see that such traffic is protected. The Engincer recon- 
mended that the Commission join with the city in this project on a 50-50 
basis. As a result of this discussion the Commission voted unanimously to 
cooperate with the city of Portland by paying 50 percent of the total cost 
of the project, on the condition that the state's contribution shall in no 
event exceed $40,000. ; 


The request of the Wolf Creek Water District for permission to 
maintain a million gallon reservoir on state highway property at the inter- 
section of the Sunset Highway and Barnes Road was also reconsidered by the 
Highway Commission. The Chief Counsel pointed out that this has no con- 
nection with the highway or with highway use, and, in his estimation, it 
would be unwise for the Commission to permit the use of the property for 
the purpose intended, particularly since the aroa was acquired by the Com- 
mission at considerable oxpense as the result of condemation. Chairman 
Banficld expressed his desire to help the Water District but not to the ex- 
tent that it asks. The Commission voted unanimously not to grant this re- 
quest. 


The Engincer requested authority for Mr. Manley Robison, Diroct- 
or of the Travel and Information Department, to attend, at state expense, 
& meeting of the National Association of Travel Officials which is to be 
held in Chicago during October 23,24, and 25, 1947. The Cormission approv- 
ed the request by unanimous vote subject to further approval by Governor 
Snell. 


The Commission discussed the setting of a date for its next regu- 
lar meeting and decided to hold such mecting in Portland on Tuesday and 
Wednesday, October 21 and 22, 1947. The Secretary was instructed to make 
the usual arrangements to hold this meeting in tho Green Room of the 
Imperial Hotel. 


A letter was presented from the La Grande Chamber of Commerce re- 
questing that the bridge at Milo Post 794 on tho Starkey Secondary Highway, 
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WHEREAS, the City of Monmouth by appropriate resolu- 
tion has prohibited the parking of vehicles of any description 
on the south side of East Main Street for a distance of 50 fect 
west from South East Street and along the west side of South 
East Street for a distance of 50 feet south from East Main 
Street and has furnished the State Highway Commission a copy of 
said resolution; 


NOW, THEREFORE BE IT AND IT HEREBY I8 RESOLVED by this Con- 
mission, all members being present and affirmatively voting, as 
follows; 


1. That said resolution, duly and regularly adopted by the 
Cormon Council of the City of Monmouth, be and the same hereby is 
approved and ordered filed in the records of the State Highway Con- 
mission at Salem, Oregon. 


2. That this resolution be entered in the minutes and records 
of the State Highway Commission as of the 26th day of August, 1947, and 


a duly certified copy thereof delivered to the Common Council of the 
City of Monmouth. 


The Engineer brought up for discussion the matter of designating 


certain state highways "through highways" and recommended that the following 
highways be so designated: 


Dallas-Coast Secondary Highway No. 192. 
North Santiam Secondary Highway No. 162. 
Mehama-Mill City Secondary Highway No. 213. 
Woodburn-Estacada Secondary Highway No. 161. 
Clackamas Highway No. 171. 

Kings Valley Secondary Highway No. 191. 
Albany Lyons Secondary Highway No. 211. 
Central Oregon Highway No. 7. 

Burns-Crane Highway No. 24. 

Fremont Highway No. 19, 


As a result of discussion the Commission approved the recommenda- 


tion and by unanimous vote adopted the following resolution with regard 
thereto: 


WHEREAS, by the provisions of Section 115-351, 0.C.L.A., the 
State Highway Commission with respect to state highways is authorized 
to designate main traveled or through highways or sections thereof by 
placing at the entrance thereto from intersecting highways signs or 
markers notifying drivers of vehicles to stop before entering or cross- 
ing such designated highway or highways; and 
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Mr. Mark Astrup, Assistant State Farks Superintendent, was present and ex-- 
plained the details of the proposed pedestrian walk ‘leading from the park 
ing area to the Lodge. 


Chairman Banfield gave as his understanding of the plan that it 
shifts the highway closer to the Columbia River, which, in his estimation, 
is a better location; that the main change is to be assumed by the Federal 
Goverment under a future Forest Highway contract; that the Federal Govern- 
nent is willing to construct its portion of the work in confornity with this 
plan, notwithstanding the added expense; that the change can be made without 
increasing the cost to the state; and that the proposed traffic interchange 
matter is not an immediate concern but can be deferred for future consider- 
ation. He was assured by the Engineer that his understanding is correct. 


As a result of further discussion motion was made, duly seconded, 
and unanimously carried that the plan as outlined by the Engineer be approv- 
ed, except insofar as it concerns the proposed vehicular traffic interchange 
structure and the pedestrian walk extending from the parking area to the 
Lodge. The Engineer was thereupon authorized to arrange with the state's 
contractor to carry on his work in conformity therewith. He was instructed 
to report further on the proposed pedestrian walk, including underpasses and 
bridge, and along with such report to submit to the Commission plans cover- 
ing these features. 


A letter was presented from the City of Monmouth requesting the 
establishment of a "no parking” zone at the intersection of US9QW and the 
Momnouth-Independence Highway in Monmouth. The Engineer recommended approv- 
al of this request. The Commission approved the request and thereupon, by 
unaninous vote, adopted the following resolution with regard thereto; 


WHEREAS, East Main Street in the City of Monmouth has here 
tofore been by the State Highway Commission designated as and now is 
a street of said city over which there has been and is now being 
routed traffic over the Monmouth-Independence State Highway No. 43; 
and 


WHEREAS, South East Street south of its intersection with 
East Main Street likewise has heretofore been by the State Highway 
Commission designated and now is a street of said city over which 
there has been routed and now is being routed traffic moving over the 
Pacific Highway West, State Highway No. 1W and 


WHEREAS, by reason of the narrowness of said East Main 
Street, the parking of cars on the south side of said street for a 
distance of 50 feet west of South EastStreet and along the west side 
of South East Street for a distance of 50 feet south of East Main 
Street obstructs a clear view of moving traffic at this intersection 
subjecting such traffic to danger and possible damage; and 
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Fremont Highway No. 19 between The Dalles-California Highway junc- 
tion, near Lapine (Mile Post 0.00), and the Oregon-California 
State Line, at New Pine Creek (Mile Post 158.17); 


NOW, THEREFORE, BE IT AND IT HEREBY JS RESOLVED, by this Con- 
mission, all members being present and voting affirmetivcly, as follows: 


1. That the above listed highways hereby are declared to be 
and are designated as through highways. 


2. That all traffic entering said highways from intersecting 
streets, and roads or highways, shall come to a stop before entering 
any of said highways except that (a) Woodburn-Estacada Secondary High- 
way traffic shall be required to stop before entering the Monitor- 
Barlow County Road intersection at Mile Post 5.26 of said secondary high 
way, and shall be required to stop before entering Cascade Secondary 
Highway intersection at Mile Post 11.34, near the city of Molalla; (d) 
Clackamas Secondary Highway traffic shall be required to stop before 
entering Cascade Secondary Highway intersection in the town of Clackamas 
(Mile Post 4.85), and eastbound traffic on Clackamas Secondary Highway 
shall be required to stop before entering Woodburn-Estacada Secondary 
Highway intersection in the town of Estacada (Mile Post 24.02); (c) 
southbound traffic on the Albany-Lyons Secondary Highway shall be re- 
quired to stop before entering Main Street intersection (Mile Post 9.85) 
in the city of Scio; and (a) Fremont Highway traffic shall be required 
to stop before entering the Klamath Falls-Lakeview Highway intersection 
in the city of Lakeview (Mile Post 143.43). 


3.. That the State Highway Engineer be and he hereby is 
instructed to place, or cause to be placed, and thereafter maintain the 
necessary signs and markers to accomplish the traffic control and regu- 
lation contemplated by law and by this resolution. Such signs as may 
be erected at said points of intersection shall conform to the types and 
standards heretofore approved by the Commission, 


4. The Engineer is instructed to place such signs or markers 
as nearly as practicable at the place where the intersecting street, 
road or highway, meets a prolongation of the nearest property line of 
such through highway, and such signs or markers so placed or installed 
shall indicate or designate to all drivers of motor vehicles entering 
said highways from said intersecting roads the place where the stop 
shall be made. 


5. This resolution shall be entered in the minutes and re- 
cords of tne Commission as of the 26th day of August, 1947, and a duly 
certified copy thereof delivered to the Public Roads Administration and 
to the County Court of each County wherein said highways are located. 
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WHEREAS, the Highway Commission has heretofore, to wit: on the 
twenty seventh day of April, 1943, adopted a resolution in which a large 
number of state highways have been declared to be and have been designatod 
as through highways, and the Engineer was instructed to properly mark the 
same; and 


WHEREAS, it is now the judgment and opinion of this Commission that 
the following known and designated highways are highways which carry a large 
volume of traffic, both local and through traffic, and by reason thereof and 
by reason of other traffic conditions and facts said highways should, in the 
judgment of the Commission and in the interests of the general public, be 
declared to be through highways: 


Dallas-Coast Secondary Highway No. 192 between Salmon River Highway 
junction, at Wallaco Bridge (Mile Post 0.00), and Salen-Dallas 
Highway junction, at Dallas (Mile Post 14.83 


North Santiam Secondary Highway No. 162 between Silver Creek Falls 
Secondary Highway junction (Mile Post 0.00) and Santiam Highway 
junction (Mile Post 78.46) 


Mehama Mill-City Secondary Highway No. 213 between North Santiam High- 
way junction, in Mehama (Mile Post 0.00), and North Santiam Highway 
junction in Mill City (Mile Post 8.70) 


Woodburn-Estacada Secondary Highway No. 161 between Pacific Highway East 
junction, near Woodburn (Mile Post 0.00), and Clackamas Secondary 
Highway junction, at Estacada (Mile Post 34.19) 


. Clackamas Secondary Highway No. 171 between Pacific Highway East junc- 
tion in Milwaukie (Mile Post 0.00), and Mile Post 25.62 southeast 
of Estacada, 


Kings Valley Secondary Highway No. 191 between Salem-Dallas Highway 
junction,at Dallas (Mile Post 0.00), and Corvallis-Newport High- 
way junction,near Wren (Mile Post 28.05) 


Albany-Lyons Secondary Highway No. 211 betwoen Santiam Highway junction, 
at Crabtree Corner (Mile Post 0.00), and Mehama-Mill City Second- 
ary Highway junction, at Lyons (Mile Post 24.68) 


Central Oregon Highway No. 7 between The Dalles-California Highway 
junction, in Bend (Mile Post 0,00), and Old Oregon Trail junction 
at Cairo (Mile Post 258.59) 


Burns-Crane Highway No. 24 between Central Oregon Highway junction, in- 


Burns (Mile Post 0.00), and highway terminus in Crane, (Mile Post 
28.91) . 
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nance Department to perform maintenance work on the existing struc- 
ture to keep it safe for traffic: Expenditure for this work, he said, 
amounted to $385.59. He recommended that the extension of time request- 
ed by MP. Eldon be granted but that he be charged $385.59, the cost of 
the maintenance work performed by the state, and in addition thereto 
that he be charged with all engineering expense which occurred on the 
job subsequent to July 31, 1947. The Commission approved the recon- 
nendation by unanimous vote. 


Strong & McDonald, Inc., Contract No. 2795, for grading the Spring 
Creek Hill Section of The Dalles-California Highway, in Klamath County, 
requested an additional extension of time of 35 days, from May 31 to 
July 5, 1947, within which to complete this job. They attributed their 
failure to complete the project within the specified time limit to the 
wet and unworkable condition of material fin the grade, which made it 
impossible to do fine grade work and finishing until dry weather pre- 
vailed. The Engineer advised that, in his estimation, the contractor's 
delay in completing the project was due to inability to secure new 
equipment. He further stated that this was a very heavy shovel job, 
consisting of rock cuts and imbedded boulders, and during the progress 
of the operations the contractor had to replace two shovels before the 
job could progress in an adequate manner. They were also handicapped 
by wet weather. The slowness of ths job, he said, caused some incon- 
venience to the engineering personnel and probably increased the engi- 
neering costs somewhat, but it did not delay surfacing, since the job 
was completed in ample time for the award of the surfacing contract. 

He recommended that the extension of time request be granted without 

penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unani 
mously. 


J. S. Risley, Contract No. 2817, for oiling and rock production on 
the Robertson-Bridge Hayes Hill-Shattuck Corner Section of the Rogue 
River Loop Secondary and Redwood Highways, in Josephone County, request. 
ed an additional extension of time of three days, from June 30 to July 
3, 1947, within which to complete this job. Mr. Risley gave the Pllowing 
reasons for failure to complete the project within the specified time 
limit: (1) Unfavorable weather which delayed the starting of the oiling 
operations; {2) Additional work ordered by the Engineer shortly before 
the oiling work was started. The Engineer advised that the reasons 
given by the contractor for failure to complete the project within the 
specified time limit are substantially correct. He recommended, in 
view thereof, that the extension of time requested be granted without 
penalty. The Commission approved the recommendation by unanimous vote. 


Struss & McCoy, Contract No. 2859, for production of crushed 
materials in stockpiles for the John Day Rock Production Project on the 
John Day- Beech Creek, Pendleton-John Day, and John Day-Burns Highways, 
in Grant County, requested an extension of time from July 31 to December 
31, 1947, within which to complete this job. They attributed their 
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The Commission had under discussion the following requests for 
extensions of time within which to complete highway contracts: 


J. F. Johnston, Contract No. 2748, for the construction of the . 
Pudding River Bridge on the Pacific Highway East at Aurora, request- \ 
ed and additional extension of time of 60 days, from July 31 to Sept- 
erber 30, 1947, within which to complete this job. He based this re- 
quest on the following reasons: " A considerable portion of the job 
could not be umdertaken until the new span was in place. We did not 
feel that it was safe to drive false work to move old bridge until 
all danger of highwater was past. Also, we have had much difficulty 
in obtaining suitable skilled labor." The Engineer advised that the 
contractor did not prosecute his work diligently, and, in his esti- 
mation, the reasons given by him for failure to complete the pro- 
ject within the specified time limit are not sufficient for grant- 
ing the extension without penalty. He recommended, in view thereof. 
that the extension of time requested be granted but that the con- 
tracotr be charged with engineering costs that accrued to the job 
subsequent to July 31, 1947, the expiration date of the previously- 
extended time limit. A letter was presented from the Public Roads 
Administration concurring therein. The Commission approved the reconm- 
mendation by unanimous vote. 


C. J. Eldon, Contract No. 2773, for construction of a trestle 
bridge over McKay Creek on the Sunset Highway, in Washington County, 
requested an additional extension of time of 15 days, from June 30 to 
July 15, 1947, within which to complete this job. The contractor 
alleged that the job has been completed for some time, with the excep- 
tion of the installation of some reflectors, and that the bridge has 
been in use by the general public for quite a while. He declared that 
the State Highway Department was to furnish the reflectors but did not 
do so in time for their installation during the placing of the concrete, 
so it was necessary to send men back to the job as they were available 
to make the installations. The Engineer advised that this job was 
actually completed on July 3, 1947, so only a three-day additional ex- 
tension of time is required. He recommended, because the engineering 
expense on the job was negligible during this period, that the exten- 
sion of time requested be granted without penalty. A letter was pre- 
sented from the Public Roads Aiministration concurring therein. ‘The 
Commission approved the recommendation by unanimous vote. 


C. J. Eldon, Contract No. 2788, for construction of a bridge over 
Coffey Creek on the Tiller-Trail Secondary Highway, in Douglas County, 
requested an additional extension of time of 60 days, from July 31 to 
September 30, 1947, within which to complete this job. He attributed 
his failure to complete the project within the specified time limit to 
difficulties in securing materials, particularly lumber. The Engineer 
pointed out that this contract was awarded on March 12, 1946, that the 
date of completion as specified was October 31, 1946, but because of 
delays in the prosecution of the work it was necessary for the Mainte- 
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Contract No. 2737 with C. J. Montag & Sons for bridge con- 
struction on the Steiwer Hill-Albany Section of the Pacific High- 
way East in Marion and Linn Counties; completed July 29, 1947. 


Contract No. 2773 with C. J. Eidon for bridge construction on 
the McKay Creek Section of the Wolf Creek (Sunset) Highway in Wash- 
inton County; completed July 3, 1947. 


Contract No. 2789 with C. J. Elfion for grading, surfacing and 
oiling on the Milo-Tiller Section of the Tiller-Trail Secondary 
Highway in Douglas County; completed July 17, 1947. 


Contract No. 2791 with Adler Construction Company for grad- 
ing on ‘the Mill Creek-Miller Flat Section of the Warm Springs 
Highway in Jefferson County; completed June 27, 1947. 


Contract No. 2796 with McNutt Brothers for grading on the 
Mazama Junction-Spring Creek Hill Section of The Dalles-Calif- 
ornia Highway in Klamath County; completed April 30, 1947. 


Contract No. 2803 with Mark Smith Company for lighting work 
on the South Sixth St.Section of the Klamath Falls-Lakeview Highway 
in Klamath County; completed July 29, 1947. 


Contract No. 2829 with Warren Northwest, Inc., for paving 
and furnishing crushed material in stockpiles on the MCNamars Camp- 
Washburn Section of the Wilson River Highway in Tillamook County; 
completed July 28, 1947. 


Contract No, 2883 with J. S. Morris Company for painting Elk 
River and Pistol River River Bridges on the Oregon Coast Highway 
in Curry County; completed August 8, 1947. 


Contract No. 2886 with Pacific Bridge Painting Company for 
painting the Necarney Creek Bridge and Nehalem River Bridge on the 
—— Coast Highway in Tillamook County; completed August 16, 
1947. 


Contract No. 2889 with J. N..& M. J. Conley for surfacing and 
oiling on the Spitzenberg-Scappoose Section of the Pittsburg- 
Scappoose County Road in Columbia County; completed July 25, 1947. 


Contract No. 2893 with Loran Petro for embankment on the 
Umatilla River Dike Project on the Boardman-Stanfield Highway in 
Umatilla County; completed July 31, 1947. 


Contract No. 2902 with J. C. Compton Company for reoiling on 
the Minam-Wallowa Lake Section of the Wallowa Lake-Joseph-Wallowa 
Lake Highways and the Hurricane Creek County Road in Wallowa County; 
completed July 22, 1947. 
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failure to complete the project within tho gecified time to inability to 

secure enough experienced help and to the difficulty of doing so mich : 
work in the short time allowed. The Engineer advised that he kmows of ' 
no reason why the contractor should not have completed the job within ; 
the specified time limit, and he recommended, in view thereof, that the 
extension of time requested be granted on the condition that the con- if 
tractor shall reimburse the state for engineering-expense incurred in | 
connection with the job subsequent to July 31, 1947. The Commission 

approved the recommendation by unanimous vote. 


Angelo A. Doveri, Contract No. 2614, for construction of the 
Chiloguin Overcrossing and Spring Creek Bridge on The Dalles-Calif- 
ornia Highway, in Klamath County, requested an additional extension 
of time of 61 days, From July 31 to September 30, 1947, within which ] 
to complete this job. He based his request on the following reasons: 
(1) The road was impassable for trucks until the end of April 1947 
because of mad, (2) Construction of the foundation was delayed await- 
ing a decision of the State Highway Engineer (3) Work was also delay- 
ed pending the Highway Engineer's decision on the results of sand tests. 
The Engineer advised that the reasons given by the contractor are not 
well founded, and, in his estimation, there has been unnecessary delay. 
He recommended, in view thereof, that the extension of time requested 
be granted but that the contractor be charged, as a penalty, all of the 
engineering expense incurred in connection with the job subsequent to 
July 31, 1947. A letter was presented from the Public Roads Adninis- 
tration concurring therein. The Commission approved the recommendation 
unanimously. 


In passing on the above requests for extension of time within 
which to complete highway contracts, the Commission made it clear that 
it did not grant the requests on the basis of the contractors’ state- 
ments but solely on the recommendations of the State Highway Engineer. 


The Engineer reported that Contracts Nos. 2737, 2773, 2789, 2791, 


2796, 2803, 2829, 2883, 2886, 2889, 2893, and 2902 for the construction of 
state highway projects have been completed according to the requirements of 
the contracts or modifications thereof and that said jobs are now ready for 
acceptance. The following resolution accepting the above projects was offer- 
ed and was adopted by the unanimous vote of the Commission: 


WHEREAS, the Engineer has reported that the following State 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions of 
said contracts, and that said jobs are now ready for acceptance: 


Route ; Approved 
No. Name Termini Length Class 
5 Oregon Coast Yaquinea Bay-Umpqua 68.7 1 
River 
6 Alsea Waldport-Benton Co. 28.4 2 
Line 
7 Siuslaw Blachly-Oregon Coast 45.1 1 
Hwy. 
8% Umpqua Scottsburg-Reedsport 15.6 1 
9 Oregon Coast Hauser-Douglas Co. 9.7 2 
Line 
10 Oregon Coast Port Orford-Gold Beach 31.3 1 
11 Redwood O'Brien Schoolhouse- 5.4 1 
State Line 
12 Redwood Summit Hayes Hill- 2.0 1 
Love Station 
13 Oregon Cavs 3 mi. West of For. 43.5 2 
Bdry.to Caves 
14 Applega’e Ruch-Watkins 17.0 3 
15 Pacific Canyonville - 2-3/4 mi. 11.0 1 
S. of Forest Bdry. 
16 Tiller-Trail Tiller to Trail 26.3 2 
17 Crater Lake Trail-Park Boundary 44.0 2 
18 Crater Lake Dalles-Calif.Park Bdry. | 1 
19 Dalles-California Crescent-0ld Ft. 57.8 1 
Klamath 
20 Sand Creek Dalles-California Hwy.- 4.3 3 
Park Poundary 
el Willamette Lowell to Dalles-Calif. 73.3 1 
Hwy. 
22 MeKenzie Blue River to Sisters 51.2 1 
23 Santiam 1 mi.East of Foster to 
Sisters 69.5 Z 
24 North Santiam Niagara-Santiam Hwy. 4h 6 3 
25 Mt. Hood Wapinitia Jct. to West 15.4 1 
Bary. 
26 Wapinitia Mt. Hood Hwy. to 1 mi. 32.6 1 
North of Wapinitia 
27 Ochoco West For. Bdry to 19. 1 
North For. Bdry 
28 Columbia River West For. Bary. to 27.3 1 
East For, Bdry. 
29 Frenont East For. Bary. to 16.2 1 
West For. Bdry. 
30 Klamath Falls- West For. Bary to 29.4 2 
Lakeview East For. Bdry. 
31 Frenont 4 mi, South of Valley 13.0 1 


Falls to 6 mi. North 
of Lakeview 
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THEREFORE, BE IT RESOLVED that the work covered by said 
state highway contracts for the construction of said state highway t 
projects be declared completed according to the terms of the respec- F 
tive contracts, and said jobs are hereby accepted and final payment 
in connection therewith is hereby authorized. 


The Commission discussed, approved, and signed the following joint 
letter with the Public Roads Administration and the U. §. Forest Service re- 
commending to the Chief, Forest Service, and Commissioner, Public Roads 
Administration, Washington, D. C., approval of revisions of the Forest High- 
way System to conform with the current correct mileages and classifications: 


—— as 


"Portland, Oregon 
August , 1947 


Chief, Forest Service 
Commissioner, Public Roads Administration 
Washington D. C. 


Gentlerien: 


The Forest Highway System selected and submitted by the 
Oregon State Highway Commission, pursuant to the Rules and 
Regulations for administering Forest Roads and Trails under 
the provisions of the Federal Highway Act was approved by the 
Department in accordance with the recommendations of the 
Bureau of Public Roads and the Forest Service under date of 
March 19, 1924 and certain revisions were approved by sub- 
sequent letters. 


Ikis now recommended that the approved Forest Highways 
be revised to conform with the current correct mileages and 
classifications. Therefore, in accordance with the Rules and 
Regulations for administering Forest Roads & Trails, under the 
provisions of the Federal Highway Act, it is requested that the 
Forest Highway System for the State of Oregon be revised to 
read as follows: 


Approved ak 
No. Name Termini Length Class 
1 McMinnville-Tillamook Hebo-East For. Bary 13.9 2 
2 Saimon River Oregon Coast Hwy- 13.7 1 
West Polk Co. Line : 
3 Oregon Coast Neskowin-Siletz River 22.8 1 
4 Siletz Oregon Coast Hwy. - 6.0 2 


Forest Boundary 
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No other changes in the system are contemplated at this time. 


Yours very truly, 


U. S. FOREST SERVICE, REGION #6 W. H. LYNCH 
Division Engineer 
By. 
Regional Forester 


STATE OF OREGON 
HIGHWAY COMMISSION 


s/s By_T. H. Banfield 
Chairman 


SEAL s/s By_A. W. Schaupp 
Member 


S/S By_Ben R. Chandler 
Member . 


(The discussion and signing of the above letter actually took 
Place in the City of Coos Bay on Wednesday, August 27, 1947, during inspec- 
tion of Edward Street, a portion of which the Commission has been requested 
to vacate for the benefit of the abutting property owner, and is included 
in the minutes of this meeting for record purposes only. } 


The Chief Counsel brought up for discussion a controversy with the 
Erickson Dairy Products Company concerning acquisition of land needed to 
provide a uniform width right of way for the Columbia River Highway in the 
town of St. Helens. It appears that the company is about to construct a 
building on a portion of the property which is noeded by the state, and if 
satisfactory arrangements cannot be made by negotiation for the re-estab- 
lishment of the Company's creamery, then it will be necessary to condemn the 
property. The Chief Counsel advised that he is now in the process of making 
an appraisal of the property and ascertaining a means of re-establishing 
the creamery but is not is position to make the Company a definite offer. He 
suggested that the Commission authatize him to condemn the property if it is 
found necessary to do so, action at this time being required so that he can 
start the proceedings on short notice. The Commission approved the request 
and thereupon, by unanimous vote, adopted the following resolution with 
regard thereto: 


ro 


Co 


No. Nane 

32 Heppner-Spray 

33 Pendleton-John Day 
34 Pendleton-John Day 
35 John Day-Burns 

36 John Day 

37 Weston-Elgin 

38 Flora-Enterprige 
39 Little Sheep Creek 
40 Baker-Cornucopia 
41 Loop-Dalles 

42 Warm Springs 


43 Diamond Lake 


4h Williams Creek 


45 Oregon Coast 


46 Cascade Lakes 
47 North Umpqua 


48 Klamath Lake- 
West Side 


49 Mt. Hood 


50. Timberline 


T2k.5 345.9 


Termini 


Mouth of Chapin Creek 
to John Day Hwy. 

2-1/2 mi. Northwest of 
Albee to Range 

Long Creek-South For. 


Bary. 

John Day to Burns 
Prairie City-Unity 
McDougall's Camp to 
Summerville-Elgin Road 
Oregon-Wash.State Line 
to South For. Bdry. 


Immaha to West For. Bdry. 


Carson to Cornucopia 
Mt. Hood Hwy. to East 
For. Bdry 

Wapinitia Hwy. to 

For. Bary. 

Union Creek to Dalles- 
Calif.Hwy. via Diamond 
Lake 

Applegate Hwy. -Oregon 
Caves Hwy. 

North For. Bdry. to 
South For. Bdry, between 
Hebo and Beaver 

North Bdry.of Crater 
Lake Park to Bond 
Rock Creek to Cascade 
Lakes Hwy 

Seven Mile Creek to 
Forest Bdry. southeast 
of Odessa Creek 
Wapinitia Junction- 
North For, Bdry. 
Junction Mt. Hood Hwy. 
to Timberline Lodge’ 


MILEAGES 


Class 1 Class 2 Class 3 


311.4 


1381.8 


fist 


44206 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys neces- 
sary in connection with the determination, description, and acqui- 
sition of said real property, and said Engineer is further instructed 
to prepare and submit to the Legal Department necessary and adequate 
descriptions of the said real property, which said descriptions shall 
be available for the preparation of any deed or deeds or other instru- 
ment or instruments necessary to complete the acquisition of said prop- 
erty, whether said property be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain; 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner of said real 
property and/or with the tenants or persons in possession, if there bc 
any, with respect to the compensation to be paid for the taking of the 
same and the damage, if there by any, and in the event that no satis- 
factory agreement can be reached then it is hereby further resolved 
that J. M. Dovers, Assistant Attorney General and Chief Counsel for the 
State Highway Commission, be and he hereby is requested and authorized 
to commence and prosecute to a final determination such suit or action 
as may be necessary and appropriate to acquire title to said percels of 
real property; 


5. That in the trial or prosecution of any action instituted 
for the purpose of acquiring by condemnation or otherwise the said prop- 
erty, or any interest therein, the said J. M. Devers, as Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and em- 
powered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the 
acquisition of said property or interest therein as in his judgment may 
be for the best interests of the State, the State Highway Commission, 
and/or the defendant property owner; 


6. That this resolution be entered in full in the minutes 
and records of this Commission as of the twenty-sixth day of August, 
1947. 


FOOTNOTE: 


* The detailed description of the respective parcels of 
real property mentioned in this resolution are attached to the 
original resolution on file in the office of the State Highway 
Commission, Sale 4 being Resolution No. 84, under the heading, 
"Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the 
Same extent as if copied in full herein. 
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WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of 
eminent domain real property and/or any right or interest therein 
necessary or deemed necsssery for rights of way, either for original 
location or for widening, straightening, or otherwise changing already 
established highways, whether within or without the corporate limits of 
cities and towns,together with rights of access from abutting property 
thereto, and/or for shops, equipment sheds, office buildings, mainte- 
nance sites, patrolmen accommodations, snow fences, quarry sites, \ 
gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state high- 
way so as to provide for the safety of the traveling public, and/or for 
the culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along, or in close 
proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of 
parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other 
Places of attraction and scenic value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes of 
the Oregon Highway Code, and/or for flight strips, airfields, access 
roads, public highways, or for any other purpose designated by the 
United States; and 


WHEREAS, it is the judgment of the Highway Commission that 
the tracts or parcels of land described on the attached sheet are neces- 
sary for the specific and particular purpose hereinafter expressly set 
forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property described on the attached sheet are necessary 
for right of way purposes in connection with the Columbia River High- 
way, which real property is owned by Erickson's Dairy Products Co. and 
is identified in the records ofthe Highway Commission as file R14094; * 


2. That the Commission does hereby find and declare that the 
said parcels of real property described on the attached sheet are re- 
quired for the specific purpose hereinabove set forth, and the said 
property is being acquired for the express and specific purpose in this 
resolution set forth; * 
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The Commission considered and signed agreemonts,etc., as follows: 


Agreement with Guy F. Atkinson Co., be & modification of 
its Contract No. 2896 with the Highway Commission for the construction 
of the Bridal Veil Overcrossing on the Upper Columbia River Highway, in 
Multnomah County. 


Agreement with the Southern Pacific Company covering the 
installation of two flood lights at the grade crossing of the Cascade 
Secondary H with the Southern Pacific Company's tracks in the town 
of Liberal, County. 


Agreement with the Southern Pacific Company covering the 
installation of a third luminaire at the grade crossing of the Wilson 
River Highway and the Southern Pacific Company's tracks one-half mile 
east of Tillamook. 


Agreement the 0. W. R. & N. Co. covering the lease to the 
Company of certain state-owned property adjacent to the Old Oregon Trail 
at Weatherby, Baker County. 


Statement to be filed with the Hydro-Electric Commission of i 
Oregon with respect to the application of the Idaho Power Company to 
construct a dam across the Snake ‘River at the Oxbow Damsite near Home- 
stead, Baker County. 


Modification of a lease with the Grande Ronde-Siletz Agency 
covering payments for use of a stockpile site at the junction of the 
Oregon Coast Highway and Roads End Road, in Lincoln County. This modi- 
fication provides for the payment of the fees direct to the allottees 
rather than through the Indian Agency. 


Bargain and sale deed conveying to Robert C. Hogan, et ux. 
two parcels of land in Crook County. 


Joint letter with the Public Roads Administration and the 
U. S. Forest Service revising the Forest Highway System for the State 
of Oregon to conform with the current correct mileages and classifi- 
cations. 


The meeting adjourned at 5:15 p.m. 


eee ok 


Vis ip , écrit 
State Highway Engineer 


Secretary / 
ro 


ees Wf 
¥ Mee ’ 
v) 
We Y Sa 
: ; an : : 
fe - c- 7 
one Ow i “hye 
“ 3 
+ he a 
‘ ‘ wah, ; 
' ‘ 7S * 
4 “ 
x 
= 
- a tae 


PART 2 


OF 
VOLUME XXXII 
MINUTES OF OREGON STATE HIGHWAY COMMISSION 
COVERING PERIOD 
FROM : 
AUGUST 27, 1947 
THROUGH 
DECEMBER 30, 1947 
OREGON STATE HIGHWAY COMMISSION 
T.H.. Banfield, Chairman 
A.W. Schaupp, Commissioner 
Ben R. Chandler, Commissioner 


R.H. Baldock, State Highway Engineer 
H.B. Glaisyer, Secretary 


HEADQUARTERS AND GENERAL OFFICE OF DEPARTMENT 
LOCATED AT SALEM, OREGON 
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TABLE OF CONTENTS 


Subject 


Bids received on following projects: 

Roseburg-Dixonville Section 

Crane Princeton Section 

Clear Creek-Forest Boundary Section 

Minutes of July 21 and 22, August 25 and 26, and August 11 
and 12, 1947, approved. 

Parks. Parks Superintendent reports on following: 

Ft. Stevens Reserve. Proposed acquisition of 2800 acres. 
Parks Superintendent to report. 

Collier, Armitage, Saddle Mountain, Short Sand Seach, and 
Tou Velle State Parks. Request for construction of 
caretaker's cottage denied. 

Ecole State Park. Offer of Crown-Zellerbach Corp. to sell 
308 acres adjoining this oark. Parks Superintendent and 
Counsel to report. 

Champoeg State Park. Lease of 70 acres to Henry Zorn approved. 

Clatsop County. Ft. Clatsop. Request of Oregon Historical 
Society for state aid in maintaining exhibit denied. 

Crown Point. Vista House. Receipts statement ordered filed. 

Real Property. Acquisition authorized. See EXHIBIT "A". 

Curry County. Gold Beach. Oregon Coast Highway improvement. 
Negotiations for R/W to proceed. 

Douglas County. No. Umpqua County Road. Roseburg. City to 
secure R/W. 

Cost of moving bldgs. to be on 50-50 basis. 

Lane County. Pacific Hwy. Eugene. R/W settlement south of 
Broadway St.-Mill Race intersection approved. 

Condemnation. Offers approved. See EXHISITS "B-1", "B-2" 
"5-3", and "B-4". 

Silver Creek Recreational Area. Proposed acquisition of 6,000 

_ecres from Federal Government. Counsel to report. 

Coos County. Oregon Coast Hwy. Coquille. Engineer to investi- 
gate curve at north entrance to city. 

Clarence B. Stanley authorized to attend meeting of NW Section, 
American Police Communication Officers Association, Tacoma. 

Yamhill County. Salmon River Hwy. Ft. Hill. Access granted 
Ray Hageman in exchange for 10-ft. strip of land. (See 
page 14256) 

Sale of land. Policy established. 

Lane County. Pacific Hwy. Cottage Grove. Request to purchase 
state-owned land between Quincy Avenue and Medison Avenue 
denied. 

Sale of land. Coos Bay. Lots 3 and 4, Block 28%, Nasburg's 
Addition to be advertised for sale giving adjoining property 
owner right of meeting high bid. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Alsea Hwy. Completion of unimproved section not undertaken 
because of lack of Forest Hwy. funds. 
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14225 


14226 


14227 


14228 
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14232 


Subject 


Lincoln County. Oregon Coast Hwy. Beverly Beach. Request for 
pedestrian overpass denied. 

Grant County. John Day Hwy. Austin Spur Section. Improvement 
to be considered in next construction program. 

Washington County. Tualatin Valley Hwy. West Slope-Forest 
Grove Section. Improvement to be considered after opening 
of Sunset Hwy. 

Malheur County. Adrian-Caldwell Secdy. Hwy. extended. See 
EXHIBIT "Dp", 

Klamath County. Lake of the Woods Road. Construction to be 
considered in next program if certain conditions satisfied. 

Grant County. John Day Hwy. Dads Creek-Dixie Summit Section. 
Resurfacing to begin when Forest Hwy. funds available. 

Grant County. John Day Hwy. Mt. Vernon-Jobh Day Section. Re- 
quest for improvement denied. 

Polk County. Pacific Hwy. W. Rickreall. Request for widening 
Rickreall Creek Bridge denied. 

Columbia and Washington Counties. Vernonia-Sunset Hwy. Junction 
County Road. Oiling ihcluded in Postwer Progrem. 

Signs. Elimination of confusing neon and other advertising signs 
along hwys. Counsel making study. 

Telephones. Installation along hwy. for emergency use approved 
conditionally. . 

Signs. Pacific Hwy. E. Steiwer Hill-Albany Section. Illegal 
advertising signs of Tripp & Tripp to be removed. 

State Tax Street Funds. See EXHIBIT "E*, 

State Tax Street Funds. See EXHIBIT "F". 

State Tax Street Funds. See EXHIBIT "G". 

State Tax Street Funds. See EXHIBIT *"H", 

State Tax Street Funds. See EXHIBIT "I". 

Marion County. Silverton. Silver Creek Bridge on James Avenue. 
State aid in preparing plans approved conditionally. 

Jackson County. Medford. Bear Creek Bridge on Jackson Street. 
State aid in preparing plans approved conditionally. 

Washington County. County Road No. 266. Construction of "Rood" 
Bridge. State supervisor to be furnished conditionally. 

Malheur County. Ontario. State to construct sidewalk at 
maintenance hdqtrs. 

Josephine County. Redwood Hwy. Grants Pass-Applegate Bridge. 
Realignment requested. Engineer to make survey and report. 

Jackson County. Pacific Hwy. Ashland Section. Agreement 
with Denton Construction Co. re paving approved. 

Awards. Engineer's award of contracts confirmed. 

Surveys. Completed and adopted. See EXHIBIT "J". 

Construction Programs. Alterations to be approved by formal 
resolution. 

Extensions of time granted as follows: Contracts Nos. 2744, 2749, 
2772, 2778, 2810, 2818, 2820, 2849, 2856, 2857, 2862, 2869, 
2872, 2878, 2880, 2881, 2915, 2748, and 2918. 
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Date 
1947 
Oct.21 


Subject 


Accounting Department. Appointment of accounting firm to study 
set-up. Action deferred. (See page 14263) 

Three Year Postwar Construction Project. Progress statement 
approved. 

Appointment of W.C. Williams as First Assistant State Hwy. Engineer. 
W.W. Stiffler as Second Assistant State Hwy. Engineer, and 
G.W. Neuner as Assistant Counsel approved. Resolution entered 
in August 11 minutes. 

Portland. S.W. Front Avenue-S.W. Hooker St. intersection. Con- 
struction of pedestrian overcrossing approved. 

Coos County. Coos Bay. Bunker Hill District. Vacation of 
portion of Edward St. and widening Edward St.-Newport Avenue 
intersection approved conditionally. Engineer to report. 

Clackamas County. Pacific Hwy. E. Oregon City-New Era Section. 
Expenditure of $20,000 on county road detour approved. 

Engineer and Counsel to confer with County Court. 

Yamhill ‘ounty. Salmon River Hwy. Sheridan. Improvement of 
Mein St. to be considered in 1948 Minor Betterment Program. 
Engineer and Counsel to confer with city council re one-way 
street plan. 

Clatsop County. Seaside. Oregon Coast Hwy.-Roosevelt Drive Junction. | 
Channelization Project. Action deferred. Engineer to study. 

Signs. Malheur County. Old Oregon Trail. Cairo Junction. Re- 
quest for additional directional signs denied. 

Signs. Historical markers. Bristow Monument, Lane County, end 
Olds Ferry marker, Malheur County, approved. 

Lane County. Pacific Hwy. Cottage Grove. R/W through Ed Jenks 
Estate property not to be purchased. 

Sale of Bldgs. Monument and Klamath Falls. Offers of J. Dempsey 
Boyer and W.J. Easter accepted. 

Sele of land. Junction City. Bid of Camarann Corporation rejected. 

Sale of Bldgs. McNamar's Camp. Offer of J.E. Bateman accepted. 

Sale of used equipment and scrap materials. Salem, Coquille, 
Klamath Falls, La Grande. Engineer's recommendations approved. 
Engineer's authority to advertise confirmed. 

Sale of ferry "North Beach" to Knappton Towboat Co. approved. 
Resolution adopted. 

Postwar Program. Ochoco Hwy. Transfer of Forest Hwy. Funds to 
Warm Springs Hwy. See EXHIBIT "C". 

Building construction. Odell Lake and Hood River. Construction 
of two cabins and equipment hdqtrs. approved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Melheur County. Snake River dam near Homestead. Engineer and 
Counsel to discuss with interested agencies and report. 

Marion and Polk Counties. West Salem-Salem Bridge over Willamette 
River. Engineer to report when study completed. 

Multnomah County. Corbett. Request for construction of short road- 
way denied. 
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Date 
1947 
Oct.21 


Subject 


Salem. State Hwy. Office Bldg. Counsel to secure option on 
Phi Delta Thete Fraternity property in lock 82 for $19,500. 

Salem. State Hwy. Office Bldg. Block 26 approved by Board of 
Control as permanent site for Hwy. Dept. Office Bldg. 

Salem. Block 82. State Hwy. Office Bldg. site. Commission 
to secure options at request of Board of Control condition- 
ally. 

Astoria Ferry. Ferry terminal construction. Plan "A" and 
property settlement with Charles Swanson approved. 

Astoria Ferry. Megler ferry landing. Original agreement 
with Pacific County re reimbursement to be sent to them. 

Clatsop County. Gearhart. Use of ocean beach. Motor vehicles 
prohibited on beach area. See EXHIBIT "N". 

Ocean beaches. Beach areas to be closed to vehicular traffic 
on request of contiguous county or city. 

Wasco County. The Dalles. Bridge across Columbia River. 
Commission to contribute, conditionally, $%,000 toward 
cost of survey. Engineer and Counsel to investigate end 
report. 

Speed Zone. Mt. Hood Highway. Orient. Zone established. 

See EXHIBIT "0". 


Signals. Columbia River Hwy.-Bell Roed intersection. Springdale. 


Installation approved. 

Clatsop County. Oregon Coast Hwy. Miles Crossing. Request 
for paving shoulders approved 

Clatsop County. Oregon Coast Hwy. Miles Crossing. Request 
for pedestrian crosswalks and blinker lights denied. 

Speed Zone. Clatsop County. Oregon Coast Gwy. Miles Crossing. 
Zone established. See EXHIBIT "P". 

Signals. Josephine County. Grants Pass. Treffic signals not 
to be installed until city has advanced its share of cost. 

Signals. Yamhill County. Yamhill. Maple St.-Main St. inter- 
section. Installation approved. 

Signals. Jackson Younty. Medford. Main St. intersections with 
Bartlett St., Front St., Grape St., and Oakdale St. Instal- 
lations approved. 

Signals. Jackson County. Medford. Medford-Provolt Hwy. 
crossing with S.P. Co. tracks. Installation anproved con- 
ditionally. 

Budget. Increases in equipment purchase, construction of 
bldgs. and improvements, and drawbridges and ferry budgets 
approved. 

Meeting date. November 24 and 25, 1947, set for next regular 
meeting. 

Lane County. Pacific Hwy. Right of access denied J.H. Gonyea 
Condemnation of R/W authorized. See EXHIBIT "Q". 

Pacific Hwy. E. Albany-Junction “ity Section. Designation as 
"“throughway". Engineer to report. 

Portland. Clarification of oral agreements effected during 
the war. Engineer to report. 
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Subject 


Contracts completed and accepted as follows: Contract Nos. 
2637, 2744, 2749, 2778, 2795, 2818, 2824, 2837, 2842, 2854, 
2864, 2884, 2885, 2890, 2915, 2916, 2921, 2927, and 2930. 
See EXHIBIT "K". 

Wages and salaries. Increase in salaries of probationary 
employees approved conditionally. Engineer to present list 
of additional employees entitled to salary increases. 

North Santiam Hwy. Gates-Detroit Section. Press release re 
allowing only essential traffic to traverse section approved. 

Claim. E.E. Rhodes. Request for payment of $1,000 for loss of 
dog at crooked River Gorge denied. 

Waysides. Preservation of flora along hwys, for bees and 
other pollinating insects... Request denied. 

Portland. Barbur Boulevard. S.W. Bancroft: St.-S.W. Viewpoint 
Terrace channelization. Request for revision in plans 
denied. 

Permits. Lane County. Siuslaw Hwy. "Cape Horn" quarry. ‘J.D. 
Walling granted permit to use quarry during 1948. 

Multnomah County. Lower Columbia River Hwy. Columbia County 
Line-Portland Section abendonment approved. See EXHIBIT "L". 

Multnomah County. Sullivan Gulch Hwy. Denomination as "Benson 
Boulevard" disapproved. 

Astoria Ferry. New ferry boat named "M.R. Chessman". Resolu- 
tion adopted. Launching date to be set. 

Travel Dept. Advisory Board. Appointment of member to take 
place of M.R. Chessman deferred. 

Multnomah County. Columbia River Hwy. Troutdale-Wahkeene Cr. 
Section U.P.R.R. Co. to be reimbursed for salary of inspector. 

The Dalles-California Hwy. Lenz-Kirk Section, Right of access 
from Denver Parks property approved. 

Portland. Harbor Drive. City to be requested that thoroughfare 
not be closed or blocked to traffic in future. 

Log hauling. Regulation of hauling during certain periods 
approved. 

Permits. Additional personnel authorized to sign transportation 
permits. See EXHIBIT "M". 

Log hauling. Cecil J. Hammond. Permit cancelled. 

Log hauling. Duene H. Mathers. Permit cancelled. 

Log hauling. Lloyd J. Allen and Emmet G. Bangh. Permits re- 
instated. 

Speed Zones. Ocean beaches. Order of 20 miles per hour re- 
scinded and statutory limit allowed. Counties and cities 
contiguous to beach to be informed re motor vehicles on 
beach. 

Lincoln County. Oregon Coast Hwy. Otter Crest. Counsel to 
negotiate with Badley for R/W on original relocation plan. 

Meeting edjourned at 5:00 p.m. to reconvene at 8:00 p.m. 

Salem. Temporary office space. Hwy. Dept. Bldg. on Waverly 
Street approved. To be constructed by Hwy. Dept. 
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14255 Oct.22 East Cottonwood Canyon Section 
Parkrose Section 
West Unit, Sheep Creek Hill Section 
Agreements, etc. signed. 
Lincoln County. Oregon Coast Hwy. Miner Creek-Agate Beach 
14256 Section. Roadside improvement project approved. 
Lane County. Alsea-Deadwood Secdy Hwy. Improvement requested. 
Engineer to investigate and report 
Malheur County. Vale. Highway and bridge east of Veale not to 
be relocated or removed. 
Yamhill County. Salmon River Hwy. Ft. Hill bridge Section. 
Access granted from Ray Hageman property. 
Multnomah County. Sauvies Island Bridge. Vertical clearance 
and navigability of channel. [Engineer to confer with Army 
Engineers. 
14257 Signals. Apportionment of cost between counties and state set 
on 50-50 basis. 
Signals. Multnomah County. Canyon Road at Sylvan. Signals 
to be recommended for installation on 50-50 basis. 
Multnomah County. Sullivan Gulch Hwy. Financial set-up. 
Engineer and Counsel to investigate further and report. 
Douglas County. Elkton-Sutherlin Secdy.Hwy. Dodge Canyon 
14258 Section. Location of proposed route. Engineer and R/W 
Dept. to investigate. 
Meeting recessed at 11:40 a.m. to reconvene at 2:00 p.m. 
Multnomah County. Sullivan Gulch Hwy. Approval of route and 
financial set-up. Engineer and Counsel to work out agree- 
ment with City of Portland and present draft et next meeting. 
Portland. Jefferson St. Traffic circle. Acquisition of R/W. 
Engineer to advise City of Portland what property state needs. 
Crook County. Crooked River Hwy. Rerouting sround proposed 
14259 Crooked River Dam. Engineer to investigate and report. 
14260 Bids received at morning session discussed. 
Awards. Chairman banfield announces awards of contracts. 
Forest Highway Program. Modifications in present program for 
1943 and 1946 approved. Letter approved and signed. 
14263 Personnel. Retirement of superannuated employees. Certain 
employees retained beyond age of retirement 
Accounting Dept. Study of activities. Firm of Whitfield, 
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14264 Stratford and Company, C.P.A., Portland, employed to make 
study. 
Meeting adjourned at 3:15 p.m 

14265 EXHIBIT "A". Right of way resolution. 

14295 EXHIBIT "Bl". Condemnation resolution. 

14298 EXHIBIT "B2". Condemnation resolution. 

14300 EXHIBIT "B3". Condemnation resolution. 

14303 EXHIBIT "B4". Condemnation resolution. 

14305 EXHIBIT "C". Transfer of Federal Aid funds from Ochoco Hwy. 


to Warm Springs Hwy. and restoration. 
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Date 
1947 
Oct.21 


Subject 


Unfinished business. Items to be deleted from agenda. Secretary 
to keep record in his office. 

Multnomah County. Sullivan Gulch Hwy. Agreement with City of 
Portland being prepared. (See page 14258) 

Sand removal from navigable streams and ocean beaches. Royalties 
to be charged and turned over to Land Board. 

Douglas County. Oregon Coast Hwy. Acquisition of timber border- 
ing Elbow Lake. Action deferred. 

Perks. Lincoln County. Rocky Creek Park. Acquisition of ad- 
ditional land for park and R/W. Counsel to report. 

Lane County. Oregon Coast Hwy. Florence. Request to purchase 
state property at south end of Siuslaw River Bridge denied. 

Multnomah County. Columbia River Hwy. Multnomah Falls. Item 
re construction of parking area to be deleted from future 
agenda. 

Columbia County. Columbia River Hwy. Scappoose. Improvement 
to be considered in 1948 Minor Betterment Program. 

Signals. Tillamook. Installation of stop and go light at 
2nd Avenue-3rd Street intersection. Engineer to report. 

"No parking" zones. Pacific Hwy. E. Hubbard. Objections to 
existing signs. Engineer to report. 

Parks Dept. Appointment of State Parks Superintendent and 
organization of Parks Dept. Engineer to report. 

Organization chart. Hwy. Dept. To be discussed at next 
meeting. 

Betterment program. To be considered at next meeting. 

Klamath County. Klamath Falls. Deadending certain streets 
along Esplanade. No action 

Benton County. Corvallis. Willamette River bridge. State- 
owned land at west end of bridge’ not to be given to 0.S.C. 

Claims. Rogers Construction Co. Sunset Hwy. Davies-North 
Plains Section. State to aid company with claims arising 
out of its operations. 

Multnomah County. Columbia River Hwy. Multnomah and Wahkeena 
Creek Development Areas. Additional authorization of $25,000 
for box culvert approved. See EXHIBIT "k". 

Baker County. Oxbow Dam on Snake River. No action. 

Umatilla County. Walla Walla River. State to advance Army 
Engineers $50,000 for flood control project. 

Clatsop County. Astoria. Vacation of 53rd St. from Birch St. 
to Elm St. approved. 

Signals. Portland. Northern Pacific Terminal Co. spur track. 
State to pay $733 on cost of installation. 

Signals. Lane County. Creswell. Pacific Hwy.-S.P. Co. rail- 
road track intersection. Installation approved conditionally. 

Agreements, etc. discussed and approved. (See page 14255) 

Clatsop County. Astoria. Request of Chamber of Commerce to 
purchase state land near ferry landing denied. 


Oct.22 Bids opened on following projects: 


North Powder River Bridge 
Gardiner Section 
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Nov.24 


Nov.25 


Subject. 


Load limits. Eddyville-Blodgett Secdy, Hwy. Objection to reduced 
load limit. Load limit lifted to 30,000 lbs. (See page 14364) 

Condemnation. Offers approved. See EXHIBITS "Bl", "B2", "B32", 
and "BA". 

Permits. Use of excess stete property. Permits for use granted 
during 1948. 

Multnomah County. Columbie River Hwy. Troutdsle Section. 
Settlement with B.A. Kliks for R/W. Action deferred. (See 
page 14358) 

Portland. Transfer of R/W in N. Burgard, N. Swift, Olympia, 
and Walker Streets to City of Portland approved. 

Throughways. Pacific Hwy. Junction City-Oregon-Californie 
Stete line Section designated as "throughwey". Resolution 
adopted. 

The Delles-Californie Hwy. Barkley Springs-Algome Section. 
Acquisition of R/W approved. 

Benton County. Corvallis. Permit granted 0.S.C. to use state 
property at Willamette River Bridge 

Columbia County. Scappocse. Exchange of properties with H.A. 
Hein approved. 

Sale of land. Albany. Frectional lots in Block 20, Ackermen's 
Addition. Offer of City accepted. 

Hospital association contracts. Renewal for 1948 on bssis of 
previous agreements approved. 

Coos County. Enegren Ferry. Agreement with Mrs. G.F. Gunnell 
for lease of ferry equipment approved. 

Coos County. Enegren Ferry. Operation of ferry by Andrew 
Stambuck until January 6, 1948, spproved. 

Astoria Ferry. "M.R. Chessman". Resolution naming new ferry- 
boat approved. 

Astoria Ferry. Launching of ferry "M.R. Chessman". Commissioner 
Chandler to represent Commission. 

Multnomah County. Upper Columbia River Hwy. Multnomeh Fells 
Section. Contribution of $25,000 towerd Forest Hwy. project 
and expenditure of edditional $40,000 for state project. 
Action deferred. 

Meeting adjourned at 5:00 p.m. to reconvene following dey. 

Bids received on following projects: 

Union Rock Production Project 

North Powder River Bridge 

Hood River Storage, equipment and repair bldg. 
Madras Rock Production project 

Adrien-Wilder Section 

Salem Temporary Office Bldg. 

Pilet Rock-Ukieh Rock Production Project 
Weston Mountain-Elgin Rock Production Project 
Clear Creek-Forest Boundary Section 

Coos County. Oregon Coast Hwy. Coquille. FElimination of 
dangerous condition. Engineer to meke survey end report. 


14331 


14332 


14333 


14334 


14335 


Date 
1947 
Oct.22 


Nov.24 


Subject 


EXHIBIT "D". Extension of Adrian-Caldwell Secdy. Hwy. 

EXHIBIT "E". State Tax Street Funds. 

EXHIBIT "F". State Tax Street Funds. 

EXHIBIT "G". State Tax Street Funds. 

EXHIBIT "H". State Tax Street Funds. 

EXHIBIT "I". State Tax Street Funds. 

EXHIBIT "J". Surveys approved and adopted 

EXHIBIT "K". Contracts completed and accepted. 

EXHIBIT "L". Abandonment - Lower Columbia River Hwy. 

EXHIBIT "M". Permission for certain employees to sign emergency 
transportation permits. 

EXHIBIT "N". Close beach to vehicular traffic at Gearhart. 

EXHIBIT "0". Speed limit through town of Orient. 

EXHIBIT "P". Speed limit through Miles Crossing. 

EXHIBIT "Q". Condemnation resolution. 

EXHIBIT "R". Contribution of $25,000 to P.R.A. for work on 

Multnomah Falls Section of Columbia River Hwy. 

Parks Superintendent reports on following: 

Bradley State Park. Request for concession privileges denied. 

Peter Skene Ogden Park. Request for concession privileges 
denied. 

Crown Point. Vista House. Request to close concession on 
Mondays during December, January and February denied. 

Tillamook Head. Acquisition of area from Crown-Zellerbach 
Corporation. Decision deferred. (See page 14361) 

Douglas County. Umpqua Hwy. Elkton-Scottsburg Section. 
Preservation of maple and myrtle tree waysides approved. 

Silver Creek Falls Recreational Area. Acquisition of area from 
National Parks Service approved. 

1948 Budget. Action deferred. Parks Superintendent to report. 
Details of bldgeplans to be presented to Commission. 
Landscaping and lighting projects. Engineer to include 

cost in estimates for construction work. 

Real property. Acquisition authorized. See EXHIBIT "A". 

Curry County. Oregon Coast Hwy. Gold Beach. Condemnation of 
property. Action deferred. (See page 14370) 

Curry County. Oregon Coast Hwy. Gold Beach. Widening of 
improvement from 4th Street south. Action deferred. (See 
page 14370) 

Curry County. Oregon Coest Hwy. Gold Beach. Moving Central 
Service Station. Action deferred 

Lane County. Eugene. Property on Pacific Hwy. to be acquired. 

Clackamas County. Pacific Hwy. E. Canemah, Construction of 
sidewalks and curbs approved. Balance of R/W to be acquired. 

Sunset Hwy. Berger Ranch-Barnes Road Section. Settlement with 
Adel E. Guerber for R/W approved conditionally. 

Salem. State Hwy. Office Bldg. Counsel to secure options in 
Block 86 

Meeting recessed at noon to reconvene at 2:00 p.m. 
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Page Date 
1947 
14358 Nov.25 


14%63 


14364 


14365 


14366 


143€7 


Subject 


Wayside Areas. Travel Dept. Advisory Boerd ssked to present 
suggestions. 

Public Relations. Treatment of tourists. Travel Director 
to investigate. 

Columbia River Hwy. Troutdale. R/W settlement with Kliks 
referred to Counsel. 

Bids discussed. 

Awards. Chairman announces award of contracts. 

Clatsop County. Tillamook Heed. Purchase of 308 acres 
from Crown-Zellerbach approved conditionally. 

Portland. Sullivan sulch. Basis of cooperation set. Press 
release formulated. Counsel to prepare agreement with city. 

Parks. Collier Park. Erection of bldg. by Collier to house 
logging relics etc. Approved. 

McKenzie Hwy. Obsidian request to keep open in winter to Hand 
Lake denied. 

Log hauling. Cecil J. Hammond. Permit to be reinstated 
December 10, 1947. 

Load limits. Eddyville-Blodgett Secdy. Reduced limit raised. 
See EXHIBIT "G". 

Salem, Highway Dept. Office bldg. Offers of Eley and Johnson 
to design. No action. 

Klamath County. Sprague River Road. Cooper requests stete 
take over. No action. 

Coos County. Powers Secdy- Hwy. Request to extend 4.7 miles 
denied. 

Clatsop County. Gearhart. Resolution re vehiculer traffic on 
beach ordered filed. 

Clackamas County. "Molalla Forest Road". Assignment of 
Ostrander R.R. & Timber Co. interests to Crown-Zelierbach 
approved. 

Hood River County. CAA request for flying clearance over 
Secdy. Hwy. 281 approved conditionally. 

Western Association of State Hwy. Officiels. Engineer tc 
invite group to meet in Portlend in July 1945. 

Load Limits. Little Nestucca Secdy. Hwy. Reduced limit 
confirmed. See EXHISIT "I". 

Load Limits. Weston-Elgin Secdy. Hwy. 50% reduction approved. 
See EXHIBIT "J". 

Claim. North Portland. Payment to Travis of $40.95 spproved. 

Permits. Special movements. Engineer to study end mke recon- 
mendations re authority of field engineers. 

Columbia River Hwy. Multnomah Falls. Request to stock lake 
with fish. No lake yet. 

Signals. Jackson County. Medford. S.P., Main and th St. 
crossing. Hwy. delegete to attend PUC heering. 

Signals. Myrtle Point at @th & Spruce Sts. Request denied. 

Signals. Salmon River Hwy. at Valley Junction. Action on 

signal and channelization deferred. 40 M.P.H. speed zone, 

Willamina to Grand Ronde approved. See EXHISIT "Kk". 


Psge Date 
1947 


14343 Nov.25 
14344 


14351 


14352 


14357 
14358 


Subject 


Douglas County. Oregon Coast Hwy. Scholfield River Bridge. 
Construction of "bull rail" on felloe guard approved. 

Douglas County. Eikton-Sutherlin Secdy. Hwy. Dodge Canyon 
Section. No revision in alignment to be made. 

Lincoln County. Alsea Hwy. Engineer recommends temporary 
improvement on west end. Action deferred. 

Clatsop County. Seaside. Plans for traffic channelization 
at north limits <~proved. 

Weshington County Court. Letter releasing stete from mainte- 
nance of County road ordered filed. 

Portlend. Swift Secdy. Hwy. - Denver & Union Avenues. Request 
for new approach referred to Engineer. 

Permits. Delegation requests more leeway for overweight. 
Engineer to report on granting more authority to local 
Engineers. ; 

Wayside Areas. Oregon Roadside Council urges development of 
picnic areas. Referred to Advisory Board of Travel & Infor- 
mation Dept. for report. 

Coos County. Coos Bay. Request for change in location of 
Oregon Coast Hwy. north of city denied. 

Coos County. Coos Bay. Improvement south of Fir Avenue. One-way 
traffic plan approved. Survey approved. see EXHIBIT "E". 

Multnomah County. Columbia River Hwy. Expenditure of $65,000 
at Multnomah Falls approved. 

Budget 1948. Action deferred, Engineer to continue routine 
activities. 

Douglas County. Umpqua Hwy. Scottsburg-Reedsport. Improvement 
requested. To be considered in 1948 budget. 

Bids. Confirmed authority to advertise rock production jobs. 

Linn County. Reconditioning Richardson Gap Road epproved. 

Josephine County. Redwood Hwy. Letter requesting improvement 
ordered filed. 

€*ate Tax Street Funds. Plans approved. See EXHIBIT "Cc". 

State Tax Street Funds. Plans epproved. See EXHIBIT "D". 

Surveys. Lake County. Request for survey of two F.A.S. Hwys. 
approved conditionally. 

Surveys. Crook County. Request for survey of three county roads 
approved conditionally. 

Awards. Engineer's award of contracts confirmed. 

Surveys. Completed and Adopted. See EXHIBIT "E". 

Extensions of time granted es follows: Contract No. 2846, 2856, 
2875, 2888, 2891, 2899, 2909, 2911, and 2912. 

Contracts completed and eccepted as follows: Contract Nos. 2732, 
2748, 2779, 2817, 2823, 2831, 2832, 2839, 2840, 2849, 2858,2865, 
2867, 2868, 2878, 2881, 2888, 2866 and 2910. See EXHIBIT "F" 

Recessed at noon to reconvene at 2:00 p.m. 

Budget 1948. Travel Dept. Advisory toard recommends $250,000. 
Approved. 

Travel Dept. Advisory Board to furnish Commission copies of 
meeting minutes. 
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14456 


Date 


1947 
Nov.25 


Dec.29 


Subject 


=e ee age ip eet ia 


J.M. Devers authorized to attend meeting of Highway Research 


Council in Washington D.C. Dec. 2-5, 1947. 
Minutes of Oct. 21-22, 1947 approved. 
Meeting adjourned 5:00 p.m. 


EXHIBIT "A", Real Property options 

EXHIBIT "Bl" Condemnation resolution 

EXHIBIT "B2" Condemnation resolution 

EXHIBIT "B3" Condemnation resolution 

EXHIBIT "B4" Condemnation resolution 

EXHIBIT "B5" Condemnation resolution 

EXHIBIT "C" State Tax Street Funds, 1946 

EXHIBIT "D" State Tax Street Funds, 1947 

EXHIBIT "E" Surveys adopted 

EXHIBIT "F" Contracts completed and accepted 

EXHIBIT "G" Reduced Load Limit 

EXHIBIT "KH" Assignment of interest. Ostrander to Crown- 
Zellerbach 

EXHIBIT "I" Reduced Load Limit 

EXHIBIT "J" Reduced Load Limit 

EXHIBIT "K" Reduced Speed Limit 

EXHIBIT "L" Through Highweys 

EXHIBIT "M" Abandonment 

EXHIBIT "N" Abandonment 

EXHIBIT "0" Abandonment 

EXHIBIT "Pp" Abandonment 

EXHIBIT "Q" Abandonment 

EXHIBIT "R" Abandonment 


Floyd Query appointed Acting Secretary. 
Parks Superintendent reports on following: 
* Douglas County. Oregon Coast Hwy. Sparrow Corporation 
offer to sell 40 acres for park refused. 
Coos County. Sunset Bay County Perk. Perk accepted con- 
ditionally. 
Morrow Younty. Castle Rock and Boardman Vases. 
opened with tables and benches. 
Wayside picnic areas. Development of 8 to 12 anproved. 
Monthly report to be made. 
Clatsop County. Ft. Stevens Area. 
for park denied. 
Umpqua Lighthouse Park. Menasha Wooden Ware Co. to be 
contacted re acquisition. 
Myrtle Wayside Area. Coquille-Myrtle Point. 
released. 
Real Property. Acquisition authorized. See EXHIBIT "A". 
Oregon City-New Era Section, No. 14022. Counsel to ne- 
gotiate for moving house. 
Salem. Capitol grounds. Options held up. 
Beaches. Removal of sand. Oswald West protests. 
taken. 


To be 


Request to acquire 


2.2 acres 


No action 


Page Late 
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14367 Nov.25 
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14369 


14370 


14371 


14372 


14373 


Subject 


Signels. Redmond, at 6th & H Sts. Installation of blinker 
light approved. 

Old Oregon Trail. Umatilla Indian Agency. Installation of 
"Slow, Congested Zone" signs approved. 

Through-wey hwys. discussed. Action deferred. 

Through Hwys. Corvallis-Eastside Secdy. designated as "stop" 
hwy. See EXHIBIT "L". 

Baker County. Baker-Homestead Hwy. Abandonment of portion to 
State Land Board approved. See EXHIBIT "M". 

Union County. Cove Secdy. Hwy. Cove-Union Section. Abandonment 
of pert approved. See EXHIBIT "N". 

Harney County. Burns-Crane Hwy. Abandonment of part approved. 
See EXHIBIT "0". 

Jefferson & Crook Counties. Madras-Prineville Secdy. Hwy. 
Abandonment of part approved. See EXHIBIT "P". 

Wallowe County. Enterprise-Lewiston Hwy. Abandonment of part 
approved. See EXHIBIT."Q". 

Jefferson County. The Dalles-California Hwy. south of Madras. 
Request of County that part of old hwy. be designated es 
Secdy. Hwy. to be studied. Engineer to report. 

Personnel. Salem shops employees request monthly rate of pay. 
Engineer to report. 

Organization Chart discussed. Action deferred. 

Yamhill County. McMinnville. Pacific Hwy. W. No Parking Zone 
on Baker Street approved. See EXHIBIT "R". 

Meeting Date. Next regular meeting set for Dec. 29-30, 1947. 
Curry County. Oregon Coast Hwy. Gold Beach Authority granted 
to acquire R/W. Engineer to investigate revised alignment 

south of 4th Street. 

Agreements and other papers signed. 

Portland. Traffic accident analysis. Signing agreement 
deferred. Engineer to report. 

Eugene Weter Board. Pacific Hwy. Cooperation in lowering water 
main approved. Agreement to be prepsred. 

Corvallis Chamber of Commerce. Removal of snow on road to 
Mary's Peak. Request denied. 

Equipment. Sale of snow plow to Corvallis Chamber of Commerce 
approved. 

Astoria Ferry. Alterations approved. 

Astoria Ferry. Operation costs to be kept separate. 

Highwey Construction. All items of cost to be included in 
estimates. 

Betterment projects. Action deferred. 

Highway route numbers. Change discussed. Action deferred. 

Sale of lifeboat. Sigfridson offer of $50 accepted. 

Tillamook County. Rockaway. Paving and sewers discussed. 
Referred to Engineer. 

Snow removal. Timberline Lodge forest road. Agreement approved 
and signed. 

Columbia River Hwy. Oneonta. Agreement with 0O.W.R. & N. approved. 


Page Date Subject 


1947 
14466 Dec.29 Lane County. University of Oregon. Underpass agreement approved. 
14467 Linéoln County. Oregon Coast Hwy. at Taft. Agreement on 
dreinage with county approved. 
Malheur County. Rome-Princeton Secdy. Hwy. Construction agree- 
ment with PRA approved. 
Portland. Sullivan's Gulch. Press release is Commission 
letter to city on policy. 
Portland, Sullivan's Gulch. Super-Bilt Mfg. Co. protest. 
No action. 
14468 Pacific Hwy. Glendale-Wolf Creek Section. Agreement with 


COPCO for moving power line approved. 
Wallowa County. Enterprise-Flora Hwy. Request to surface. 
Engineer to report on money edvenced to Federal Government. 
Budget. Special Betterment. Consideration deferred to January 5. 
Wasco County. Tygh Valley-Wamic County road, Berlow Road. 
Improvement denied. 
Portland. Union Avenue - Gertz Road. Engineer to report on 
cloverleaf intersection. 
Claim. C.J. Montag. Contract No. 2737. Payment approved. 
14469 Cleim. Stanley & Fhlen, Contract No. 2884. Payment spproved. 
State Tax Street Funds, 1946. See EXHIBIT "D". 
State Tax Street Funds, 1945. See EXHIBIT "E". 
State Tax Street Funds, 1947. See EXHIBIT "F". 
14470 Awards. Engineer's award of contract confirmed. 
Extensions of time granted as follows: Contrects Nos. 2765, 
2780, 2815, 2816, 2853, 2856, 2869, 2870, 2877, 2878, 2887, 
2898, 2901, 2907, 2914, 2917, 2918, 2924,and 2929. 
14476 Contracts completed and accepted. Contrect Nos. 2780, 2806, 
2846, 2857, 2869, 2877, 2878 and 2909. See FXHIBIT "G". 
Awards. ,Cheirman announces award of contracts. 


14477 Salem. Temporary Office Bldg. Steam heat approved. 
Oregon Coast Hwy. Yaquina Bay Bridge. Repair of dolphins 
authorized. 


Clatsop County. Ft. Stevens. Parks Superintendent to furnish 
information on others interested in park. 
Personnel. "Merit Award" to retiring employees approved. 
14478 Insurance. Blanket personnel bond renewed. Commission to be 
given 60 day notice in future. 
Umatilla County. Athena-Holdmen Secdy. Hwy. Abandonment 
agreement with county approved. 
Jackson County. Crater Lake Hwy. Reese Creek-Antelope Section. 
Abandonment resolution adopted. See EXHIBIT "H". 
Linn County. Pacific Hwy. East. Halsey-Harrisburg. Abandon- 
ment resolution adopted. See EXHIBIT "I". 
Meeting adjourned at 5:00 p.m. to reconvene at 9:00 a.m., 
December 30, 1947. 
14479 Dec.30 Bids received on the following projects: 
Halfway-Carson section 
Silver Lake-Harvey Creek rock production 
14480 Harvey Creek-Cheweucan River rock production 
Adrian-Homedele section 


| 


Page Tate 

1947 
14456 Dec.29 
14457 


14458 


14459 


14461 


14464 


14465 


14466 


Subject 


Condemnation. Offers approved. See EXHIBIT "Bl" & "B2", 

Portland. Harbor Drive. Northwest Marine Iron Works permit 
terminated. 

Polk County. Salmon River Hwy. Sale of borrow pit at Fort Hill 
approved w/o access. 

Baker County. Halfway-Cornucopia Hwy. Lease from Miller for 
quarry approved. 

Jefferson Younty. Warm Springs Hwy. Request to purchese 
property in Lemonta denied. 

Corvallis. Pacific Hwy. West. Sale of 10' strip approved. 

Jackson County. Little Butte Creek. Lease with Foye cancelled. 

Curry County. Brookings. Parking on hwy. prohibited. 

Columbia River Hwy. Oneonta. Lease with O.W.R. & N. for 
parking extended. 

Clatsop County. Use of firearms on beach. No action. 

Salem. Highway Dept. Office Bldg. Belance of options to be 
secured. 

Wasco County. Toll Bridge at The Dalles. County to do cane a 

Linn County. Albany. Tripp & Tripp signs to be removed 
from Pacific Hwy. East. 

Recessed at noon to reconvene at 2:00 p.m. 

Bids received on the following projects: 
Crooked River Section 
Crooked River Bridge 
Loon Lake Bridge over Lake Creek 
North Unit, Follyfarm - Scotts Butte section 
Meacham Sanding Materiels Project 

Bids hereafter to be opened at 9:00 a.m. 

Wages and Salaries. Civil Service step increases. 
Increases for engineers. Increases on rates up to $225. 
Engineer to report. 

Gunnell settlement. Assistant Counsel signature approved. 

Permits. Authority to sign; cancelled and authorized. See 
EXHIBIT "L". ‘ 

Coos County. Coquille. Sanford Heights road. Action deferred 
on improvement. 

Coos County. Coos Bay. Edward Street improvement approved. 

Jefferson County. The Dalles-California Hwy. Agreement that 
Madras-Culver Section of old hwy. be retained es secdy. hwy. 
approved. Resolution adopted. See EXHIBIT "C". 

Portlend. Traffic accident analysis. Agreement extended one 
year. 

Douglas County. Pacific Hwy. Roseburg. Request for improvement 
north of city denied. 

Permits. Special single movements. Engineer to report. 

Sale of land in Coos Bey. Bids rejected. Counsel to check 
price of land. 

Dougles County. Umpqua Hwy. Reedsport. Request for improve- 
ment denied. 

Lane County. Junction City. Request for traffic signal. 
Engineer to report. 


Page 
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Date 
1947 
Dec. 30 


Subject 


Meeting date. Next regular meeting to be held February 2 snd 
3, 1948. 

Real Property. Willamette tiwy. Lane County. Compromise 
settlement with Olson approved 

Surveys. Curry County. Oregon Coast Hwy. Gold Beach. Revised 
survey adopted. See EXHIBIT "0". 

Real Property. Clackamas County. Canemah. Satisfaction of 
mortgage from Mallory and Smith approved. 

Real Property. Columbia River Hwy. St. Helens. Purchase of 
property from Jewell Ice Cream Company. kngineer end 
Counsel to report 

Coos County. North Bend. Weyerhaeuser property acquisition 
at old ferry landing. Engineer and Counsel to report. 

Budget, 1948. Minor Betterment projects discussed. No action. 

Bids received discussed with the Engineer. 

Awards. Chairman announces award of contracts. 

Meeting January 5, 1948. Agenda limited. 

Accounting records. Project set-up to show complete cost. 

Klamath County. Sprague River County Road. Request that state 
take over denied. 

Hood River County. Request for new hwy. from The Dalles to the 
Mt. Hood Loop.Hwy. and Wapinitia Cutoff denied. 

Snake River Bridges. Weiser Bridge damaged. Cooperation with 
Idaho discussed. Engineer and Counsel to report. 

Agreements and other papers signed. 

Meeting adjourned. 

EXHIBIT "A". Options for property acquisition. 

EXHIBIT "Bl". Condemnation resolution. 

EXHIBIT "B2". Condemnation resolution. 

EXHIBIT "Cc" Designation of Culver Secdy 

EXHIBIT "D". State Tax Street Funds. 

EXHIBIT "E". State Tax Street Funds 

EXHIBIT "F", State Tax Street Funds. 

EXHIBIT "G". Contracts completed and accepted 

EXHIBIT "H". Part of Crater Lake Hwy. abandoned. 

EXHIBIT "I". Part of Pacific Hwy. E. abandoned 

EXHIBIT "J". Reduced speed limit west of Corvailis. 

EXHIBIT "K". Special gas hauling permit. 

EXHIBIT "L". Helen M. Wells authorized to sign permits. 

EXHIBIT "M". Crater sake and Ochoco Hwy. sections designa 
as Group I Hwys. 

EXHIBIT "N". Amended reduced losd limit. 

Hwy. 
EXHIBIT "0". Gold Beach survey. 


Page Date 
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14482 


14483 


14184 


14485 


14486 


14488 


14490 


14491 


Subject 


Sandy River Bridge 
Carlton-Chehalem Creek section 

Personnel. Oregon State Employees Association requests monthly 
rate for hourly rate employees, regular pay days and holiday 
pey for hourly employees. 

Pay checks. Delay in receiving. Engineer to speed up delivery. 

Insurance. Request for payroll deduction on life insurance 
denied. 

Salaries and Wages. Engineer to report on increases up to $225, 
and step increases on limited basis. No blanket increases. 


Signals. Pendleton. Stop and Go installation approved con- 
ditionally. 
Signals. Halsey-Sweet Home Secdy. Hw. S.P. Railroad crossing 


installation approved. 


Signals. North Bend. Flashing beacon, 4 way red, installation 
approved. 
Signals. Aloha, Washington County. Engineer to report. Reelign- 


ment of Tralatin Valley Hwy. at Aloha. Engineer to report. 


Signals and Safety Lane. Pacific Hwy. West. Dundee. Request 
denied. 

Speed Zone. Columbia River Hwy. Rowena. Request denied. 

Speed Zone. Corvallis-Newport Hwy. Corvellis-Philomath. 45 


mile zone approved. See EXHIBIT "J". 
Insurance. Payroll deduction for West Coast Life Insurance Co. 
denied. 
Through-way Hwys; 
Reorganization chart. 
Beaches. Sand removsl. 
written report. 
Permits. Haul special petroleum gas, California to Portland 
approved. See EXHIBIT "K". 
Recessed at noon to reconvene at 2:00 p.m. 
Minutes of November 24-25, 1947 meeting approved. 
Group I and Group II reclassification. Crater Lake and Ochoco 


adoption of plan deferred. 
Action deferred. 


Action deferred. Counsel to prepare 


Hwys. Parts of hwys. reclassified as Group I. See EXHIBIT myn, 
Load limits. Weston-Elgin Secdy. Hwy. Reduced load limit 
amended. See EXHIBIT "N". 
Log hauling. Harold H. McGee. Action deferred on cancellation 
of permit. [Engineer to provide details of violations in 
future. 


Enterprise-Lewiston Hwy. Suggested change of name to Blue 
Mountain Hwy. denied. 

Memorial Hwys. Designation of Pacific Hwy. E. and W. as "Blue 
Star Drive" deferred. Engineer to report. 

Old Oregon Trail. Olds Ferry. Protest wording of marker. 
No change to be made. 

Beaches. Removal of sand near Yachats. Counsel to make 
written report on Commission's control of beaches. 

G.S. Paxson authorized to attend American Concrete Institute 


in Denver, February 23 to 26, 1948. 


14202 


Portland, Orogon 
October 21, 1947 


Tho Statc Highway Cormission met in regular session at 9:00 
a.n. in the Groon Room of the Imperial Hotel. Present wero; 


T. H. Banficld, Chairnan 

A. W. Schaupp, Conmissionor 

Bon R. Chandlor, Commissionor 

R. H. Baldock, Stato Highway Enginecr 
. M. Devers, Chicf Counsel 
. C. Willians, lst Asst. Stato Highway Enginccr 
. W. Stifflor, 2nd Asst, Stato Highway Enginocr 
. B. Glaisyor, Socrotary 


Bids, as follows for highway construction work wore opencd 
and read in conformity with proviously-published noticco, following 
which Chairnan Banficld announced that tho awards of contracts would 
bo mado at 3:00 p.n. in the sane roon: 


WORTH UMPQUA COUNTY ROAD IN DOUGLAS COUNTY 
ROSEBURG-DIXONVILLE SECTION 


Loonard & Slato, Orog. Ltd., Portland $ 298,882.00 
J. C. Compton Co., McMinnville 306, 894.50 


K. F. Jacobsen Co., Portland 318, 104.00 
Bablor Bros., Portland 34s , 995.00 


DIAMOND VALLEY SECONDARY HIGHWAY IN HARNEY COUNTY 
CRANE-PRINCETON SECTION 


Intor City Sand & Gravol Co., Eugono $ 164, 840.50 
A. H. Saxton & Sons, Corvallis 167 ,838.00 
E. C. Hall Co., Portland 178,949.75 
Poter Kiowit Sons, Onaha, Nebraska 179,726.20 


Honer G. Johnson, Portland 181,973.00 


Oct si 1947 


Rtn ene aren tear ase ene 


£4204 


3. Acquisition of Crown-Zcellerbach property as an addition to 

Ecola State Park: Tho Parks Superintendent presented an offor fron 

tho Crown-Zellcrbach Corporation to sell to the state, for the sun 
of $ 46,065, 308 acres of land which tho company owns adjoining the 
prosent park. He advised that this offcr is on tho stuipage basis 
and that tho tract includes what is known as Tillanook Hoad. The 
Comission deferred action on this natter until its noxt necting. 
Tho Parks Superintondont was instructed to render 4 report to the 
Cormission in writing prior to that tino. The Chicf Counsel was 
instructed to pass on the legality of the transaction. In this con- 
noetion the Parks Superintendent was instructed hereafter to submit 
his reports to the Cormission at least a week before its rogular 
noctings, so the members can study then prior to the tinc tho natters 
come up for discussion. 


4h. Rental of farn property in Champoeg State Park: The Parks 
Superintendont advised that Mr. Honry Zorn, who has leascd 7O acres 
in this park for the last several yoars, has requosted ronowal of 
tho leaso for tho yoar 1948. He recomended approval of the request 
at the satic rato at which thc land has beon rented before. The Con- 
nission approved the recormondation. 


5. Request of the Oregon Historical Society for state ai 
taining the grounds of the Society located at Ft. Clatsop: The Parks Super 
intendent advised that the Oregon Historical Society maintains an exhibit 
at this place, and Mr. Lancaster Pollard,Superintendent,has requested 
state aid in maintaining the grounds on which it is located. He recom- 
mended that the request be deniod. The Commission approved the recommenda- 
tion. 


6. Roport on concession at Vista House, Crown Point: The Parks 
Superintendent filod a statouient showing receipts of this concession, 
anounting to 7554.27; covering the period April 12 to Septenber 30, 
1947. Tho Comission ordered tho report filed. 


Tho Cormission had under discussion the approval of options 
sccured by the Right of Way Department for the acquisition of cortain 
parcols of roal property that are noeded for various state highway in- 
provenents throughout the state. Tho Assistant Counsel, Mr. J. W.. De 
Souza, presentod a list of the propertios, together with the offer he 
recommended for each parcel. Careful considoration was given by the 
Comission to each individual iton, and as a result thereof, the Comiis- 
sion approved the options and authorized acquisition of the propertics 
on the basis of the prices contained therein. A resolution covering the 
natter, which is attached horoto and narkod EXHIBIT "A", and by this 
refercnce made a part hereof with like effoct as though extended herein, 
was thereupon adopted by the Cormission by unaninous vote. 


Oct 21, '%7 


WARM SPRINGS HIGHWAY IN WASCO COUNTY 
CLEAR CREEK-FOREST BOUNDARY SECTION 


Poter Kiewit Sons, Omaha, Nobraske $ 320,083.50 
Guy F. Atkingon Co., Portland 356, 943.00 
Kuckenborg Construction Co., Portland 415,536.00 
Cc, J. Eldon, Portland 416,523.00 


nl 


Tho Cormiission by unaninous vote approved tho njnutes of the 
neotings held on July 21 and 22 and on August 25 and 26, 1947. Tho 
Corrmuission also approved the minutes of the spocial mooting hold on Aug- 
ust 11 and 12, 1947, subjoct to a rovision suggested by Chairnan Banfiold. 


The Statc Parks Superintendcnt, Mr. S. H . Boardman was presont 
and roported on the following park nattors; 


1. Proposed acquisition of the arca included in tho Ft. Stevens 
Roserve at the mouth of the Columbia River. Tho Parks Superintendent 
recomended tho filing of an application to acquire this property 
which consists of 2,800 acres, whon it has boon declared surplus by 
tho War Assets Administration. He advised that tho filing of the 
application will not obligate the Comnission to acquirc the property 
but will make it possible to ascertain the terms under which it can 
be socured, considering that tho U. S. Arny Enginoers, who havo first 
refusal, nay occupy a portion of the promises. Ho pointed out that 
the property is highly dovoloped, including roadways, buildings, ctc., 
and that it fronts on tho Columbia River at the point where sports 
fishing is concentrated, and also fronts on the Pacific Ocean. This 
nattor was discussed at considerable length, during which the nenbers 
of the Commission exprossed thonsclvos as not boing in favor of taking 
over this property, or any other proporty, if thero are restrictions, 
however, agrcod to give the natter furthor consideration if the Parks 
Superintendent will render an additional roport, giving nore definite 
infornation with respect to tho restrictions and other fcatures. 


2. Construction of caretakers’ houses in Collier, Armitage, 
Saddle Mountain, Short Sand Beach, and Tou Velle State Parks; The 
Parks Superintendent requested authority to construct such buildings, 
which he estimated would cost $10,000 each. He explained that he is 
unable to secure the services of caretakers at these locations be- 
cause of the lack of housing facilities. The Commission by unanimous 
vote decided not to approve the request at the present tine. This 


natter is to be reconsidered next spring. 
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limits. The Chief Counsel estimated the cost involved to move the buildings 
at $18,639. He recalled that the Roseburg delegation which appeared before 
the Commission at the previous meeting asked the Commission to assume 50 per- 
cent of the cost of moving the buildings and that, as a result thereof, the 
Commission instructed the Engineer and himself to confer with the city 
officials relative thereto. Such conference has been held, he said, and the 
city has executed an agreement providing that the city shall procure the 
right of way at its sole cost and expense and that the cost of moving the 
buildings shall be paid for 50 percent by the city and 50 percent by the 
state. The Commission by unanimous vote approved such an arrangement and 
executed the agreement on the following day. (This action was taken by the 
Commission during the discussion of the options covering the Roseburg-Dixon- 
ville Section of the North Umpqua County Road as disclosed in the attached 
resolution marked EXHIBIT "A".) 


Settlements with respect to the acquisition of right of way needed 
for the improvement of the Pacific Highway in Eugene were also discussed by 
the Commission, and as a result thereof, the Commission approved the settle- 
ments listed in the attached resolution designated as EXHIBIT "A", it being 
strictly understood that such settlements are for right of way needed for 
the section which extends easterly (southerly) from the crossing of Broad- 
way Street with the Eugene Mill Race, northerly from which point there is 
still a question as to the eventual routing of this highway. 


The Assistant Counsel, Mr. DeSouza, mentioned that there are a 
number of other properties needed for highway improvements which cannot be 
acquired by negotiation. He submitted a list of such properties, together 
with tho offer that he recommended be made in connection with each parcel 
in condemnation proceedings, as follows: 


Recommended 
Offer 


SUNDIAL ROAD-TROUTDALE SECTION OF THE COLUMBIA RIVER HIGHWAY 


11902-A—s«é&® A. Kliks $ 11,500.00 


BUTTE FALLS JUNCTION-ANTELOPE CREEK SECTION OF THE CRATER LAKE HIGHWAY 


12476 G. C. Sherlock and Gordon Dolan 253.50 


- CARLTON-CHEHALEM SECTION OF THE YAMHILL COUNTY ROAD 


13558 Elmer Sohrweid and Edith Sohrwoid — ‘ 750.00 


FOREST BOUNDARY-WOCUS MARCH SECTION OF THE KLAMATH LAKE SECONDARY HIGHWAY 


14082 Weyerhaeuser Timber Company 250.00 


In this connection tho Chief Counsel reportod the status 
of negotiations for right of way nooded for the improvencnt of the 
Orogon Coast Highway through the town of Gold Beach, Curry County. 
It appears that cortain individuals at this place are reluctant to 
abide by the arrangoncnt herotofare effocted with respect to tho 

right of way neodod for this project and are naking additional dc- 
nands including the construction of sidewalks and storm sowers. In 
the discussion of this nattor Chairman Banfiold suggestod that the 
local pcople be inforned that the Highway Cormission is willing to 
proceod with construction of the project at such tinc as right of 

way is obtained on the basis of the original arrangonent, but will 
not do so unless 12nd until the right of way mattor has boon satisfact- 
orily disposed of. The suggestion was approved by Commissioners 
Schaupp and Chandlor, and it was so ordored. Tho Chief Counsel was 
instructed to complete the securing of options as nay be possible and 
thon to notify tho city to arrange for the acquisition of the balance 
of the right of way. 


In the discussion of this matter the question arose whether or 
not any cormitnent has bocn made with respect to sidewalks and storn 
sowors. It eppears that the plans for the project make provision for 
such facilitics and that nogotiations havo been carried on on the basis 
that thoy would be furnished. It was tho thought of tho Cormission, in 
viow of tho circunstances obtaining in this particular instance, that it 
would be necessary to include the sidewalk and storm sewer construction 
in the plans for the imprevonent; however, tho Chief Counsol was instruct- 
od horcafter to incur no obligation whatsoovor with rospoct to such natters 


unless and until he receives a letter from the Commission authorizing hin 


to do so. 


Thc Cormission also discussed the matter of romoval of buildings 
fron right of way. that is being acquired by the city of Roseburg in conn- 
ection with tho improveront of the North Umpqua County Road within tho city 
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Commission if that can be done without any restrictions or handicaps in the 
manner in which the Commission operates the aroa, 


Chairman Banfield advised that insofar as he personally is con- 
cerned the project itself is a commendable one; however, from available 
information, it appears that it is going to be a costly one for the state 
to take over, and there is a question whether the Highway Commission has 
authority to spend state highway funds for such an undertaking. It was his 
thought that the state should not be asked to acquire this property, or any 
other property, unless title is clear and there are no restrictions in the 
deod of conveyance that would handicap the Commission in operating it. He 
also gave as his thought that the basis on which the property is taken ovor 
by the state, if the state takes it over, should be worked out in advance. 
Mr. Hoyt gave as his belief that the Commission has been somewhat misinforn- 
ed as to the intent of Congress in making it possible to transfer this area 
to the state. There was no intention whatsoever, he said, to require the 
state to follow tho policies that have been set up by the National Parks 
Service for this project, and the only condition that tho Government would 
make is that the area be operated for recreational and conservational pur- 
poses with the understanding that if it were not operated in such manner for 
@ period of three years, then, at the discretion, of the Secretary of the 
Interior, it would revert to the Government. He further stated that the 
State of Oregon would be under no obligation to operate the area in any 
perticular manner-- that the State Highway Commission would have a free hand 
in establishing picnic grounds and other facilitios or in doing anything 
else, including construction of hotels or lodges and the establishment of 
fees for the use of the premises. He added that the deed whereby the Govern- 
ment conveys the tract to the state would contain no restrictions whatsoever. 


In reply to an inquiry from Commissioner Schaupp as to why the 
National Parks Service is endeavoring to get rid of the area, Mr. Hoyt 
stated that the project originated in the days when the Government had a 
relief program, and it was not intended then, nor is it intended now, that 
the Foderal Government would go into the state recreation business which 
rightfully belongs to the individual states. Commissioner Chandler inquired 
as to what is meant by conservation, pointing out that the Highway Commission 
at some future time might consider it advisable to cut some of the overripco 
timber in the area. Ho was informed by Mr. Hoyt that the deed of conveyance 
from the Government to the state would contain no referegce at all with 
respect to that feature except what might apply to the 0 & C lands, and in 
that case the 0 & C authorities might fecl thcy were entitled to the income 
derived from such cutting, but other than that, the Government would have 
no objections to the state cutting the timber, although local people might 
have some fecling in the matter. As a result of further discussion, Mr. 
Hoyt agreed to furnish for the Commission's approval a form of deed convey- 
ing the property to the state. The Chief Counsel was thereupon instructed 
to examine the deed carefully when it is receivod and to report to the Con- 
mission his recommendations with regard thereto. 


Oct. 21, '47 
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TYEE-SUTHERLIN SECTION OF THE ELKTON-SUTHERLIN HIGHWAY 

13957 Ralph P. Getcholl and Stella Getchell $ 3,250.00 
13960 Frank Ae Bemis --+--. 9 --+ 750.00 
SYLVAN SECTION OF THE SUNSET HIGHWAY 


#13939 Mary H. Ross and Anna M, Algesheimer 40,000.00 
FOOTNOTE: 
* The offer of $40,000 approved by the Commission for the Mary H. 


Ross and Anna M. Algesheimer property needed for the Sylvan Section of the 
Sunset Highway was given vory careful consideration by the Commission. In 
the discussion of this matter the Engineer explained engineering details that 
necessitate acquisition of the property and recommended approval of the con- 
demnation proceedings to secure it. Chairman Banfield gave additional reasons 
for acquiring the property at this timo. 


After due considoration of this matter, the Commission authorized 
the condemnation of all the properties listed and approved the offers as 
recommended. Rosolutions covering tho matter, attached hercto,. and marked 
EXHIBIT "Bl", "Bo", "B3", and "Bk". and by this referonce made a part horoof 
with like effoct as though extended herein, wore thereupon adopted by the Con- 
mission by unanimous vote. 


A delegation consisting of Messrs. Raymond Hoyt, of the Regional 
Office of the National Parks Service, San Francisco; Harry B. Buckley, 
Assistant Supt. of Parks, Portland, and former member of the National Parks 
Service; C. P. Keyser, Supt. of Parks, Portland; and T. T, Munger, member of 
the Portland Chamber of Commorce's Recreational Resources Committee, appeared 
before the Commission at this time regarding a proposal that the State High- 
way Commission take over for state park purposes 6,000 acres of land in tho 
Silver Creek Recreational Area which has been operated under Government super- 
vision and control for somo twelve years past, which matter recontly was 
brought to the attention of the Highway Commission by the State Parks Super- 
intondent. The Commission's Chief Counsel, Mr. J. M. Devers, outlined the 
situation briefly and pointed out certain features which are more fully ex- 
plained in his report to tho members of the State Highway Commission datod 
October 3, 1947 (for details see copy of report in general files). He 
particularly pointed out that the former Highway Commission, in 1934, wont on 
record as boing willing to maintain the property after the area had been 
developed by the Federal Government and it had been turned over to the State, 
eithor by lease or by deed, provided that is the only obligation it would 
incur. He suggested, in view thereof, that it would be advisable for the 
prosent Highway Cormission to follow up the action of the former Highway 
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small parcel of state-owned property located on the west side of the Pacific 
Highway betweon Madison Avenue and Quincy Avonuc in Cottage Grove. They pro- 
pose to eroct a small building on tho property to serve sandwiches to the 
traveling public. The Enginoor and the Chicf Counsel recommonded that the 
requost be denied because it would introduce another hazard for highway 
traffic. The Commission approved tho. recommendation. 


The Commission had under discussion the salo of state-owned prop- 
erty in the City of Coos Bay to Mr. Karl Nichols, the property being describ- 
ed as portions of Lots 3 and 4, Block 28, Nasburg's Addition to Coos Bay. The 
Assistant Counsel, Mr. Nouner, explainod that this property lies on the wost- 
orly side of tho relocated Oregon Coast Highway and was acquired in 1940 in 
connection with a right of way transaction, it being necessary to purchase 
the whole of these two lots in order to obtain tho right of way, notwith- 
standing that portions of the lots are not needed for highway purposes. He 
further oxplained that Mr. Nichols owns tic property which lies between these 
lots and Kingwood Avenue and is particularly anxious to acquire only Lot 3, 
although he believed that he might also purchase Lot 4 if necessary to secure 
the other. He valued both fractional lots at $1,000 cach and recormonded 
that they be advertised for sale on the condition that right of access to 
the highway shall bo denied. Mr. Neouner also mentioned that Senator Willian 
G. Walsh, who is handling the matter on behalf of Mr. Nichols, has requested 
the privilege for Mr. Nichols.to meet the price of tho high bidder for the 
property in the event his bid is not the highost of those received. He 
suggested that this privilege be granted, which is in conformity with the 
practice of the State Land Board, whose notices of sale contain provision 
that the owner of abutting property will be given the privilego of meeting 
the high bid. Commissioner Chandler gave as his thought that both lots 
should be sold together and that the deed of conveyance should contain pro- 
vision that no vehicular traffic could enter the highway from the property. 
The Engineer advised that the property is not needed for state highway pur- 
poses. As the result of further discussion the Commission authorized the 
sale of both fractional lots as one parcel. Thoy are to be advertised for 
sale, and, if the Chief Counsel can work out a4 satisfactory arrangement to »ro- 
tect the Highway Commission, Mr. Nichols is to be given the opportunity of 
meeting the bid ef the high bidder if Mr. Nichols' bid is not the high one. 
Access to the highway from these lots is to be donicd and there is to bo 
Securod from Mr. Nichols right of access to the highway from Lots 1 and 2. 
The Commission's decision was unanimous. 


The Commission recessed for lunchcon from twelve o'clock noon to 
2:00 p.m., at which timo the meeting reconvened with the same persons present 
and participating. 


Chairman Benfield brought up for discussion protests that have beon 
recoived by the Highway Commission that the uncompleted portion of the Alsca 
Highway has not been improved. He explained for the benefit of Commissionor 
Chandlor and members of the pross prosont, that when the Postwar Program was 
in the process of formulation, the Commission made several trips throughout 
the state to secure from the county courts lists of the projects that thoy 
would like to have included, there boing three types of money available for 
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A telegram was presented from Mr. George F. Burr, Chairman of the 
Highway Committee of the Coquille Chamber of Commerce and Street Commission- 
er of the City of Coquille, calling attention to a hazardous condition which 
he states exists on the Oregon Coast Highway at its north entrance to the City 
of Coquille where accidents frequently occur because of a curve in the highway 
alignment. The telogram was referred to the Engineer for investigation and 
report. 


The Engineer requested authority for Clarence B, Stanley, Radio 
Technician, to attend a meoting of the Northwest Section, American Police 
Communication Officers Association, in Tacoma, Washington, on October 22, 
1947. Ho advised that the Association members are convening for the purpose 
of making a joint recommendation to the Foderal Communications Commission for 
the allocation of radio frequencies and that it will be to the state's advan- 
tage if Mr. Stanley attonds the meeting. He estimated the expense would not 
excoed $20. The Commission approved the request by unanimous vote. 


The Assistant Counsel, Mr. DeSouza, brought up for consideration 
the matter of acquiring property from Mr. Ray Hageman at Ft. Hill on the 
Salnon River Highway, involving the granting of commercial access to the 
highway at this point. He advised that Mr. Hageman's property fronts on the 
Salmon River Highway and on a county road and at the present time he has 
access only from the county road which is a very unsatisfactory arrangement 
for the operation of his servico station business. The proposed access, he 
said, would be about 50 feet distant from the intersection of these two roads 
and if the Commission grants this access, Mr. Hageman will deed to the state 
a strip of land ten fect wide extending from tho county road to the approach 
to the Ft. Hill Bridge. He recommended approval of this arrangement. The 
Commission deferred action on the matter pending additional information and 
referred it to tho Engineer and the Chief Counsel for a report on the follow- 
ing day. (Such roport was rendered on the following day, at which time the 
Commission unanimously approved the arrangement as outlined.) 


The Assistant Counsel also requested instructions with respect to 
the Commission's general policy regarding sales of land, particularly excess 
areas that have been acquired in connection with right of way transactions 
but which are of no valuo for state highway purposes. He pointod out that 
the Cormission, in February 1946, ordered discontinuance of the sale of such 
propertics and advised that: he is bringing the matter up at this timo only 
because of the many roquests for the purchase of such tracts and the oppor- 
tune time for selling them. In the discussion of this matter Chairman Ban- 
fiold pointed out that the Commission is not desirous of retaining title to 
property that is not needed for state highway purposes, and if opportunities 
arise to dispose of it, it should bo sold if tho prico is right; however, 
authority should not be requested from the Commission to sell any tract unless 
the sale is recommended by the Engineor and the Chief Counsel. Commissioners 
Schaupp and Chandler concurred in Chairman Banfield's statement, and it was 
so ordorod. 


A lettor was presented from Messrs. Guy L. Earl and Harry B. 
McMillan, Cottage Grovo, inquiring as to tho possibility of purchasing a 
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cross this four-lane thoroughfarc. Ho estimated the cost of the structure 
at about $22,000. The Engineer pointed out that if this overpass is con- 
structed, the school board will maintain school-boy patrols to sco that the 
school children use it. Hoe mentioned that the design of tho structure pro- 
vides for ramp approaches for tho convonionce of people who have to cross 

tho highway with small-wheeled vohicles and that a wire guard will be con- 
structed along the handrail to prevent tho dropping of articles on highway 
traffic below. Chairman Banficld gave as his feoling thet the overpass is 

a necessity to safeguard school children and othors who are obliged to cross 
this four-lano fast traffic highway. Tho Commission unanimously approved 
the construction of such overpass, subject to the condition that it nects 
with the approval of the school authoritios. The Engineer was authorized to 
proceed with construction of the structure as soon as a writton agreoment has 
beon reached with the school board. The Chicf Counsel was instructed to pro- 
pare an appropriate form of agreement covoring the cntire nattor. 


The matter of vacating a portion of Edward Stroot in tho Bunker 
Hill District of Coos Bay had the attention of the Commission. The Engincor 
prosonted a map showing the proposed change that, in his cstimation, would 
nect all requirements. He oxplainod that this provides for the vacation of 
a strip 20 fcot wide on the west side of Edward Stroct, extending from its 
junction with the Oregon Coast Highway northerly to a point 50 feot south of 
Nowport Avonuo, route of the Coos River Secondary Highway, and for widening 
tho intersection of these two streots so as to permit vohicles to enter 
Edward Streot safely from Nowport Avenuc. He recommonded approval of the 
vacation of the strip and that he be authorized to widen and othorwisc in- 
prove the intersection, _He was unable to give an estimate of the cost of the 
work at this time. Commissioner Chandler gave as his thought that the plan 
as explained will satisfy everyone concerned, including those who have ob- 
jected to the vacation of any part of this street. After careful consider- 
ation, the Commission by unanimous vote approved both the vacation of the 
20 foot portion of this stroct, as rocommonded, and the widoning work men- 
tioned by the Engineer, subject, howover, so the condition that the cost of 
such work will not be oxorbitant. The Engincor was instructed to prepare 
an estimate of cost and report to tho Commission for its final decision bo- 
fore proceeding with the work. The Chief Cunsel was instructed to defer 
vacation proceodings until the Commission's final decision has been rendered 
with respect to the construction work. 


The Engincer roportod that in connection with the widening of the 
Oregon City-New Era Section of tho Pacific Highway E@st to provide for four 
lanes of traffic it will bo necessary to detour traffic over a county road 
because it will be oxtromely difficult to keop the highway open to traffic 
during construction oporations; moreover, it would be very expensive to the 
contractor to maintain evon ono-way traffic during such period and such 
expense would be reflected in his bid. A detour route is availablo, using 
the county road kmown as the South End Road, which is surfaced to a width of 
18 fect and is capable of handling the traffic providing a minor amount of 
widening work and some other repairs, ostimated to cost a total of $20,000, 
arc donc. He requested authority to make this expenditure, and to spend 
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expendituro- - state money, Federal Aid money, and Forest Highway money. It 
so happens, ho said, that cortain highways woro,and still aro, cligible for 
Forest Highway funds, and the Commission was ondeavoring to arrange for the 
usc of such funds to finance thoir improvement, there being no indication at 
that time that such class of funds would not be immediately available; how- 
evor, it has dovolopod since thon that the Congress did not sce fit to ap- 
propriato additional Forost Highway funds, and as a result theroof, numerous 
Forest Highway projocts have had to be postponed, the Alsea Highway project 
being in this category. He oxpressed regrets that this project could not go 
forward as originally plannod and gave as his thought that the project should 
be revived just as soon as addiditional Forest Highway monies are made avail- 
able. Commissioners Schaupp and Chandler concurred. 


Mr. Malcom Hawke, State Highway Departmont Auditor, was present in 
regard to tho discussion bogun at the previous necting rolativo to the appoint- 
nont of an auditor under the provisions of Chapter 359, Oregon Lews, 1947. 
Chairman Banfield advised that the Commission has decided that it would be 
advisable, before making the appointment, to have the accounting activities 
of the department analyzed by some competont outside party with a view of 
recommending a cloar line of demarcation betweon the functions of the Audit- 
ing Department and tho Engincering Department that will enable the Commission 
to fix the responsibilities of cach dopartment, including the submission of 
financial reports, cost information, etc. Commissionors Schaupp and Chandler 
concurred in this statomont. The matter of appointing such an outside account- 
ing firm was doferred until later in the session. (This matter was roconsider- 
ed on the following day, at which time the Commission voted unanimously to 
omploy the firm of Whitfield, Stratford & Co., Certified Public Accountants 
Pacific Building, Portland 4, Oregon, to make tho study and rocormondation. } 


The Engincer prosented for the information of the Commission a pro- 
gress statenont covering the Three Year Postwar Construction Project, showing 
details and summary of the following: Projectscompleted, October 15, 1947; 
projects under contract but not completed, October 15, 1947; projects romain- 
ing to be contracted, October 15, 1947, and the amounts allotted, contract 
authorization, and presont estimated cost of each project. The Commission 
approved the report and ordered that copics of it be given to the press. 


The Commission discussed and unanimously approved a form of reso- 
lution which was propared by the Chicf Counsel and entered in the minutes 
of the special mooting of August 11, 1947, covering the appointmont of Mr. 
W. C. Williams as First Assistant State Highway Enginoor, Mr. W. W. Stiffler 
eas Second Assistant State Highway Engineer, and Mr. G. W. Neuner as Assistant 
Counsel. 


The Engineer reported on the petition from the S. W. Neighborhood 
Council, Portland, for the construction of a pedestrian overcrossing of S. W. 
Front Avenuc at its intersection with S. W. Hooker Strect. He oxplaincd 
dotails as contained in his written report to the State Highway Commission 
dated October 16, 1947, (sco copy of report in general files) and recommended 
construction of such an overpass in the intorests of the safety of school 
childron attcnding tho Failing School and for others who find it necessary to 
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The engineer reported on the request of Mr. Frank L. Calise, 
Secretary-Manager of the Vale Chamber of Commorce, that additional signs be 
erected on the Old Oregon Trail at Cairo Junction, near the City of Ontario, 
for the purpose of directing motorists to Portland via alternate routes 
especially via US20 through Vale. He advised that it is not practical to 
‘install signs containing lists of mileages and alternate routes to a destina- 
tion at important junctions because of their tendency to confuse the motor- 
ists, who would have to stop and study the signs carefully before selecting 
a route. He recommended that no change be made in the present policy cover- 
ing such mattors and that no change be made in the signs now being maintained 
at this junction. The Commission approved the recommendation unaninously. 


The Commission discussed the report of the Engineer on the wording 
to bo placed on two textboards which groups have requested be erected on 
stato highway rights of way at historic locations, one being the request of 
the Official Board of the Church of Christ at Pleasant Hill, Lane County, for 
such a toxtboard on the Willamette Highway at Pleasant Hill and the other 
being a request of the Oregon Council, American Pioneer Trails Association, 
for a historic marker at Olds Ferry on the Old Oregon Trail, Malheur County. 
The Enginoer presented texts for these markers, as follows, and advised that 
they have been approved by the Memorials Committce of the Oregon Historical 
Society: 


BRISTOW MONUMENT 


Elijah Bristow, a votoran of Androw Jackson's arny, 
erected his cabin here on Pleasant Hill in 1846 -- 
earliest year of settlement in Lane County. He and 
his wife Susannah thon led in establishing the county's 
first church and first school. This replica of their 
fireplace is from the original stones. 


OLDS FERRY 


. Olds Ferry -- final crossing of the Snake on this 
branch of the Oregon Trail -- was operated one nile 
north of hore from the early 1860's until 1882, and 
at this point from 1882 until completion of the 
modern highway. Here wagon trains from the East 
met gold-seckers and settlers from the West. R. P. 
Olds was ono of the original ferrymen during the 
Idaho gold rush. 


The Commission by unanimous vote approved the wording as reported 
and thereupon authorized erection of the markers. 


The Engineer reported on the cost to purchase right of way for a 
revision of the Pacific Highway through the town of Cottage Grove, Lane 
County, particularly that needed across property owned by the Ed Jenks 
Estate where the highway location parallels the railroad in the northern 
part of this town. The estimated cost of the Jenks Estate property, he said, 
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about $8,000 immediately for certain repair work that should be done while 
weather permits and before the contract for the highway improvenont, bids 

for which are to be received by the Commission at the November meeting, is 
awarded. The Cormission approved the request by unanimous vote on motion 

of Commissioner Chandler, which was seconded by Cormissioner Schaupp, subject 
to the condition that a satisfactory working arrangement can be consumated 
with the County Court of Clackamas County. The Engineer and the Chief Counsel 
were instructed to confer with the County Court relative thereto. 


The Engineer also reported on the request of the City of Sheridan 
for the inprovenent of the Salmon River Highway in this town from Bridge Street 
to the cast city limits. He advised that, pursuant to the Commission's 
instructions, he has made an engineering investigation of this matter and 
ascertained that the improvement consists of widening the existing street 
to a width of 46 feet and the construction of curbs and storn sewers, all of 
which is estimated to cost about $57,000. He pointed out the possibility 
that ultimately highway traffic will be divided in this town by routing 
wostbound traffic over East Yamhill Street and eastbound traffic over Main 
Street, the presont route, although such project is not required for several 
yeers. To improve Yamhill Street to proper highway standards, he said, would 
cost approximately $126,000. He recommended approval of the improvement of 
the present highway, estimated at $57,000, in the next construction progran 
and that consideration be given by the Commission at some future time to the 
designation of Main Street and Yamhill Street as one-way traffic streets. 
Chairman Banficld gave as his thought that this is one of the projects which 
the Commission could well consider in adoption of its 1948 Minor Betternent 
Program without authorizing an expenditure of money at this time. He also 
geve as his thought that the Commission should know just what the city author- 
ities of Shcridan are willing to do with regard to the adoption of the two-way 
street plan before a cormitment is made by the Commission in that regard. Con- 
nissioners Schaupp and Chandler concurred, whereupon the Engineer and the 
Chief Counsel wore instructed to confer with the Sheridan City Council re- 
lative thereto 


A report was rendered by the Engineer on the request of Mr. George 
Gray, President of the Lower Colunbia River Logging Association, and the Sea- 
side City Council for alterations in the traffic channelization installation 
at the junction of Roosevelt Drive with the Oregon Coast Highway at the north 
city limits of Seaside. The Engineer advised that the matter has been investi- 
gated,and, in his estimation, a satisfactory solution of the problem could be 
had by rearranging the stop signs so as to require traffic to stop before 
entering the highway and by constructing a"refuge"for highway traffic enter- 
ing Roosevelt Drive from the north. A study of the accident experience ratio 
at this location, he said, reveals that a blinker or flashing light is not 
justified. The solution as offered did not appear satisfactory to the Con- 
mission because it did not provide satisfactorily for protection of south- 
bound highway traffic entering Roosevelt Drive. In view thereof, the Commis- 
sion deferred action on the matter until a future meeting. The Enginoer was 
instructed to give the matter further study. 
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SALE OF BUILDINGS AT McNAMARS CAMP 
Bidders 
J. E. Bateman, Sullivan Wrecking Co., 
Gales Creek Portlend 


Building No.1 


Lump sum bid for 


Building No.2 all buildings 


Building No.3 $ 77.77 
Building No.4 


$ 77.77 


The appraised value of the buildings, he said, is $165. He recon- 
mended acceptance of the offer of Mr. J. E. Bateman, the high bidder, in the 
amount of $315 for all of the buildings. The Chief Counsel concurred. The 
Commission approved the recommendation unanimously. 


The Engineer presented a tabulation of the high bids received in 
Salem on OCtober 6, 1947, for the purchase of used equipment and scrap nma- 
terials stored at the Highway Department Shops at Salem, Coquille, Klamath 
Falls, La Grande, and Astoria. Hoe recommended action by the Commission as 
follows with respect thereto: 


*(1) Sale of uscd equipment, Salem (68 itens) 


Recommendation: Accept the offer of the high bidder for each 
of the 68 itoms listed. In the case of Itens 
47 and 48, where identical high bids were 
subnitted by two bidders, the successful 
bidder is to be decided by same means satis- 
factory to both bidders. 


Sale of scrap metals, batteries, tircs, etc. 
(12 itens) 


, Salen 


Recormendation: Accept the offer of the high bidder for each 
of the first 11 items listed and reject all 
bids for Item No. 12, scrap lumber. 

Sale of used equipment, Coquille (11 items) 


(Con't) 
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is $42,000 and the cost to acquire the entire right of way through the town 
of Cottage Grove is $186,177. He pointed out that the eventual permanent 
location of this highway will probably not follow this alignment because 
present tentative plans are to reroute the highway at this place. In view 
thereof, he recommended that the right of way not be purchased at this time. 
The Cormission approved. the .zecomiendation. 


The Engineer reported the results of receiving bids in Salem on 
September 8, 1947, for tho sale of buildings in the town of Monumont and for 
the sale of a residence building in the City of Klamath Falls, as follows: 


SALE OF BUILDINGS AT MONUMENT 


J. Dempsey Boyer, Monument $240.00 
Earl Sweek, Monument 116,00 
Clyde Jackson, Monument 75.00 


SALE OF RESIDENCE BUILDING AT KLAMATH FALLS 


W. J. Easter, Klamath Falls $375.00 
M. E. Palmer, Klamath Falls 155.00 
John Lampert, Klamath Falls 101.50 
Ray T. Kann, Klamath Falls 50.00 
William J. Paull, Klamath Falls 50.00 


The Engineer recalled that the Commission, on September 10, 1947, 
approved, over the telephone, the recommendation of Mr. W. C. Williams, Act- 
ing State Highway Engineer, and Mr. J. M. Dovers, Chief Counsel, that the 
offer of Mr. J. Dompsey Boyer for the buildings at-Monument and the offer 
of Mr. W. J. Easter, for the purchase of the building at Klamath Falis be 
accepted. Ho asked the Commission to confirn the action for the records. The 
Commission by unanimous vote approved the sale of the buildings to Mr. Boyer 
and to Mr. Easter. 


Consideration was also given by the Commission to the bids received 
in Salem on October 6, 1947, for tho sale of a tract of land at Junction City, 
Lane County. The Engineer reported only one bid received for this property, 
being that of Camarann Corporation, Junction City, at $100. The appraised 
value of this property, he said, is $1,624. He recormended rejection of the 
offor. Tho Chicf Cousel concurred. The Commission approved the recomnenda- 
tion. 


The Engineer reported the results of taking bids in Salem on 
October 17, 1947, for the sale of buildings at McNamar's Camp on the Wilson 
River Highway, as follows: 
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In this connection and for the purpose of the records, the Comnis- 
sion confirmed telephonic authority heretofore given the Engincer to advor- 
tise for bids for the purchase of all of the used equipment and scrap matcri- 
als reported above. 


The Engineer presented the offer of the Knappton Towboat Company, 
Portland, to purchase, for the sum of $5,500, tho old ferry, "North Beach” 
now storod at Astoria, as the result of private negotiations horetoforo 
authorized by the Commission. He recglicd that the Commission advertised 
this ferry for sale on July 21, 1947, but recoived no bids and theroafter 
authorized him by telephone to negotiate the sale privately, if possible, 
the offer of the Kanppton Towboat Company being the result thoreof. He 
asked the Cormission to confirm the telephonic authority givon hin to negoti- 
ato the sale privately and recommended acceptance of the Knappton Towboat 
Company's offer. 


The Cormission approved tho request and recormiendation and there- 
upon,by unanimous vote, adopted the following resolution with regard to the 
sale of tho ferry, upon motion of Commissioner Schaupp, which was seconded 
by Cormissionor Chandler: 


- WHEREAS, the State Highway Engineer has recormended that the 
Commission sell the Ferry “NORTH BEACH", and 


WHEREAS, upon inviting bids therefore, no bids were received, 
and 


WHEREAS, the Engineer has negotiated a sale thereof to the 
Knappton Towboat Company, and said Company has made an offer in the 
anount of Five thousand five hundred and no/100 ($5,500.00) Dollars, 
and it appears that said ferry with its appurtenances is no longor 
needed for State Highway purposes, 


NOW, THEREFORE, Be it and It Hereby is Resolved by the 
Commission, all norbers being present and voting affirmatively, that 
the Commission sell to tho Knappton Towboat Company of Portland, Oregon 
the Oil Screw Vessel kmown as the "NORTH BEACH", for the sum of Fivo 
thousand five hundred and no/100 ($5,500.00) Dollars, and the Secretary 
be and he hereby is directed to prepare and have executed such docu- 
ments of transfor papers as may be necossary to effect such transfer. 


The Engineer reported an inquiry from Mr. Herman Oliver, John Day, 
former Stato Highway Commissioner, concerning the further improvenent of the 
Ochoco and John Day Highways betwoon Prineville and Vale in tho Commission's 
Postwer Program. He said that Mr. Oliver is particularly interested in the 
Ochoco Highway construction, for which an anount of $323,000 of Federal Aid 
Funds was set up in the original Postwar Program, his concern boing whethor 
or not the transfer of this fund to the Warm Springs Highway, as approved by 
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*(3) Sale of used equipment, Coquille (11 items) 
Recormendation: Accept the offer of the high bidder for Itens 
1,4 and 53 reject all offers recoived for 
Items 2 and 3; no bids received for Items 6- 
11, inclusive. 
*(4) Sale of scrap motals, batteries, tires, etc., Coquille 
(4 itens) 
Recormendation: Accept offer of Marshfield Margain House, 
Coos Bay, for all items. 
*(5) Sale of used equipment, Klamath Falls (13 itens) 
Recommendation: Accept the offer of the high bidder for cach 
item listed. 
*(6) Sale of scrap netals, batteries, tires, etc., Klamath Falls 
(8 items) 
Rocommendation: Accept offer of the high bidder for Items 
1, 2, 3, 4, 5 and 6. No dids received for 
Items 7 and 8 
*(7) Sale of used equipment, La Grandoe (16 items) 
Recommendation: Accept the offer of the high bidder for Itens 
2, 15 and 16. Reject offers for all other 
itens. 
*(8) Sale of scrap netals, batteries, tires, etc., La Grande 
(9 items) 
Recormendation: Accept the offer of the high bidder for each 
iten. There being identical high bids for 
Item 4, the successful purchaseris to be do- 
cided by lot or by some other means satis- 
factory to both bidders 
*(9) Sale of scrap netals, parts, etc., Astoria (7 items) 
Recommendation: Accept the offer of the St. Iouis Junk Co., 
Astoria, for each iten. 
FoOmMors: () SSCS 


For details with respect to the offers mbmitted for the itens 
advertised for sale at each of the above-mentioned points, see tabulations 
of bids on file in the office of the State Highway Commission, Salen. 
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He pointed out that the Commission, in its 1947 Budget, allowed 
$200,000 for building construction, of which amount, he said, the total 
estimated expenditures will not exceed $111,500, including the buildings 
which ho is now requesting authority to construct. Following discussion the 
Commission by umaninous vote approved construction of all three of the build- 
ings as requested by tho Engineer. 


The Commission discussed with the Engineer bids received at the 
norning session and took the following action thereon by unaninous vote: 


The contract for the grading and oil mat surfacing of the Crane- 
Princeton Section of tho Diamond Valley Secondary Highway, Harney County, 
was awarded to the Inter City Sand and Gravel Co., of Eugene, the low bidder. 


Bids received for grading and paving the Roseburg-Dixonveille Sec- 
tion of the North Umpqua County Road, in Douglas County, were referred to the 
Engineer with authority to award the contract to the low bidder when clear- 
ance of the award has been received fron the Public Roads Administration. 


All bids received for grading the Clear Creek-Forest Boundary Sec- 
tion of the Warm Springs Highway, in Wasco County, were rejected as being 
too high 


At 3:00 p.m. Chairman Banfield publicly announced the awards as 
follows: 


"Roseburg-Dixonville Section of the North Umpqua County Road, 
Douglas County. 4.39 miles of grading and paving. Leonard & Slate, 
Oreg. Ltd,, Portland, submitted the low bid for this work in the amount 
of $298,882. ‘The second low bid was thet submitted by J. C. Compton Co., 
McMinnville, at $306,894.50. There were two higher bidders. The Cone 
nission has referred the bids to the Engineer with authority to award 
the contract to the low bidder, Leonard & Slate, Oreg. Ltd., when cer- 
tain conditions have been satisfied. 


“Grading and oil nat surfacing on the Crane-Princeton Section of the 
Dianond Valley Secondary Highway, Harney County. Inter City Sand & 
Gravel Co., Eugene, submitted the low bid for this work in the amount of 
$164,840.50. A. H. Saxton & Sons, Corvallis, submitted the noxt low 
bid in the amount of $167,838. Thoro were three higher bidders. The 
Commission has awarded this contract to the low bidder, Inter City Sand 
& Gravel Co., at its bid price. 


"Clearing the Clear Creek-Forest Boundary Section of the Warn 
Springs Highway, in Wasco County. The Commission received four bids 
for this project but has rejected all of them because it considers then 


too high? 
The Comission discussed a letter from Mr. Frank L. Beadle, 


Colonel, Corps of Enginoers, U. S. War Department, concerning 4 proposed dan 
on the Snake River about 16 miles downstream fron Homestead, Oregon, 
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the Commission, will act in any way to retard construction of the Ochoco 
Highway from the Mouth of Marks Creek easterly ‘to a junction with the 
present road. He further stated that he advised Mr. Oliver concerning the 
status of Forest Highway Funds, that due to the failure of Congress to nake 
an appropriation for this class of highway work, the Forest section had to 
be postponed and that the Commission, in view thereof, thought it best not 
to construct the state's portion, which is to be financed with Federal Aid 
nonies, until the entire work can be done simmitaneously, the state's sec- 
tion being of no value for public use until the Forest Highway section is 
completed; moroover, the Cormission thought that it would be advisable to 
transfer the funds to the Warm Springs project in order to avoid tying up 
the Federal Aid Funds indefinitely and to expedite completion of the Warn 
Springs Highway. The Engineer gave as his undorstanding that it was the 
Commission's intention to revive the Ochoco Highway project just as soon 
as Congress appropriates additional Forest Highway Funds; however, that 
particular point is not clearly indicated in the minute record of the Commis- 
sion's action taken on July 21 and 22, 1947. He suggestod,therefore, that 
the Comission take action at this neeting clarifying the point so he can 
pass authentic information on to Mr. Oliver. 


Chairman Banfield stated that this transfer of funds was nade by 
the Commission only as a temporary expedient because the Ochoco Forest High- 
way project could not go forward as planned and tho Commission did not wish 
to build the adjoining section of road until construction of the Forest High- 
way section can go forward, and that as soon as additional Forest Highway 
Funds are made available it is the intention of the Cormission to-revive the 
Ochoco Highway project and carry it forward to completion without delay. 
Cormissioners Schaupp and Chandler concurred. A resolution, attached hereto 
and marked EXHIBIT "C", and by this reference nade a part hereof with the 
seme effect as though extended herein, was thereupon adopted by the Comnissio 
by unanimous vote. 


The Engineer requested authority to construct two snall three-roon 
cabins, estimated to cost $3,000 each, to house naintenance employees at Odel 
Lake. He advised that he has been unable to recruit a crew sufficiently larg 
to carry on the winter naintenance operations on this highway because hous- 
ing conditions are very critical at this place, which is now undergoing a ver 
rapid expansion in the lunber and tinber industries, and it was his thought 
that building these two small cabins would remedy the situation. 


Ho also requested authority to construct a frame building 32 feet 
by 76 feet in dimension for equipment storage purposes on state-owned prop- 
erty adjacent to the Columbia River Highway near the west city linits of Hood 
River. He estinated the cost of such building at $15,000. For several yoars 
he said, the Commission has rented quarters located in the heart of the resi- 
dential section of Hood River fron Hood River County, but this pbuilding is ir 
a bad state of repair and the county will not do anything to fix it; noreover 
it constitutes a definite fire hazard because of the oil and grease which 
leak through the main floor of the building; however, tho most serious ob jec- 
tion is the fact that there is no roon for storage on the prenises and the 
pbuilding itself will accommodate only three small trucks. 
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by the Engineer in this matter and instructed him to bring the oiling project 
to the Commission's attention with a report when the next progran is prepared. 


A resolution was presented from the Washington County Farmers 
Union requesting improvement and widening of the Tualatin Valley Highway be- 
tween West Slope and Forest Grove. The Engineer estimated the cost of widen- 
ing this highway for four lanes of traffic, utilizing the existing right of 
way at $904,000. He pointed out that the widening of the West Slope-Beaver- 
ton Section for four-lane traffic is included in the Three Year Postwar Pro- 
gren as a first-year project, also, that the Commission is now widening the 
Dairy Creek Bridge west of Hillsboro in order to eliminate 4 traffic hazard 
at that point; furthermore, the rock shoulders on each side of the pavement 
are being oiled for a width of three feet as a further aid to traffic safety. 
It was his thought that any further improvement of this highway should wait 
until the Sunset Highway has been opened to general public use, when it can 
be ascertained whether or not further relief will be needed on the Tualatin 
Valley Highway, and he so recommended. The Cormission approved the recon- 
nendation. 


The Secretary presented a resolution from the County Court of Mal- 
heur County requesting the selection and designation as a state secondary 
highway of an extension to the Adrain-Caldwell Secondary State Highway No. 
454, beginning at a point on the Oregon-Idaho State line in the quarter sec- 
tion corner common to Sections 31 and 6, Townships 21 and 22 South, Range 47 
East, W. M., thence southerly along the Oregon-Idaho line approxinately 0.6 
nile to a junction with the county road in Canyon County, Idaho, approxi- 
mately 0.1 mile north of the Snake River. He also presented a form of agree- 
nent between the State of Oregon, acting through its State Highway Cormission, 
and the State of Idaho, acting through its Department of Public Works, pro- 
viding for the improvement of such road jointly by both states on a 50-50 
basis and pointed out that this agreement has already been accepted, 
approved and signed for and in behalf of the State of Idaho by its Comnis- 
sioner of Public Works. It was expleined that this matter was before the 
Highway Commission at its neeting on June 16 and 17, 1947 and at that tine 
the Commission approved the construction of this road on the condition that 
the State of Idaho would pay one-half the expense of construction and mainte - 
nance and that the Malheur County Court would agree to the extension of the 
secondary highway and to the arrangement between the two states. The Commis- 
sion considered that the conditions incident to the designation and construc- 
tion of this road have been satisfied and thereupon approved the county 
court's resolution. A resolution, narked EXHIBIT"D", attached hereto and by 
this reference made a part hereof with like effect as though extended herein, 
designating this secondary highway extension was thereupon adopted by the 
Commission by unanimous vote. The agreement with the State of Idaho cover- 
ing construction of the road was signed by the Commission on the following 
day. 


The Commission discussed a letter from the Klamath Saddle Club, 
Klamath Falls, requesting improvement of the road leading to the Leke of the 
Woods recreational area. It appears that the State Highway Commission is 
being criticized for not improving the road, which, for the most part, is 
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particularly inquiring as to the possible need of a permanent high-level 
access road to the site from Oregon State Highway No. 86 near Halfway, 

Oregon, and the need for a highway bridge over the dan proper. The Engi- 
neer advised that this matter would entail considerable amount of study and 
conference among the highway officials of the states of Washington, Idaho 

and Oregon and the county courts of the counties adjacent thereto, as well 

as with the Army Engineers. He suggested that the Chief Counsel and he be 
authorized to discuss the subject with these agencies, which will enable hin 
to render an intelligent report to the Commission on the subject. The Comnis- 
sion approved the suggestion unaninously, 


A letter was presented from the City of West Salem, pointing out 
the need for better means of communication between West Salem and Salem and 
requesting construction of a new bridge across the Willamette River between 
these places to alleviate the condition. The Engineer advised that a conmpre- 
hensive study is being made of the situation at this point under previous 
authority of the Highway Cormission, but the study has not been completed 
and he is not in position to report at this time. The Secretary was there- 
upon instructed by the Commission to so inform the West Salen city officials. 


A petition signed by 235 persons requesting the State Highway Con- 
mission to construct a roadway some 350 feet in length along a rock bluff 
at Corbett for the petitioners' use had the attention of the Cormission. The 
Engineer advised that this matter has been investigated and that the cost to 
construct the roadway is estinated between $12,000 and $26,000, depending upon 
the width of roadway desired. This investigation, he said, revealed that the 
road would be used by only two people, both of whom own small residences one- 
half nile west of Corbett. The Engineer also advised that these people peti- 
tioned the Public Utilities Commissioner for a grade crossing at the Union 
Pacific railroad tracks in order that they might have access to the new 
Colurbia River Highway, but the petition was denied. He recommended that the 
Commission also deny the request for construction of the road because, in his 
estimation, it is ~ private matter and not within the province of the State 
Highway Cormission. The Commission approved the recommendation. 


The Commission considered and denied a request fron residents of 
Beverly Beach, Oregon, for an overpass over the Oregon Coast Highway at this 
beach, for the accommodation of "older persons", upon advice of the Engineer 
that such an overpass would cost about $4,000. The Commission's action was 
taken by unanimous vote, upon motion of Commissioner Schaupp, which was 
seconded by Commissioner Chandler. 


The Secretary presented a petition fron residents of Bates, Oregon, 
requesting the improvement of the Austin Spur Section of the John Day High- 
way. The Engineer advised that this road is about 2 1/2 miles in length and 
extends from the John Day Highway to the town of Austin; that investigation 
reveals that it is in need of repair, which he has already ordered as a tempo- 
rary expedient to alleviate conditions until a better job can be done. The 
road, he said, should be oiled, and he recormended that the Cormission con- 
sider, in the formation of its next construction program, an appropriation 
of $40,000 for this purpose. The Cormission approved the action already taken 
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The Engineer advised that the oiling of the county road has been 
provided for in the Postwar Program and that present plans are to advertise 
it for bids next spring. As to the second request, the Engineer advised 
that the Chief Counsel is now investigating such signs to ascertain whether 
or not they are legal. In this connection the Commission instructed the 
Chief Counsel to advise the Commission in writing as to its authority to 
control signs along and adjacent to state highways. As to the third request, 
tho Commission declared its willingness to find locations on state highway 
rights of way for the installation of emergency telephones if the telephone 
companies will furnish and install the telephone instrunents. 


The Chief Counsel reported that a number of illegal signs are be- 
ing maintained on private property adjacent to the Steiwor Hill-Albany Sec- 
tion of the Pacific Highway East by Tripp and Tripp, Realtors, Albany, not- 
withstanding that the deeds which the Highway Commission obtained from the 
from the property owners include provision that advertising signs shall not 
be orocted within a distance of 300 feet of the highway right of way line. 
He was instructed by the Commission to see that the signs are renoved. 


The Engineer reported that the City of Umatilla has fulfilled the 
requironents with respect to the expenditure of its share of the 1944 State 
Tax Street Funds which it received in 1945 and that the plans for the in- 
provements to be financed with such funds have becn checked and found satis- 
factory. He recommended, in view thereof, that the plans be approved by the 
Commission. The Commission approved the recormendation and by unaninous vote, 
upon motion of Commissioner Schaupp, which was seconded by Commissioner 
Chandler, adopted the resolution attached hereto and marked EXHIBIT"E” and 
which by this reference is made a part hereof with like effect as though 
extended herein. 


The Engincer also reported that the City of Powers has fulfilled 
the requirements with respect to the expenditure of its share of the 1945 
State Tax Street Funds that it received in 1946 and that the plans of the 
improvenent proposed to be financed with such funds have been checked and 
found satisfactory. He recommended that they be approved by the Cormission. 
The Commission approved the recommendation and by unanimous vote adopted the 
resolution which is attached hereto and marked EXHIBIT "F" and which by this 
reference is made a part hereof with like effect as though extended herein. 


The Engineer also reported that the cities of Scotts Mills and 
Unatilla have fulfilled the requirements with respect to the expenditure of 
their shares of the 1945 State Tax Street Funds which they received in 1946 
and that the plans for the respective improvements contemplated to be financ- 
ed with such funds have been checked and found satisfactory. He recommended 
that they be approved by the Commission. The Commission approved the recon- 
nendation and by unanimous vote adopted the resolution which is attached 
hereto and marked EXHIBIT"G" and which by this reference is made a part 
hereof with like effect as though extended herein. 


The Engineer also reported that the following cities and towns 
have fulfilled the requirenents with respect to the expenditure of their 
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not under its jurisdiction, and were the state to construct its portion to 
the proper standards, it still would be far from a good road. Commissioner 
Schaupp pointed out that this road, if and when constructed, will provide a 
much better route for travel between Medford, Ashlend and Klamath Falls than 
the present Green Springs Highway route, and, in his estimation, the Comnis- 
sion will have to consider it in formmleting its next construction progran. 
As the result of considerable discussion, the Commission voted unanimously 
to consider the improvement of this road among others in the formulation of 
its next construction program on the condition that Klamath County and the 
U. S. Forest Service, which has jurisdiction over the major portion of the 
route, will improve their respective sections. Tho Cormission ordered that 
people inquiring as to tho road be inforned of the action taken and that the 
highway will not be a good road throughout its entire length unless the other 
agencies do their part. 


A letter was presented from Mr. P, A. Dale, President, John Day 
Chamber of Commerce, requesting the surfacing of the Dads Creek-Dixie Sumit 
Section of the John Day Highway, in Grant County. The Engineer advised that 
this project is in the Postwar Construction Program but cannot go forward be- 
cause of the lack of Forest Highway monies with which to finance the work. 
The Commission ordered that Mr. Dale be informed why this project cannot go 
forward as planned and that as soon as Congress provides additional Forest 
Highway monies construction will be commenced without unnecessary delay. 


The Commission also discussed a letter from Mr. Dale concerning 
the inprovement of the John Day Highway between Mt. Vernon and John Day. The 
Engineer advised that this project is estimated to cost $250,000 and has not 
beon approved by the State Highway Commission for any program because it is too 
big to handle under present circumstances. The Cormission ordered that Mr. 
Dale be so informed. 


A letter was presented from Mr. Harry A. Dempsey, Rickreall, re- 
questing the widening of the bridge over Rickreall Creek on US99W just south 
of the town of Rickreall. The Engineer estimated that it would cost about 
$62,000 to widen this structure. He pointed out that the bridge is not lo- 
cated on the route of the survey for the permanent inprovonent of the high- 
between Rickreall and Monmouth, so the money expended for the widening work 
would be lost if the new highway is constructed as planned. He recommended, 
in view of the circumstances, that the request be denied. The Comission 
approved the recommendation by unanimous vote, it being the Cormission's 
thought, in view of this possible future line change, that the expenditure 
at the present time is not justified. 


A communication was presented from the Political Action Committee 
of Northwest Oregon, Astoria, requesting the following: (1) Oiling of the 
county road which extends from Vernonia to a junction with the Sunset High- 
way, (2) action by the Highway Commission to elininate confusing neon signs 
and other forms of advertising along state highways, (3) installation of 
telephones along state highways for emergency use. 
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Highway Department furnish a bridge inspector to supervise, in a general way, 
construction of "Rood" Bridge over the Tualatin River on County Road No. 266 
about 2 1/2 miles southeast of Hillsboro, the contract for which was award- 
ed by the County Court on September 3, 1947, as the result of bids being re- 
ceived by the State Highway Commission on August 26, 1947. Judge Kerkman 
advised that the county will reimburse the state for actual expenses incurred 
by the Highway Department in connection with this operation. The Engineer 
recommended approval of the County's request. The Commission approved the 
recommendation unanimously. 


The Commission discussed a letter from Lions Club International, 
Ontario, Oregon, requesting that the State Highway Department join with the 
citizens of Ontario in constructing a sidewalk along the east side of S. W. 
4th Street south of S, W. 4th Avenue in order to provide for the safety of 
Ontario school children in crossing the business area and in going to and 
from school. The state's share would consist of construction of such side- 
walk along the westerly side of the Highway Section Maintenance Headquarters 
in this town. The Engineer advised that the Highway Department's property 
fronts this street for a distance of 250 feet and that the estimated cost tc 
construct the sidewalk is $325. He recommended approval of the request and 
that the sidewalk be constructed as a Minor Betterment Project at such time 
as the other property owners who are concerned have constructed their respec- 
tive shares. The Commission approved the recommendation unanimously. 


A communication was presented from the Grants Pass Planning Commis- 
Sion requesting the widening and realigning of the Redwood Highway from the 
Grants Pass city limits to and including the Applegate Bridge. The Enginecr 
advised that this section is about seven miles long and that a survey of the 
section has never been made. He roughly estimated that it would cost between 
$225,000 and $250,000 and stated that to provide a more accurate estimate 
would necessitate a survey costing about $8,000, although a reconnaissance 
Survey could be made for about $500. The Engineer gave as his opinion that 
the present road is in pretty fair condition oxcept for the Applegate Bridge, 
which is rather narrow, and he inquired as to the wishes of the Commission. 
The Commission authorized and instructed the Engineer to make a reconnais- 
Seance survey of the project and to report the results thereof. 


The Commission considered and approved an agreement with Albert W. 
Denton,dba Denton Construction Company, concerning construction of the Ash- 
land Section of the Pacific Highway, State Highway Contract No. 2888, partic- 
ularly the paving work involved which is to be done with state forces and 
equipment because of the inability of the contractor to make other arrange- 
nents and it being essential that this work be completed before the rainy 
Scason begins. This agreement provides that payment for the work shallbbc 
deducted from the contractor's monthly estimates. ({ The agreement was signed 
by the Commission on the following day.) 


The Engineer reported that he has awarded tho following contracts, 
bids for which wore received by the Commission on August 25 and 26, 1947 and 
referred to him at that time with power to award the contracts whon certain 
conditions had been satisficd. 
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shares of the 1946 State Tax Street Funds that they received in 19k7: 


Carlton Echo Huntington Monunent 
Creswell Garibaldi John Day Powers 
Eastside Harrisburg Monroe Willamina 


He further advised that the plans cf the improvements that are 
to be undertaken with such funds have been checked and found satisfactory, 
and he recormended approval of the plans by the Commission. The Commission 
approved the recommendation and by unanimous vote adopted the resolution 
which is attached hereto and marked EXHIBIT "H" and which by this reference 
is made a part hereof with like effect as though extended herein. 


The Egnineer advised that the following cities and towns have also 
fulfilled the requirenents with respect to the expenditure of their shares 
of the 1946 State Tax Street Funds that they received in 1947: 


Cave Junction Gold Hill Ocean Lake Summerville 
Dundee Hubbard Paisley Turner 
Enpire Lostine Sisters Umatilla 


He further advised that the plans for the inprovenents contemplated 
with such funds have been checked and found satisfactory. He recormended 
their approval by the Commission. The Commission approved the recommendation 
and by unanimous vote adopted the resolution which is attached hereto and 
marked EXHIBIT"I" and which by this reference is nade a part hereof with like 
effect as though extended herein. 


A letter was presented from Mr. Robert &. Borland, City Manager, 
Silverton, Oregon, requesting engineering assistance from the State Highway 
Department in preparing plans and specifications and in advertising for bids 
for the construction of a steel and concrete deck bridge, including approaches r 
over Silver Creek on a city street kmown as Janes Avenue, in Silverton. The 
Engineer advised that the law provides for the furnishing of such service to 
counties free of cost; however, no provision is made for the furnishing of 
such service to the cities. He recommended, in view thereof, that the Con- 
mission approve rendering such service on the condition that the state will 
be reimbursed for expenses incurred in connection therewith. He advised that 
& similar request has been received fron Mr. Vernon Thorpe, City Superintend- 
ent, Medford. In this instance tho city is requesting that the State Highway 
Department design a bridge to cross Bear Creek on a city street known as 
Jackson Street. He recommended that this request also be approved on the 
condition that the state will be reimbursed for the expense incurred. Follow- 
ing discussion, the Commission ordered that both cities be informed that if 
they wish to employ State Highway Department engincers to perform this sorv- 
ice for then, the Commission will approve such an arrangenont if the cities 


will agree to reimburse the State Highway Department for expense incurred in 
rendering such service. 


A letter was presented fron Hon. H. D. Kerkman, County Judge of 
Washington County, requesting, on behalf of the County Court, that the State 


The Commission had under discussion the following requests for ex- 


tensions of time within which to complete highway contracts: 


Slate Construction Co., Contract No. 2744 for slide correction on 
the Toll Creek-Snow Creek Section of the Santiam Highway, in Linn County, 
requested an additional extension of time of 276 days, from October 31, 
1946, to August 1, 1947, within which to complete this job. The con- 
tractor alleged that clearing operations required in connection with 
this contract could not be completed until the U. S. Forest Service con- 
tractor had removed certain timber located within the boundaries of the 
highway contract which prevented necessary clean up of the premises. 

The Engineer advised that this project has been completed for some time 
with the exception of the clean up; however, that work is now done and 
the contract is considered completed. He recommended that the extension 
of time requested be granted without penalty. The Commission approved 
the recommendation by unanimous vote. 


J. R. Maginnis, Contract No. 2749 for clearing on the Circle Bridge-~- 
Hug Point Section of the Oregon Coast Highway, in Clatsop County, re- 
quested an additional extension of time of 30 days, from August 31 to 
September 30, 1947, within which to complete this job. The Contractor 
alleged that his failure to complete the project within the previously- 
extended time limit was due to an unusual anowmtof wet weather which 
handicapped burning operations. The Engineer advised that this contract- 
or is a professional logging contractor and used every means of burning 
the logs, including incendiary material developed by the Arny and vari- 
ous types of blowers devised by himself; moreover, he had experts from 
the Army and elsewhere experiment with the various materials in order to 
expedite the work. He further stated that the contractor was groatly 
handicapped during the surmer months by his inability to obtain burning 
pernits when the material could have been disposed of most readily, 
although it would have caused some fire hazard to abutting property. 
He pointed out ‘that the contract was awarded on October 30, 1945, with 
a specified completion date of June 30, 1946, but for the reasons stat- 
ed it was necessary to extend the time limit on three occasions, and a 
fourth extension is now required. This job, he said, was actually con- 
Pleted on September 19, so an extension of time beyond that day is un- 
necessary. He recommended, in view of the circumstances, the grenting 
of an extension of time up to and including September 19, 1947, without 
penalty, notwithstanding a letter from the Public Roads Administration, 
which was presented, advising that they also recommend such extension 
of time but with the understanding that, insofar as Federal funds are 
concerned, the usual penalty for this last or fourth extension will not 
be waived. The Commission by unanimous vote approved the extension of 
time to September 19, 1947, without penalty, as recommended by the Engi- 
neer. 


Sound Construction and Engineering Co., Contract No. 2772 for grad- 
ing the Berger Ranch-Barnes Road Section of the Wolf Creek (Sunset) High- 


way,in Washington County, requested an additional extension of time of 
45 days, from September 1 to October 15, 1947, within which to complete 
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Grading and paving on the Pringle Corner-McMinnville Section 
of the Salmon River Highway and Pacific Highway West, in Yan- 
hill County; bids received August 26, contract awarded Sept- 
enber 4 to low bidder, Leonard & Slate, Oreg. Ltd., 0. C. 
Yocon Co., and J. C. Compton Co, 


Grading and bituminous macadam construction on the Juniper 

- Butte-Crooked River Section of The Dalles-California Highway, 
in Jefferson County; bids received August 25, contract awarded 
Septenber 4 to the low bidder, M. L. &C. R. O'Neil 


Grading and roadbed topping on tho Andorson Valloy and Swamp 
Creek Sections of the Diamond Valley Secondary Highway, in 
Harney County; bids received August 26, contract awarded 
September 4 to the low bidder, Geo. F. Corliss. 


Construction of a concrete bridge over Rock Creek on the 
Clackamas Secondary Highway, in Clackamas County; bids re- 
ceived August 26, contract awarded September 17 to Lindstron 
Bros., the low bidder. 


The Cormission by unanimous vote confirmed the awards as reported. 


The Engineer reported that the surveys for the following sections 
of state highway have been completed and asked the Commission to approve 
them as the permanent routes of such highway sections: 


Anderson Valley and Swamp Creek Sections of the Dianond 
Valley Secondary Highway, Harney County; 


Tyee Road-Sutherlin Section of the Elkton-Sutherlin Second-~- 
ary Highway, Douglas County; 


Denny Creek Section of the Klamath Lake Secondary Highway, 
Klanath County; 


Mcadowbrook-Red Bridge Section of the Starkey Secondary 
Highway, Union County. 


After due consideration of the report of the Engineer with respect 
to the surveys under discussion, and upon motion of Commissioner Schaupp, 
which was seconded by Commissioner Chandler, the Commission approved and 
adopted the surveys by the adoption, by unanimous vote,of the resolution 
narked EXHIBIT "J", attached hereto and by this reference nade a part hereof 
with like effect as though extended herein. 


The natter of adopting resolutions covering changes, additions, 
deletions etc. in the original construction programs was brought up for 
discussion. 
are authorized by the Commission, formal approval of the alterations 
shall be given by appropriate resolution. 


The Cormission ordered that hereafter, when such alterations 
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alleged that inclement weather encountered in connection with the othcr 
projects that he had undor way for the state necessitated a late start 
on this particular project, also, that ho oxpericncod bad weather con- 
ditions during the oiling operations. Thc Engincer advised that the 
ovorrun of the tino limit was partially duo to poor oiling weather. Hc 
further stated that tho contractor did an excellent job and, in his 
estination, is ontitled to the oxtension of tino requested without 
penalty, particularly in view of tho fact that the state incurred no 
extra exponse because of the deley and the traveling public was not in- 
convenicnced, and he so recormended. The Commission approved the recon- 
nendation by unanimous vote. 


Parker Schram Company, Contract No. 2820 for grading the Gerdnor 
Ranch-Borger Ranch Section of the Sunsot Highway, in Washington County, 
requested an additional extension of tine of 60 days, from July 29 to 
September 27, 1947, within which to complete this job. Thoy gavo the 
following reason for overrunning the previously-extended tine linit: 
Failure of other contractors operating undor separate contracts with the 
Statc Highway Commission to complete certain structures in sufficient 
tine to permit completion of tho adjacent road grade within the spoci- 
ficd tine limit as previously extended. The Enginoor advised that tho 
reason given by the contractor for ovorrunning the time limit is correct. 
He pointed out the provision in tho contract which states that in cases 
where structures are not completed as expected, which would make it in- 
possible for the grading contractor to complote his work, the tino for 
the completion of the contract will be extended by the number of days 
the work was dolayed on that account. He recormended, in viow of this 
provision, that the oxtension requested be granted without ponalty. A 
letter was presented from the Public Roads Administration concurring 
thorcin. The Cormission approved the recommendation unaninously. 


Oscar E Joolson, Contract No. 2849 for rock production for the 
Lapine Rock Production Project on Tho Dalles-California and Fremont 
Highways, in Deschutes and Klanath Counties, requested an extension of 
tine of 15 days, from August 31 to September 15, 1947, within which to 
complete this job. He alleged that his operations were delayed sone two 
wooks bocause of difficultios in securing ropair parts for his shovel; 
also, that it took moro time to strip the gravel pits than was antici- 
pated. Tho Enginocor advised that the contractor experienced nuricrous 
broakdowns of his equipment and that his work was further dclayed by 
reason of dirty material which necessitated the installation of washing 
equipnent. He recormended that the extension of tine requested be grant- 
ed without penalty. Tho Commission approved the recommendation unani- 
nously. 


John A. Logan, Contract No. 2856 for grading and bituminous nac- 
adam and bridge construction on the Tutuilla Creek Section of the 
Pondlcton-John Day Highway, in Umatilla County, requosted an extension 
of tine of 90 days, from July 31 to Octobor 29, 1947, within which to 
complete this job. He attributed his failuro to complete the project 
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this job. They advised that materials encountered in cuts greater than 


g 

i} six feet deep contained a high moisture content which made it impractical 
Py to haul or to obtain satisfactory compaction in embankments. Such condi- 
i ; tion was romedied by excavating to this lovel and then allowing the cuts 
fa and fills to air dry. Attempts to hasten the drying procedure by mani- 

> ee pulation were without satisfactory results. The Engineer recommended 


ra that the extension of time requested be granted without penalty. A 

' letter was presented from the Public Roads Administration concurring 
therein, however, stipulating that should extonsions beyond October 15, 
1947, be granted, the assesament of the penalty as covered in the con- 
tract will be required. The Commission approved the recommendation by 
unaninous vote. 


Sound Construction and Engineering Co., Contract No. 2778 for grad- 
ing the Davies-North Plains Section of the Wolf Creek (Sunset) Highway, 
in Washington County, requested an additional extension of time of 45 
days, from September 1 to October 15, 1947, within which to complete 
this job. They stated that the materials encountered in cuts greater than 
six feet deep contained a high moisture content which made it impractical 
to haul or to obtain satisfactory compaction in embankments, that the con- 
dition was remedied by taking cuts down to that level and allowing the 
cuts and fills to air dry; also, that attempts to hasten the drying by 
nanipulation wore without success. The Engineer recormended that the ex- 
tension of time requested be granted without penalty. A letter was pre- 
sented from the Public Roads Administration concurring therein, stipulat- 
ing, however, that should extensions beyond October 15, 1947, be granted, 
the Public Roads Administration would require the assessment of the 
penalty as covered in the contract. The Commissien approved the recon- 
nendation by unanimous vote. 


J. C. Papin, Contract No. 2810 for grade widening on the Mill Gulch- 
Salisbury Section of the Baker-Unity Highway, in Baker County, requested 
an additional extension of time of 75 days, from September 30 to Decem- 
ber 15, 1947, within which to complete this job. Mr. Papin alleges that 
Me the excavation on the north side of Dooley Mountain is more difficult 
a than was anticipated, being much more so than on the south sice of the 
; mountain, and that his operations have beon slowed down accordingly. The 
1 ee Engineer advised that this job is the first one undertaken by this con- 
i fee tractor since 1941, and his delay in completing it within the specified 
i time limit was due largely to difficulties in re-organizing his set-up 
I} i after the war. He has now purchased considerable more equipment and 
- should be able to complete the remaining work in a satisfactory manner. 
hie He recommended, in view of the circumstances, that the extension of time 
Ha requested be granted without penalty. The Commission approved the re- 
I commendation by unanimous vote. 


Del R. Beebe Construction Co., Contract No. 2616 for oil mat sur- 
facing on the Hampton-Suntex-Juniper Ridge Section of the Central 
Oregon and Lakeview-Burns Highways, in Deschutes, Lake and Harney coun- 
ties, requested an additional extension of time of 16 days, from Aug- 
ust 15 to September 2, 1947, within which to complete this job. He 
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had with the state, it was late in starting this job and also that some 
time was lost because of inclement weather during the surmer and early 
fall seasons. He further stated that the state has not incurred any 
extra engineering expense because of the delay. He recommended that the 
extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Cormission approved the recommendation unanimously, 


Archie R. Averill, Contract No, 2872 for construction of a concrote 
viaduct over Spencer Creek on the Oregon Coast Highway, in Lincoln 
County, requested an extension of tine of 90 days, from September 30 to 
December 30, 1947, within which to complete this job. He alleged that 
a large amount of extra work was required in rebuilding the coffer dan 
and in driving foundation piling; also, that he experienced difficulty 
in securing cement which delayed the first concrete pow. The Engineer 
recommended the granting of an extension of time from September 30 to 
November 15, 1947, without ponalty, rather than to December 30 as re- 
quested; also, that the contractor be roquired to reimburse the stato 
for all engineering costs incurred subsequent to November 15 if the job 
its not completed by that time. A letter was presented from the Public 
Roads Administration concurring therein. The Commission unaninously 
approved the recommendation. 


Coos Bay Dredging Company, Inc., Contract No. 2878 for construc- 
tion of bridge pier fenders on South Slough Bridge on the Cape Arago 
Secondary Highway, in Coos County, requested an extension of time of 30 
days, from September 30 to October 30, 1947, within which to complcte 
this project. They gave as their reason for not completing the project 
within tho specified time limit, non-delivery of creosoted materials 
until after September 1, 1947. The Egnineer advised that the reason 
given by the contractor for overrunning the time limit is correct. He 
recommended, in view thereof, that tho extension of time requested be 
granted without penalty, The Commission approved the recormendation by 
unanimous vote. 


J. P. Brittan & Co., Contract No, 2880 for construction of the Buck 
Hollow Bridge on the Sherars Bridge Secondary Highway, Sherman County, 
requested an extension of time of 30 days, from October 31 to November 
30,1947, within which to complete this structure. He gave tho following 
reasons for overrunning the time limit: Dolay of approximately 60 days 
in delivery of metal reinforcement, change in the plans by the State 
Highway Department which necessitated revision in construction opera- 
tions and caused delay to the steel fabricators in furnishing steel, and 
difficulties in securing sufficient skilled and semi-skilled carpentor 
labor. Tho Egnineer advised that the overrun of the time limit was 
caused by delays in obtaining reinforcing steel and difficulties in se- 
curing skilled labor. He recommended, in view thereof, that the exten- 
sion of time requested be granted without penalty. The Cermission 
approved the recommendation unanimously. 
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within the specified tine limit to difficulties in securing reinforcing 
stoel for construction of a bridge included in the project. The Engi- 
neer advised that the grading work and bituminous macadan construction 
were completed prior to the specified completion date and that the ex- 
tension of time is to cover only the bridge construction, Mr. Logan 
having been unable to obtain reinforcing steol for this undertaking. He 
recommended, in view of the circumstances, that the extension of tine 
requested be granted without penalty. The Commissicn approved the recon- 
nmendation by unanimous vote. 


Sleeper & Keyes, Contract No, 2857 for construction of bridges over 
Cow Creek and Quines Creek on the Johns-Glendale Junction Section of the 
Pacific Highway, in Dougles County, requested an extension of time of 40 
days, fron October 1 to Noverber 9, 1947, within which to complete this 
job. They attributed their failure to complete the project within the 
specified time limit to difficulties in securing the necessary number of 
qualified and efficient men and to delays occasioned by slow delivery of 
steel. The Engineer advised that the reasons given by the contractor for 
overrunning tho time limit are correct; that competition by lumber indus- 
tries, together with the lack of housing facilities, has made it very 
difficult to secure construction labor. He recommended, in view thereof, 
that the extension of time requested be granted without ponalty. A 
letter was prosented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unaninously. 


SSO eae ey 


Gladney and Adams, Contract No. 2863 for the production of rock for 
four state highways in Klamath County, requested an extension of time of 
90 days, from August 31 to November 30, 1947, within which to complete 
this job. They attributed their failure to complete the project within 
the specified time limit to delayed delivery of, and subsequent inade- 
quacy of,plant feeding equipment and to the delivery of crushed nateri- 
als to the State Highway Department from purchase orders having 4 prior- 
ity rating over the general contract items. The Engineer advised that 
the reasons given by the contractor for overrunning the time linit are 
substantially correct. He pointed out, however, that the contractor 
has delivered only 1,000. cubic yards of material of 14,700 cubic yards 
required, which has caused changes in the schedule of state oiling crews 
so that it was necessary to defer some of the work contemplated for this 
season. He recommended that the extension of time requested be granted 
without penalty but that the contractor be required to roimburse the 
state for engineering oxponse incurred subsequent to Noveriber 30, 1947, 
if the job is not completed by that time. The Cormission approved the 
recommendation unaninously. 


©. C. Yocom Company, Contract No. 2869 for surfacing and oiling the 
Scholls-Newberg Section of the Hillsboro-Silverton Secondary Highway, in 
Washington and Yamhill Counties, requested an extension of time of 30: 
days, from August 31 to Septenber 30, 1947, within which to complete 
this job. Thoy attributed their failure to complete the project within 
the specificd time limit to continued rains throughout the summer season. 
The Engincer advised that, due to other contract work which the company 
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advised that the reasons given by the contractor for overrunning the 
tine linit are correct, and he recommended, in view of the circumstances, 
that the extension of time requestod be granted without penalty. A 
letter was presented from the Public Roads Adninistration concurring 
thoroin. The Commission unanimously approved the recommendation. 


Tho action of the State Highway Commission on contractors' re- 
quosts for extensions of time within which to complete the contracts, 4s 
listed above, was based upon the recormendation of the State Highway Engi- 
neer and his report, which considered, but did not necossarily adopt, either 
or any of the reasons stated in the contractor's requests, 


The Engineer reported that Contracts Nos.2637, 2744, 2749, 2778, 
2795, 2818, 2824, 2837, 2642, 2854, 2664, 2884, 2685, 2590, 2915, 2916, 2921, 
2927, and 2930 have been completed according to the requirements of the con- 
tracts or nodifications thereof and that said jobs are now ready for accept- 
ance. Aftor due consideration of the report of the Engineer with respect to 
the contracts under discussion the Commission approved and accepted the con- 
tracts completed as reported by the Engineor and by unanimous vote adopted 
the rosolution marked EXHIBIT "K", attached hereto, and by this reference 
made a part horeof with like effect as though oxtended herein. 


The Engineer brought up for discussion natters pertaining to the 
application of the Civil Sorvice pay’plan and the rules and regulations 
governing it. He recalled that the Commission, at its nooting on March 24 
and 25, 1947, approved the plan and the rules and regulations applicable to 
it, effective March l, 1947, both of which were previously approved by the 
State Budget Director and by Governor Snoll. In the application of this 
plan, he said, 225 employees will havo completed, on September 1, 1947, six 
nonths of service at the first or beginning step of their respective salary 
ranges. Four hundred fourteen employees will have completed, on January 1, 
1948, one year of service without advancement, and on July 1, 1948, 285 
employees will have completed six months of service fron September 2, 1947, 
at the first or beginning stop of their respective salary rangos. He explain- 
od furthor details as contained in his written report to the Commission dated 
October 17, 1947, a copy of which is available for inspection in the Highway 
Departmont's gonoral files, and inquired as to the Cormission's wishes with 
respect to the application of the plan, as of Septenber 1, 1947, as it 
effects only those employees who merit salary increases. He estimated that 
if all the incroascs were granted it would cost the Stato Highway Departnent 
approxinatoly $190,000 for the bienniun 1947-49. 


Chairnan Banfield stated that, whcreas the Commission may have 
approved the Civil Service rules and regulations applicable to the Civil 
Service pay plan and the pay plan itself as set up by the Civil Service 
Commission, such approval did not necessarily mean that the increases would 
bo automatic or mandatory, but that they would be pernissible if the Cormnis- 
sion considered them advisable. It was his thought that tho omployees in 
the lower brackets should be given first consideration rather than employees 
in all classifications. The Engincor then suggested approval of increasos 
for the omployees in the first group who have completed six months of servico 
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D. F. McKonzie, Contract No. 2881 for grade widening and surfacing 
the Gillespie Corner-Lorane Section of the Territorial Secondary Highway, 
in Lane County, requested an extension of tine of 30 days, from October 
15 to November 15, 1947, within which to complete this job. Mr. McKon- 
zie states that all work was completed by October 2, 1947, except tho 
furnishing of crushed rock in stockpiles and that he is having trouble 
in securing suitable material in the quarrics for this purpose. The 
Engineer advisod that the reason given by the contractor for delay in 
completion of this work is correct. He recommended, in view thoreof, 
that the extension of tine requested be granted without penalty. The 
Commission approved the recommendation unanimously. 


Werner & Jeske, Contract No. 2915 for grading and paving the Spring- 
fiold Junction Turnaround Section of the McKenzie Highway, Lane County, 
requested an extension of time of 10 days, from August 15 to August 25, 
1947, within which to complote this project. Thoy attributed their fail- 
ure to complete the project within the specified time linit to "too much 
rain which softened the subgrade”. The Enginecr stated that the reason 
given by the contractor for overrunning the specified tine linit is cor- 
rect, and recormended that the extension of time requested be granted 
without penalty. The Commission unanimously approved the reconmondation. 


J. F. Johnston, Contract No. 2748 for grading, paving and bridge 


construction at Pudding River on the Pacific Highway East, in Clackamas 
and Marion Counties, requested an additional extension of time of 31 
days, fron September 30 to October 31, 1947, within which to complete 
this project. He attributed his failure to complete the project within 
the specified time limit, as previously oxtended, to a shortage of 
skilled labor and poor delivery of materials. The Engineor advised that 
the work coverod by this contract is completed except for tho removal of 
materials from the storage area and cleaning up of the site, and that 
the bridge has beon in use by the general public for some tine. He re- 
eallod.that.tho Commission previously oxtended the time limit on this 
contract from July 31 to September 30, 1947, on the condition that the 
contractor would reimburse tho state for all enginecring costs incurred 
since July 31, and he recommended that the extension of timo now roquest- 
ed be granted subject to the same condition. A letter was presented 
from the Public Roads. Administration also recormending approval of the 
extension on the condition that the contractor will be ponalized, as 
provided in the contract, for engineering oxpenses incurred by the state 
since July 31, 1947. ‘The Commission approved the recommendation by un- 
aninous vote. 


Birkemeier % Saremal, Contract No 2918 for construction of the 
Merlo Railroad Grade Separation structure on the Sunset Highway in 
Washington County, requested an extension of time of 30 days, from Oct- 
ober 31 to Novorber 30, 1947, within which to complete this job. They 
attributed their failure to complete the project within the specified 
time limit to delays in the delivery of structural steel and the trans- 
portation workers strike over which they had no control. The Engineer 
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A petition was presented signed by numerous property owners and 
residents in the vicinity of Barbur Boulevard, Portland, protesting the pro- 
posed plan of channelization for this thoroughfare as it is now being con- 
structed at S. W. Bancroft Street and at S. W, Viewpoint Terrace, and re- 
questing that the plans be revised, The Cammission denied the request by 
unanimous vote, it being the opinion of the Commission that the project is 
a city responsibility. The- Secretary was instructed to inform the petition- 
ers of the action taken and to advise then further that plans for the pro- 
ject wore prepared by the city and were checked by engineers representing 
the Public Roads Administration and the State Highway Commission, and that 
the Highway Cormission's concorn is simply the acceptance of the report 
which they rendered. 


The Commission considered ea request from Mr. J. D. Walling, con- 
tractor, for tho renewal of his pernit for use of "Cape Horn” Quarry 
located adjacent to the Siuslaw Highway near the town of Swisshone, Lane 
County. It was explained that this quarry is located on U. S. Forest prop- 
erty and that authority to use the dharry was granted the State Highway De- 
partment by the U. S. Forest Service by means of a special use pernit; fur- 
ther, that the Highway Commission, sone tine ago, allowed Mr. Walling to 
operate in it on the condition that he would make satisfactory arrangenents 
with the Forest Service to take material therefrom. Mr. Walling's pernit 
expired on October 15, 1947, and he now wants it renewed for another year. 
The Engineer advised that the Highway Department has no contemplated use for 
this quarry @uring the year 1948, and he recommended that Mr. Walling be 
allowed the further use of it during that period provided he will make the 
nocessary arrangements with the U. S. Forest Service. The Cormission 
approved the recormendation. 


The matter of formally abandoning a short section of the old right 
of way of the Lower Columbia River Highway between the Columbia County line 
and Portland, particularly between Engineer's Stations 266400 and 270+20, 
which was approved by the Commission at its meeting on August 25, i947, had 
the attention of the Commission. After due consideration the Commission con- 
firmed its previous action by the adoption, by unaninous vote, of the resolu- 
tion narked EXHIBIT"L", attached hereto and by this reforence nade a pert 
hereof with like effect as though extended herein. 


Thc Commission considered and denied the suggestion of Mr. Roy H. 
Searle, Portland, “that the proposed speedway through and beyond Sullivan 
Gulch be denominated "Benson Boulevard'". 


Tho Cormission had under discussion a suggestion that the new 
ferry now being constructed for service across the COlumbia River botweon 
Astoria, Oregon and Megler, Washington, be naned the"M. R. Chessman" forry 
in honor of the late M. R. Chessman, Astoria, former State Highway Cormis- 
sioner. The Cormission approved the suggestion and thoreupon, by unaninous 
vote, adopted the following resolution with regard thereto, upon notion of 
Commissioner Chandler which was duly seconded by Cormissioner Schaupp: 
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at the first or beginning step of their respective salary ranges and who are 
employed on a probationary basis, which would cost the state about $31,500 
annually. This matter -was: discussed at. some length, and as a result thereof, 
motion was made by Commissioner Chandler that the employees in that particu- 
ler group be granted increases in conformity with the Civil Service plan pro- 
vided the increases are merited. The motion was geconded by Cormissioner 
Schaupp and carried by the unaninous vote of the Cormission, it being under- 
stood that the increases would bo retroactive to September i, 2947. 


The Engineer then requested authority to bring to the Commission's 
attention a list of additional employees who are entitled to salary in- 
croases. The Commission approved the request on the condition, as expressed 
by Chairman Banfield, that the list will not result in a blanket pay in- 
crease, with which the Commission is not sympathetic. 


The Enginecr askod the Commission to confirm for the record the 
press release issued in his office on July 31, 1947, notifying the public 
that only essential traffic should traverse the North Santiam Highway be- 
tween Gates and Detroit, where 15 miles of heavy construction work is under 
way and where tho public would be subjected to nuncrous hazards and long de- 
lays. He advised that, in confornity with this noticco, signs have been e- 
rected along the highway for public guidance. The Commission confirmed the 
pross release by unanimous vote. 


A letter was presented from Mr. E. E. Rhodes, Pasadona, California, 
demanding paynent in the sun of $1,000 for the loss of his dog as tho result 
of what he alleged was careless negligence on the part of the State Highway 
Department in failing to protect the public against such losses in dangerous 
places along state highways. Mr. Rhodes states that because of the lack of a 
Suitable chicken wire fence on the wall at tho edgo of the Crooked River 
Gorge on The Dalles-California Highway his dog jumped over the wall and fell 
to the bottom of the Gorge below. The Chief Counsel advisod that he is fa- 
miliar with this case, and, in his estimation, the Commission has no liabili- 
ty. Following discussion, the Comission voted unaninously to deny the clain 
on motion of Commissioner Schaupp, which was duly seconded by Cormissioncr 
Chandler. 


The Commission discussed a letter from Mrs. H. J. Moulton, Chairman 
of the Roadside Planning Comittee of the Oregon State Beekeepers Association, 
requesting the preservation of flora along roadsides which is necessary to 
boes and other pollinating insects, and suggesting that when weeds are ex- 
terminated they be replaced with useful plants. The Engineer advised that it 
is not practical to replace obnoxious weeds obliterated by chomicals with 
flora necessary to bees and other pollinating insects; moreover, the mowing 
operations on highway rights of way are conducted by the State Highway Bepart- 
ment to provide safety for all highway users and are not sufficiently exten- 
sive to have any great effect upon the bee industry. It was the thought of 
the Comission, as expressed by Chairman Banfield, that it is the duty and 
the function of the State Highway Department to keep state highway rights of 
way in 2 clean and neat condition, and, accordingly, the Commission by uneni- 
nous vote denied the request of the Beekoopers Association. 
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In this connection the Engineer reported that latestinformation is 
that the ferry will be ready to launch in about 30 days. He was instructed 
to keep the Commissioners advised relative thereto so they can arrange to be 
present at the launching if they so desire. 


The Commission had under discussion the -appointjont of a member of 
the Travel Advisory Board to fill the vacancy created by the death of Mr. M. 
R. Chossnan, Astoria, but decided that it would be best to postpone the 
natter for the tine being. 


The Engineer brought up for discussion the matter of paying the 
salary of the inspector employed by the Union Pacific Railroad Company during 
construction operations on the Troutdale-Wahkeena Creek Section of the 
Colurnbia River Highway. He advised that, in 1938, an agreenent was reached 
with the company that the state would reimburse the company for the cost of 
furnishing such engineering inspector, at the rate of $225 per nonth. Due to 
changed conditions, the railroad company has found it necessary to increase 
the salary rate from $225 per nonth to $378.80 per month and has asked the 

Highway Commission to reimburse it at that rate. Hoe recommended approval of 
the request. The Cormission approved the recommendation unaninously. 


The Assistant Counsel, Mr. Neuner, presented a request fron Denver 
Parks and Victoria Parks, his wife, for an additional point of access to The 
Dalles-California Highway at Highway Engincor's Station 2329+45 on the Lenz- 
Kirk Section. He advised that this is a limited-access section of highway 
and that the Parks' request is to provide ingress to and egress from abutting 
property. He pointed out that this district is sparsely settled, there be- 
ing vory little privately-owned land betwoon East Dianond Lake and Chiloquin, 
a distance of 35 miles, and, in his ostimation, there is a need for some sort 
of service to tHe public along this section. The Parks, he said, have agreed 
not to erect any buildings within 50 feot of the odge of the right of way if 
granted this privilege. He recommended approval of the request. The State 
Highway Engineor concurred in the recommendation. Comnissioner Schaupp ex- 
pressed himself in favor of granting this concession because of its isolated 
location, it being his thought that gasoline and rofreshnents should be made 
available to the traveling public in such places. Chairman Banfield also ex- 
pressed his approval, however, pointed out that the Commission must be very 
careful, when once it acquires right of access to the highway, that it 
does not dole these privileges out indiscriminately, which could dofeat the 
purpose for which the access was acquired and for which state funds have 
been spent. The Commission thereupon by unanimous vote approved the recon- 
nondation. An agreement covering the natter was executed by the Commission 
on the following day. 


A letter was presented from Mr. T. M. Davis, District Engineer, 
Public Reads Administration, dated July 18, 1947, advising that, during the 
Elks Convention held in Portland during the previous week, the City Council 
permitted the closing of the traffic lanes on the east side of the nedian 
strip on Harbor Drive from the Hawthorne Bridge to the Morrison Bridge, and 
all traffic on this thoroughfare was required to use the lanos on the west 
side of the median strip batweon the hours of 7:00 a.m. and 4:00 p.n. daily, 
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WHEREAS, the life of Merle R. Chessman was dedicated to servico, 
sorvice to his commnity, service to His estate and service to his 
country,@ life and personality which becano 6 pert of the welfere and 
govermnont of the city in which he lived, a part of the state in whose 
logislative halls he so construgtively and competently served, and a 
part of the highways he helped plan end build, highways which, long after 
his leaving, will continue to begng together peoples from commnitics 
snall and noar, cormmnitics lange and far avay, and 


“ WHEREAS, his counsel, scrvicc, vision, purpose and his person- 
* ality while serving as a merber of the State Highway Commission are all 
now a part of the records of highway planning, highway building and high- 
way financing, and: his comradeship and friondship are lodged pernancntly 
in tho ncnories, the experiences and the thoughts of those who were priv- 
ilegod to serve with hin, and ~ 


WHEREAS, in recognition of his untiring effort to adequatoly 
provide transportation facilities for the notoring public between Astoria, 
ee Oregon, and Megler, Washington, it is deeried appropriate that the now 
ferry, now under construction and soon to be launched and assigned to 
service at Morlo's hone town, be nanod " M. R. Chessman”, 


NOW, THEREFORE, Bo It and It Horcby is Resolved by the Cormis- 
sion, all nembers being present and voting affirmatively, that the now 
ferry, which is soon to be launched and placed in service betwocn Astoria, 
Orcgon, and Mogler, Washington, bo naried in honor of our former nenber, 
"M. R. Chossnan", and 


Be It Resolved further, that this resolution be entered in the 
pernanont records of the Cormission as of the 2lst day of October, 
1947, and a copy appropriately embossed and presented to Mrs. Merlc 
RB. Chossnan. 
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Sutherlin, Oregon, in connection with the truck hauling of logs over state 
highways, ’ particularly an overweight load of 32,500 pounds which was observed 
by Woighnasters on Septeriber 3, 1947, on the Pacific Highway at Oakland. The 
total gross woight of the truck and load, he said was 104,500 pounds. He 
pointed out that in September 1946, at the request of the "Highway Comission, 
Mr. Harmond's permit was cancoled by the Public Utilities Commissioner for an 
illegal load woighing 110,600 pounds, but the pernit was rostorod on October 
31, 1946, when Mr. Harmond agreed in writing thereafter to abide by the rules 
and regulations and gave as his undorstanding that another violation would 
necessitate the pormanent cancellation of his permit. Tho Engineer gave as 
his thought that the present violation is deliberate and intentional and that 
it is justification for the pormanent cancellation of Mr. Hammond's pernit, 
and he so recommended. The Commission approved the recommendation by unani- 
nous vote, upon notian of Commissioner Schaupp, which was seconded by Comnis- 
sioner Chandler. 


The Engineer also reported violations committed by Duane H. 
Mathers, Swoot Home, Oregon, in connection with his uperations in the truck 
hauling of logs over state highways. This record reveals that on numerous 
occasions since July 1946 Mr. Mathers has refused to allow his loads to be 
weighed by State Weighnasters, that ho has threatened the Woighmasters with 
bodily injury for endeavoring to weigh his loads, and that ho has declared 
his intention to "lay out" with any loads that he considers heavier than 
those allowod by his permit. Tho Engineer recormended tho cancollation of 
Mr. Mathor' pornit. The Commission approved the recormendation unaninously, 
upon notion of Commissioner Schaupp, which was seconded by Cormissioner 
Chandlor. 


The Engineer asked the Commission to confirm the telephonic 
authority proviously given hin to roinstate the log-hauling pernit of Lloyd 
J. Allen, Scappoose, and that of Emet G. Baugh, McMinnville, which wore 
previously canceled at the Commission's request for violations of the rules 
and regulations governing thoir logshauling operations. He advised that both 
Mr. Allon and Mr. Baugh subnitted letters stating their intention hcroafter 
to comply strictly with the rules and rogulations and acknowledging the undcr- 
standing that their permits will be permanently canceled if the violations 
are ropeated. The Commission confirmed the reinstatement of both pernits. 


The Engincer brought up for discussion an order adopted by the Con- 
nission at its neeting on July 21, 1947, liniting the spood of motor vehiclos 
operating on ocean beaches to 20 niles per hour and instructing the Enginoor 
to naintain signs at beach entrances in confornity therewith. Ho advised 
that, subsequent to the issuance of that ordor, the Traffic Engineer nade 
additional studies which reveal that in sone places cars have to travel bo- 
tween 20 and 25 miles per hour in order to keop from being nired in the sand. 
He pointed out that the stato law prohibits speods of nore than 25 niles per 
hour on tho beaches and gave as his thought that it would be advisable to por- 
nit such rate of speed in places whore vehicles are allowed on the beach, and 
in those places where the driving of a notor vehicle on the beach would croate 
a bad hazard to pedestrians, that thoy bo ruled off altogother. In reply to 
an inquiry from Chairman Banfield as to what reason there may be for pernitt- 
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resulting in considerable confusion and congestion which was particularly bad 
at the Morrison Bridgehcad. Mr. Davis points out that the blockading of 
Harbor Drive constitutes “undue interference with the free and convonient flow 
of traffic" on Harbor Drive and is in violation of the terms of the fifth para- 
graph of Rosolution No. 21945 adopted by the Portland City Council on May 22, 
1941. Tho Enginocr was instructed to direct a letter to the Portland City 
Council calling its attention to the violation of this oity ordinance and re- 
quosting that the City Council arrange to sce that this thoroughfare is not 
again closed for any purpose in the future, 


Tho Cormission by unanimous vote confirmed the following log-hauling 
regulation, as suggested by the Public Utilities Cormissioner, which was approv- 
ed by all nenmbors of tho Commission on Septerber 17, 1947, over the telephone, 
being a revision of the rogulation adopted at the previous neoting: 


"Section C, General Regulations, Article 5. The truck hauling of 
logs, poles, and/or piling over or across any state highway on Saturday 
afternoons, Sundays, New Year's Day, Memorial Day, Independence Day,Labor 
Day, Armistice Day, Thanksgiving Day, Christmas Day and during tho poriod 
fron 8 p.m. on any other day to 4 a.n. of the day following is prohibited. 
Hauling equipment operating betweon 4 a.m. and 8 p.n. of any day shall be 
equipped with, and during the hours of darkness, shall display lighted 
lamps and other illuminating dovices conforming with all statutory re- 
quirenents; provided further, that if the overall length of tho equip- 
nent and load exceeds 50 feet, there shall, in addition, be displaycd on 
each side of the load at the approximate center, amber side marker lanps. 


The Engineer reported that, as a result of the appointment of two 
Assistant State Highway Enginecrs on August- 12, 1947, and the croation of a 
Department of Pernits, it is necessary that additional employees be authorized 
to sign and issue transportation permits in order to expedite the orderly and 
specdy novencnt of traffic and materials over state highways. He recomnendod 
that such authority be granted to the following employoes in addition to thoso 
who now have such authority. 


A. F. Parsons, District Maintenance Superintendent, Pendleton 
Kenneth F. Loter, District Maintenance Officeman, Astoria 

L. Paul Simpson, District Maintonance Officonan, Coquille 
Janes M. Brown, District Maintenance Officeman, John Dey 

Janes D. Pratt, District Maintenance Officeman, Baker 

Leland P. Dixon, District Maintenance Officonan, Burns 

John F. Kergil, District Maintonanco Officeman, The Dalles 
Ralph B. Sipprell, Director of Permits, Salen 

W. W. Stiffler, Second Assistant State Highway Engincer, Salen. 


Tho Cormission approved the request by unaninous vote and unani- 
mously adopted the resolution attached hereto and narked EXHIBIT "M", which 
resolution is by this reference mado a part hereof with like effect as though 
extended hercin. 


The Egnincer reported violations cormitted by Cccil J. Hammond, 
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aroa. Ho ostinated that a suitable building could be constructed for 
$25,000 and recormended approval of such a proposition, which would servo 

the Highway Department until a pormanent officebuilding could be constructed 
and would also eliminate the necessity of constructing a highor-priced build- 
ing at the Shops, as was originally contemplated, Ho advised that the Board 
of Control wants to handle the contruction of both temporary structures, onc 
for the State Tax Commission and the othor for the State Highway Departricnt. 


Chairnan Banficld approved such temporary structure in this loca- 
tion but stated that it should be built by tho State Highway Departnent 
rather than by the Board of Control, Commissioner Schaupp declared hinscelf 
sinilarly. Commissioner Chandler stated that he also is in favor of such a 
building on tho condition that it will not delay construction of the pcornan- 
ont Highway Departnent Office Building. 


Upon conclusion of the discussion with respect to the construction 
of a temporary office building on Waverly Strect in Salen, Oregon, Comis- 
sionor Schaupp moved that the Chief Counsel be instructed to confcr with the 
Board of Control for the purpose of conveying to the Board the Highway Con- 
mission's purpose and desire to construct on a portion of Waverly Stroot, if 
vacated by the City of Salon, a tomporary office structure, and that Counsel 
be further instructed to obtain from the Board of Control the nocessary per- 
nit and authorization to construct said building undor the Commission's own 
plan, arrangement and supervision. The above motion was seconded by Comnis- 
Sioneor Chandler and declarcd by Chairman Bapfield unaninously passed. 


Tho matter of constructing a permanent office building was thon 
discussed. The Chicf Counsel advised that the Phi Delta Theta Fraternity of 
Willanctte University owns a residence building in Block 82, othcrwise known 
as tho Presbyterian Church Block, and has offored to scll this property to 
the state for $20,000. He pointed out that it is not located in Block 66, 
which the Highway Commission prefers for its officc building, but probably 
will be requirod for state purposes some timo in the future and will probably 
cost the state considerably more then than now. Chairman Banfield gavo as 
his thought that tho state's interests should be protected and that if tho 
Board of Control does not have tho funds to pay for this property at the 
prosent tino it porhaps would be advisable to purchase it with State Highway 
noney and latcr on turn the property over to tho Board of Control whon the 
Board needs it, provided the Board of Control will give tho Highway Dopartnont 
full credit for the expenditure. Commissioners Schaupp and Chandler concurr- 
ed. 

Upon conclusion of tho discussion of matters relative to the pur- 
chase of the Phi Delta Theta Fraternity proporty located in Block 82 in 
Salon, Oregon, Commissioner Chandlor noved that the Chicf Counsel be instruct- 
od to take an option on said property at a price not in excess of $19,500, 
and if said price is approved by the Board of Control, then the option shall 
be accepted and exercised by the Highway Commission, and the proporty purch- 
ased by the Highway Commission and hold for exchange with the Board of Con- 
trol for proportics in Block 86 and now owned by the Statc. The notion was 
seconded by Commissionor Schaupp and declared by Chairman Banficld unaninous- 
ly passed. 
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ing any motor vehicle operation on the beach areas, the Chief Counsel advised 
that they aro allowed on the beaches by action of the Legislature and that 
the only authority the State Highway Commission has to stop thon is if a 
county or municipality contiguous to the beach would roquest that tho Highway 
Cormuission establish a zone,or zones, whore they would bo prohibited. It was 
tho thought of the Commission that those communities should be inforned that 
tho Highway Cormission is willing to establish such zones if the commnjtios 
will requost thon, and it was so ordered. Motion was then nade by Comnission- 
er Schaupp that the order previously made by the Comission ostablishing 

a 20 nile per hour speed linit om Oregon beaches be rescindod, which would 
loave in offect the speed linit established by law. Motion was duly seconded 
by Cormissionor Chandler and carried by the unanimous vote of tho Commission. 


The Commission discussed matters pertaining to the relocation of 
the Oregon Coast Highway through the Badloy property at Otter Crest, Lincaln 
County, particularly a roport from the Chief Counsel to tho effect that Mr. 
Badloy has expressed a desire to cooperate with the Commission and has suggest- 
ed, as a compromise scttlenent, that the now highway location be rovised so as 
to conform with the original plan for this inprovenent, and that ho retain 
title to the arca between the new location and the old highway with the undor- 
standing that he will linit his devolopmont to construction of two buildings, 
one 2 lookout at the south ond of the area and the other a hotel at the north 
ond of the aroa, which will leavo a frco and unobstructed viow of the ocean 
fran tho highway between these two buildings. The matter was discussed at 
considerable length, in connection with which the Engineer exhibited a model 
showing the condition which would result if such plan were adopted. It appear- 
ed to the Comission that the desired results would be obtained by such an 
arrangeriont, whoreupon the Chicf Counsel was instructed to nogotiate further 
with Mr. Badloy for acquisition of the nocessary right of way on such a basis. 
He was instructed, howover, to secure from Mr. Badley assurance in writing 
that ho would not construct any buildings on the wosterly sido of the old high- 
way which night obstruct the view of the ocean. 


Tho necting adjourned at 5:00 p.m. to reconvene following dinnor at 
the Arlington Club. 


Tho neoting of the Highway Commission reconvoned at 8:00 p.m. in the 
Victory Roon of the Arlington Club with all Cormmissioncrs, the State Highway 
Enginocr , tho First and Second Assistant State Highway Engineers, the Chief 
Counsel, the Assistant Counsel, and the Sccrcetary prescnt. 


Tho Cormission had under discussion nattors pertaining to a State 
Highway Department Office Building to be located in the Capitol Group, Salen, 
and construction of a temporary building to house employees ponding complc- 
tion of the pormanent structurc. The Engineer pointed out the possibility 
of placing a terporary building on Waverly Street, which extends fron Court 
Street to State Strect on the west side of the present State Office Building. 
He advised that the Board of Control is now arranging with tho City of Salon 
for the use of this street on which to construct another building for temp- 
orary use by the State Tax Cormission, and there is a possibility that tho 
Board will approve construction of the Highway Departrient Building on the 
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with Mr. Swanson on the basis thereof. The notion was seconded by 
Commissioner Schaupp and carried by the unaninous vote of the Cormis- 
sion. 


In this connection the Commission discussed a lotter fron 
the Chiof Counsel to the Second Assistant State Highway Enginocr con- 
cerning the agreement with Pacific County, Washington, with respect to 
the ferry landing on the Megler side of tho Columbia River. It appears 
that the original agroenent with the County provided that the Stato of 
Orogon should reiriburse tho County in the amount of $15,000 in connoc- 
tion with this landing. The Chief Counsel advisod that tho agroonont 
was forwarded to the County Court for oxecution, but because of a change 
in the county officials it was not signod and the papers have bocone 
lost. He further advised that tho new County Court is not insistont 
that paynont bo nado at this tine because it doos not need the noncy, 
but it has requested a copy of the agroenent which provides that the 
County shall receive a portion of the earnings of the ferry operation. 
Ho inquired whether or not he should follow this nattor through since 
the ferry operation shows no carnings whatsoover at the present tinc. 
Tho Cormission ordered that copics of the original agrocnent be for- 
warded to the County and the signature of the Court obtained. 


The Chicf Counsol brought up for discussion the natter of 
regulating tho use of the boach adjoining the City of Gearhart. He 
advisod that the statc owns the boach at this placc, having acquired 
it in 1939, and has the authority, undor Chapter 184, Oregon Laws, 1947, 
to regulate it as a part of the State Parks Syston if it so desiros, 
even to the extent of barricading it so that vehicles cannot get on the 
arca if tho Commission first securos the recommendation and approval of 
the Gearhart City Council. He pointed out that this beach is used cx- 
tensivoly by individuals and recormended that the Cormission adopt an 
order prohibiting vehicles on this beach and that appropriate signs be 
erected calling the attention of tho publio to this prohibition. The 
City of Gearhart, ho said, will adopt an ordinance barring vehicular 
traffic on this beach if the Commission so requests. Chairnan Benfiold 
gave as his thought that if vohiclos are prohibited the uso of this 
boach arca, it would reliove the. Highway Commission fron responsibility 
in the ovent accidonts occur. After due considoration of this natter 
the Cormission approved the Chief Counsol's recormondation and by unani- 
nous vote adopted the resolution concerning the nattor narked EXHIBIT 
"N" attached heroto and by this reference made a part hereof with like 
effect as though oxtended herein. 


In the discussion of this matter, the Cormission went on 
record in favor of closing other beach areas to vohiculer traffic if 
the county court of the county in which the boach is located or the city 
council of any municipality contiguous to those portions of the ocean 
shore shall request such action by the State Highway Cormission. 


Tho Chief Counsel also brought up for discussion natters pcr- 
taining to the proposed bridge projoct across the Coluribia River at Tho 
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Chicf Counsel then reported that the Board of Control had granted 
tho Cormission's request that Block 86, in the City of Salen, be assigned as 
the site and location for the now permanent State Office Building. In this 
connection, the Chiof Counsel reported that the Board is without available 
funds to purchase properties in Block 82, which may, fron tine to tine, be 
put on the narket at prices acceptable to the Board of Control. 


After discussion and consideration, it was the opinion of tho High- 
way Cormission that tho Cormission shoul@ aid tho Board of Control in tho 
purchase of properties in Block 82, go as to protect the State against future 
edvances in prices. : 


Whoreupon, Commissioner Schaupp moved that the Chief Counsel be 
instructed and authorized to take options at the requost of the Board of 
Control on such properties in Block 82 and at such prices as the Board of 
Control approves, and bring said options to tho Cormission for consideration 
and acceptance on behalf of tho Board of Control, with the understanding that 
tho State Highway Fund will be reimbursed in full by the Board of Control for 
such purchases and oxponditures, or that said properties or any of then may 
be used for exthange purposes for properties horetofore acquired by the 
Board of Control and locatod in Block 86. Commissioner Chandler seconded the 
notion, whereupon it was dcclared by Chairnan Banfield unaninously adopted. 


Tho Cormission discussod altcrnate Plans "a" and "B" prepared by 
the Engineor for a proposed ferry terminal at Astoria. Tho Chief Cousel cx- 
plained that this natter is being brought up at this time bocause Mr. Charles 
Swanson, who owns a sorvicoe station which is involved in Plan "A", has ad- 
vised that ho has plans to nake certain inprovenents to his property in tho 
near future, including the construction of a concrete building, and wants to 
know whcther or not tho state noods his property. He recalled that tho statc 
owns nost of the property required for either of the two plans undor consid- 
eration and pointed out that if Plan "A" were adopted it would bo necessary 
to acquire Mr. Swanson's property and a small portion of county property 
which is subjoct to a long-term loase with the New England Fish Company, but 
which the Fish Company has indicated would be nade available to the state at 
a roasonable cost. If Plan "A" wore adopted, ho said, thero would be an oxcoss 
of state property to the wost which could be usod to re-ostablish Mr. Swanson's 
servico station, which is entircly agreeable to hin. The Engineer cstinated 
the cost to re-establish Mr. Swanson's station at about $10,000. Ho gave as 
his opinion that it would be cheaper in the long run to adopt Plan "A" and 
sottle with Mr. Swanson because it will avoid the expenditure of any addition- 
al funds until the Commission is ready to build the terminal. Were Plan "B" 
adopted, he said, it would not be necossary to decal at all with Mr. Swanson, 
but it would require dealing with tho county and with the Fish Company and 
would put the state to some additional expense. The Enginoer rocormonded 
adoption of Plan "A" which ho considered nuch bettor than the othor because, 
for other reasons, it will provide for the storago of cars that aro waiting 
to drive onto the ferry and will protect traffic where it has to cross the 
railroad tracks. Chairnan Banfield expressed hinself in favor of Plan "A", 
which includes tho paynent of $10,000 now to Mr. Swanson. Commissioner 
Chandler concurred and thoroupon noved adoption of Plan "A" and sottlenont 
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US101, (2) ostablishment of safoty lanes for the benofit of pedestrians cross- 
ing the highway..and. the..installation of blinkor lights at such safety-lanc 
crossing points, and (3) establishnont of a reduced-spoed linit for vehicular 
traffic through tho congested district. The Engineer recommended approval of 
the first request, the work to gonsist of oiling for a width of three fect 

on each sido of the paveront, such work to be dono during the 1948 oiling 
season, This work he ostinated would cost about $1,000. He rccormendod 
denial of the roquest for painting safoty lanes across the highway and for 
installing blinker lights bocause such podestrian lanes are not satisfactory 
unloss protected by school-boy patrols and unless othor protcctive moasuros 
are also takon. Ho recommended approval of the third requost and that a 
naxinun speod linit of 35 niles per hour be designated over the more congest- 
ed portion, which is botweon Milo Post 4.12 amd Milo Post 5.64. The Cormnis- 
sion approved the recommendations unanimously. A rosolution, marked EXHIBIT 
"Pp", attached horeto and by this roforence mado a part hereof with like 
effect as though extended herein, designating a 35-nilces-por-hour spocd linit 
as roquosted by the potitionors was theroupon adopted by the Commission by 
unaninous vote. 


A letter was presonted from Mr. C. G. Signor, City Manager, Grants 
Pass, advising that bocause the poople of that city voted not to increase tho 
budget above tho six percent limitation, tho City Council has found it neces- 
sary to postpone the installation of the traffic lights horctofore approved 
by tho Highway Cormission until the next fiscal yoar boginning July 1, 1948. 
It was pointed out that this installation is estimated to cost $26,000, fifty 
percont of which is to be paid by the city and the balance by the state. In 
viow of this communication the Commission instructed tho Engineer not to in- 
Stall the signs until the city has advanced its share of the cost. 


Consideration was given by the Commission to a request fron the 
City of Yamhill for the installation of a flashing boacon at the intersection 
of Maplo Stroet (ORE47) and Main Street (ORE2KO), whore two state highways 
intersect, and for tho installation of two additional flashing boacons on 
Maple Strect near the north and south city linits of the tow. The Engincor 
recomicnded approval of tho rcquest for tho installation of a flashing 
beacon at tho intersection of Maplo Street and Main Stroct on the condition 
that the city will furnish the electrical onorgy to operate it, and that tho 
request for tho two additional signals be denied because oxpericnce reveals 
that such facilities do not act to control or reduce speeds oxcopt at primary 
or najor intersoctions, which condition doos not obtain at these locations. 
The Cormission approvod the recommendations by unanimous voto. 


A roquest from tho City of Medford for state aid in the installation 
of traffic signals qt four city stroct intersoctions on statc highway routos 
in Modford had the attention of the Commission. The Engincor advisod that 
the locations requested aro on the Medford-Provolt Secondary Highway (Main 
Street) whore it intersocts Bartlott Street, Front Stroct, Grape Street and 
Oakdale Stroct. This nattor has boon investigated by the Traffic Engincer, 
ho said, who reports that tho signal installations are fully warranted because 
of tho large volume of traffic which ontors thoso interscctions. He estinated 
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Dalles. He advised that the proponents of this project intend to ask for another 
confcrenco with the Highway Commission and that the Bridge Authority of the State 
of Washington expects to be presont. Tho Enginoor advised that he has not yet 
sccuroa sufficiont information for a detailod roport on the subjoct upon which tho 
Commission might base an intclligont decision, and accordingly suggested that such 
a conference be deforred for the time being, Ho advised that to secure 4 more 
accurate deternination of the facts, additional studies will havo to bo made to 
dctornine tho projected traffic for the next ton or 12 years, end o survey . 

to determine the proper location of the bridge and the approach facilities and tho 
estimated cost to construct the structure will noed to be nade. He estinated that 
it would cost about $24,000 to make such a study and advised that Wasco County has 
offcrod to pay one-third, or $8,000 , and has suggested that the balance be assul- 
ed by the State Highway Commission of Oregon and the Stato of Washington on an 
equal basis, $ 8,000 each (sce Engincor's lottor to the Oregon State Highway Con- 
nission dated October 15, 1947, in goneral files, for his detailed report on this 
subject). As the result of considerablo discussion of this nattor, the Commission 
authorized the Engincer and tho Chief Counsel to confor with the Washington Bridgo 
Authority and the County Court of Wasco County fron the standpoint that the State 
of Oregon will contribute $8,000 toward this oxpense if the othor two agencics 
will agrco in writing to contribute like suns. Motion to that effoct was offered 
by Commissioner Schaupp, seconded by Comnissioncr Chandler, and carried by the 
unaninous vote of the Commission. (For details with respect to the presentation 
nade by the Cormtission's Chief Counsol, sec copy of his written report dated Oct- 
ober 15,1947, in general files.) 


A petition was presonted fron residents of the town of Orient, Orogon, 
requosting the designation of a maxinun speed linit of 25 niles per hour on the 
Mt. Hood Highway through the business district of their town, The potitioners 
pointed out that the Orient Elementary School is located on this highway and that 
thore are sorie 300 children who daily are unloaded in front of tho building beside 
the highway. The Engincer adviscd that this matter has been investigated by tho 
traffic Engincor, who rocommonds approval of the requost, and that ho concurs in 
the recommendation. After duc consideration of the report of the Engineer, the 
Commission approved and adopted a 25-niles-per-hour specd linit through this con- 
munity. The resolution marked EXHIBIT "0", attached hereto, and by this reference 
made a part horcof with like offoct as though oxtended herein, was thereupon 
adopted by the Commission by unanimous vote on notion of Commissionor Schaupp, 
which wes duly scconded by Commissioner Chandler. 


A petition was also presented fron residents of Troutdale and vicinity 
urging tho installation of a “stop and safcty" light at tho intersection of the 
Columbia River Highway with Bell Road at ao placc known as Springdale. Tho Engi- 
necr advised that this request has beon investigated by the Traffic Enginoor who 
recormmonds the installation of a flashing beacon at this place, with the light 
facing Boll Road flashing red and the othor flashing yellow. He estimated the 
cost of the installation at $250 and adviscd that ho also recormends the installa- 
tion. The Commission approved the recommendation by unanimous vote, upon notion 
af Cormmissioner Schaupp, which was duly seconded by Commission Chandler. 


A petition was presented fron residents of Miles Crossing, near Astoria, 
requesting tho following: (1) Paving of rock shoulders adjacont to the pavenont on 
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Tho Engineor and the Chicf Counsol roported on a proposod sottlo- 
nont with Mr. J. H. Gonyoan for right of way needed for the improvenent of 
tho Pacific Highway south of Eugone. The Engincor advised that this scttlc- 
nont involves the granting of access to tho new highway to Mr. Gonyean; also, 
that no access privileges arc boing allowod on this section of highway south 
of Judkins Point, so the Chicf Counsel and he are of the opinion that Mr. 
Gonyea's request for such accede should be doniod and that right of way 
across his property should be acquired without such privilege cvon if it is 
nocessary to condorm it, Should it bo nocossary to tako tho mattcr to court, 
ho said, it would then bo determincd whethor tho Cormission has powor to con- 
trol such situations. Tho Chiof Counsol confirned the Engineor's statcnent. 
Chairman Banficld geve as his opinion that if tho Comission were to grant 
Mr. Gonyca this privilege it would dofoat the Cormission's idoas end brecl 
down its policy with resopct to such nattors. He favored condemnation of tho 
right of way and right of access jf necossary. Cormiuissioncrs Schaupp and 
Chandlor concurred. The Chicf Counsel was thorcupon authorized to condom 
the proporty if necessary. The Commission by unanimous vote adopted a reso. - 
ution covering the uattcr, marked EXHIBIT "Q", and attached hercto, anu 
by this rofcoronce nade a part horoof with liko offect as though oxtonded 
horoin,upon notion of Commissionor Chandler, which was duly secondod by Cr.- 
missioner Schaupp. 


In this connection the Chief Counsel recormended that the Comnis- 
sion take appropriate action to designate as a" through-way" the Albany-Junc- 
tion City Section of the Pacific Highway East as provided for in the "Through:- 
way Bill" passed by the 1947 Icgislaturc. The Engincer was instructed by th 
Commission to work up full information with rogard thereto and to report to 
the Cormission. 


The matter of clarifying the oral arrangements effected during the 
wartime period between the City of Portland and the State Highway Department 
had the attention of the Commission, The Engineer advised that he has no re- 
port on this subject, but the matter is being given attention, and such report 
will be rendored as soon as possible. Chairman Benfield remarked that the Com- 
mission is particularly desirous of having these matters put in writing. The 
Secretary was instructed to delete this item and other items of unfinished 
business from future agendas unless reports are to be rendered with respect to 
them; however,a record is to be kept in his office of such unfinished matters. 


Tho Chicf Counsel and thc Enginoor reported the status of tentative 
arrangetionts with tho City of Portland with rospect to tho Sullivan Gulch 
project. Thcy advised that they aro now working with Mr. Wn. A. Bowes, City 
Cormissionor, and the City Attornoy in the preparation of an agrcenont bc- 
twoon the city and tho state, which will be roported to the Commission as 
soon as it is in proper form. Theo Commission took no action on this nattor. 
(Sce ahead for additional items on this nattor.) 


Tho quostion of pormitting the removal of sand and gravel fron the 
beds of navigable stroans and the romoval of sand fron the shore of the ocean 


was brought up for discussion as a nattor of unfinished busincss. The Chicf 
Counsel advised that he is working with tho attorncy for the Stato Land Board 
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the. total cesat of the installations at $12,000, which would be paid 50 per- 
cent by the state and 50 percent by the city if past practice is followed. He 
rocormondod approval of tho installations on such basis and further recomend- 
od the installation of an additional signal at the crossing of tho highway 
with tho Southern Pacific Company's ratlroad tracks botween Front Stroot and 
FirtStroct at an estinated total cost of $3,000, whihh would bo paid 50 per- 
cont by tho city and 50 percont by tho state unless tho Public Utilities Con- 
missionot should see fit to assoss sono of this cost to the railroad company. 
He requested authority to present the natter to the Public Utilitios Comnis- 
sioner for his decision and ordor. The Commission by wnaninous vote approv- 
ea tho installation of the traffic signals at the intersections of Main Street 
with Bartlett Stroct, Front Stroot, Grapo Stroet eid Onkdalo Stroet on the 
condition that the cooperation offerod is in confornity with tho Commission's 
policy with respoct to such natters and on the further condition that the city 
will assure 50 percont of the cxpense involved. With rospect to the railroad 
crossing signal, the Commission authorized the Engincer to proscnt the mattor 
to the Public Utilities Cormissionor with a roquest that the allocation of 
cost be divided equally among the city,tho railroad company, and the state. 
Tho Enginecr was authorized to procoed with the installation of such railroad 
crossing signal if tho Public Utilitics Cormissionor nakes an ordor in con- 
fornity with such distribution of costs. 


The Enginocr roquosted an increase of $50,000 in the oquipment pur- 
chase budget, particularly for tho purchase of office equipmont and the liko 
which was overlooked in sotting up the oxiginal budgot of $800,000. Ho also 
roquested an incroase of $5,000 in tho anount budgeted for the construction 
of buildings ond improvenents and an increase of $45,000 for operation of 
draw bridges and forrios. Tho $5,000 iten, ho said, is requested in order 
to cover the cost of noving buildings from Canp Adair to the shop grounds at 
Salon, no part of which was contemplated in the $20,000 originally budgetted 
for such purposc. As to the additional $45,000 requested for draw bridge and 
forry operation, the Enginoor advised that this is to cover oxtra expense in- 
curred im connection with tho operation of tho Astoria-Mogler Ferry, particu- 
larly oxtrn ropairs to boats, cxtra naintonance of terminals, oxtra insurance 
cost, oxtra salarics and wages, and the Fedoral tax on transportation. With 
rospect to the $50,000 requested for additional oquipmont purchascs, the Engi- 
neer advised that orders are now outstanding for considerable largo equipnent 
which will be dclivored soon,if the Commission will guthorize tho requested in- 
eroase,othorwiso it will bo necessary to cancel these orders in ordor to keep 
total oxponditures within the budgeted anount. The overrun, he said, was in 
curred by reason of tho purchase of snall equipment such as typewriters, cal- 
culators, otc. for officc usc. Ag a result of discussion, the Comission 
approved all three increasos by ynaninous votc on motion of Commissioner 
Schaupp, which was duly secondod by Commissioner Chandlor. 


Thc Commission had undor discussion tho setting of a date for its 
noxt rogular ncoting and dccidod unaninously to hold such neoting in Portland 
on Monday and Tucsday, Noveriber 2h and 25, 1947. ‘Tho socrotary was instructed 
to make the usual arrangonents to hold this ncoting in the Groon Room of the 
Imperial Hotel. 


Oct 21, '47 


14250 


A requost for the installation of a stop and go light at the intcr- 
soetion of Sccond Avonuc East and Third Street, in Ti}lanook, boing the intcr- 
section of two stato highway routes, had the attentiog of the Commission. The 
Enginoer advised that the Commission roferred this matter to him at tho pre- 
vious nocting for investigation and report, but his report on the subject is 
not roady for presentation at this tine, 


Tho Engineer also advised that ho has no report to make on the 
natter of the "no parking" signg whieh ere being nainteined on US99E in the 
vicinity of Hubbard concerning which objections have been offered although 
he belicves that the reasons whieh prompted tho objections have boon roned- 
ied. Tho Cormission ordorcd that this matter bo deloted fron future agendas. 


The nattor of appointing a State Parks Superintendent was brought 
up for discussion. The Engineer advisod that the Cormission referred. this 
matter to him and the Parks Superintendent at the previous necting for a rc- 
port showing a clear line of domarcation between the Enginccring and Perks 
Departnents. He reported that ho has not had an opportunity to work the rc- 
port up in detail but expects to have it roady at the next necting. 


The Engincer presented an organization chart showing hcads of de- 
partments and first assistants and thoir dutics as instructed by tho Cormis- 
sion at the previous meoting. Tho Comission doforred discussion of thc 
nattor until its next necting. 


Tho nattor of providing a betterment budget, amounting to approx- 
inately $2,000,000 and consisting of projects the construction of which night 
defor najor improvenents for a nunber of years, was reported on by the Engi- 
neor.Ho a@visod that thia'ratter is being givon carcful study and ho anti- 
cipates that tho list of projects in tho desired category will be ready to 
present to the Commission at its noxt nocting. 


The Chief Counsel roported briefly on the status of tho nattor of 
doadcnding certain stroets along the Esplanade in Klamath Falls. He advised 
that tho mattor has not been conswinated,but he is working on it and antici- 
pates a satisfactory solution in the not distant futurc. 


Tho Chief Counsol reported recoipt of a letter from Prof. Edward A. 
Stevons, Orogon Stato College, Corvallis, inquiring as to the possibility of 
securing a small parcel of statc-owned land at tho west ond of tho Willancttc 
River Bridge in Corvallis on which to construct and naintain a building to be 
used in connection with the sculling activitios of the College Physical Educa- 
tion Department. The Enginoor advised that studies for a now bridge at this 
location have not been prepared, and until that is dono it will not be known 
how much land will bo needed for the bridge approach. Tho Cormiission indi- 
cated a spirit of cooperation with the College in this nattor but, in view of 
the roport, decided to defer action on the roquost for the tine boing. The 
Enginocr was instructcd to have the Bridgo Enginoor , Mr. G. S. Paxson, 
Porsonally explain the situation to Prof. Stovons. 
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on this nattor and suggested that, if a royalty charge is to be nade for 
taking this natorial, it should bo chargod only against those who tako it 
cormmorcially and tho rcvonuos should bo turnod ovor to tho Stato Land Board 
except such amiount as may bo nocessary to reinburso the State Highway Do- 
partnont for the oxpcnse of inspections, otc, The Commission approved such 
arrongenont and left it with tho Chiof Counsel to work out a satisfactory 
arrangoricnt with tho attornoy for tho State Lend Board, it boing understood 


Tho nattor of acquiring tinber pordcring Elbow Lake adjacont to the 
Orcgon Coast Highway in Douglas County,which nattor proviously was rofcrroed 
to the Stato Parks Department to roport on tho cost involved, was brought up 
for discussion, but action was doforred ponding a report fron the Parks Supor- 
tondcnt. 


Tho Enginccr roported on the proposed acquisition of land adjacont 
to Rocky Crock Stato Park, Lincoln County, ownod by Mr. Peul Baird, which 
nattcor previously was roforrcd to him and tho Parks Superintendent for invosti- 
gation and report on the arca nocdcd for right of way. Ho advised that, inso- 
for as right of way is concornod, a strip 150 fact wide on tho upper side of 
the highway across the Baird proporty will be sufficient, and on that basis tho 
gtatc would nocd only about two acres of Mr. Baird's land, which would loavo 
hb acros that would not be noodod for highway purposes unloss the Cormission 
wanted to purchaso it for wayside or park purposos, As a result of considor- 
ablo discussion, the Commission ordored a roport fron tho Chicf Counsol.cover- 
ing the nattor fron three standpoints. -- (1) Cost to acquire right of way 
only across Mr. Baird's proporty (2) Cost to acquire all of Mr. Baird's prop- 
erty, consisting of approxinately 46 acros (3) Cost to acquire tinbored way- 
sido noross tho Beird property and boyond to the summit at Ottor Crest. 


Mr. W. C. Willians, First Assistant State Highway Engincor, roported 
en 2 request to purchase statc-owned property at the south ond of the Siuslaw 
River Bridge at Florence, Ho advised that this natter has boon investigated 
and it appears that tho property consists of the old forry landing at this 
placc, which it is belioved should be rotained by the state inasmuch as it 
would afford an cpportunity to landscape tho bridge ond. He rocormended that 
the property not be sold. Tho Camission approved the rocormendation unani- 
nously. 


Tho matter of constructing a parking arca along the Columbia Rivor 
Highway revision at Multnonah Falls had tho attention of the Cormission as a 
natter of unfinishod business. The Enginoor advised that ho has no report to 
make on this nattor. The Commission ordorcd the item doloted fron future 
ogondas. 


Tho nattor of improving the Columbia Rivor Highway through thc town 
of Scappoose, as requcstod by a delegation which appeared before the Comuis- 
sion at its August necting, was brought up for discussion. Tho Engincor was 
instructed to kccp this project in nind for probable construction as 4 Minor 
Betternent Projoct in 1946. 


RY ane 6 ae | | 


coupleted, will protect tho entire Walla Walla Valley. It appears that 
Congress has approved a $500,000 project at this place but has failed 

to appropriate funds to start the work, which should be done now in 
order to provide needed protection as soon as possible. The Engincer 
pointed out that a portion of the relocated highway botwoon Milton and 
tho Washington Stato Line parallels the Walla Walla River about 500 foot 
fran the channel, and there is a possibility that it would be sevorcly 
danaged were the river to leave its banks and flood the valley, as it 
froquently docs during flood periods, Completion of the Arny's project, 
ho said, would obviate this conditian. Ho rocormended approval of tho 
advanceriont of $50,000 to the Arny Engincors for this purpose on the 
basis that the state would be roimbursod as soon as Congress appropriates 
funds for the flood-control project. He pointed out that there is a 
Fodoral law which provides for repaynent of funds thus advanced. It 
appeared to the Cormission that it would be advisable, in order to secure 
this protection for tho highway, to advance the $50,000 to tho Arny Engi- 
neors in tho forn of a loan to be repaid as soon as Congress makes an 
appropriation for this flood-control project. The Commission thoreupon 
votod unaninously in favor of such a loan on the condition that the Chief 
Counsol will see to it that tho state is amply protected. 


The Chicf Counsel presonted a petition directed to the Astoria 
City Council, requesting tho vacation of 53rd Stroct, Astoria, fron the 
north linc of Birch Street to the north line of Elm Strect. This vaca- 
tion, he said, has boon roquested by the city, which has also signed tho 
petition, and there are no othcr property owners involvod. He recormiend- 
ed approval and execution of the petition. The Engincer advised that 
the vacation of this street docs not affect the Stato Highway Dupartnent 
in any way. Ho concurred in the recsrmondation. The Commission approv- 
ed tho recormondation by unaninous vote. (Tho petition was signed on the 
following day.) 


The Engineer brought up for discussion tho natter of install- 
ing a flashing grado-crossing signal at the point whore the Northern 
Pacific Torminal Company's railroad spur track crosses N. W. Front Avc- 
nuc in the City of Portland. Ho advised that the former Highway Comis- 
sion, on Fobruary 28, 1941, cnterod into an agrconont with the company 
for tho installation of this signal, which was to be an overhoad tyne of 
special dosign because of the unusual conditions obtaining at the cross- 
ing. Tho estinated cost of tho installation at that tine, ho said, was 
$733 which was to be paid with Fedcral funds appropriatod for such pur- 
poses, however work on the nanufacture of the signal and the scocuring 
of natorials was stopped because of tho wartime work stop ordcrs and the 
Fodcral funds no longer are availablo. Tho stop orders no longer aro in 
effect and the company is now requosting information whether the project 
is to be cancoled or allowed to procead to completion. Ho furthor stat- 
ed that the company has alroady spent about $500 in tho manufacture of 
the signal which would be lost if the installation wore not comploted. 
The Engineer advised that there is a dofinite need for the signal and 
ho rocormonded that the projoct be revived and that the Commission au- 
thorizo a contribution of $733 of stato funds to apply on tho oxponso 
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The Chief Counsel reported a request fron Rogers Construction 
Company, contractors for the surfacing of the Davies-North Plains Section 
of the Sunsct, Highmagy Contmact No.28h2y that the state take over tho dc- 
fonse of certain damage cases which have arisen out of this contract and 
agreo to indemnify the company aginst any loss or liability which may be 
inposod upon it as & result’ of ‘its opérations in washing the matcrials which 
they obtained from Dairy Creck and used in connection with the surfacing work. 
Tho Enginocr cxplained that the material taken fron the creck was so dirty 
it had to bo washed before it could be placed on tho road, and in 50 doing, 
tho water in the stroan was polluted so that poople downstrean could not use 
it, and damage clains wore being instituted against the contractor as 4 re- 
sult thoroof. The Chief Counsel recormended that the Commission help then 
in this matter but not to the oxtent that they desire because, in his esti- 
nation, the contractor should boar the burden of the defonso and the losses 
that may be incurrod. The Commission approved tho recormendation unaninously. 


Tho Engincer reported the noed for furthor changes in the plans for 
tho Columbia Rivor Forost Highway Projoct which is under the supervision of 
tho Public Roads Administration, particularly at the Multnonah and Wahkeena 
Creck Falls Development Arcas. According to the original plans, ho said, both 
Multnomah and Wahkoona Creeks wore to be diverted into a proposed lake, the 
outlot from which was to be a single culvert located on the Forest Highway 
Project, but owing to the lack of suitable foundations it has been neccessary 
to shift the location farthor west to a point on the statoS project which nc- 
cessitates its construction by tho statc. In addition thereto, considerable 
nore riprap slope protection will have to be constructed because the changed 
highway location throws the center lino farther out toward the rivor; also, 
the quantitios of hydraulic embanknont are increased in order to provide for 
proposed parking arcas. The not rosult of theso changes, he said, is to in- 
croase tho probable cost of the Forest Highway contract fron $948,000 to 
approxinately $975,000, and it has tho further offoct of requiring the stato 
to construct the box culvert under its contract. Duc to tho fact that Forest 
Highway cash is 1fnitcd and has’ already boon alloted to specific projocts, he 
said, and bofore a change ordcr can bo negotiated with the contractor, the 
additional funds to insure paynent of the ineroasc must be nade available. 
The Public Roads Administration, he said, has asked for additional state 
cooperation in the amount of $25,000. He recormonded that this bo approved. 
After duo considoration the Cormission approved tho recormendation by the 
adoption, by unanimous vote, of the rosolution narked EXHIBIT "R", attachod 
hereto and by this reference made a part hereof with like effect as though 
extended hercin. 


Tho Cormission discussed briefly the written report of tho Engi- 
neer dated October 17, 1947, on investigations conducted to dotermine the 
effect of building the Oxbow Dam on tho Snake River adjacent to the Bakor- 
Honestead Highway. (See copy of report in gencral files for dotails.) The 
Cormission ordered the report filed. 


Tho Engineer brought up for discussion the nattor of advancing 


90,000 of State Highway funds to the U. S. Arny Engincors to pernit then 
> start a flood-control project in tho Walla Walla River which, when 
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. Agroonent with City of Roseburg re moving of buildings fron 
East Second Stroet (North Umpqua County Road). 


Potition to vacate two blocks along 53rd Stroet, Astoria. 


Bargain and sale decd conveying unto Polk County a portion 
of the Kings Valley Secondary Highway and a portion of the Dallas-Kings 
Valley Sccondary Highway within the boundaries of Camp Adair. 


Bargain and sale deed conveying unto Irma 0. Pattee and 
Jessic M. Pattee 0.26 acre of land situate in the City of Condon. 


(All this naterial was signed by tho Cormission on the 
following day.) 


Tho Commission also discussed natters concerning which dolo- 
gations are to appear on the following day but took no definite action 
on any of thon except decided to deny a roquost from tho Astoria Chamber 
of Cormerce to acquire a snall triangular tract of state-owned land near 
the now ferry landing at Astoria on which to ercct a chanber of cormucrce 
building. It was tho thought of the Commission that the use of such 
property for this purpose would creato a hazard to the traveling public. 


The necting adjournod at 11:40 p.n. to reconvene on the following 
norning. 


Portland, Oregon 
October 22, 1947 


The neeting of the Highway Cormission reconvened at 9:00 a.n. 
in the Green Roon of the Imperial Hotel. Present were: 


T. H. Banfiold, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Cormissioncr 

H. Baldock, Statc Highway Enginccr 

M. Devers, Chicf Counsel 

C. Williams, lst Asst. State Highway Engincer 
W. Stifflor, 2nd Asst..State Highway Enginoer 
B. Glaisyer, Secretary 


Pree? 


Bids as follows for highway construction work wore oponed and 
read in confornity with previously-published notico, following which 
Chairman Banficld announced that the awards of contracts would bo nade 
at 3:00 p.n. in tho same roon: 


NORTH POWDER RIVER COUNTY ROAD IN BAKER AND UNION COUNTIES 
CONSTRUCT BRIDGE OVER NORTH POWDER RIVER 


E. C. Hall Co., Portland $ 35,086.40 


involved. Tho Cormission approved the recommendation unaninously. 


A petition signed by nuncrous residents of the City of Creswoll, 
requesting the installation of a flashing boacon on each side of tho rail- 
road grade crossing of tho Pacific Highway in this town, was presented. Tho 
Engincer ostinated tho cost of such an installation at $405. Ho edvised that 
the accident rate at this point is rather high, and thero is no quostion but 
- that a dofinito hazard exists at this point. He recommended approval of the 
installation of both signals on the condition that tho city will furnish the 
electrical onergy required to opergte then. The Commission approved the re- 
commendation unaninously. 


Tho Commission discuesed agd approvod agrocnents, etc., as 
follows: 


Agreonent with the City of McMinnvillo covoring construction of the 
Pringle Corner-McMinnvillo Soction of tho Salmon Rivor Highway. 


Agreenent with Klanath County, covering maintonance of the Bonanza- 
Malin County road botweon Bonanza and a point two nilos wost of Malin after 
construction as a Fodcral Aid Sccondary Highway has boon conploted. 


Agroonent with Union Pacific Railroad Company torninating prior 
agreenent dated December 29, 1938, covering natter of encroachnont of tho 
Colurbia Rivor Highway on railroad property irmodiately west of Sandy Rivor 
near Troutdalc. ‘ 


Agrocuiont with Denver Parks and Victoria Parks, husband and wifo, 
covoring additional point of access on the Lenz-Kirk section of The Dallos- 
California Highway. . 


Agrcenent with Edward K. Piasecki, whereby Mr. Piasecki is grantod 
permission to operate 4a logging road across Canas Mountain Statc Park in 
Douglas County. 


Agreonont with State of Idaho providing for joint construction of 
an oxtonsion of tho Adrain-Caldwoll Secondary Highway in Malhour County. 


Bill of Sale covoring purchase by the Pacific Telephono and Tele- 
graph Company of natcrials salvaged fron the fornor Postal Telegraph Cablo 
Company telograph lino between Medford and Roseburg. 


Bill of Sale, providing for sale of salvaged natcrial fron the 
Postal Tclograph Cable Company tolograph line betweon Modford and Roscburg 
to the Canyonville Tolephone Company. 


Bill of sale conveying to Dominico Giancone and wife 5.22 acros 
situate adjacent to Troutdale section of tho Columbia River Highway in 
Multnomah County. 


are causing serious erosion. The Cormission approved the requcst by unani- 
mous vote. 


, Mossrs. Gone Washburne and Lloyd Hyde, Swisshone, Oregon, represent- 
ing the Washburne Lunber Conpany, appeared befere the Comission regarding 
tho inprovenent of the Alsca-Deadwood Secondary State Highway, in Lane County. 
Mr. Washburne was principal spokesman. He advised that he has boon appointed 
a8 spokosnan for the eloven sawmills operating in that district, all of which 
aro required to truck their lumber fron 60 to 70 niles over the highway to 
narket. Ho gavo as his thought that there is sufficicnt tinbor being taken 
out of this district to justify the improvenont of the highway. Chairrian 
Banfield advised that, according to a report fron the Engineer, it is going 
to cost about $275,000 to make a first-class inprovenent,and about $75,000 

to provide a tonporary inprovenent, in view of which it appears that tho 
Commission is in no position to approve tho project. The Engineer explained 
that for the sum of about $75,000 a temporary rock surfaco could be provided 
and for about $25,000 extra, sone of tho worst turns could be widened. With 
an expendituro of $100,000, he said, a scrviceablo road could be provided, 
but that is about all that could be said for it. Tho natter was discussed 
at considcrable length, and as a result Chairman Banficld stated that tho 
Commission is not in position to nake any definite cormitnent but will havo 
the project anmalyzod by the Engincer to ascortain whothor or not anything can 
be done to help out the situation. He nade it clear that the Commission is 
naking no promisos or commitments. Tho matter was thereupon referred by the 
Commission to the Enginoer for such analysis and report. 


Mr. Frank L. Calise, City Manager, Vale, appoarcd before tho Con- 
nission inquiring if the narrow bridgo cast of Valo is to bo novod. Ho 
Stated that what appearod to be survoy stakes in the vicinity of the bridge 
had led the city authorities to belicve that a change in location was con- 
templated. The Chiof Engineer infornod hin that the H ighway Departront has 
no plans for the relocation of the existing highway or for noving the bridge 
and that the stakes were probably placed there for reference purposes only, 


The natter of granting access to the Ray E. Hagenan property at 
the Fort Hill Bridge in connection with the highway construction now in pro- 
Gross there was again discussed. Tho Engineer statcd that the nattor has 
been chockod and it is now his recommendation that such access be allowod on 
the terms outlined by the Assistant Counsel, Mr. De Souza, on the previous 
day, and subjoct to the condition that the access shall be built in conforn- 
ity with state design but at Mr, Hagenman's cxpense. Tho Cormission approved 
the recommendation unaninously, 


Mr. Shull, member, Board of County Commissioners of Multnonah 

County appearcd before the Commission and inquired whether or not the Comis- 
Sion has receieved a decision from the U. S. Engincers regarding the vertical 
Clearance that should be provided for the proposed Sauvies Island Bridge and 
the navigability of the channol of tho Willenette River at this point, The 
Engineer stated that he has received no reply as yet but that he would dis- 
cuss the nattor with the Arny Engineers in an ondeavor to obtain a concussion 
for a low structure. 


| Oct.21, 7 - 55 - 


OREGON COAST HIGHWAY IN DOUGLAS COUNTY 
GARDINER SECTION 


Denton Construction Co., Portland 
R. & M. Construction Co., Central Point 


WASCO-HEPPNER SECONDARY HIGHWAY 
EAST a 3) =o SRaT TON 


Gcrald Millor, Prinevillo 

Hoavy Hauling Co., Astoria 

E. C. Hall Co., Portland 

T, W. Thonas, Portland 

McNutt Bros., Eugene. 

Denton Construction Co., Portland 

K. F. Jacobson Co., Portland 
Leonard & Slato, Orog. Ltd., Portland 
F. L. Somers, Klanath Falls 

Peter Kiewit Sons, Omaha, Nebraska 
Inter City Sand & Gravel Co., Eugene 
Millor & Strong, Eugene 

Vernic Jari, Greshan 

Natt McDougall Co., Portland 

Snith Bros., Vancouver, Wn. 

Carl M. Halvorson, Salen 


$ 85,350.00 


114 , 358.00 
118, 842.00 
123,852.00 
127 , 454.00 
133,220.00 
133,270.00 
134, 842.00 
138,742.00 
148,510.00 
149 , 617.00 
159, 944 . 00 
165,152.00 
170,097.00 
180, 653.00 
186,961.00 


COLUMBIA RIVER HIGHWAY (N. E. SANDY BOULEVARD) IN MULTNOMAH COUNTY 
PARKROSE SECTION 
W. R. Grasle Co., Portland $ 10,850.00 


LITTLE SHEEP CREEK SECONDARY HIGHWAY IN WALLOWA COUNTY 
WEST UNIT, SHEEP CREEK HILL SECTION 


J. C. Papin, Baker 
Natt McDougall Co., 


$ 165,080.00 


Portland 178,071.25 


The Cormission signed agreomonts and other matcrial that wore 
discussed and approved at the meeting on the previous cvening. 


Tho Engincer requested authority to spend $19,000 for a roadside 
inprovencnt project on tho Minor Creek-Agate Beach Section of the Orcgon 
Coast Highway, tho work to consist of covering the excavation slopes with 
topsoil and sceding then to grass and native plants, which work is to be 
done by state forcos. Ho advised that this project is urgent in ordcr to 
arrost scrious wind and watcr crosion on the cut slopes of the project, 
the cuts boing nainly through sand formations and in close proxinity to the 
ocean whore they are subjcct to the full sweep of high-velocity winds which 
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cutting through his field. He stated that this field was planted to a 
special kind of grass and was very valuable. As the nap that he presented 
did not show the exact location of the proposed route the Engineer and Chief 
Counsel wore instructed to have representatives of tho Engincering and Right 
of Way Departmonts go over tho proposed location with Mr. Bemis and show hin 
exactly whore the contemplated route is located. Arrangenonts were thereupon 
nade for Asst. Engineor W. C. Williams and sonmoone from the Right of Way De- 
partment to call upon Mr. Bemis on October 30. 


The Commission recessed for luncheon at 11:40 a.m. and reconvened 
at 2:00 p.n. with the sate persons present. 


Mr. Willian A. Bowes, City Commissionor, Portland, appoared before 
tho Commission regarding the proposed Sullivan Gulch Highway project. He 
aoked the Commission to approve tho project for future construction as soon 
as possible inasrmch as the City of Portland is to vote in May, 1948, on a 
2-nill levy covering a period of three years to provide funds to nect the 
city's sharo of the costs. Ho stated that tho city can start discharging 
its obligations as soon as tho voters approve the levy. Chairman Banfield 
pointed out that the Commission cannot program this inprovencnt until the 
nechanics of the finances are known and arrangenents made to balance the 
accounts. The monies available in 1949 and later, ho said, arc unknown 
quantitics at this tino. He pointed out that funds available to the Comis- 
sion must be apportioned fairly among the various state districts and that this 
included Federal as woll as state money, and because Congress did not approp- 
riate Forest Highway Funds during its last session, it may bo nocessary to 
use state funds to replace thon, It appears now, he said, that work on the 
projoct could not be started for two years and could not be completed for 
seven yoars; also, that the proposed agrconent with tho city nust bo based 
on those premises. He oxpressed doubt that tho forn of agreement would be 
in shape for final approval by the Commission at its noxt moeting, in fact, 
he said, the Commission has not yet determined if it can go ahead with the 
project; howover, the Commission will endeavor to get a workable agreenent 
into shape for consideration at that time. The Engineor and the Chief Coun- 
sol wore thereupon instructed to sond to the Cormissioners one week before 
tho next nooting a tentative draft of a proposed agreenent. A copy of this 
draft is also to be given Mr. Bowes for his infornation with the understand- 
ing that it is unofficial. 


Chairman Benficld inquired as to what the city of Portland has 
done about acquiring right of way for the proposed traffic circle on Jeffer- 
son Streot, noar S, W. 19th Avenuo and was inforned by Mr. Bowes that the 
City Council is waiting for definite information fron tho State Highway Con- 
niission as to just what property tho state neods. The Enginccr was instruct- 
ed to furnish such information to the city within the next three days. 


Mr. A. R. Bowman headed a dcologation from Prineville which appeared 
before the Cormission rogarding the rerouting of the Crooked River Highway 
because of a now dan in Crooked River which the U. S. Reclanation Service 
proposes to construct near the- junction of this highway and the Crooked Rivor- 
Paulina Highway. Othors in the group wero: W. B. Morse, Stato Representative; 


Oct.21, *h7 


14257 


Mr. Shull also inquired if the basis of apportionment of cost bo- 
twoen tho county and the stato on signal installations could be adjustod on 
sono othor than a 50-50 basis. He pointed out that fron the county's stand- 
point the 50-50 basis is not always equitable and suggested consideration of 
cach case scparatoly and the apportionnent of the costs to the county and the 
state according to County Road and State Highway traffic volume. Chairnan 
Banficld explainod that the 50-50 basis has been the Commission's standard 
practice for sovoral nonths and tho Commission is not 4nclined to chango it; 
noreover, tho amount involved is not great and will not hurt any county. Mr. 
Shull statod bis approval of the policy end advised that ho would recomend 
to his Board acceptance of the Commission's offer with rospect to the install- 
ation of traffic signals on Canyon Road at Sylvan. 


Tho Chicf Counsel brought up for discussion and road aloud a draft 
of a proposed agreonont with the City of Portland covering the Sullivan Gulch 
Project. This nattor was discussed at considerable longth, during which Chair- 
nan Banficld stated that before the agrecnent could be offered to the othor 
partios concernod it would be nocessary to got the nechanics of the financial 
end straightoned ovt to see whethor or not the state would have onough noncy, 
both Federal Urban and statc, to warrant starting the project, it having been 
set up on tho basis of using Fodoral Urban money. It was his thought that it 
would require about scven and one-half years to corplete the project, two and 
one-half years of which would be consumed in preparation of plans and acquir- 
ing right of way, etc., and five years in construction on the basis that it 
would tako ono year to construct cach of the five units. He also nontioned 
that the agreemont should contain provision that the city shall naintain the 

verpass strocts, landscaped arcas and traffic lights, etc. 


With rospect to finances, Chairnan Banfield wished to know the 
anount of Federal Urban noney that would be available to this district each 
yoar and how much state noney would have to bet sct aside to match it. He 
also asked if the nochanics of the project could be worked out on a year-to 
year basis and advised that the Commission would want to know how long it 
would take before tho City of Portland would be in position to make good on 
its portion of the contract. Ho pointed out that this is the longest comit- 
mont over nade by any State Highway Commission, and, such being the case, 
every tien entcring into it should be thoroughly covered in writing botween 
the city and tho state so tho Commission can study each onc and know what ob- 
ligations it has to nake and what the obligations of the other parties are to 
be. It is of vital concern, he said, that tho Cormission know where tho nonoy 
is coming fron to financo the work, both Federal Aid or Urban and dtate funds. 
If the total funds availablo still come within the amount that would bo alloc- 
ated to this particular area, that is one thing; but if they do not, thon the 
Commission would have to sone moro figuring because it is not going to take 
noney away from sone other project for this one. As the rosult of the discus- 
sion the Enginoor and the Chief Counsel were instructed to investigate tho 
natter further, to work out details and to rcport back to the Cormission. 


Mr. Frank A. Bemis of Oakland, Orogon, appeared before the Cormis- 


sion regarding the proposed location of the Elkton-Suthcrlin Highway in Dodge 
Canyon. Mr. Boenis objected to the proposed route leaving the old route and 
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Tho Commission discussod with the Enginocr the bids recoived at 
the norning session for highway construction and unaninously approved the 
action theroon as was immodiatcly thoreafter publicly announced by Chairnan 
Banfiold, as follows: 


"Construction of a concrete bridge over tho North Powdor Rivcr 
on the North Powdor River County Road five nilos south of the town of 
North Powder, in Bekor and Union Counties, The Cormission roccived 
only one bid for this project, being that of EB. C, Hall Co., Portland, 
at $35,086.40. The bid has been rojocted, 


"Gardinor Section of the Oregon Coast Highway, in Douglas County. 
0. 72 mile-of. grade-and-bituminous macadan widening. The Cormission ro- 
ceived two bids for this work, the low one being that of Denton Construc- 
tion Co., Portland, at $98, 308, The othor was subnitted by R. & M. Con- 
struction Co., Contral Point, Orogon, at $108,071. The Cormission has 
awarded this contract to the low bidder, Denton Construction Co. 


"East Cottonwood Canyon Section of the Wasco-Heppner Secondary High- 
way ,-dm Gtlidem County: 5:22 miles of grading and roadbed topping. 
Gerald Miller, Prineville, submitted the low bid for this work in the 
anount of $85,350. Tho noxt low bid was submitted by tho Hoavy Hauling 
Co., Astoria, at $114,358. Thére were 14 higher bids. The Cormission 
has deferred the award of this contract pending oxecution of an agroc- 
nont with the Gillian County Court concerning the project. The Comnis- 
sion has referred all of the bids to tho Engincer with authority to 
award the contract to the low bidder, Gerald Millor, when the County 
Court has signed this agreencnt. 


"Installation of traffic signals at N. E. Prescott Strect, N. £. 
Columbia Boulevard, N. E. 105th Avenuc, and N, E. 112th Avenue, on tho 
Parkrose Section of the Colunbia River Highway, Multnomah County. The 
Cormission received only onc bid for this work, boing that of W. R. 
Grasle Co., Portland, at $10,850. The contract has been awarded to this 
biddor. 


"West Unit, Shecp Crock Hill Section of tho Little Sheep Creck 
Socondary Highway, in Wallowa County. 3.17 milos of grading and oil 
nat surfacing and furnishing crushed rock in stockpiles. J. C. Papin, 
Baker, submitted the low bid for this work in tho anount of $ 165,080. 
The next low, and only other, bid was submitted by Natt McDougall Co., 
Portlend, at $178,071.25. The Commission has refcrrod the bids to the 
Engineor with authority to award the contract to the low bidder, J. C. 
Pepin, when cortain conditions have been satisfied, including oxccution 
of an agreement by the County Court." 


Mr. W. H. Lynch, Division Enginoor and Mr. F. E. Andrews, Principa 
Highway Engineer, representing tho Public Roads Administration, cane bo- 
fore the Cormission at this timo regarding certain revisions in tho 
Forest Highway Progren. Mr. Lynch advised that, duc to a Linited Forcst 
Highway appropriation, increased construction costs, etc, it is highly 
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Otto Hoppes, laundrynan; Orville Yancey, rancher; Ervin Grines, rancher; 

L. E. Colos, Manager, Ochoco Irrigation District; Claude Dunhan, County 
Commissioner, all of Prinevillo, and Kennoth Sawyer, Chairnan, Agriculture 
Comitteo, Portland Chanbor of Cormerco; W. D. B. Dodson, Portland, Wash- 
ington, D. C. reprosentativo of tho Portland Chamber of Commerce; and 
Konnoth C. Miller, reprosonting tho S. P, & S. railroad, all of Portland. 
Mr. Bownan rocited bricfly the history of tho Crooked River Irrigation 
Projoct. Hc advisod that, under the original project, sufficient water was 
not provided to irrigate the land that was included in tho district, and as 
a result thoroof, the farmors couldn't pay their assessments, the District 
dcfaulted in its bonds, and the ranchors lost their nonoy. Tho bonds, ho 
said, wore rofinanced by the R. F. C, in 1933, and for the last 12 yoars 4 
now plan has boon studied, tho results of which will be ready to presont to 
Congress in about a nonth. 


Mr. Bowuan further stated that, according to the present plan, a 
portion of the state highway will be inundated, and, when tho natter first 
-camo up several yoars ago tho State Highway Engineer ostinated it would cost 
about $680,000 to rebuild it around the dam. The farners of the District, 
he said, are not in position to assume tho obligation and ho suggested theo 
following proposition to reliove then of thoir expense; that tho Crooked River 
Highway bo raraubed over a county road across Conbs Flat to a connection with 
tho Crooked Rivor-Paulina Highway near Davis Ranch, thence along this highway 
and an oxtension thereof using an old county road and a CCC road to a junction 
with tho Central Orogon Highway wost of Burns. Such routing, he said, would 
nake it possible for tho Cormission to abandon the present Crooked River High- 
way betwoon Prineville and the Central Oregon Highway Junction, and would save 
the Irrigation District the expense of rebuilding the highway around the dan. 
He explained that what they havo in nind is for tho state to tako over the 
Conbs Flat County Road “as is" and naintain it in its present condition until 
such tine as tho Cormission focls it should bo inproved on a pernanont basis, 
which will not cost tho state any more than it is now spending for naintenance 
on the present route, and the only oxtra expense to the state would be for 
gravoling of tho CCC road which is estinated to cost $30,000. Mr. Coles do- 
clarod that the Carbs Flat Road is now in as good condition as is the Crooked 
River Highway and gave as his thought that tho exchange of highways suggested 
by Mr. Bownan is vory fair. 


Tho Enginoor estinated the cost to rebuild the highway around the 
dan at $500,000 and mentioned an act now bofore Congress the purpose of which 
is to provide Fodcral funds to finance projects of this kind. He advised that 
he is not in position to give any figures on what it would cost to recondition 
tho road suggested by Mr. Bownan and that such information could not be ascer- 
tainod without an investigation. Chairman Banficld gave as his understanding 
that the dologetion is roquosting state highway funds in the anount of $500,000 
to subsidize thoir reclamation project in which tho State Highway Commission 
is not particularly interested. Ho advised that the Commission does not have 
the funds available, novertholess the nattor will be investigated by tho Engi- 
necr from oll angles and the Commission will make its final dccision as soon 
as his report on the subjoct has been annlyzed. 
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Fiscal Year 1943 and Previous Funds 


Project 42-Al, Warm Springs Highway, Grading 
Length 6.9 niles - $230,000, 00 


The Stato of Oregon has now assumed this obligation and it is 
recommended that tho project be cancelled. The reallocation of 
these funds will be provided in a future progran. 


Fiscal Yoar 1946 (First Postwar Yoar) 


Projoct 28-D, Colunbia River Highway, Grading, Bridgo and 
Railroad Overpass, Length 3.46 niles - $1,000,000.00 


Unit 1 of this project, covering the grading and draining fron 
the wosterly terminus oasterly to Dodson, is now under contract at a 
total probable cost of $948,000. The linited forest highway cash 
appropriation now available precludes increasing this authorization 
to finance a change necessitated by the now parking aroa ctc., recont- 
ly agreed upon, by tho State, Forest Service and Public Roads, in the 
vicinity of Wehkeena and Multnomah Falls. Accordingly tho State of 
Oregon has agroed to cooperate to the extent of $25,000.00 


Project 24-A2, North Santian Highway, Grading and Viaducts, 
Length 4.6 niles - $300,000.00 


The grading of this project is now financed with War Departnent 
and State funds. It is therefore requested that the $300,000 now 
approved to the project (2k-A2) be authorized for expenditure on other 
portions of this sane route as indicated below, so as to advance tho 
conpletion of the highway and thus make it available for use as a sub- 
stitute for the oxisting railroad and open the way for the Detroit Dan 
construction to proceed. Tho Interstate Commerce Commission will not 
Permit the abandonnent of the railroad until there is an adcquete high- 
way facility available to insure continuation of log haul in that area. 


(1) 24-B3, Unit 2, ch, Unit 1, Grading 


Length 3.190 niles $225 , 000.00 
(2) 2h-B5, Breitenbush Bridge 
Length 0.083 miles 75,000.00 


The total estimated cost of (1) above is $543,000 and of (2) is 
$244,000. The plan now proposed is to soon let the grading contract 
for (1) but advertise only the purchase of the steel for (2) s0 as tc 
insure its availability for erection next scason (1948). 


Tho additional funds necessary to carry out this plan have been 
or will be made available by the State of Orogon and/or the War Dopart- 
ment before the work is advertised. The inmodiate action contomplated 


(Con't) 
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desirable to modify the presently approved Forest Highway Prograns for Oregon 
for two of the fiscal years as follows: 


Delete from the fiscal yoar 1943 and previous fund program the grad- 
ing of the Warn Springs Highway through tho Mt. Hood Netional Forest fron 
the Wapinitia Junction to the Forest boundary, 6.9 miles im length, for 
which tho sun of $ 230,000 of Forest Highway Funds wero set up. This do- 
lotion is rocommonded, he said, bogauge tho Gtate of Oregon has assunod 
tho obligation and will finance the project with state monies. 


Fiscal yoar 1946 (First postwar year), Project 28-D, Columbia River 
Highway grading, bridge and railroad overpass construction, 3.46 niles 
in longth. Mr. Lynch advised that this improvorient is now under contract 
at a probable cost of $948,000, but because of tho revision at Multnonah 
Fells roccntly approved by the Highway Cormission, the Forest Service, and 
tho Public Roads Administration, an additional $25,000 is required which 
tho Highway Commission has already agrood, at this nooting, to contribute. 


North Santian Highway grading and viaducts, 4.6 miles in length, Pro- 
joct 24-A2, for which $300,000 has beon provided in tho present Forest 
Highway Progran for this work. Mr. Lynch pointed out that this project 
is now financed with War Department and state funds and suggested in vicw 
thereof that the $300,000 of Forost Highway Funds be oxpended for other 
work on the sane route. in.order.to advance completion of this highway and 
nakc it available as a substitute for tho oxisting railroad. The Inter- 
state Commerce Commission, ho said, will not pernit the abandonment of 
tho railroad until the highway is constructod to replaco it, and this 
transfor of funds will take carc of this situation and will make it poss- 
iblo for the Detroit Dan to proceed. He suggested the following transfer 
of such funds: $ 225,000 for grading Unit 2 and Unit 1, length 3.19 
niles, Project 24-B3, Ck; $75,000 for construction of a bridge ovor 
Breitenbush Crook, Project 24-B5. 


The Commission by unaninous vote approved such nodifications and 
thoroupon signod the following letter directed to the Chiof, Forest Servico, 
and Corriissioner of Public Roads, Washington, D. C., covering the nattor: 


486 Oregon General . Octobor 21, 1947 
Chiof, Forest Service, 

Commissioner of Public Roads, 

Washington, D. C. 

Dear Sirs: 

Tho linited forest highway appropriations, increased construction 
costs, etc., make it desirable to offect certain modifications in the 
presently approved forest highway prograns for Oregon fer two of tho 
fiscal years. It is accordingly recommended that the following rovi- 
sions be approved for the fiscal years as indicated. ; 

(Con't) 
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Department with a view of recommending a division botweon the Engincering 
ond tho Accounting Department functions. The Commission voted unaninously 
to employ the firm of Whitfield, Stratford and Compagy, Certified Public 
Accountants, Pacific Building, Portland, Oregon, to make such study. 


There being no further businoss to come befgre the Cormission at 
this time the moeting adjourned at 3:15 p.n. 
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by this progran letter is to insure that available forest highway funds 
be approved for use under the correct project designation. 


Very truly yours, 


/s/ W. H, Lynch 
W. BH, LYNCH 
Division Ingineer 


OREGON STATE HIGHWAY COMMISSION 


By [sf T. H. Banfield 
Chairnan 


By__/s/ A: W. Schaupp ~~ 


Cormissioner 


By [s/ Ben R. Chandler 


Cormissioner 


eRe 


The Commission discussed and signed a letter directed to Hon. 
Earl Snoll, Governor of the State of Oregon, requesting that the following 
persons who have now reached the retironont ago for state employees be re- 
tained in thoir present positions until Decerber 31,1948, such action boing 
in conformity with a decision of the Commission reached by unanimous vote 


at its provious necting: 


Clifford L. Gardiner 
Mark D. McCallister 


W. S. McChesney 
A. B. Kneass 


W. J. Minkiewitz 


Orrin A. Chase 
F. D. Eason 


Larbertus Heuperman 
Frank G. Hutchinson 


Hollis W. Libby 


Carl P. Richards 


E. A. Skelley 
C. C. Seoley 
W. A. Langille 


Right of Way Agent 

Right of Way Agent 

Right of Way Agent 

Real Estate Superintondent 
Clerk III 

Asst. Staff Engincer (CE IIT) 
Division Engineer (CE IV) 
Engineer Designor 5 (CE II) 
Engineer Designor (CE IT) 
Asst. Staff Engineer (CE IV) 
CE II 

Asst. Staff Engineer (CE ITI) 
District Maint. Supt. (CE II) 
Infornation Writer I 


Tho Commission also had under discussion *he employnent of an 
accounting firm to study the accounting activities of the State Highway 


Oct.21, *47 


i a yma Se 


EXHIBITS "A" THROUGH "R" 
Mimites of October 21 and 22, 1947 
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EXHIBIT "A" 
*'Minutes of October 21 and 22, 1947 


RESOLUZION 


WHEREAS, in connection with the further improvement of the 
highways hereinafter designated, it is and has been necessary to acquire 
property for right of way, quarry sites, gravel or other material sites, 
or sites for the storage of materials, as hereinafter more definitely 
set forth, and 


WHEREAS, as a result of negotiations carried on with the own- 
ers of the property required, options have been obtained, which options 
have been considered by the Commission, outlining the bases of settle- 
ment which have been egreed upon, and 


WHEREAS, it is the pe vars of the Commission that the said 
options should be approved and accepted, and/or the said reports be de- 
clared acceptable to the State Highway Commission as bases of settle- 
ment for the properties involved, and that the acquisition of the prop- 
erties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or 
bases of settlement, hereinafter enumerated be, and the same hereby are 
approved and accepted, and that the Attorney for the State Highway Com- 
mission be. and he hereby is instructed to complete the acquisition of 
the said properties and to take title thereto in the name of the State 
of Oregon. The said properties hereby ordered and authorized to be 
acquired are as follows: 


GARDINER SECTION, OREGON COAST HIGHWAY 
9149-A Gardiner Lumber Company 
Right of way 
Have deed $ $ 
402 sq. ft. 00.00 00,00 DeSouza 
JOHNS-GLENDALE JUNCTION SECTION, PACIFIC HIGHWAY 


14158- Cockrell, Charles M. and Lillian Anita Cockrell 
Gravel bar 


2 year lease - 10,000 cu. 
yd. gravel at 34 cu. yd 300.00 300,00 Haskin 


(Con't) . 
OCT e1 1947 


Sey ee 


AA LE WIS OEE AFL GME BN, Mate me da 3 ‘ aie ae ge ee 
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Exhibit "A" (Con't) 


ROSEBURG-DIXONVELLE SECTION, NORTH UMPQUA HIGHWAY 


13241-Youngs Bay Lumber Company 
Right of way 
Option expires 
March 29, 1948 


$ 
1,332 sq. ft, at 5f sq. ft. 66.60 66.60 Haskin 


13137-Zenor, Ben and Nina Zenor 
Right of way 


3,012 sq.ft. to be acquired by 

City of Roseburg 

Moving service station, pumps, 

island etc.- low bid (50%) 2,000.00 2,000.00 Norlin 


13269-Hodges, T. D. and Arline Hodges 
Right of way 


780 sq.ft. to be acquired by 

City of Roseburg 

Moving house and garage - low 

bid (50%) 2,800.00 2,800.00 . 


13148-Rand, Edwin and Adina Rand 
Right of way 


960 sq.ft. to be acquired by 

City of Roseburg 

Moving house and garage - low 

bid (50%) 1,225.00 1,225.00 ° 


13147-Deross, Charles A. 
Right of way 


880 sq.ft. to be acquired by 

City of Roseburg 

Moving house, 2 fruit trees, 

clothes line - low bid (50%) 1,295.00 1,295.00 ° 


(Con't) 
OCT 21 1947 


Exhibit "A" (Con't) 
JOHNS- GLENDALE JUNCTION SECTION, PACIFIC HIGHWAY (CON'T) 


14157-Condray, W. 0. 
Gravel bar 


00.00 Haskin 


2 year lease - gravel - 3 
cu. yd. for all taken 


12208-Smith, Chester A. 
Gravel pit 


Release - damages taking materials 
outside of property under condem- 
nation 60.00 60.00 Neuner 


JUDKINS POINT - GOSHEN SECTION, WILLAMETTE HIGHWAY 
12329 - Binns, C. M. 
Right of way 
Option expires 
April 3, 1948 
2.89 acres at $1,000.00 2,890.00 2,890.00 Parker 
Restricted access except approach on . 
westerly side et Station 290+00 
NOTI-WALTON SECTION, RICHARDSON-EUGENE HIGHWAY 
14080 - Hale,Farmer C. and Edith M. Hale, and Loris 
L. Hale and Myrtle E. Hale 
Stock pile site and easement 
Option expires 
March 11, 1948 


2.48 acres 00,00 00.00 McChesney 


State to fence and maintain 
stock pile site and haul road 


VENETA-FISHER SECTION, EUGENE-RICHARDSON HIGHWAY 
13944 - Crist, Sarah J. 

Maintenance site 
Option expires 
March 11, 1948 


1.38 acres at $250.00 


ocT21 194? 
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Exhibit "A" (Con't) 


TYEE-SUTHERLIN SECTION, ELKTON SUTHERLIN HIGHWAY (con'T) 


13954-Watts, Wayne R. and Catherime E. Wetts, and 
Guy G. Watts and Florence L. Watts 


Right of way 
(Con't) 
$ $ 
3.0 acres 00.00 
4.63 acres at $200 926.00 
1.0 acre at $400 400.00 
878 rods fence at $2 rod 1,756.00 
4 gates at $20 each 80.00 
rebuild barn lot fence 40.00 
Move sheepshed, machineshed, 
garage and barn extension- 
allowance 1,450.00 
Damage-6 acre prune orchard 
$400 acre - 10% 240.00 4,892.00 Haskins 
13951-McHugill, Geo. W. and Ada M. McHugill 
Right of way 
Option expires 
March 30, 1948 
0.87 acre 00.00 
2.0 acres at $200 400.00 
300 rods fence at $2 rod 600.00 
Allowance-move garage 425.00 
Damages-loss cultivated iand 275.00 1,700.00 : 


13789-A. Kobbe, A. 0., Roy D. Johnson, Floyd E. Hayes 
Right of way 
Option expires 
February 24, 1948 


0.96 acre at $100 96.00 
156 rods fence at $2 rod 312.00 
Gate 25.00 
Allowance-move house, barn 475.00 908.00 . 
13956-Hammond M. A. 
Right of way 
Option expires 
March 3, 1948 
1.06 acres at $23.58 25.00 
Allowance for moving garage 150.00 175.00 . 
Plus fencing-move 


(Con't) OCT.21.19.47 


Exhibit "A" (Con't) 


ROSEBURG-DIXONVILLE SECTION, NORTH UMPQUA HIGHWAY (CON'T) 


13136-Wolbert, Clifford 
Right of way 


702 sq.ft. to be acquired by 
the City of Roseburg 
Allowance - moving/remodelling $ $ 
machine shop (50%) 8,000.00 8,000.00 Norlin 


13135-Hammock, Helen J. Cardwell 
Right of way 
Option expires 
March 21, 1948 


476 sq.ft. to be acquired by 
the City of Roseburg 

Moving garage, and remodel, low 
bid (50%) 


13264-Lovelace, Ross C. and Alma M. Lovelace 
Right of way 
Option expires 
April 14, 1947 


4.564 acres at $500.00 2,282.00 
312 rods fence at $2 rod 624,00 
16 encor posts at $10 each 160.00 
Severance-5.12 acres value 

$2,540 - 50% 1,280.00 
Trees-grape arbor,bushes,etc. 574.00 
5 gates at $30 each 150.00 
Compromise-separating house, barn 630.00 
Compromise+location for moving house 800.00 


TYEE-SUTHERLIN SECTION, ELKTON-SUTHERLIN HIGHWAY 


13954-Watts, Wayne R. and Catherine E. Watts, and 
Guy G. Watts and Florence L. Watts 
Right of way 
Option expires 
March 30, 1948 
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Exhibit "A" (Con't) 


TYEE-SUTHERLIN SECTION, ELKTON-SUTHERLIN HIGHWAY (CON'T) 
13953-Johnson Roy D, and Lola M. Johnsog 

Right of way 

Option expires 

February 24, 1948 


0.16 acre at $100.00 16.00 
30 rods fence at $2.00 rod 60.00 
1 gate at $20.00 20.00 96.00 Haskin 
13958-Brownson, Carl W. and Myrtle A. Brownson 

Right of way 

Option expires 

March 2, 1948 


1.65 acres at $30.30 50.00 50.00 % 


13955-Hunt, Chas S. 
Right of way 
Option expires 
February 12, 1948 


| 


1.78 acres 00.00 00.00 “ 
Allowance-damages loss 
spring water 50.00 50.00 


13949-Higginbotham, Carl 
Right of way 
Option expires 
February 18, 1948 


2.79 acres 00.00 00.00 
110 rods fence at $2.00 rod 220.00 220.00 
13959-Whitehead, William D. and Mary B. Whitehead 
Right of way 
Option expires 
April 2, 1948 
4.21 acres 00,00 00.00 
2.0 acres at $100.00 200.00 200.00 - 
State to move fence 
(Con't) OCT 21 1947 


a acne edit heen catatonia ete etine 


Exhibit "A" (Con't) 


TYEE-SUTHERLIN SECTION, ELKTON-SUTHERLIN HIGHWAY (CON'T) 


13948-Higginbotham, D. C. and M. J. Higginbotham 
Right of way 

Option expires 

February 25, 1948 


0.69 acre at $100.00 69.00 
Allowance for apple tree 
and moving garage 170.00 
39 rods fence at $2.00 rod 78.00 317,00 Haskin 


13945-Pinkston, L, D. and Ida E. Pinkston, and 
Lura L. Deardorff 
Right of way 
Option expires 
February 25, 1948 


0.75 acre 00.00 
2.73 acres at $300.00 819.00 
4h6 rods fence at $2.00 rod 892.00 
Allowance-moving house, 

woodshed 550.00 
Allowance-moving pipe line; 

for cattle-guard, 3 gates 


$20 each 165.00 
Damage-5 acre at $300 or 
$1500 - 38% of $1500 570.00 2,996.00 . 


13947-Grubbe, Meredith and Vida V. Grubbe 
Right of way 

Option expires 

March 26, 1948 


0.84 acre 00.00 
0.85 acre at $100.00 85.00 
174 rods fence at $2.00 rod 340.00 425.00 ° 


13950-Hult, 0. N. and Olive N. Hult 
Right of way 


Option expires 
March 3, 1948 


2.14 acres at $14.01 


OCT21 1947 (con't) 


Exhibit "A" (Con't) 


CARLTON-CHEHALEM VALLEY SECTION, YAMHILL COUNTY ROAD (CON'T) 
13477-Roth, John H. and Wilma Roth Axtman (Con't) 


Right of way 
$ $ 
2.82 acres at $200.00 564.00 
178 rods fence at $2.00 rod 356,00 
2 gates at $20 each 40.00 
Filbert trees- 8 at $7 56.00 
Severance-10% of $5,000 500.00 1,516.00 Benson 


AMITY SECTION, PACIFIC HIGHWAY WEST 


13785-Gibb, John A. 
Slope easement 


Option Expires 
January 6, 1948 
(CORRECTION) 
2,700 sq.ft. at if sq.ft 108.06 
Allowance-fencing - 37.50 
Allowance-shrubbery 75.00 
Supervision moving build- 
ings 62.50 
Allowance-damage-change 
grade 67.00 


Moving 2 buildings-low bid 987.20 1,337.20 ‘ 
PREVIOUS REPORT 


Estimated cost moving 
building 750.00 


AMITY-HOPEWELL SECTION, BELLEVUE-HOPEWELL SECONDARY 
14028-Stumpf, Henry and Emma M. Stumpf 

Right of way 

Option expires 

April 15, 1948 


1.0 acre at $200.00 200.00 
0.9 acre at $75.00 67.50 
54 rods fence-new-fence $1.50 81.00 
2k rods fence to move at 
$1.00 2h .00 372.50 McChesney 
(Con't) 


OCT 21 1947 


Exhibit "A" (Con't) 


TYEE-SUTHERLIN SECTION, ELKTON-SUTHERLIN HIGHWAY (CON'T) 
13961-Hamilton, Joseph C, and Dora B. Hamilton 

Right of way 

Option expires 

April 8, 1948 


1.0 acre at $200.00 
0.40 acre at $150.00 
0.33 acre at $1,000.00(filbert) 
0.75 acre at $20.00 
Allowance-fruit trees, damage 
to orchard and front yard 
180 rods fence at $2 rod ‘ 
3 gates at $20 each : 1,480.00 Haskin 


CARLTON-CHEHALEM VALLEY SECTION, YAMHILL COUNTY ROAD 
13476-Hendricks, Florence 

Right of way 

Option expires 

February 24, 1948 


8.49 acres at $200.00 

4g] rods fence at $2.00 rod 

2 gates at $20.00 each . 

Severance-5% on $5600 value 3,000.00 Benson 


13475-Bosshardt, Jacob and Edith M. Bosshardt 
Right of way 
Option expires 
February 25, 1948 


3.93 acres at $150.00 589.50 
175 rods fence at $2.00 rod 350.00 
Severance-10% of $1190 value 119.00 2,056.50.” 


13477-Roth, John H. and Wilma Roth Axtman 
Right of way 
Option Expires 
March 29, 1948 


OCT 21 1947 


Exhibit "A" (Con't) 


LEBANON SECTION, SANTIAM HIGHWAY (CON'T) 


ee 


13361-Faller, Herbert A. and Violet Peller 


Right of way 
$ $ 
1,320 sq.ft, acquired by City 00,00 
of Lebanon 
Allowance-lieu moving/re- 
modeling porch 100,00 100.00 Norlin 
13362-Peters, William 
Right of way 
1,200 sq.ft. acquired by City 00.00 
of Lebanon 
Plus moving building-low 
bid 1,338.10 1,338.10 : 
13363-McDaniel, Alma 
Right of way 
1,320 sq.ft. acquired by City 00.00 
of Lebanon 
Allowance-lieu moving/re- 
modeling porch 100,00 109.00 ss 


13368-Andrews, J. 0. 
Right of way 


1,120 sq.ft. acquired by City 00.00 
of Lebanon 
Plus moving building-low bid 4,500.00 4,500.00 : 


13369-Kambak, C. 
Right of way 


2,440 sq.ft. acquired by City 00.00 


of Lebanon 
Plus moving buildings - low 
bid 1,300.00 1,300.00 ‘és 


(Con't) 


OCT 21 1947 


a a et sions 
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Exhibit "A" (Con't) 


AMITY-HOPEWELL SECTION, BELLEVUE-ROPEWELL SECONDARY (CON'T) 


14030-Wiswell, Will L.and Lillian V. Wiswell 
Right of way 
Option expires 
April 14, 1948 


0.01 acre at $200.00 


TIDEWATER SECTION, ALSEA HIGHWAY 
13029-A. Hoflich, Herman and Fleta A. Hoflich 
Permit and Easement 
Option expires 
February 25, 1948 


wf 


és - a 


0.07 acre (during period 
highway construction) 
removing gravel from 
the river 


+: 


12642-A. Anderson, Maurice and Esther Anderson 
Permit and easement 
Option expires 
February 25, 1948 


Land-(All lying between 
river and highway) --(¢dur- 
ing construction of 
highway)-removing gravel 
from the river 


LEBANON SECTION, SANTIAM HIGHWAY 
13359-Nichols, M. B. 
Right of way 


1,443 sq.ft. acquired by City 00.00 
of Lebanon 

Allowance-lieu moving/re- 
modeling porch 100,00 


(Con't) 


Exhibit "A" (Con't) 


LEBANON SECTION, SANTIAM HIGHWAY (CON'T) 
13358-Craig Grocery 
Right of way 


$ 
755 sq.ft. acquired by City 00,00 
of Lebanon 
Allowance-moving gas pump, 250.00 250.00 Norlin 
build canopy 


13372-Gill V. C. and Vadna Gill 
Right of way 


1,100 sq.ft. acquired by City 00.00 


of Lebanon 
Allowance-lieu moving build- 
ings 500.00 500.00 - 
13373-Mann ,Cherles F. 
Right of way 


1,650 sq.ft. acquired by City 00.00 
of Lebanon 
Moving buildings-low bid 4,000.00 4,000.00 ” 
13353-Wagner, B. H. and Veronica Wagner 
Right of way 


1,045 sq.ft. acquired by City 00.00 
of Lebanon 
Allowance-removal 5 locust 
trees 260.00 260.00 ss 


SWEET HOME SECTION, SANTIAM HIGHWAY 


13458-Long, Vivian Weddle,and G. E. Long, and 
Josiah M. Weddle, A. L. Weddle 
Right of way 
Option expires 
March 18, 1948 


1,723 sq.ft 3,000.00 3,000.00 Devers 
State to construct new 
sidewalk and curb 


- 


pees 


ne ee Se ee ‘ —_ 
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Exhibit "A" (Con't) 


LEBANON SECTION, SANTIAM HIGHWAY (CON'T) 
13349-Washburn, Fred and Nettie Washburn 
Right of way 


510 sq.ft. acquired by City 
of Lebanon 

Plus moving buildings-low 
bid 


13347-Carter, Samuel and Jane D. Carter 
Right of way 


600 sq.ft. acquired by City 
of Lebanon 

Plus moving buildings-low 
bid 


13339-Mary, Virena 
Right of way 


7,440 sq.ft. acquired by City 
of Lebanon 
Allowance-barn 


13357-Knodell G. C. 
Right of way 


550 sq.ft. acquired by City 
of Lebanon 
Allowance-removing and re- 
modeling gas station, 
garage 
13354-Hawes, Willian 
Right of way 


715 sq.ft. acquired by City 
of Lebanon 
Allowance-damages 
(Con't) 


OCT 21 1947 


00.00 


675.00 


00,00 


1,595.00 


00,00 


250.00 


675.00 


Norlin 


Exhibit "A" (Con't) 


ZIGZAG-RHODODENDRON" SECTION, MOUNT. HOOD HIGHWAY 


12342-Perkins, Gladys and Harry Perkins 
Right of way 
Option expires 


$ $ 
435 aq.ft. at 15% sq.ft. 65.25 65.25 Witt 
SUNDIAL-TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY 


11959-Haight, Estate J. R. 
Right of way 


oh ee rte 


0.09 acre 100.00 100.00 Parker 
Waiver of access 


11958-Kaphammer, J. C. 
Right of way 
Option expires 
April 10, 1948 


1.05 acres at $760.00 plus 800.00 
Allowance-moving shrubbery 
greenhouse, garage, wood- 
shed (wreck), replacing 
rockery, leveling, lawn, 
driveways, putting in side- 
walks, inconvenience 1,071.00 
Moving buildings, estimated 4,500.00 
Drilling 6 in. well estimated_ 450.00 6,821.00 * 
Waiver of access 


SMITH POINT-YOUNGS BAY BRIDGE SECTION, OREGON COAST HIGHWAY 


ee 


11320-Evans, Thos N. and Mildred 0. Evans 
Right of way 
Option expires 
April 8, 1948 


160 sq.ft. 00.00 
5-roém house moved back,cost 750.00 
250 yds,material moved at 
$1.00 yd., to make place 
for house 250.00 1,000,00 McChesney 


OCT21 1947 
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Exhibit "A" (Con't) 


SWEET HOME SECTION, SANTIAM HIGHWAY (con't) 
13497-Weddle, A. L. and Daisy V. Weddle 
Right of way 
Option expires 
March 18, 1948 


707 sq.ft. 
State to construct new 
sidewalk and curb 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY WEST 


10946-Kehrli, Rose 
Right of way 


1,944 sq.ft. at 354 sq.ft. 670.00 
(less) 
Dwelling-6-room house 3,830.00 


10121-Gong, Fred Jr., 
Right of way 


2,500 aq.ft. at 30f sq.ft. 750.00 
Dwelling-6-room house 3,250.00 


10161-Grigsby, Walter D. and Julia M. Grigsby 
Right of way 


10,000 sq.ft. (Lots 5,6, 
Blk.6) McMillen's at 
at 35¢ sq.ft. or $3500.00 
in exchange for 10,000 
sq.ft. in Lots 5,6, Blk. 
11, .to be conveyed to 
Grantors by the State 
($1600) - 00.00 


Building 35,000.00 
Estimated moving costs _ 6,000.00 


4 500.00 McCallister 


41,000.00 


14281 


Exhibit "A" (Con't) 


MIDDLE GROVE-CENTRAL HOWELL SECTION, SALEM-SILVERTON COUNTY ROAD (CON'T) 


13806-Goode, James F. and Edith May Goode (Con't) 
Right of way 
Option expires 
February 26, 1948 


$ 
Loss cherry trees, and lilac 125,00 


bush 

Damages-loss lawn, flower bed, 
and shrubbery 

State to rebuild approx. 300 200.00 475.00 Witt 
ft. driveway Benfield 


13807-Howe, Nellie 
Right of way 
Option expires 
February 26, 1948 


Approx. 1/5 acre at $500.00 100.00 
Damages-loss front yard, lawn 75.00 
25 rods woven wire fence at 


$1.50 per rod 37.50 
Allowance-cherry trees, bushes 
and shrubs 104.00 


Plus moving garage,estimated 100.00 416.50 " 


13810-Wade, Cora E.,Dilla M. Wade and 
Bessie Inez Marsh 
Right of way 
Option expires 
Mexch 11, 1948 


2,829 acres at $300.00 848.70 
190 rods new fence at $1.50 rod 285.00 
Severance-6.25 acres at $40 acre 250,00 1,383.70 Witt 


13611-Roth, William A, 
Right of way 
Option expires 
March 17, 1948 


1.076 acre at $350.00 376.60 
120 rods fence at $1.50 rod 180.00 
(Con't) 


OCT21 1947 


Exhibit "A" (Con't) 


NECANICUM RIVER-HUG POINT SECTION, OREGOW COAST EIGEW AY 


9928-Crown Zellerbach Corporation 
Right of way 
Have deed 
(CORRECTION) 


0.72 acre at $50.00 
17.80 acres at $50,00 less 
59.88 acres at $20.00 less 
100,000 feet scrub timber, 
$2.50 M 
173,875 feet fir, spruce, 
timber, $5.50 plus M 3,350.00 Witt 


ee ee 


Previous settlement: 


Price land approved 10/29/45 
Timber to be settled for after 
cruise, later 


TONGUE POINT SECTION, COLUMBIA RIVER HIGHWAY 


ee 


13680-Ranta, Fred and Maggie Ranta 
Right of way 
Option expires 
March 22, 1948 


4 550 sq.ft. . 1.00 McChesney 


9144-B Clatsop County 
Right of way 
Have deed 


5,250 sq.ft. 1.00 1.00 


MIDDLE GROVE-CENTRAL HOWELL SECTION, SALEM-SILVERTON COUNTY ROAD 
13806-Goode, James F. and Edith May Goode 

Right of way 

Option expires 

February 26, 1948 


Approx. 1/4 acre at $600.00 150.00 


ocTe1 1947 (con't) 


Exhibit’ "A" (Con't) 
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MIDDLE GROVE-CENTRAL HOWELL SECTION, SALEM-SILVERTON COUNTY ROAD (CON'T) 


13812-Roth, Henry E. and Verna Roth 
Right of way 
Option expires 
March 1€, 1948 


$ 
3.153 acres at $350.00 1,103.55 
136 rods fence at $1.50 
rod 204 .00 


14037-Gerber Elden L. 
Right of way 
Option expires 
March 18, 1948 


5.443 acres at $350.00 1,905.05 
255 rods fence at $1.50 
rod 382.50 
Severance-damages approx. 
8 acres 400.00 
13809-Storaasli, Tallef 0. et al 
Right of way 
Option expires 
April 8, 1948 
2.38 acres at $300.00 714.00 


35 rods fence at $1.50 rod 52.50 


OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY 
14059-Allmendinger, Fred, and William McKillop 
Right of way and slope easement 
Option expires 


March 29, 1948 
375 sq.ft. at $0.20 sq.ft. 75.00 
Cherry tree 17.50 


Slope Easement 


(Con't) 


Witt 
1,307.55 Benfield 


2,687.55 " 


766.50 Witt 


92.50 Benson 


ocTe21 1947 
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Exhibit "A" (Con't) 


MIDDLE GROVE-CENTRAL HOWELL SECTION, SALEM-SILVERTON COUNTY ROAD (con'T) 
13811-Roth, William A. (con't) 
Right of way 
Option expires 
March 17, 1948 


Cost building 2 cattle gates 


$100; 
Replacing drain tile, ditches 
$243.40 
Damage severance -85 acre at 
$10 acre-$850.00 1,193.40 1,750.00 Witt 


Benfield 


13804-Scofield, Roy S. and Geneva Scofield 
Right of way 
Option expires 
March 2, 1948 


1,670 sq.ft. 10.00 10.00 
plus fencing 


13801-Fletcher, Norman 
Right of way 

Option expires 

March 15, 1948 


393 sq.ft. at lf plus sq.ft. 4.00 
20 rods fence at $1.50 rod 30.00 34.00 3 
13802-Eisenbach, Edwin C. and Emma Eliza Eisenbach 
Right of way 


Option expires 
February 21, 1948 


52 sq.ft. at o¢ sq.ft. (plus) 


13605-Vanderbeck, Antoinette 
Right of way 
Option expires 
March 8, 1948 


2,673 sq.ft.at $0.004 less sq.ft. 10.00 10.00 _ 


oct 21 1947 one 
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Exhibit "A" (Con't) 


OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY (CON'T) 


14063-Eaton, Clarence Leslie 
Right of way 
Option expires 
April 7, 1948 


$ 
750 sq.ft. at 204 sq.ft. 150.00 
Allowance-moving ornamental 
picket fence, trees, bushes, 
loss concrete sidewalk etc. 277.00 427.00 Benson 


14068-Mueller, Charles H. and Myrtle D. Moller 
Right of way and slope easement 


Option expires 
April 13, 1948 
500 sq.ft. at 20¢ sq.ft. 100.00 
Allowance-filling, reseeding 
front yard 35.00 135.00 : 


Slope easement 


14163-Jones Kenneth B. and Lova M. Jones 
Right of way and slope easement 
Option expires 
April 15, 1948 


250 sq.ft. at 20¢ sq.ft. 50.00 
Allowance-fruit tree, loss 
lawn 25.00 75.00 2 


Slope easement 


14076-Bolton, H. A. and Verna C. Bolton 
Slope easement 


Allowance-top soil, seeding 
slope 15.00 15.00 i 
Benfield 
14057-Jones, Henry E. and Ellen Jones 
Right of way and slope easement 
Option expires 
April 13, 1948 


250 sq.ft. at 20¢ sq.ft. 50.00 
Allowance-trees, moving bulbs, 

shrubs, top soil and seeding 80.00 130,00 Benson 
Slope easement 


(con't) OCT g1 1947 
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Exhibit "A" (Con't) 


OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY (CON'T) 
14065-Glowack, Mike P. and Hattie C. Glowack 

Right of way and slope easement 

Option expires 

March 31, 1948 


250 sq.ft. at $0.20 sq.ft. 

Allowance-loss lawn, lilac 
bush, shrub, for topsoil 
and seeding 

Plus concrete steps 

Slope easement 


14064-Kayser, Wayne E. and Emma Kayser 
Right of way and easement 
Option expires 
April 7, 1948 


250 sq.ft. at 20¢ sq.ft. 
Lilac bush, fig, holly 
tree, seeding, easement 
slope, 30 sq.ft. concrete 
sidewalk, changing steps, 
(front porch) allowance 119.50 
10 foot slope easement 


14070-Quinn, Adele and Charlotte Quinn 
Right of way and easement 
Option expires 
April 7, 1948 


250 sq.ft. at 20f sq.ft. 
Allowance-4 rose bushes, 
seeding cut-bank of easement 


6 foot slope easement 


14075-Ruconich, William “ind Rieta Ruconich 
Right of way and easement 
Option expires 
April 7, 1948 


425 sq.ft. at 20¢ sq.ft. 
Reseeding cutbank slope 
Slope easement 


octe1 1947 (Cont) 
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Exhibit "A" (Con't) 


ELGIN- BOSWELL RANCH SECTION, WALLOWA LAKE HIGHWAY (CON'T) 


11421-Hug, Bernal D. 


Right of way 
Option expires 
March 8, 1948 
$ 
0.26 acre at $20.00 5.20 
Allowance-22 rods fence at 
$1 rod 22.00 27.20 Cozad 
11416-Hug, Mary, Daphine and Arlite Hug 
Right of way 
Option expires 
March 10, 1948 
0.15 acre at $150.00 22.50 
80 rods fence at $1.50 rod 120.00 
Allowance-moving and re- 
establishing garage, annex, 
cellar 150.00 292.50 " 
11413-Roulet, Rex C. 
Right of way and quarry 
Option expires 
March 7, 1948 
0.17 acre at $100.00 17.00 
36 rods fence at $1.50 rod 54.00 
4.55 acres at $100,000 ~ 455.00 526.00 _ 
State to fence quarry site 
11415-Golding, Flora 
Right of way 
Option expires 
March 8, 1948 
0.30 acres at $150.00 45.00 
0.60 acre at $25.00 15.00 


150 rods fencing at $2.00 rod 300.00 360.00 ” 
Plus moving garage, if necessary 


(Cont) 
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Exhibit "A" (Con't) 


OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY (CON'T) 
14058-A Borman, John and Matilda Borman 

Right of way and slope easement 

Option expires 

April 13, 1948 


250 sq.ft. at 20¢ sq.ft. 50.00 
Allowance-top soil, seeding 

lawn, moving hedge, drain 

tile, sump boxes 80,00 130.00 Benson 
Slope easement Benfield 


EAST DIAMOND LAKE-LOBERT SECTION, THE DALLES-CALIFORNIA HIGHWAY 
11908-E Klamath Indian Agency 
Gravel pit 


10.8 acres at $55.50 
Plus fencing, if necessary 


COTTONWOOD CANYON SECTION, WASCO HEPPNER HIGHWAY 


14079-Burres, J. S. 
Right of way and gravel 
pit site 
Option expires 
February 21, 1948 


1.12 acre at $22.52 plus (R/W) 25.00 
3.68 acres at $33.36 plus 125.00 150.00 Gardiner 


ELGIN-BOSWELL RANCH SECTION, WALLOWA LAKE HIGHWAY 
11414-Long, Carl and Rula Long 

Right of way 

Option expires 

March 5, 1948 


0.03 acre . ‘ 
0.01 acre x 00,00 Cozad 


ocTe1 1947 
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Exhibit "A"(Con't) 


ELGIN-BOSWELL RANCH SECTION, WALLOWA Y (CON'T) 
11417-Hug, Myron C. 
Right of way 
Option expires 
April 1, 1948 
$ $ 
1.23 acres at $150.00 per acre 184.50 
145 rods woven wire fence at 
$1.50 rod 217.50 
15 rods woven wire fence at 
$2 rod 30.00 
6 1/4 rods ornamental yard 
fence at $4.00 rod 25.00 
Allowance-large poplar tree, 
transplanting raspberries, 
moving garage 120.00 577.00 Cozad 
11423-McNab, Francis J. and Albert Henry McNab 
Right of way 
Option expires 
April 6, 1948 
1.07 acres at $25.00 26.75 
78 rods woven wire fence at 
$1.50 to move and rebuild 117.00 
0.23 acre at $100.00 23.00 
0.25 acre at $150.00 37.50 
8.53 acres at $25.00 213.25 
220 rods woven wire fence at 
$1.50 rod 330.00 
220 rods woven wire fence at 
$2.00 rod 440.00 1,187.50 " 
11420-Wade, Abner L. and Iris F. Wade 
Right of way 
Option expires 
April 6, 1948 
0.60 acre at $150.00 103.50 
0.69 acre at $25.00 17.25 
30 rods woven wire fence at 
$1.50 rod 45.00 
75 rods woven wire fence at 
$2.00 rod 150.00 
Allowance-stock guard 50.00 365.75 " 


(Con't) OoCcT 21 1947 
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Exhibit "A" (Con't) 


ELGIN-BOSWELL RANCH, WALLOW LAKE HIGHWAY (CON'T) 


12412-Miller, William EH. 


: Right of way 
Option expires 
¢ March 5, 1948 


0.20 acre at $150.00 
25 rods feacing at $1.50 


: rod 37.50 
‘ Allowance-removing and re- 
building stock guard 2.00 


142.50 Cozad 


11419-Witherspoon, J. E. 
Right of way 

Option expires 

March 8, 1948 


2.40 acres at $150.00 
165 rods fence at $1.50 rod 607.50 ss 


11418-Gilliam H. J. 
Right of way 
Option expires 

March 9, 1948 


0.44 acre at $150.00 66.00 
204 rods fence at $1.50 rod 306.00 
Allowance-removing and re- 

establishing garage 100,00 472.00 . 
11886-Wade, Francis H. 

Right of way 

Option expires 
April 5, 1948 


3.44 acres at $25.00 
346 rods woven wire fence 
at $1.50 per rod 519.00 605.00 - 


(Con't) 


OCT 21 1947 
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Exhibit "A" (Con't) 


CITY OF EUGENE SECTION, PACIFIC HIGHWAY 


11989-Patterson, Daisy and John B. Patterson 
Right of way and slope easement 
Option expires 
November 18, 1947 


$ $ 
720 sq.ft. at 50¢ sq.ft. 360.00 
Slope easement-300 sq.ft.at 9.00 
3¢ sq.ft. Collins 
Allowance-general allowance 150.00 519.00 Berry 
11990-Patterson, Daisy and John B. Patterson 
Right of way and slope easement 
Option expires 
November 18, 1947 
1,824 sq.ft. at 50¢ sq.ft. 912.00 
Allowance-trees - 8 at $50 each 400.00 
Slope easement-750 sq.ft. at 
3¢ sq.ft. 22.50 
Allowance-general damage 150.00 1,484.50 ° 


11442-Scharen, W. J. and Edna B. Scharen 
Right of way 
Option expires 
November 20, 1947 


1,076 sq.ft. at 50¢ sq.ft. 538.00 
Allowance for damages 100.00 
Moving dwelling, estimated at 3,000.00 3,638.00 . 


11986-Cornutt, A. W. and Julia Cormtt 
Right of way 
Option expires 
November 20, 1947 


1,060 sq.ft. at 50¢ sq.ft. 540.00 
Allowance-walk, concrete steps, 
porch railing 200.00 
Allowance damages 2,000.00 2,740.00 . 
(Con't) 
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Exhibit "A"(Con't) 


ELGIN-BOSWELL RANCH SECTION, WALLOW LAKE HIGHWAY (CON'T) 
11885-Wade, Francis L. 
Right of way 
Option expires 
April 6, 1948 


0.94 acre at $25.00 23.50 
60 rods woven wire fence at 
$2.50 rod 90.00 
Allowance-lieu 2 stock under- 
passes 1,000.00 
3.09 acres at $25.00 17.25 
346 rods woven wire fence at 
$1.50 rod 519.00 1,709.75 Cozad 


NORTH POWDER-BRIDGE APPROACH SECTION, NORTH POWDER RIVER HIGHWAY 


14005-Davis, Merton A. 
Right of way 
Option expires 
March 22, 1948 


0.15 acre at $25.00 3-75 

Allowance-removing and rebuilding 
35 rods woven wire fence at $1.50 
rod 


52.50 6.25. " 


14007-Davis John W. 
Material site 


2 year lease-2.86 acres 


14006-Hutchinson, Maude K. 
Right of way 

Option expires 

April 13, 1948 


0.27 acre at $25.00 . 
0.30 acre at $100.00 30.00 

80 rods woven wire fence ,move 

rebuild - at $1.50 rod 120.00 256.75 .” 
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Exhibit "A" (Con't) 


CITY OF EUGENE SECTION, PACIFIC HIGHWAY (CON'T) 
11985-Howard, R. P. and Helen P. Howard, and (Con't) 
Robert O. Davis and Elvira M, Davis 
Right of way 


$ $ 
Allowance, trees 80.00 
Allowance-general damages 200.00 1,000.00 Collins 


11987-Ketner, Ralph P. and Elde G. Ketner 
Right of way 
Option expires 
November 14, 1947 


792 sq.ft. at 50¢ eq.ft. 396.00 396.00 Collins 
State to replace concrete steps, Berry 
concrete walks, driveway 
approach etc. 


11988-Swormstedt, C. L. and Rose Swormstedt 
Right of way 
Option expires 
November 14, 1947 


480 sq.ft. at 50¢ sq.ft. 240.00 
Allowance-general damages 100.00 
Allowance-loss, moving shrubbery _ 40,00 380.00 
State to replace concrete 

sidewalk, steps, driveway etc. 


12007-Gullion, Anna W. 
Right of way and easement 
Have executed easement 


Allowance-moving chicken house 15.00 
10 fogt permanent slope easement 00.00 15.00 - 


12006-Gullion, Anna W. 
Right of way and easement 
Have executed easement 


85 
88 


Allowance-loss small trees 


10 foot slope easement 10.00 ” 


(Con'%) ocTey 1947 
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Exhibit "A" (Con't) 


CITY OF EUGENE SECTION, PACIFIC HIGHWAY = (€ON'T) 
11994-MacMasters, Allen and Pearl H, MacMasters 
Right of way 
Option expires 
November 22, 1947 


$ $ 
5,000 sq.ft. at 50¢ sq.ft. 2,500.00 
7-room dwelling 7,000.00 Collins 
Garage 500.00 10,000.00 Berry 


11999-Bull, M. M. and Emma F. Bull 
Right of way 

Option expires 

November 22, 1947 


157 sq.ft. at 50% sq.ft. 
Waiver of access 


11469-Metzger, Kate A. 
Right of way 
Option Expires 

October 2, 1947 


3,274 sq.ft. at 50¢ sq.ft. 1,637.00 McCallister 
5-room house 7,363.00 9,000.00 Collins 


11997-Gerdner, Helen A. and Wm. Ray Gardner 
Right of way 
Option expires 

November 27, 1947 


3,662 sq.ft. at 50¢ sq.ft. 
Dwelling 


11985-Howard, R. P. and Helen P. Howard, and 
Robert 0. Davis and Elvira M. Davis 
Right of way 
Option expires 
November 6, 1947 


1,440 sq.ft. at 50f sq.ft. 
(Con't) 
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EXHIBIT "Bl" 


Minutes of October 21 and 22, 1947 
RESOLUTION 


‘WHEREAS, by virtuc of the laws of the State of Oregon, the Stato 
Highway Commission is authorized and empowered to acquire by purchase, agrec- 
ment, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deomed necessary for 
rights of way, cither for original location or for widening, straightoning, 
or otherwiso changing already cstablished highways, whether within or without 
the corporate limits of citics and towns, together with rights of access 
from abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, quarry 
sites, gravel pits, storage sites. stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture of 
roadbuilding materials, approach or hauling roads, highway drainage, drein- 
age tunnels, maintenance of unobstructed view of any state highway so as to 
provide for tho safety of the traveling public, and/or for the culture of 
trees and the preservation of scenic places and other objects of attraction 
or scenic valuo adjacent to, along, or in close proximity to state highways 
or which may be conveniently reached from or by a public highway, or for 
tho development and maintenance of- parks, parking places, auto camps, camp 
sites, roadside developmont, recreational grounds or resorts, forost or 
tambered areas, or other places of attraction and scenic value, and/or for 
any other uso or purpose necessary or deemed necossary for carrying out the 
purposes of tho Oregon Highway Code, and/or for flight strips, airfields, 
access roads, public highways, or for any other purpose designated by the 
United States; and 
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WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and both necessary 
for the spocific and particular purposes hereinafter oxpressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Stato High-~- 
way Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and both necessary 
for the accomplishment of the purposes hereinafter expressly and specific- 
ally set forth, which said real properties and tho specific purposes for 
which the same are being acquired are described as follows: to wit: 


Real property owned by B. A. Kliks and Louise B Kliks, which 
property is located in the northwest quarter (NWE) of Section 26, 
Township 1 North, Range 3 East, W. M., Multnomah County, Oregon and 
is more particularly described on the attached shect and dosignated 
as Percel No. 1, and is further identified in the records of the High- 
way Commission as file R11902A, which property is being acquired for 
right of way purposes in connection with the Columbia River Highway; * 


OCT 21 1947 
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Exhibit "A" (Con't) 


CITY OF EUGENE SECTION, PACIFIC HIGHWAY (cow?) 
11996-Getting, Mabel E. and George Getting 

Right of way 

Option expires 

December 25, 1947 


3,000 sq.ft. at 50f sq.ft. 
Allowance-9-room house 


8695 -Lewis A. V. and Anna Lewis 
Right of way 
Option expires 
April 1, 1948 


1,668 sq.ft. at $1.50 sq.ft. 2,502. 

Damages 1 ‘ 

State to re-establish drive-ins, 
move electric sign, re-arrange Collins 
sprinkling system, shrubbery 450.00 3,952.00 


, 


OCT21 1947 


Exhibit "B1"(Con't) 


way Commission, is hereby authorized and empowered to make such stipulation, 
agreement, or admission in connection with any trial or court procedure 
connected with or prosecuted for the acquisition of said properties or 
interest therein as in his judgment may be for the best interests of the 
State, the State Highway Commission, and/or the defondant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission as of tho twenty-first day of October, 1947 


FOOINOTE: == ——~CS~S 


* The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file on the office of the 
State Highway Commission, Salem, being Resolution No. 86, under the 
heading “Real Property Condemnation Resolutions” and said descriptions 
by this reference are made a part of thie minute entry to the same 
extent as if copied in full horein.: 


OCT21 1947 
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Exhibit "Bl" (Con't) 


Real property owned by G. C. Sherlock and Gordon Dolan, which 
property is located in the southwest quarter (swt) of the southwest 
quarter (SWt) of Section 15, Township 35 South, Range 1 West, W. M., 
Jackson County, Oregon, and is more particularly described on the 
attached sheet and designated as Parcel No. 2, and is further identi- 
fied in the records of the Highway Commission as file R12476, which 
property is being acquired for right of way purposes in connection 
with the Crater Lake Highway. * 


2. That the Commission does hereby find and declare that each 
of the said described parcels of real property is. mecessary and acquisi- 
tion of the same by the State is required for the specific purposes here- 
inabove set forth, and the said properties are being acquired for the ex- 
press and specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is in- 
structed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of said 
real properties, and said Enginoer is further instructed to prepare and 
submit to the Legal Department necessary and adequate descriptiongof the 
seid real propertics, which said descriptions shall be available for the 
preparation of any deed or deeds or other instrument or instruments neces- 
sary to complete the acquisition of said property or properties, whether 
said propertios be acquired by purchase, donation, agreement, or by the 
exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for tho State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the owner or owners and/or 
with the tenants or persons in possession, if there be any, of said parcel 
or parcels of land with respect to the compensation to be paid for the taking 
of the samo and the damages, if any there be, and in the event that no satis- 
factory agreement or agreements can be reached then it is hereby further 
resolved that J. M. Devers, Assistant Attorney General and Chief Counsel for 
the State Highway Commission, be and he hereby is requested and authorised to 
commence and prosecute to a final determination such suit or action, or suits 
or actions, as may be necessary and eppropriate to acquire title to the said' 
parcels of real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condomnation or otherwise the 
said above described real properties, or either of them, or any interest 
therein, the said J. M. Devers, as Chicf Counsel for the Oregon State High- 
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Exhibit “Bo” (Con't) 


A parcel of land lying in the Matthew Patton D. L. C. No. 62 in 
Township 3 South, Range 3 West, W. M., Yamhill County, Oregon, and 
being a portion of the following described property: that tract of 
land which was conveyed by that certain deed to Elmer Sohrwoid and 
Edith Sohrweid recorded in Book 128, Page 839, of Yamhill County Record 
of Deeds; the said parcel being described as follows: 


Beginning at an iron pipe, said pipe being 753.37 fect south and 
2121.56 foet east of tho northwest corner of the Matthew Patton D. L. C. 
No. 62; thence North 21° 38' East a distance of 470 feet; thonce North 
31° 05' East a distance of 369.54 feet; thence east a distance of 250 
fect; thonce south a distance of 753.37 feet; thence west a distance of 
614.05 foet to the place of beginning, containing 7.80 acres 


2. That the State Highway Engineer be and he horoby is instructed 
and directed to make or cause to be made all survoys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department the necessary and an adequate description of the said real prop- 
erty, which said description shall be available for the preparation of any 
deed or deeds or other instrumont or instruments necessary to complete the 
acquisition of said property, whether said proporty be acquired by purchase, 
donation, agrcement, or by the exercise of the powor of eminent domain. 


3. . That J. M. Devers, Assistant Attorney General and Chief Coun- 
sel for tho State Highway Commission, be and he is. hereby requested, author- 
ized, and directed to attempt to agree with the owners and/or with the ten- 
ants or porsons in possession, if there be any, of said parcel of land with 
respect to the compensation to be paid for the taking of the samo and the 
damages, if any there be, and in the event that no satisfactory agreement or 
agreements can be reached then it is hereby further resolved that J. M. 
Devers, Assistant Attorney General and Chief Counsel for tho State Highway 
Commission, be and he hereby is requested and authorized to commence and 
prosecute to a final determination such suit or action as may be necessary 
and appropriate to acquire titlo to the said parcel of real proporty. 


4, That in the trial or prosecution of any action instituted for 
tho purpose of acquiring by condemnation or otherwise the said above describ- 
od real property, or any interost therein, the said J. M. Devers, as Chief 
Counsel for the Oregon State Highway Commission, is hereby authorized and 
empowered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the ac- 
quisition of said property or interest therein as in his judgment may be for 
the best interests of the Statc, the State Highway Commission, and/or the 
defendant property owners. 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the twenty-first day of October, 1947. 


OCT21 1947 


ocTe1 194? 


EXHIBIT "Bo" 
Minutes of October 21 and 22, 1947 


“RESOLUTION 


WHEREAS, by virtue of the laws of tho State of Oregon, the State 
Highway Commission is authorized and empowored to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real prop- 
orty and/or any right or interest thorein necessary or deemed necessary for 
rights of way, cither for original location or for widening, straightening, 
or otherwise changing alroady established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
aubtting property thereto, and/or for shops, equipment sheds, office puildings, 
maintenance sites, patrolmon accommodations, snow fences, querry sites, gravel 
pits, storage sites, stockpile sites, woighing stations, broadcasting stations, 
endfor for appropriation, acquisition or manufacture of roadbuilding maturi- 
als, approach or hauling roads, highway drainage, drainage tunnels, maintonance 
of unobstructed view of any state highway so as to provide for the safety of 
the traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objocts of attraction or scenic value adjacent to, 
along, or in close proximity to state highways or which may be convenicntly 
reached from or by a public highway, hi for the developmont and maintenance 
of parks, parking places, auto camps, cap sites, roadside development, recre- 
ational grounds or resorts, forest or timbered areas, or othor places of at- 
traction and scenic valuo, and/or for any other use or purpose necessary or 
deomed necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or for 
any other purpose designated by the United States; and 


WHEREAS, tho Carlton-Chehalem Valley County Road in Yamhill County, 
State of Oregon,is a county road which has been designated and classified as 
a foderal aid sccondary highway and as such is qualified for improvenent with 
state, federal, and county funds; and 


WHEREAS, said highway is now being improved pursuant to a coopera~ 
tive agreomont or arrangement betwoen the United States Government, the State 


of Oregon, and Yamhill County; and 


WHEREAS, tho real property hereinafter described is necessary for 
the purpose of procuring roadbuilding materials therefrom for use in connoec- 
tion with the contemplated and proposed improvement of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Stato High- 
way Commission as follows: 


1. That the Commission docs hereby find and declare that the parcel 
of real property hereinafter described, which real property is owned by Elmer 
Sohrwoid and Edith Sohrwoid, husband and wife, is necessary for tho purposes 
herinabove expressly and specifically set forth, which said real property is 


described as follows, to wit: 
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Exhibit "B3" (Con't) 


6 Wost, W. M. Douglas County, Orogon, and is more particularly describ- 
ed on tho attached shocts and designated as Parcel No. 1, and is furthor 
idontifiod in the records of tho Highway Commission as file R 13957, 
which proporty is being acquirod for right of way purposes in connec- 
tion with tho Elkton-Sutherlin Highway; * 


Real property owned by Frank A. Bomis, which property is located 
in tho wost half (WS) of the northwost quarter (NW;) of Soction ll, 
Township 25 South, Range 6 Wost, W. M., and in tho northwest quarter 
(NWE) of Soction 11 Township 25 South, Range 6 Wost, W. M., Douglas 
County, Oregon and is moro particularly described on the attached 
sheots and designated as Parcels Nos. 2 cnd 3, and is further identi- 
fied in the records of tho Highway Commission as file R 13960, which 
property is being acquired for right of way purposes in connoction 
with tho Elkton-Suthorlin Highway; * 


Real property owned by Weyorhaouser Timber Company, which property 
is locatod in the south half (S$) of the southwest quartor (SWi) of 
Section 1, Township 38 South, Rengo 7 East, W. M., Klamath County, 
Oregon, and is moro particularly doscribed on the attached shects and 
dosignated as Parcol No. 4, and is further identified in the records 
of the Highway Commission as file R 14082, which property is being ac- 
quired for tho purpose of acquiring roadbuilding materials therefrom 
for use in connection with the Klamath Lake Highway. * 


2. That the Commission doos heroby find and declare that each of 
tho said described parcels of real property is nocossary and acquisition of 
the same by the State is required for tho specific purposes hereinabove set 
forth, and the said properties are boing acquired for the oxpress and speci- 
fic purposes in this resolution sect forth. 


3. That the State Highway Enginoor be and he hereby is instructed 
and directed to make or cause to be made all surveys nocessary in connec- 
tion with the determination, description, and acquisition of gaid real prop- 
ertios, and said Enginoer is further instructed to prepare and submit to the 
Logal Department necessary and adcquate descriptions of the said real prop- 
erties, which said doscriptions shall bo available for the preparation of 
any dood or deods or other instrument or instruments necessary to complete 
the acquisition of said property or properties, whether said propertics be 
acquired by purchase, donation, agreement, or by tho oxercise of the powor 
of ominent domain. 


k. That J. M. Devers, Assistant Attorney Gonoral and Chicf Counsel 
for the State Highway Commission, be and he is horeby requested, authorized, 
and directed to attempt to agree with the owner or ownors and/or with the 
tenants or persons in possession, if there be any, of said parcel or parcels 
of land with respect to the compensation to bo paid for tho taking of the 
same and the damages, if any there be,and in the event that no satisfactory 
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EXHIBIT "B3" 


Minutes of October 21 and 22, 1947 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowored te acquire by purchaso, 
agreoment, donation, or by tho exercise of the powor of eminont domain real 
property and/or any right or intorost thoroip necessary or deemed necessary 
for rights of way, cithor for original location or for widoning, straighten- 
ing, or otherwise changing already established highways, whother within or 
without the corporate limits of citics and towns, togother with rights of 
accoss from abutting property theroto, and/or for shops, equipment sheds, 
offico buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing stations, 
broadcasting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnols, maintenance of unobstructed view of my state highway so 
as to provide for the safoty of the travelling public, and/or for the cul- 
ture of trees and the preservation of scenic places and othor objects of 
attraction or scenic value edjacont to, along, or in close proximity to 
stato highways or which may be conveniontly roached from or by & public 
highway, and/or for the development and maintenance of parks, parking places, 
auto camps, camp sites, roadside developmont, recreational grounds or resorts, 
forost or timbored areas, or othor places of attraction and scenic valuo, 
and/or for any other use or purpose necessary or deomed necessary for carry- 
ing out the purposes of the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways or for any othor purpose designated 
by the United States; and 


WHEREAS, it is tho judgment of the Highway Commission that the 
tracts or parcels of land heroinafter described are each and all necessary 
for tho specific and particular purposes hereinafter expressly set forth; 


0 AT Ae A EY 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 


Sa 


Pais fae AML AA 


1. That the Commission docs hereby find and declare that the 
parcels of real property heroinefter doscribed are each and all necessary 
for the accomplishment of tho purposes horeinefter oxpressly and specific- 
ally sct forth, which said roal properties and the specific purposes for - 
which tho samo are being acquired are described as follows, to wit: 


Real property owned by Ralph P. Getchell and Stella Getchell, 
husband and wife, which proporty is located in the southwest quartor 
(Swi) of Section 34, Township 24 South, Range 6 West, and the east 
half (£3) of tho northwost quarter (we) and the southwost quartor (swe) 
of tho northeast quarter (NEL) of Section 3, Township 25 South, Range 


ocTe] 1947 


: 
; 
' 
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EXHIBIT "Bi" 
Minutes of Octobor 21 and 22, 1947 


RESOLUTION 


WHEREAS, by virtuo of the laws of the State of Orogon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
nont, donation, or by the exorciso of the powor of ominent domain real prop- 
erty and/or any right or intcrost thorein necessary or deemod necessary for 
rights of way, cithor for original location or for widening, straightoning, 
or otherwise changing already established highways, whothor within or without 
the corporate linits of cities and towns, together with rights of access fron 
abutting property thereto, and/or for shops, equipment sheds, officc build- 
ings, maintonance sites, patrolmen accommodations, snow fonces, quarry sites, 
gravel pits, storago sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for appropriation, acquisition or manufacture of roadbuild- 
ing materials, approach or hauling roads, highway drainege, drainage tunncls, 
meintonanco of unobstructed viow of any state highway so as to provide for 
the safety of the travoling public, and/or for tho culture of trees and tho 
prosorvation of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close proximity to state highways or which may be 
conveniontly reached from or by a public highway, and/or for the development 
and maintonance of parks, parking places, auto camps, camp sitos, roadside 
dovelopnont, recroational grounds or rosorts, forost or timbered areas, or 
other places of attraction and scenic valuo, and/or for any other use or 
purpose necessary or deomed nocessary for carrying out the purposes of the 
Oregon Highway Code, and/or for flight strips, airficlds, access roads, 
public highways, or for any other purposo designated by the United States; 
and 


WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land horoinafter described is necossary for right of way 
purposes in connection with the Sunsot Highway; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. That the Commission does hereby find and declare that the par- 
col of real property horoinafter described, which property is owned by Mary 
H. Ross and Anna M. Algeshoimer, is necessary for the accomplishnont of tho 
purposes horoinabove expressly and spocifically sct forth, which said rcal 
property is describod as follows, to wit: 


Tho following doscribod property, known as Tax Lot 49, in tho 
County of Multnomah and State of Orcgon, to wit: 


Boginning at an iron pipe at the intersection of the contcr lin 
of the Canyon Road and the center line of the Scholls Ferry Road at 
the town of Zion; thonce south 179 foot tracing tho centcor linc of 


OCT 2) 1947 
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Exhibit "B3" (Con't) 


agreement or agreenonts can be reached then it is hereby further resolved 
that J. M. Devers, Assistant Attorney Gonoral and Chiof Counsel for the 
State Highway Cormission, be and he horoby is requested and authorized to 
commenco and prosecute to 4 final dotermination such suit or action, or 
suits or actions, as may be necessary and apprepriate to acquirc titlo to 
the said parcels of real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condormation or othorwiso the 
said above doscribod real propertics, or any of thom, or any intcrost thcere- 
in, the said J. M. Dovers, as Chief Counsel for tho Oregon State Highway 
Cormission, is horoby authorized and empowered to make such stipulation, 
agreonmont, or admission in connection with any trial or court procodure 
connected with or prosecuted for the acquisition of said propertics or 
interest thoroin as in his judgnent may be for the best intorests of the 
State, the Stato Highway Commission, ana/or tho defondant property Owners. 


ed in full in the minutos and 


6. Thet this resolution be enter 
-first day of October, 1947. 


rocords of this Commission as of the twonty 


serene TE 
FOOTNOTE: 

* The names of the proporty owners and the dotailed description of 
the respective parcels of real property montioned in this resolution are 
attachod to the original resolution on file in tho office of the State 
Highway Commission, Salon, being Resolution No. 87, undor the heading "Real 
Property Condommation Rosolutions" and said descriptions by this refcronce 
aro mado a part of this ninuto entry to the sano extent as if copied in 


full herein. 
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EXHIBIT "Cc" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, the State Highway Commission, after duc deliberation 
has found it advisable and expedicont to transfer Federal Aid funds 
allocated to the Forest Boundary-Taylor Creek grading project and to the 
Forest Boundary-Jones Ranch surfacing project on the Ochoco Highway, 
Wheelor County, in the Foderal Aid Postwar progran, to the grading of the 
Wapinitia Junction-Forest Boundary Section of the Warm Springs Highway, 
Wasco County, formerly a Forest Highway project in the postwar progran, and 


WHEREAS, said transfer is only for the purpose of expediting 
projects and sccuring the highest utility of available Federal funds, and 
was not for the purpose of deleting projects or otherwise changing the 
Federal Aid postwar progran, 


NOW, THEREFORE, be it resolved by the Commission, all members 
boing presont and voting affirmatively, as follows: 


1. That any transfor of Federal funds from one project to 
another project on the Federal Aid postwar program be and the sano shall 
bo considered as a mere loan of funds to oxpedite construction, and shall 
not in any way be construed as a delotion or climination of the project 
from which said funds were transforred, and 


2. That as soon as further Federal funds are available and the 
construction of a given section can and should be undertaken, the Federal 
funds becoming available shall be restored or allocated to the original 
project and said project carried on to completion in conformity with the 
Federal Aid postwar progran. 


The Secretery is instructed to place this Resolution in the 
Minutes of the Commission as of October 21, 1947. 


OCT 21 1947 
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Exhibit "Bk" (Con't) 


Scholls Ferry Road to a stone; thence South 74° 38' West 203.1 feet 

to a point in said road; thence South 46° 4! West 109.4 feet to an 

iron pipe in said road; thence North 7° 33’ West 392.17 feet to an 

iron pipe in the Canyon Road; thence South 58° 49' East 154.5 feet 

to a point in said Canyon Read; thence east 194 feet to an iron pipe, 
the place of beginning, being part of the Donation Land Claim of N. B. 
Jones in Section 6 in Township 1 South of Range 1 East of the Willamette 
Meridian; containing 2.10 acres, more or less, including 1.1 acres, 

more or less, now within the right of way linits of Canyon Road and 


Scholls Ferry Road. 


2. That the Commission does hereby find and declare that the said 


described parcel of real property is necessary and acquisition of the same by 
the State is required for the specific purposes hereinabove set forth, and 
the said property is being acquired for the express and specific purposes in 


this resolution set forth. 


3. That the State Highway Engineer be and he hercby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of gaid real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of the said real property, which 
gaid description shall be available for the proparation of any deed or deeds 
or othor instrument or instruments necessary to complete the acquisition of 
said proporty, whother said property be acquired by purchase, donation, agree~- 
ment, or by the exercise of the power of eminent domain. 

4. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
end directed to attempt to agree with the owners and/or with the tenants or 
persons in possession, if there be any, of said parcel of land with respect 
to the compensation to be paid for the taking of the same and the damages, if 
any there be, and in the event that no satisfactory agreement or agreenents 
can be reached then it is hereby further resolved that J. M. Devers, Assistant 
Attorney Genoral and Chief Counsel for the State Highway Commission, be and he 
heroby is requested and authorized to commence and prosecute to 4 final deter- 
mination such suit or action as may be necessary and appropriate to acquire 
title to the said parcel of real property. 

5. That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above describ- 
ed real property, or any interest therein, the said J. M. Devers, as Chief 
Counsel for the Oregon State Highway Commission, is hereby authorized and em- 
powered to make such stipulation, agreemont, or admission in connection with 

rocedure connected with or prosecuted for the -cquisition 


any trial or court p 
of said property or interest therein as in his judgment may be for the best 
ion,and/or the defendant 


interests of the State, the State Highway Cormiss 
property owners. 
6. That this resolution be entered in full in the minutos and 
_records of this Commission as of the twenty-first day of October, 1947. 


_—— 
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EXHIBIT "E" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there has been, by the State Highway Commission, apportioned to the 
City of Umatilla, for disbursement during the calendar year 1945 for street 
purposes as provided in said law, the sum of $517.17; 


AND, WHEREAS, said City has, by appropriate action evidenced by 
resolution, certified copies of which have been filed with the State Highway 
Commission, conforned to and complied with the requirements of said law so 
as to qualify said City for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission docs hereby approve for con- 
struction, improvement, or maintenance with the fund above specified the 
following streets in said City: 


Umatilla - "K" Street, from 3rd to lst Street; "I" Street from lst 
to Water Street; "G" Street from 4th to 3rd Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by said City, hereby 
are approved. 


3. That the action taken by said City, as evidenced by appropriate 
resolutions adopted and thereafter filed with the State Highway Commission, 
shall be and is deemed an appropriate and proper conformance with the re- 
quirements of said law by said City, so as to qualify said City to receive 
and use the funds to it apportioned. 


kh. That Resolutions Forms 1 and 2 adopted by the City on October 
1,1945 and approved by the Highway Commission on February 25, 1946 shall be 
canceled, in accordance with ‘the request of the City on file in the records 
of the Stato Highway Department, and Resolution Forns 1 and 2 hereby approv- 
ed be substituted therefor. 


5. That upon entry of this resolution in the ninutes and records 
of the Highway Commission, the Secretary shall thereafter mail to the proper 
officer in said City a duly certified copy of the resolutions adopted by the 
City, together with a copy of the resolution approving the plans submitted 
by said City. 


6. This resolution shall be entered in the minutes and records of 
the State Highway Commission as of the 2lst day of October, 1947. 


) oo re ocTe1 1947 
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EXHIBIT "D" 
RESOLUTION 


WHEREAS, under the provisions of Title 


several countics; and 


WHEREAS, the State Highway Cormission, 
Malheur County Court of the State of Oregon, has 
hereinafter naned, and it is the purpose of the 
regularly designate and adopt said highway as 4 


visions of said acts; 


approximately 0.6 mile in length. 


Section 115. 


and to the County Clerk of Malheur County duly 


OCT 21 1947 


Minutes of October 21 and 22, 1947 


—— 


100 0.C.L.A. and in particu- 
the State Highway Commission, 
ourts of the several counties 


of tho State, is authorized and empowered to select, locate, and designate a 


by mutual agreement with the 
selected the road or highway 
Commission to officially and 
highway to constitute, to- 


gether with other highways heretofore adopted and/or which may hereafter fron 
tine to time be added, the systen of secondary state highways under the pro- 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 


way Cormission, all nerbers being present and affirmatively voting and par- 


ticipating, as follows: 


1. That the following described county road in Malheur County be 
and the said county road hereby is selected, designated, established, adopted 
and approved as a secondary state highway and shall be and hereby is desig- 
nated as a part of the secondary state highway systen, to wit: 


An Extension of the Adrian-Caldwell Secondary State Highway No. 454: 


Beginning at a point on the Oregon-Idaho State Line at the 
quarter section corner common to Sections 31 and 6, T's. 21 and 22 S., 
R. 47 E., W. M.; thence southerly along the Oregon Idaho State Line 
approxinately 0.6 nile to a junction with the county road in Canyon 
County, Idaho, approxinately 0.1 mile north of the Snake River; being 


2. That the said highway shall be and hereby is qualified for 
improvorent under the provisions -f said Title 100 0.C.L.A., Subsection 36, 


3. That this resolution be entered in the minutes of the neeting 
of the Highway Commission of October 21, 1947, and that the Secretary be 
end he heroby is instructed to deliver to the County Court of Malheur County 


certified copies thereof. 
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EXHIBIT "G" 
Minutes of October 21 and 22, 1947 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon laws 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 1946 for street purposes as provided in said law, the several sums 
or amounts set opposite the names of the respective cities or towns: 


Umtilia----------------- 555.74 


AND, WHEREAS, each of said cities and/or towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof ; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED os follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities and/or towns: 


Scotts Mills - Grand View Avenue, from 3rd Street to 6th Street 

Umatilla - "K" Street from 3rd Street to lst Street; "I" Street 
from lst Street to Water Street; "G" Street from 4th Street to 
3rd Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed an 
appropriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify cach to receive and use the 
funds to them apportioned. 


hk. That Resolution Forms 1 and 2 adopted by the City of Umatille 
on June 3, 1946, and approved by the State Highway Commission on September 
23, 1946, shall be canceled, in accordance with the request of the City of 
Umatilla on file in the records of the State Highway Department, and Resolu- 
tion Forms 1 and 2 hereby approved be substituted therefor, 


5. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 
in each of gaid cities and/or towns a duly certified copy of the resolution 
or resolutions adopted by the city together with a copy of the resolution 
approving the plans submitted by the city. 


6. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the elst day of October, 1947. 


oct21 1947 
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EXHIBIT "F" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, thore has been by the Oregon State Highway Cormission apportioned to 
the city heroinafter named for disbursement during the calendar yoar 1946 for 
street purposes 2s provided in said law the sum or amount set opposite the 


name of said city: 


Pater G Ksndsesdasacensectas Leus-ss—sennennene $1,144.53 


AND, WHEREAS, said city has, by appropriate action evidenced by 
resolution or other official instrument, certified copies of which have been 
filod with the Comission, conforned to and complied with the requirenents of 
snid law so as to qualify said city for the benefits thereof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as foilows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvenent, or naintenanco with the funds above specified, the 
following streets in the following nemod city: 


Powors - Spruce Street, Poplar Street, Sccond Avenue, Fourth Avenue, 
Birch Street, Avenue"A", Avonuc "B", Avenue "C", Avenue "G" 


2. That the typo, plan and character of improvenent proposed in 
the resolutions filed with the State Highway Commission by the above named 
city hereby are approved. 


3. That the action taken by said city as evidenced by appropriate 
resolutions adopted and thereafter filed with the State Highway Commission, 
shall be and is deemed an appropriate and proper conformance with the require- 
ments of said law by said city so as to qualify said city to receive and use 
the funds apportioned to said city. 


4. That upon entry of this resolution in the minutes and records 
of the Highway Cormission, the Secretary shall thereafter mail to the proper 
officer in said city a duly certified copy of the resolutions adopted by the 
city together with a copy of the resolution approving the plans subnitted by 
the city. 


5. This resolution shall be entered in the ninutes end records of 
the State Highway Commission as of the Dist day of October, 1947. 
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Street from North Yamhill to R. R., West Jefferson Street from North 
Yamhill to R. R., East Jefferson Street from 3rd to 4th Street, West 
Madison Street from Yamhill to R. R., West Monroe Street from Yamhill 
Street to Scott Street, West Monroe Street from Yamhill to Kutch 
Street, West Monroe from Kutch to R, R,, East Monroe from R. R. to 
2nd Street, East Monroe from 2nd to east end, West Grant from Cunning- 
ham to Yamhill Street, West Grant from Yamhill to Pine Street, West 
Washington from Kutch to Pine Street, West Harrison fron Pine to Yan- 
hill Street, East Harrison from 3rd to 6th Street, West Taft fron 
Pine to Kutch Street, West Polk from R. R. to Park Street, East Polk 
from R. R. to 3rd Street, East Madison from North end to North 3rd 
Street 


Creswell - Oregon Avenue from Front Street west to city limits; lst and 
end, "C" and "D" Streets south of Oregon Avenue; 5th Street north of 
Oregon Avenue to city limites; "A" Street from 4th to 6th Streets; 
6th Street north to Scott Street; Scarbrough Street, 5th to 6th 
Street; 4th Street, "A" Street to Oregon Street 


Eastside - First Avenue from "B" Street to Fink Street, Third Avenue 
from "D" Street to "E" Street 


Echo - Dupont Street from Bridge Street to Buckley Street, Bonanza 
Street from Bridge Street to Buckley Street, Buckley Street fron 
Dupont Street east three blocks to Union Pacific Railway Station 
Grounds westerly boundary line 


4paldi - Harris Street from Bishop Street to Garibaldi Street, Wash- 
ington Street from Bishop Street to Garibaldi Street, Large Street 
from Bishop Street to Garibaldi Street, Hill Street from Bishop 
Street to Pine Street, Main Street from Bishop Street to Pine Street, 
Pine Street from Main Street to Large Street 


Harrisburg - Territorial Street between 0.E.R.R. and S.P.R.R. and be- 
tween 7th Street and east city limits, 6th Street from La Salle 
Street south to city limits, 4th Street between Territorial Street 
and LaSalle Street 


Huntington - Third Street West, Second Street West, First Street West, 
Lincoln Street, First Street East, Second Street East, Third Street 
East, Fifth Street East, Adams Street, Jefferson Street, Madison 
Street, Monroe Street, Fulton Street 


John Day - North First Street, Hall Street, Burch Street, Brent Drive 
between Maple and Oak, Cottonwood Street between Church Street and 
Bridge Street, North Canyon Street 


OcT21] 1947 
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EXHIBIT "H" 


Minutes of October 21 and 22, 1947 


RESOLUTIONS 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter named for disbursement during the calen- 
der year 1947 for street purposes as provided in said law, the several suns 
or amounts set opposite the nanes of tke respective cities or towns: 


ieee Res ee SO 
Smee «=< ++ = = = 5-92 © ~ =e oe 
Santteaton = = = - + oe - oe we’. s = 


i ee Sew oe ew ee Se eS 
a en ee i es aha 


AND, WHEREAS, each of shid cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified 
copies of which have been filed with the State Highway Cormission, conforned 
to and complied with the requirements of said law so as to qualify each for 


the benmafits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Carlton - West Main Street fron Yemhill to Cunninghan Street, 
Cunninghan Street fron Main to Grant Street, Carr Street fron 
Main to Grant Strect, N. Scott Street from Main to Monroe 
Stroet, S. Scott Street from Main Street to Grant Street, S. 
Howe Street from Grant to Washington Street, South Yamhill 
Street fron Main to Grant Street, N. Kutch Street from Main 
to Madison Street, N. Kutch Street from Madison to Johnson 
Street, South Kutch Street from Main to West Taft Street, 
South Park Street from Main Street to city linits, South 

“i Arthur Street from Polk Street to Highway, North Railroad 

= Stroet from Monroe to end of strect, North end Street from 

Main to E. Madison Street, North 3rd Street fron Main to 

# Jefforson Street, South 3rd Street from Main to East Polk 

Street, North 4th Street fron Main to north city limits, 

North Sth Street fron Main to Monroe Street, West Johnson 


ocr21 19%” 
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EXHIBIT "I" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter namod for disbursement during the calen- 
dar year 1947 for street purposes as provided in said law, the several suns 
or amounts set opposite the names of the respective cities or towns: 


Cave Junction - -------+--+------ $ 487.36 
a Ee eo bance me ee 419.17 
Repire + <r we meses eee eee 1,417.97 
GEER es he ott < ame ee < « 1,075.01 
Hubbard - --------+-----+----- 776.17 
TA ae se alee eo ee tee we 409.15 
Oceanlake - ----+-+-+-+-+-+-+++-+-+-+-- 2,137.33 
Paisley - ----+--+--------+----- 475.33 
Sisters -------+---+---+-+-+-+--- 1,315.68 
Summerville - ------ ~-ee ee ee eee 160.45 
Dsinh d nceeels wie oO ie oe eee 830. 32 
Gistlile © © Seisrerges o.2 ime own oe 742.08 


AND, WHEREAS, each of said-cities and towns has, by appropriate 
action evidenced by resolution or other official instrunent, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof; 


NOW THEREFORE,BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above spocified the 
following strectsin the following named cities and towns: 


Cave Junction - Junction Avenue, Caves Avonue, Kerby Avenue, 
Schumakor Stroet 


Dundee - 5th Street 
Empire - Newmark Avenue, Lincoln Avenue 


Gold Hill - lst Avenue North, 4th Avenue North, 6th Avenue North, 
4th Street West 


Hubbard - lst Street, 2nd Street, 3rd Street, 4th Street, 5th 
Streot, 7th Street, "aA" Street, i. Street, “> Street, "a" 
Street 
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Exhibit "H" (Con't) 


Monroe - Main Street from Railroad Street to Howard Street 
Howard Street from Main Street to Commercial Street 


Monument - 2nd Street, North Street, algo drainage on present 
highway : 


Powers - First Street, Third Avenue, Alder Street, Cedar Strect, 
Date Street, Avenue "D" 


Willamina - Churchman Street, "Dp" street, "EB" Street 


2. That the type, plan and character of improvenent proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, 
as evidenced by appropriate resolutions by then respectively adopted and 
thereafter filed with the State Highway Cormission, ghall be and is deemed 
an appropriate and proper conformance with the requirements of said law by 
said cities and towns 4ndividually so as to qualify each to receive and use 
the funds to then apportioned. 


4. That upon entry of this resolution in the minutes and records 
of the Commission, the Secretary shall thereafter mail to the proper officer 
in each of said citios and towns a duly certified copy of the resolution or 
resolutions adopted by the city together with a copy of the resolution 
approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Higrwzay Commission 48 of the 2lst day of October, 1947. 
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EXHIBIT "J" 
Minutes of October 21 and 22, 1947 
RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of tho route and permanent 
location of cach of the following sections of state highways, to wit: 


Anderson Valley and Swamp Creek Sections of the Diamond Valley 
Secondary Highway, Harney County; 


Tyee Road-Sutherlin Section of the Elkton-Sutherlin Secondary 
Highway, Douglas County; 


Denny Creek Section of the Klanath Lake Socondary Highway, Klamath 
County; 


Meadowbrook-Red Bridge Section of the Starkey Secondary Highway, 
Union County, 


and in connection therewith to prepare maps showing the route and location of 
said sections of highways and to file said reports and records with the Con- 
nission for consideration; and 


WHEREAS, the Engineer has reported the completion of said surveys 
and has submitted the sane for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said surveys, field notes, maps, 
and other cngineering data, it is the judgment of the Commission that the 
sane should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
ell nenbers boing present and voting affirnatively as follows: 


1. That the surveys of the above-mentioned sections of state high- 
ways, together with the maps, which for identification purposes bear the nap 
file Nos. 68-23-12 and 6B-24-7, 68-24-15 and 68-24-16, 4B-24-24, and 6B-23- 
18, respectively, field notes and other engineering date submitted by tho 
Engineer hereby are approved, and the Engineor is directed to file and pre- 
Serve the same in the records and files of the Commission at Salen, Oregon. 


2. That when said sections of said highways are permanently con- 
structed the same shall be done in accordance with said surveys and location 
unless otherwise dircctod or ordered by the Commission. 


3. That this resolution be entered in the ninmutes and records of 
the Commission as of the twenty-first day of October, 1947. 
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Exhibit "I” (Con't) 
Lostino - College Street, Elizabeth Street, Resort Street, Cole 
Street, Roswell Street, Wallowa Street 


Oceanlake - Nob View Drive, Christie Street, Ocean Lake Streot, 
Raymond Street, Broadway Street, Lincoln Street 


Paisley - Green Street, Chewaucan Street, Main Street, Alley 
turning off Mill Street directly west of Willow Street 


Sisters - Pine Street, St. Helens Street, also survey of all city 
streots to establish grades and strect lines 


Summerville - Main Street, Jefferson Street, Patton Street, First 
Street Second Street, Third Street, Fourth Street 


Turner - 5th Street 
Umatilla - "K" Street, "I" Street, "G" Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Comission by the above named 
respective cities and towns hereby are approved. 


3. That the action taken respectively by said cities and towns, as 
evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Comission, shall be and is deomed an 
appropriate and proper conformance with the requirements of said law by said 
citics and towns individually so es to qualify each to receive and use the 
funds to them apportioned. 


4, That upon entry of this resolution in the minutes and records 
of the Commission, the Secretary shall thereafter mail to the proper officer 
in cach of said cities and towns 4 duly certified copy of the resolution or 
rosolutions adopted by the city together with a copy of the resolution approv~- 
ing the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Stato Highway Commission as of the 2lst day of October, 1947. 


Exhibit "K" (Con't) 


Contract No, 2854 with A. H, Saxton & Sons for furnishing crushed 
rock in stockpiles on the Service Creok-Kinberly Section of the John 
Day Highway, in Wheeler County; completed July 31, 1947. 


Contract No. 2864 with Jack R. Taggart for furnishing crushed rock 
in stockpiles on the Ironside-Jamieson Section of the John Day Highway, 
in Malhour County; completed August 11, 1947. 


Contract No. 2884 with Stanley & Ehlen for paving on the Nyssa 
( lst St,-7th St.) Section of the Old Oregon Trail Highway, in Malheur 
County; completed August 29, 1947. 


Contract No. 2885 with Stanloy & Ehlen for pavement widening on the 
Ontario (S. W. lst St.-S. W. 12th St.) Section of the Old Oregon Trail 
Highway,in Malheur County; completed September 4, 1947. 


Contract No: 2890 with L. E. Snell for painting tho Yaquina Bay 
Bridge on the Oregon Coast Highway in Lincoln County; complceted 
Septerber 22, 19k7. 


““Gontract No.” 3915 with Werner & Jeske for grading and paving on 
the Springfield Junction Turnaround Section of the McKonzic Highway, 
in Lano County; completed August 23, 1947. 


Contract No. 2916 with Frank M. Parsons for bituminous macadan 
widoning on the Foster Section of the Santian Highway, in Linn County; 
completed September 27, 1947. 


Contract No. 2921 with Warren Northwest, Inc. for paving on the 
Corvallis (Harrison St.) Section of the Pacific Highway West, in 
Benton County; completed September 15, 1947. 


Contract Bo. 2927 with Grinstad & Vanderveldt for grading and 
topping on the Lewis and Clark River Section of the Saddle Mountain 
Park Road, in Clatsop County; completed September 30, 1947. 


Contract No. 2930 with Dobyns & Webb for slope and pier protec- 
tion on the Santiam River Section of the Pacific Highway East in Linn 
County; completed September 13, 1947. 


THEREFORE. BE IT RESOLVED that tho wor covered by said state high- 


way contracts for tho construction of said statc highway projects be doclarcd 
completed according to the terms of the respective contracts, and said jobs 
are horeby accepted and final payment in connection with oach is horeby 
authorized. 
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EXHIBIT "K" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, the Engincer has reported that the following State Highway 


Cormission contracts for the construction of state highway projects have been 
comploted according to the terms and provisions of the contracts, and that 
gaid jobs are now ready for acceptance; 


Contract No. 2637 with J, S. Rosley for furnishing crushed rock in 
stockpiles on the Belkmap Springs-Fourmile Butte Section of the 
McKenzie Highway in Deschutes and Lane Counties; coupleted September 9, 
1945. 


Contract No. 2744 with Slate Construction Company for slide correc- 
tion on the Toll Creok-Snow Creck Section of the Santian Highway in Linn 
County; completed August 1, 1947. 


Contract No. 2749 with J. R. Maginnis for clearing on the Circle 
Bridge-Hug Point Section of the Orogon Coast Highway, in Clatsop County; 
completed September 19, 1947. 


Contract No. 2778 with Sound Construction and Engineoring Co. for 
grading on the Davies-North Plains Section of the Sunset Highway, in 
Washington County; completed October 10, 1947. 


Contract No. 2795 with Strong & Macdonald for grading on the 
Spring Creek Hill Section of The Dalles-California Highway, in Klanath 
County; completed July 5, 1947. 


Contract No. 2818 with Del R. Beebo for constructing oil mat wear- 


.ing surface on the Hampton-Suntex-Juniper Ridge Section of the Central 


Oregon and lakoview-Burns Highways in Deschutes, Lake and Harney 
Counties; completed Septomber 2, 1947. 


Contract No. 2824 with J. C. Compton Co. for grade widening and 
asphaltic concrete paving on tho Dixonville-Marks Ranch Section of the 
North Umpqua County Road in Douglas County; completed September 3, 1947. 


Contract No. 2837 with Rogers Construction Co. for regrading, oil 
nat surfacing and rock production on the Madras-Prineville Section of 
the Madras-Prinoville Highway in Crook and Jefferson Counties; completed 
Septerbor 9, 1947. 


Contract No. 2842 with Rogers Construction Co. for bituminous 
nacadan surfacing on the Davies-North Plains Section of the Sunset High- 
way in Washington County; completed OCtober 2, 1947. 
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EXHIBIT "M" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, the Commission, on the 2th day of October, 1944, adopted 
@ resolution and entered the same in the ninutes of the Commission, by which 
resolution the Commission authorized certein individuals, naned in said 
resolution, to sign permits authorizing the operation of motor vehicles over 
public highways when such novements conforned to the regulations and provi- 
sions adopted and ostablished by the Commission in and by said rosolution, 
and 


WHEREAS, since the adoption of said resolution, ,it has developed 
that the purpose of said resolution can be furthered and public convonience 
better served by the selcction of certain other Highway employes and the vest- 
ing in them authority to sign permits issucd under the authority of said 
resolution, 


NOW, THEREFORE, Be It and It Hereby is Resolved by the Cormission, 
that the following named Highway cmployes, to-wit: 


W. W. Stiffler Assistant State Highway Engincer Salen 


Ralph B. Sipprell Director of Pernits Salen 
Arvid F. Parson District Maintenance Supcrintendent Pendleton 
Kenneth F. Loter District Maintenance Officeman Astoria 

L. Paul Sinpson District Maintenance Officeman Coquille 
Jenes M. Brown District Maintenance Officenan John Day 
Janes D. Pratt District Maintenance Officenan Baker 
Leland P. Dixon District Maintenanco Officenan Burns 
John F. Kergil District Maintenance Officenan The Dalles 


be and they heroby are authorized to issue pernits within the ncaning, purpose 
and scope of said resolution, and any permit issued, as provided therein, 
shall be valid when signed for the Commission by the above named persons; 


That this resolution shall be deemed an anendment of said resolu- 
tion adopted on October 24, 1944, and shall have no force or offect outside 
or beyond the provisions of said resolution; 


That this resolution be oentored in the minutes and records of the 
Cormission as of the 2lst day of October, 1947. 
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snneanmensanucsenldadede« _- 
Minutes of October 21 and 22, 1947 


RESOLUTZON 


WHEREAS, the Highway Commission fount i% necessary and desirable 
to relocate the section of the Colymbia River Highway Wo. 2 known as the 
Columbia County Line-Portland Section, the northerly terminus being on the 
lino between Columbia and Multnomah Counties and the southerly terminus at 
the city linits of Portland; and 


WHEREAS, by reason of tho relocation of said section of said high- 
way portions or units of the right of way of the highway as formerly located 
have been eliminated from the boundaries of the now location, which elimin- 
ated soctions or areas are no longer needed for highway or other public 
purposes; and 


WHEREAS, it is tho purpose of the Highway Commission to take of- 
ficial action and impress upon the Commission's records the disposition to 
be nade of one of the areas and sections of the right of way of said highway 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. The area of land within the limits of the old right of way 
which lies betweon Engincer's Station 270+20 and Engincer's Station 266+00 
of the roconstructed line, and which aroa is otherwise shown and identified 
colored in brown on the map attached horeto,which map is marked "Exhibit A" 
and by this reference is madc a part of this resolution, is no longer necded 
for highway “6r “Sthidr "puBITé purposes arid therefore all of said area colored 
in brown is eliminated from the right of way of said highway, and such title, 
interest, or right which the State has or may have had in said real property, 
is hereby permitted to revert to the owners of the real properties abutting 
directly upon the said area colored in brown. 


2, The area shown colored in green on said “Exhibit A" includes 
right of way and other property acquired for the relocation and reconstruc- 
tion of the said highway and includes also some parts or areas of the old 
right of way not now incorporated within the boundaries of the right of way 
proper. In connection with all of the said aroa colored in green it is the 
judgnent and finding of the Commission that all of said area is and will be 
needed for right of way and likewise for highway construction, improvenent, 
naintenance and other highway purposes and uses. For such purposes and uses, 
therefore, the Commission does hereby declare and order that possession of 
and title to all the land or area shown colored in green on said "Exhibit A" 
shall be retainod and held by the State, and shall not be permitted to revert 
to or become the property of abutting owners. 


3. That the Enginoer is hereby instructed and directed to place, 
erect, and thereafter maintain posts, markers, or other monuments along the 
boundary or bordor of said aroa or areas, by which the public shall be advis- 
ed that said area is state-owned and controlled. 


4. That this resolution shall be ontered in the minutes and records 
records of the Commission this 2lst day of October, 1947. 
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EXHIBIT "0" 


Minutes of Ootober 21 and 22, 1947 
RESOLUTION 


WHEREAS, tho State Highway Commission, pursuant to the provisions 
of Section 115-320, 0.C.L.A., a8 amonded by Chapter 458, Orogon Laws, 1941, 
has causod an enginecring and traffic investigation to be made with respect 
to cortain stato highways and/or certain sections of state highways nore 
particularly described and set forth hcoreinafter; and 


WHEREAS, tho data, facts and information obtained in connection 
with said investigation are all on file in tho offico of the State Highway 
Comission at Salem, Oregon; and 


WHEREAS, based upon said ongineering and traffic investigation thc 
Cormission has determinod that the fixed and designated speeds prescribed by 
the provisions of subsection (b) of said Section 115-320, 0.C.L.A., as a- 
nondod, aro in cortain specified instances greater than is reasonable and 
safe and in othcr spocified instances are less than is reasonable undcr thc 
conditions found to oxist upon or with respect to the state highways or sec- 
tions of state highways horoinafter set forth and nore particularly described 
and defined heroinafter, and the State Highway Cormission has therefore doter- 
nined to designate a different speed thereupon than the speed fixed in said 
statute, which said different spood or speeds shall be as specificnally.set 
forth horcinafter. 


NOW, THEREFORE, based upon said engineering and traffic investiga- 
tion and upon the finding and deternination made by the Commission with ro- 
spect thoreto, the Commission docs hereby determine and does heroby order 
that within the meaning and purpose of said Section 115-320, 0.C.L.A., as 
ancnded, the speed at which a vohicle may be driven upon said state highway 
and/or upon said sections of said state highway shall not exceed the rate of 
Speed set forth inmediatcly following. 


Pee ee te a ot te 
Highway mubor: |)... . . .26, . . . Route mumbor. | 35,and 50 . 
nn nee ee 
Location of Tornini Established Specd 
M. P. 2.33 to M. P. 17.66 

Through the business district of the town 
of Oriont 


25 miles per hour 


BE IT FURTHER ORDERED that the State Highway Engincer be and he 
hereby is ordered and directed to orect at appropriate places in sufficient 
nunbor adequate signs giving notice of the particular applicable speed on 
Said state highway. 


BE IT FURTHER ORDERED that any previous ordor heretofore nade by 
the Commission with respect to speed or speeds applicable to any of the high- 
ways or sections of highways specificd herein which is in conflict with the 
provisions of this order horeby is vacated and annulled. 
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EXHIBIT "N" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, the State of Oregon, acting by and through its State High- 
way Cormission, is the owner of the following described property: 


All of the tide lands bolow ordinary highewator narkings, fronting 
and abutting upon the Donation Land Clains of Philip Gearhart and 
J. J. Leuk, and on Govermiont Lots 2 and 3, Scction 9, all in Town- 
ship 6 North, Range 10 West, W. M., Clatsop County, Oregon; con- 
taining 283.11 acres, more or less; and 


WHEREAS, said property was acquired by the Comission on February 
3, 1939, as and for an Ocean Way-sido strip, and is boing hold for State Park 
purposes; and 


WHEREAS, the Cormission upon investigction and recormendation of 
its Engineer, Counsol, and Stato Parks Superintendent, has found and now 
finds that said arca can best be utilized by the public as a recreational 
area , and that the usc of the area by notor vehicles, or for the landing or 
taking off of aircraft is a roal menace and hazard to persons using and fro- 
quenting the arca for recreational purposes. 


NOW, THEREFORE, acting pursuant to the provisions of Chapter 493, 
Orogon Laws, 1947, and with the approval of the City Council of the City of 
Gearhart, a municipality contiguous to the above described portion of the 
Ocean Shore, bo it resolved and it hereby is resolved by this Commission, all 
norbers present and voting affirnatively: 


1. That the travel or operation of motor vehicles upon the tide 
lands and recreational area above described and adjacent to tho City of 
Gcarhart be, and the sane hereby is, prohibited. 


2. That tho landing or taking off of aircraft within the area 
above described bo, and the sane hereby is, prohibited. 


3. That the Engineer is directed to place barricades on the 
roads ontcring said area and upon all other ordinary neans of vehicle access 
thoreto. He is furthor directed to prepare and post signs so as to advise 
the public that tho area above dos¢ribed is closed to notor vehicles and to 
the landing and taking off of aircraft. 


4, This rcgulation shall be referred to as State Park Regulation 
No. a, and shell be ontered in the minutes of thc Cormission as of October 
21, 1947. 
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EXHIBIT "Q" 
Minutes of October 21 and 22, 1947 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowored to acquire by purchase, agrec- 
- Ment, donation, or by the exercise of the power of eminent dormin real prop- 
erty and/or any right or interest therein necessary or dcemod necessary for 
rights of way, either for original location or for widoning, straightening, 
or otherwise changing already ostablished highways, whether within or without 
the corporate linits of cities and towns, together with rights of accoss fron 
abutting property thereto, and/or for shops, equipment sheds, office buildings. 
maintenance sites, patrolmon accormodations, snow fonces, quarry sites, 
gravel pits, storage sites, stockpile sites, woighing stations, broadcasting 
stations, and/or for appropriation, acquisition or namefacture of roadbuild- 
ing materials, approach or hauling roads, highway drainage, drainage tunnels, 
naintenance of unobstructed view of any stato highway so as to provide for 
the safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic veluc 
edjacent to, along, or in close proximity to stato hi ways or which may be 
conveniently reached from or by a public highway, and/or for the development 
and maintenance of parks, parking places, auto camps, camp sitos, roadside 
dcvelopnent, recreational grounds or resorts, forest or tinberod areas, or 
other placos of attraction and scenic valuc, and/or for any other use or 
purpose necessary or doomed necessary for carrying out thc purposes of the 
Oregon Highway Codo, and/or for flight strips, airficlds, accoss ronds, pub- 
lic highways, or for any othor purpose designated by the United Statos; and 


WHEREAS, the Pacific Highway (State Highway No. 1) is a highway 
under tho jurisdiction and control of the State, and said highway is, in addi- 
tion to boing a part of tho state highway systen, a part of the federal high- 
way systen; and 


WHEREAS, for tho purpose of providing o highway with better ealign- 
nent and one the construction of which will more adequately serve the travol- 
ing public, the Highway Cormission relocated the section of the Pacific High- 
way extending fron Goshen to the City of Eugone, which relocated section will 
Serve also to accormodate traffic having occasion to use the Willemctte High- 
way, and for the purpose of constructing a highway over srid relocated linc 
it is necessary that real properties be acquired for rights of way and that 
Othor real propertios be acquired for procuring thcrefron roadbuilding nateri- 
els; and 


WHEREAS, pursuant to the provisions of Scction 100-115, 0.C.L.A., 
the Highway Commission is authorized to deternino and fix the widths of right 
of way for any and all state highways and is authorized to acquire the noces- 
sary rights of way therefor and real properties from which to procure road- 
building uaterials; and 
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EXHIBIT" P" 
Minutes of October 21 and 22, 1947 
RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to the provisions 
of Soction 115-320, 0.C.L.A., as amonded by Chapter 458, Orogon Laws, 1941, 
hes caused an engineering and traffic invostigation to bo made with rospect 
to certain state highways and/or certain sections of state highways nore 
particularly described and set forth hereinafter; and 


WHEREAS, tho date, facts and infornation obtained in connoction 
with said invostigation aro all on filo in the office of the Stato Highway 
Commission at Selon, Oregon; and 


WHEREAS, basod upon said engincering and traffic investigation tho 
Commission has doternined that the fixed and designated speeds prescribod by 
tho provisions of subsection (b) of said Scction 115-320, 0.C.L.A., as a- 
nended, aro in certain spocificd instances greater than is reasonable and 
sefo and in other specificd instancos are less than is reasonable under the 
conditions found to exist upon or with respect to tho state highways or sec- 
tions of state highways horoinaftor sct forth and nore particularly déscribod 
and dcfinod horeinafter, and tho State Highway Commission has therefore deter - 
ninod to designate a difforent spood thoreupon than the speed fixed in said 
statute, which said differont spood or speeds shall be as specifically set 
forth horeinaftor. 


NOW, THEREFORE, based upon said ongincering and traffic invostiga- 
tion and upon the finding and dotermination made by tho Cormission with re- 
spect theroto, the Commission docs horeby detcrmine and does horeby ordor 
that within the meaning and purpose of said Section 115-320, 0.C,L.A., as 
enonded, the specd at which a vehicle may bo drivon upon said state highwey 
and/or upon said sections of said state highway shall not exceed the rato of 
speed set forth inmcdiately following. 


Nano of Highway: ...... . .Orogon Gogst Highyay.......- +e 
Highway muubor: 9... ..... Route number: USIOL | 


eT ene . . ee ve 


Location of Tornini | Established Spood 

M. P. 4.12 (0.12 Milos North of toM. P. 5.64 (0.53 | 
Milcs Crossing) Miles South of | 

Lewis & Clark | 


35 miles per hour 


Se tnd rode PE 


BE IT FURTHER ORDERED that tho Stato Highway Enginoor be and he 
heroby is ordered and directed to erect at appropriate placos in sufficient 
nunbor adequate signs giving notico of tho particular applicable spoed on 
said state highway. 

BE IT FURTHER ORDERED that any previous order heretofore nado by 
tho Comission with respect to speed or specds applicablo to any of the high- 
ways or scctions of highways spocifiod heroin which is in conflict with the 
provisions of this order hereby is vacatcd end annulled. 
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Exhibit "Q" (Con't) 


Parcel No. 2 


A parcel of land lying in the southwost quarter (Swi) of Section 
11 and in the northwest quarter (HWE) of Section 14, Township 18 South, 
Range 3 Wost, W, M., Lane County, Oregon, and being a portion of the 
following described property; that tract of land which was conveyed 
by that certain deed to J, H, Gonyea recorded in Book 322, Page 674, 
of Lane County Record of Deeds; the said parcel being all that portion 
of the foregoing described property included in a strip of land 200 
feot in width, 100 feet on cach side of the center line of the Pacific 
Highway as said highway has been relocated over and across or adjacent 
to the said property; the location of the said strip of land (in so far 
as it encroaches upon said property) being determinod by the said center 
line from Station 327+60.1 to Station 346+73.2, which portion of conter 
line is described as follows: 


Boginning at a point which is Engincer's center line Station 327+ 
60.1, opposite and 100 fect distant fron which point the easterly line 
of the said strip of land intersects the north linc of said property, 
said line also being the south lino of the A. H. Coryell D. L. C. No.59; 
said point being 30 feet south and 380 fect west of the southeast corn- 
or of D. L. C. No, 59 in Section 11, Township 18 South, Range 3 West, 

W. M.; thence South 17° 41' 30" East a distance of 1913.1 fect to Engi- 
neor's Station 346+73.2, opposite and 100 foet distant from which sta- 
tion the casterly line of said strip of land intersects the southerly 
line of said property. 


The parcel of land to which this description applics contains 7.66 
acres. 


2. That said property is needed and acquisition of the same is 
necesessary for right of way purposes in connection with saidsoction of said 
highway. 


3. That said section of said highway has boon relocated, planned, 
and the specifications for the construction and inprovenent of the same nade 
in a manner which will be nost compatible with the greatest public good and 
will in the opinion of tho Cormission do the least private injury or damage. 


4, The Commission does hereby further find and declare that, in 
addition to the acquisition of said roal property above described, it is, in 
the judgment and opinion of the Commission, necessary that there be acquired 
all rights of access fron abutting property to the parcels of real property 
horein described and the highway which is to be constructed thereover, except 
that a crossing for farn purposes, not to exccoed twenty-five foet in width, 
may be provided at’ Station 340+50 and anothor crossing for farn purposes, not 
to exceed twonty-five feot in width, nay be provided at Station 359+05. 
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EXHIBIT "Q" (CON'T) 


WHEREAS, pursuant to the provisions of said section, the Commission 
is euthorized, when acquiring real property for highway purposes, to acquire 
and take fec title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in addi- 
tion to fee title to the real property necded for right of way purposes, ell 
right of access fron abutting property to the highway; and 


WHEREAS, tho Pacific Highway as one of the najor highways of the 
State, carries a large volune of traffic and it therefore is the judguent and 
opinion of the Comission that access to and from said highway should be con- 
trolled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Cormission, 
all norbers being present and affirnatively voting, as follows: 


1. The Cormission does hereby find and declare that the property 
horoinafter described is needed and required for use in connection with the 
construction and maintenance of the section of the Pacific Highway known and 
designated as the Eugene-Goshen Section, which said property is owned by J. 
H. Gonyea, et al., and is particularly described as follows, to wit: 


Parcel No. 1 


A parcel of Iand lying in the Wiilian Moore D. L. C. No. 60 in the 
northwost quarter (NWi) of Section 14, Township 18 South, Range 3 West, 
W. M., Lano County, Oregon, and being 4 portion of the following descr ib- 
ed property: that tract of land which was convoyed by that certain deed 
to Joseph H. Gonyea recorded in Book 327, Page 243, of Lane County Record 
of Deeds; the said parcel boing all that portion of the foregoing describ- 
ed property included in a strip of land 180 feet in width, 90 feet on 
each side of the center line of the Pacific Highway as said highway has 
been relocated over and across or adjacent to the said property; the lo- 
cation of the said strip of land (in so far as it encroaches upon said 
property) being doternined by tho said center line fron Station 346+10.1 
to Station 365+63, which portion of center line is described as follows: 


Beginning at a point which is Enginoor's center line Station 3464 
10.1, opposite and 90 feet distant fron which point the westerly line of 
the said strip of land intersects the north line of said property; said 
point being 1832 feet north and 1000 feet west of the southeast corner 
of tho Willian Moore D. L. C. No. 60 in Section 14, Township 18 South, 
Range 3 West, W. M.; thence South 17° 40' 30" East a distance of 1952.9 
foot to Engincor's Station 365+63, opposite and 90 feot distant fron 
which station the easterly line of said strip of land intersects the 
south lino of said property. 


The parcel of land to which this description applies contains 
7.82 acres. 


EXHIBIT "R" 
Minutes of Oct 21 and 22, 1947 


RESOLUTION 


WHEREAS, the Stato, acting by and through its State Highway Con- 
nission, and the Fodoral Goverment, acting by and through its Public 
Roads Administration, have herotofare agreod with respect to the construc- 
tion of a project identified as the Columbia River Forest Highway Project 
28-D, Unit 1, a portion of which project is now under contract betwoon the 
Federal Government and the Hydraulic Dredging Company and another portion 


is under contract between the State of Orogon and the Hydraulic Dredging 
Company; and 


WHEREAS, since the execution of said respoctive contracts the 
Public Roads Administration and the Highway Cormission have found it advis- 
able and in the interests of the public generally to alter the plans as they 
apply to facilities and mothods of handling the flows of Multnomah Creek and 
Wahkeena Creok; and 


~ 
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WHEREAS, by virtue of the proposed change of plans there is nado 
possible and thoro will be incorporated in the project provision for parking 
of vehiclos and there will likewise be provided and developed recreational 
facilitics and accormodations which under the original plan could not be 
achieved; and 


WHEREAS, by reason of said alteration of plans, which alterations 
are the result of mutual agreenent between the Public Roads Administration 
and tho Highway Commission the overall cost of the project will be increased 
fron $948,000 to $975,000, or a total increase of $27,000; and 


WHEREAS, the Govermnent's contract provides for the construction 
of a concrete box culvert to handle the flow from Multnomah Creck, but the 
altered plans provide for the construction of a culvert at a location off 
the linits of the Forest Highway Projoct and within the linits of the State 
Section of said project, which culvert shall be of a design and capacity 
adequate to caro for the flows from the Multnomah Creek and Wehkeena Creck; 
and 


WHEREAS, by reasonof said modifications of plans it has boen found 
both foasible and avisable to corbine the flows from said crecks so as to 
direct said wators through a single outlet or culvort; and 


WHEREAS, the Public Roads Administration has requested the State 
to make available to meet the additional cost which will bo sustained by 
reason of the proposed modification of plans to care for the flows of said 
stroans the sum of $25,000, and has also roquestod tho State to alter or 
anend its contract with tho Hydraulic Dredging Company so as to nect the 
conditions which will prevail by reason of the combining of the flows fron 
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Exhibit "Q" (Con't) 


5. That the State Highway Engineer be and he hereby is instructod 
and directed to nake or cause to be mado all surveys necessary in connection 
with the deternination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and subnit to the Legal 
Departnent necessary and adequate descriptions of said real property, which 
seid descriptions shall be available for the preparation of any deed or deeds 
or other instrument or instruments necossary to complete the acquisition of 
said property, whether said property be acquired by purchase, donation, agree- 
nent, or by the exercise of the power of ominent donein. 


6. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
and dirccted to attempt to agree with the owners or with the tenants or per- 
sons in possession, if there be any, of said parcels of land with respect to 
the compensation to be paid for the taking of the sane and the danage, if 
there be any, and is authorized and directed to acquire, in addition to title 
to the said doscribed parcols of land, all rights of access thercto, except 
the above nentioned crossings for farm purposes, and in the event that no 
satisfactory agreement can be reached then it is hereby furthor ordered that 
the said J. M. Devers, as Chief Counsel for the State Highway Commission, be 
and he hereby is requested and authorized to commence and prosecute to a 
final doternination such suit or action as nay be necessary and appropriate 
to acquire title to the said parcels of real property and all rights of access 
thereto except the above nentioned crossings for farm purposes. 


7. That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said described real 
property, or any interest thercin, tho said J. M. D vers, as Chief Counsel to 
the Oregon State Highway Comission, is heroby authorized and empowered to 
nako such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of said 
property or interest therein as in his judgnent may be for the best interests 
of the State, the State Highway Counission, and/or the defendant property 
owncrs. 


8. ‘This resolution shall be entered in full in tho nimtos and 
records of this Comission as of the twenty-first day of October, 1947. 
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Portland, Oregon 
November 24, 1947 


The State Highway Commission met in regular session at 9:00 a.m. in 
the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
George W. Neuner, Assistant Counsel 

H. B. Glaisyer, Secretary 


The State Parks Superintendent was present and reported on the 
following park matters: 


1. Request of James B. Westfall, Astoria, for concession privileges 
at Bradley State Park: The Parks Superintendent presented the request 
and recommended that it be denied. The Commission approved the recom- 
mendation. 


2. The Parks Superintendent also presented a request from Mr. E. 
Lee Sigfrid, Bend, for concession privileges at Peter Skene Ogden Park. 
He recommended that this request also be denied. The Commission approved 
the recommendation. 


3. Request of Jack Flaucher, concessionnaire at the Vista House, 
Crown Point, to close this concession to the public on Mondays during 
the months of December, January and February: The Parks Superintendent 
stated his reluctance to recommend approval of this request because it 
is a public convenience and accommodation; however, suggested that if 
the Commission so desired, it might authorize Mr. Flaucher to close the 
place on Mondays during the month of December as 4 trial proposition. 
It was the feeling of the Commission that this concession should remain 
open to the public at all times, and that the Commission would be criti- 
cized if continuing service were not provided. The Commission there- 
upon denied the request by unanimous vote. 


4. Proposed acquisition of 308 acres of land from the Crown-Zeller- 
bach Corporation at Tillamook Head: The Parks Superintendent presented 
a statement prepared by the Crown-Zellerbach Corporation showing the 
quantity and value of timber growing on the land in question, as follows: 


CROWN ZELLERBACH CORPORATION LANDS 

PROPOSED SALE TO OREGON STATE PARK BOARD 

—“PILLAMOOK HEAD PARK, CLATSOP COUNTY 
“VALUATION OF TIMBER” 


(Con't) 
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Exhibit "R" (Con't) 


said two streams; and 


WHEREAS, the Comission, after due consideration of said natter 
end on the recommendation of its enginoers, 4s of the opinion that the pro- 
posed change or changos in plans resulting in the said increased cost 
werrants the uso of state highway funds to tho extent and for the purpose 
proposed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Cormission, 
all nerbers being present and voting affirmatively as follows: 


1. Tho Highway Commission does hereby consent that the Govornnent 
may clininate fron ite contract with the Hydraulic Dredging Company the culvert 
which is provided in said contract for the flowage of water fron Multnomah 
Creck, and the Comission further agrees to alter and nodify its contract with 
the Hydraulic Dredging Company so as to provide ample drainage facilitics to 
care for the water fron Multnomah Creek when combined with tho water fron 
Wahkcena Creok. 


2. Tho Commission agrees further to nake available to the Public 
Roads Administration the sum of $25,000 to noet tho additional cost which 
tho Govermnent will sustain by reason of said proposed changes. 


3. The State also agrees to assulec such additional cost as may 
acerue or result by reason of the nodification of its plans and itc contract 
with tho Hydraulic Dredging Company so as to provide facilities of sufficient 
capacity to take care of the flows from both of said crecks. 


4. This rosolution shall be entered in the ninutes and records of 
the Commission as of tho 2lst day of October, 1947, and a copy thereof deliver- 
ed to W EH lynch, Division Engincor for the Public Roads Administration. 


yo 
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tion of the area, which, he said, is ome of the most popular recrea- 
tional areas in the state and exhibited e map showing the route of the 
trail across the three privately-owned properties. The Parks Superin- 
tendent pointed out that he originally contemplated purchasing the land 
only after the timber had been cut, but it now appears that the Crown- 
Zellerbach Corporation does not wish to sell on that basis but will sell 
on the basis of its cruise, and that the price it is now asking is for 
the timber only, which means that the state is paying nothing whatso- 
ever for the land. The Commission deferred its decision until later in 
the session. (The matter was reconsidered on the following day, at which 
time the Commission voted unanimously to acquire the tract from the 
Corporation on the basis of its cruise and valuation, on the condition 
that leases can be obtained from the owners of the three private tracts. 
The Chief Counsel and the Parks Superintendent were instructed to work 
out a deal with the Crown-Zellerbach Corporation regarding the sale.) 


5. Suggestion of the Parks Superintendent that arrangements be 
made with three property owners along the Umpqua Highway between Elkton 
and Scottsburg for the preservation of specimen trees of maple and 
myrtle and for opening up scenic vistas along the river: The Parks 
Superintendent advised that this is a very scenic section of highway, 
but the view is obstructed by a rank growth of underbrush, etc. so the 
river vistas cannot be seen. He requested authority to enter into 
agreements with three of the property owners along this section covering 
the improvement of the waysides, as was done in the case of the Coos Bay- 
Roseburg Highway between Coquille and Myrtle Point. The Commission 
approved the request by unanimous vote. 


6. Proposed acquisition of Silver Creek Falls Recreational Area: 
The Commission's Chief Counsel reported on this matter and advised that 
the form of deed conveying the property to the state has been received 
from the National Parks Service which, in his estimation, is satisfact- 
ory and meets the requirements of the State Highway Commission. He 
pointed out that the deed contains no restrictions whatsoever other than 
one which provides that the area shall revert to the Federal Government 
if the Commission does not operate it for recreational purposes for 4 
period of three years. He recommended acceptance of the deed. The 
Parks Superintendent concurred in the recommendation. The matter vas 
discussed at some length, and in view of the recommendations of the 
Chief Counsel and the Parks Superintendent, the Commission voted unani- 
mously to acquire the area on motion of Commissioner Schaupp which was 
was duly seconded by Commissioner Chandler. 


7. The Commission discussed matters pertaining to the 1948 budget 
of the State Parks Department but deferred action thereon until the next 
meeting. The Parks Superintendent was instructed to report at that time 
a breakdown of the Park administration and maintenance operation ex- 
penses to show clearly that they are not duplicated in the general High- 
way Department budget for tho sane period. 
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TOTAL VOLUME - 9,709 M 2,368 Cords 


HEMLOCK 3501 M 
of which 728 M is low quality 


2773 M is good quality 


SPRUCE 6208 M 


of which 1072 M is low quality 
5136 M is good quality 


Low quality valuation 


Hemlock 728 M at $2.00 $ 1,456.00 
Spruce 1072 M at $4.00 $ 4,288.00 
$5, 14.00 


Good quality valuation 
Hemlock 2773 M at $3.00 $ 8,319.00 


Spruce 5136 M at 6.00 Se 
39,135. 00 


Total timber valuation 
Cordwood , 
Total valuation 


Average stumpage value: Hemlock $2.79 per M. feet 


$5.65 per M. feet 


Spruce 
Cordwood .50 per cord 


pS Fs A EEE SOE IEN 

He pointed out that the totel valuation is $46,063. He advised 
that there are $160,000 of unexpended funds in his 1947 budget, a portion 
of which could be used to pure i 


i ple, with selective cutting, to sel 
| mission saw fit, thereby reducing the cost of acquiring the tract. In 


desirous of “hiking” from Camnon Beach to Seaside, right of way for which 
would have to be acquired across three privately-owned tracts. The owners 
of these properties, he said, have agreed to give the state an easement 

20 feet wide across their holdings for this purpose, on the condition thet 


the state acquires the Crown-Zellerbech property. He recommended acquisi- 
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GOLD BEACH SECTION OF THE OREGON COAST HIGHWAY 

Recommended 

Offer 

goke Oleta A. Walker $ 3,000.00 
9045 H. W. Crook and Ruth Crook 4 500.00 
gokg H. W. Crook and Richard Buffington 709,00 
9037A ~=—s#wH. 'W. Crook, et ux., (contract purchasers 
: from A. H. Gauntlett Estate) 20.00 
$036 D. M. Moore, C. M. Morse and 
= C. H. Buffington 1,500.00 


Thees were carefully considered by the Commission, but action thereon 
was deferred until the following day. (The matter was reconsidered on the 
following day when the Commission approved the amounts of the offers and au- 
thorized comdemnation of the properties. A resolution marked EXHIBIT "B5" at- 
tached hereto and by this reference made a part hereof with like effect as 
hee extended herein, was at that tine adopted by the Commission by unanimous 
vote. 


Mr. Buffington declared himself with respect to the improvement of 
the highway south of 4th Street. He pointed out that the present plan of the 

Commission calls for widening by taking property on the west side of the high- 

_ way, which would mean taking a 20 foot strip along the frontage of the high 
school. He objected strenuously to this because it would take property that is 
needed for the school and would destroy their landscaping project. He gave as 
his understanding that the original plan was to widen the highway on the east- 
erly side and urged the Commission to adhere to such plan and to acquire the 
right of way for the improvement now, notwithstanding that the present inprove- 
nent is proposed only as far as 4th Street. He alleged that the easterly side 
of the highway is not built up, and, except for the oil tanks, there is no rea- 
son why the widening could not be made on that side. The Engineer advised that 
the widening on the westerly or high school side will provide for economic con- 
struction because it will avoid disturbing the oil tanks, which are costly 
things to move. Plans for the improvement, he said, call for restoration of 
the landscaping and the rebuilding of the rock wall in front of the high school. 
Commissioner Chandler advised that he has inspected the site, and, in his esti- 
mation, the only justification for widening on the high school side of the high- 
way is the avoidance of the oil tanks. The Commission took the matter under 
advisement and agreed to give due consideration to moving the oil tanks before 
rendering its decision. (The matter was reconsidered on the following day, when 
the Commission instructed the Engineer to make further investigations to ascer- 
tain whether or not the highway can be widened on the easterly side south of 4th 
Street in conformity with the original plan, the Commission being of the opinion 
that it probably would be better to move the oil tanks rather than to disturb 
the high school property. The Chief Counsel was authorized to continue with the 
securing of options for right of way north of 4th Street and to conderm the 
property if necessary.) 
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Regarding building construction listed under park betterment items, 
concerning which the Parks Superintendent explained that he planned to 
construct single room two-car garages at a cost of about $3,000 each for 
temporary uso as living quarters for caretakers, the Commission asked 
for details of the plans for such buildings, the question arising whether 
or not employees should be required to live in two-car garages. 


Items involving landscaping and lighting were also mentioned and in 
this connection the Commission instructed the Engineer hereafter, in pre- 
paring estimates for construction work, to include therein such items 
and all other items that are required to provide 4 complete project, so 
{t will mot be necessary to allocate additional funds to the project 
later on. 


Gne Assistant Counsel, Mr. J. W. DeSouza, requested authority to 
acquire real property that is needed as right of way and for other purposes. 
He presented a list of such properties for which options have been obtained , 
together with the offers that he recommended for acceptance in connection 
with each parcel. Following careful consideration of each individual tract, 
the Commission approved acquisition of the areas at the amounts stated in the 
option agreements. A resolution marked EXHIBIT "A", attached hereto and by 
this reference made a part hereof with like effect as though extended herein, 
was thereupon adopted by the Commission by unanimous vote. 


*«* In the discussion of this matter the Commission gave special con- 
sideration to acquiring right of way for a proposed improvement of the Oregon 
Coast Highway through the town of Gold Beach, Curry County. The Assistant 
Counsel advised that the options submitted to the Commission for approval at 

previously acquired and plus the properties 
ondemnation, represent all of the right of 
way that will be requ town for the improvement presently proposed. 
It appeared from the with respect to the 
widening of this highway present pro- 
posed improvement. The present ri 
widened to 80 feet, and, according 
done on the west side of the highway in order to avoid the expense 
some oi] tanks on the opposite side, estimated to cost between $15,000 and 
$20,000. On the other hand, the school authorities, represented by Mr. Collier 
H. Buffington, who was present with regard to the matter, object to the widen- 
ghway because it will take a strip 20 feet wide 
across the front of their High School grounds and will destroy the landscaping 
work which the school board has constructed. The Assistant Counsel presented 
a list of the properties that cannot be acquired by negotiation and will re- 
quire condemnation, together with the offers that he recommended be made for 
each parcel, as follows: 


— - 


Tho starred paragraphs on this page and on page 14334 have reference 
to real property items listed and starred in the attached resolution - EXHIBIT 
“— - 
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also discussed the matter of acquiring additional properties in Block 86, 

which is the block proposed for the State Highway Department Office Building, 
but decided not to authorize these purchases until the Commission has had an 
opportunity to discuss the matter further with the members of the Board of Con- 
trol; however, the Chief Counsel was authorized to continue with the securing 
of options for such properties on the basis that the owners will be given six 
months to vacate the premises after being notified that the property is needed 
by the state. 


The Commission recessed for luncheon at twelve o'clock noon and recon- 
vened at 2:00 p.m. in the same room with the same persons present and partici- 
pating. 


A delegation from Philomath, consisting of C. M. Hampton, represent- 
ing the Benton County Lumber Company; F. M, Mann, representing the Ellis and 
Mann Logging Company; and Clyde Rose, of the Rose Bros. Lumber Company, came 
before the Commission at this time regarding the recent order which limits 
to 20,000 pounds gross the weight of loads that may be transported over the 
Eddyville -- Blodgett Secondary Highway. They offered objection to such re- 
duced load limit, alleging that it would not permit the truck hauling of logs. 
They urged reconsideration by the Commission and that they be allowed to haul 
loads weighing at least 50 percent of the legal weight limit. Mr. Hampton 
stated that his hauling operations are confined to two miles on the highway. 
Mr. Rose advised that his operations require 20 miles of hauling on the highway. 
Mr. Mann advised that his trucks operate only one and one-half miles on the 
highway. They all alleged that the load limit as ordered will close down their 
operations and will throw many men out of work both in their mills and in the 
woods. They offered to cooperate to a reasonable extent with the Commission in 
the upkeep of the road and agreed to discontinue hauling altogether immediately 
after freezes. Mr. Hampton stated that they could haul a satisfactory pay load 
if the load limit wore restored to 50 percent of the legal limit. Chairman Ban- 
field explained that, according to a report from the Highway Engineer, there is 
a good chance that the road will be wrecked in the next few months if loads are 
not limited to 20,000 pounds gross weight. When a road once starts to break up, 
he said, it does not take long for it to go to pieces altogether, which means 
a large expenditure for repairs. Following the departure of this group, the 
Commission continued discussion of the matter and, as a result thereof, ordered 
@ gross load limit of 30,000 pounds over this highway as a trial proposition. 
The Engineer was instructed to watch the operations closely and to close the 
road during freezes and at any other time if he finds that damage is being done 
andthe closure is necessary to preserve the road surface. Moreover, he was 
instructed to close the road if the operators are found to.be transporting 
loads weighing in excess of the reduced limit. (Mr. Hampton, Sr. of the Benton 
County Lumber Company, appeared before the Commission on the following day and 
advised that they cannot operate unless the gross weight is raised to 35,000 
pounds. The Commission granted such increase subject to the same conditions. 
See ahead for additional paragraph and resolution. ) 


The Assistant Counsel, Mr. DeSouza, submitted for the Commission's 


consideretion .a list of additional properties needed for highway improve- 
ments that will have to be acquired by condemnation, together with the offer 
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Mr. Buffington then brought up for discussion the widening of the 
highway just south of the courthouse in the town of Gold Beach, involving the 
moving of the Central Service Station. He gave as his understanding that if 
the property owner donates right of way the state will pay the cost of moving 
the buildings located thereon, and in this instance that is what the owners 
are asking the state to do. Chairman Benfield advised that the Commission has 
gone on record as opposed to assuming the obligation for moving buildings and 
prefers to pay more for right of way rather than to assume such obligations. 
The Chief Counsel gave as his opinion that 4t would be umwise and a misuse of 
state money for the Commission to assume the obligation of moving the building 
referred to. He recommended condemnation ani that the Commission pay for both 
the land and the building in order to avoid the assumption of such an obliga- 
tion, The Commissior. deferred its decision until the following day. (The 
matter was reconsidered on the following day at which time the Commission de- 
clared its unwillingness to move the building and instructed the Chief Counsel 
to condemn the property if necessary to effect 4 satisfactory settlenent. ) 


* In connection with the purchase of right of way for the proposed 
improvement of the Pacific Highway in the City of Eugene, the Assistant Counsel, 
Mr. DeSouza, reported the status to complete the cooperative project with the 
city and the county. It appears that the total cost of the right of way need- 
ed between the Mill Race Junction and the north city limits of Eugene is pre- 
sently estimated at $252,000 which is about $15,000 under the original estimate. 
The Commission decided to proceed with the acquisition of this right of way with 
the understanding that the City of Eugene will reimburse the state for 50 per- 


cent of the cost. 


* With respect to the acquisition of right of way needed for the widen- 
ing of the Pacific Highway through Canemah, a suburb of Oregon City, the Assist- 
ant Counsel advised that the City Council has agreed to reimburse the state 
for the cost of constructing sidewalks insofar as they are within the corporate 
limits of Oregon City, provided the State Highway Commission will acquire neces- 
sary right of way and do the necessary grading for construction of sidewalks, 
will replace all existing concrete sidewalks where they are disturbed by the 
highway construction, and will construct concrete curbs throughout the section. 
The Commission approved this arrangement and ordered the balance of the right 
of way for this improvement acquired as rapidly as possible on such basis and 
that the project be advertised for bids to be received at the next regular 


meeting of the Commission. 


* With respect to Item No. 5203 in the attached resolution, marked 
EXHIBIT "A", being additional payment to Adel E. Guerber for right of way need- 
ed for the Berger Ranch-Barnes Road Section of the Sunset Highway, the Commis- 
sion approved the payment of the additional sum of $450 for the purchase of a 
water-softening system on the condition that Mrs. Guerber will sign a statement 
completely releasing the state from further obligation in connection with this 


acquisition. 
* Regarding Item No. 14196, acquisition of the Alpha Psi Delta prop- 


erty in Block 82, Salem, the Commission authorized the purchase of this prop- 
erty, in behalf of the State Board of Control, at $19,000. The Commission 


RAMSEY CANYON-CRATER LAKE SECTION OF THE SAMS VALLEY HIGHWAY (CON'T) 
14086 Robert W. Ruhl $ 700.00 


or OC 


He requested authority to proceed with the condemnation of the prop- 
erties. After careful study the Commission approved the request and the offers. 
Resolutions marked EXHIBITS "Bl","B2","B3",and "Bk", attached hereto and by 
this reference made a part hereof with like effect as though extended herein, 
were thereupon adopted by the Commission by unanimous vote. 


The Assistant Counsel, Mr. DeSouza, requested instructions relative 
to the granting of permits for the use of excess highway property for agri-ul- 
tural and other purposes during the year 1948. He was authorized by the Con- 
mission to grant such permits where the property is not needed for highwey 
purposes, said permits to be on an annual basis. 


The Chief Counsel brought up for discussion a proposed settlement with 
Mr. B. A. Kliks for right of way needed for the proposed new Columbia River 
Highway location near Troutdale. .He explained that the new highway passes 
under the railroad track in a cut 40 feet deep and also passes through Mr. 
Kliks' property at that depth, jsclating his residence building which will have 
no access whatsoever to the highway. He further advised that he offered Mr. 
Kliks $11,500 for his property, but Mr. Kliks wants $12,500 and the privilege 
of retaining the house and barn. He pointed out that the Commission cannot 
condemn the property beyond the limits of the highway right of way because it 
cannot be shown that the Highway Commission has any use for the excess property. 
Mr. Kliks, he said, is coming before the Commission on the following day regard- 
ing this matter. The Commission deferred its decision pending discussion with 
Mr, Kliks. (Following discussion of the matter with Mr. Kliks on the following 
day the Commission referred the matter back to the Chief Counsel with instruc- 
tions to close the deal with Mr. Kliks on the basis of what he considers best 
in the state's interests.) 


The Chief Counsel also brought up for discussion a proposed transfer 
to the City of Portland of title to right of way in North Burgard Street, North 
Swift Street, Olympia and Walker Streets and Going Street, Portland. He ad- 
vised that these properties were acquired in conmection with access road de- 
velopment to the wartime industrial areas and that the Highwey Department has 
been reimbursed for the cost thereof by the Federal Government; also, that 
these streets are of no concern to the State Highway Department because they 
are purely city streets, and that the City of Portland is now asking the state 
to transfer its interest to the city. He recommended approval of the request 
and that the deeds of conveyance contain provision for the protection of the 
Govermment's interest. The State Highway Engineer concurred. The Commission 
approved the recommendation unanimously. 


The Chief Counsel called to the Commission's attention the fact that 
its resolution, adopted in October 1945, authorizing the acquisition of access 
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that he recommended in connection with oach parcel as follows: 


PACIFIC #IGHWAY-EUGENE - BAST BROADWAY 


11984 Jennie L. Frazier 
11992 _+«~Pearl Morris Hall 
11877" _~Anena Nelson Stewart and Ire Stewart 


PACIFIC HIGHWAY-EUGENE - COOPERATIVE PROJECT 


PACIFIC 2 
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14014 Eugene Woolen Mills 
14013 Eugene Grain and Elevator Co. 
14015 Lawrence DeWitt Robinson, et ux. 
13379 J. Ira and Earl L. McNutt 
13386 Oren 0. Beymer 
87714) 
11973) Jesse J. and Myrle H. Godlove 
13626 Anna McDonald 

— 11972 Coen Lumber Co. 
14018 Lane County 
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GERKING SCHOOL-HOLDMAN JUNCTION SECTION OF THE ATENA-HOLDMAN HIGHWAY 
13443 Eva L, Campbell 

13434A Ava L. Bagley 

13434 O. H. Reeder 

13447 Frankie Kilgore Butts 

13408 The J. H. Tillman Company 
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HELIX JUNCTION-ATHENA SECTION OF ATHENA-HOLDMAN HIGHWAY 

13409 J. R. sii Appraisal to be made 
NORTH POWDER-DAVIS RANCH SECTION OF THE NORTH POWDER RIVER HIGHWAY 

14006 Maude K. Hutchinson 156.75 
ELGIN-BOSWELL RANCH SECTION OF THE WALLOWA LAKE HIGHWAY 

11422 Earl Chandler Estate 

TIDEWATER SECTION OF ALSEA HIGHWAY 

12643 G. P. Hunter and Eliza Hunter 

RAMSEY CANYON-CRATER LAKE SECTION OF THE SAMS VALLEY HIGHWAY 


14090) 
14091) Irene McPherson (contract purchaser, H. Scove) 


{con's 
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on which to maintain a building for use in connection with sculling activities. 
He advised that, pursuant to instructions from the Commission, Prof. E. A. 
Stevens, who has charge of these activities, was contacted by Bridge Engineer 
G. S. Paxson and the premises investigated, and it appears from the investiga- 
tion that the property desired by the College will not be used by the State 
Highway Department for several years, and there is a possibility that it will 
not be needed at all. He suggested, in view thereof, that a revocable permit 
be granted the College for the use of a sufficient area on which to construct 
a building to use as a crew house, with the understanding that the property 
will be vacated if and when it is needed for highway purposes; further, that 
no charge be made for such use. Tho Commission approved the recommendation 
unanimously. : 


The Assistant Counsel, Mr. BeSouza, brought up for discussion © pro- 
posed exchange of land with Mr. H. A. Hein, Scappoose. It appears that th 
state has operated a gravel pit at Scappoose for many years and that the 
supply of materials is exhausted; also, that Mr. Hein who maintains some build- 
ings near the edge of this pit, is fearful that further operation of the pit 
will undermine the buildings, so he has agreed to deed to the state other land 
which he owns adjoining this pit if the state will deed to him the portion of 
the gravel pit near the buildings, The Assistant Counsel recommended approval 
of such exchange of properties, as did the Engineer, who advised that it will 
be to the state's advantage to own the land which Mr. Hein proposes to deed to 
the state. The Commission approved the exchange by unanimous vote. (The dee4 
providing for such exchange was signed by the Commission on the followisug day.) 


The Assistant Counsel, Mr. George Neuner, brought up for discussion 
the proposed sale to the City of Albany of fractional lots of land situate in 
Block 39, Ackerman's Addition to Albany. He advised that city liens in the 
amount of $1,135 are against this property and that the state's total invest- 
ment therein is $1,800. The actual cost of the property to tho state, he said, 
was $750. 50, which amount the city is willing to pay the state in cash if the 
Commission will tranfer title to the city He recommended acceptance of the 
offer, which will relieve the state from paying the liens, and that the convey- 
ance be made by means of a bargain and sale deed in favor of the city. The 
Commission approved the recomendation unanimously. 


The Assitant Counsel, Mr. DeSouza, requested instructions with respect 
to the renewal of the several hospital association contracts for the year 1948. 
He was authorized to renew these contracts on the basis of the last agreements, 
on the candition that the employess of the State Highway Departmem who are 
paying for the benefits are satisfied with the arrangements and want the cover- 
age. 


Tho Assistant Counsel, Mr. Neuner, reportod briefly on the Enoegren 
Ferry operation under contract with George Gunnell, of Coos Bay, particularly 
reforring to a joint written report heretofore rendored to the Commission by 
W. W. Stdffler, Assistant State Highway Engineer, and himself. (For details 
see copy of report in genoral files.) He advised that an agreement has boon 
reached with Mrs. Gunnell, who has power of attorney from hor husband to act 
in the matter, whoreby the State Highway Departmont is given a 60-day lease of 
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to certain highways, named the Pacific Highway West and the Pacific Highway 
East, but did not name the section of the Pacific Highway from Junction City 
to the Oregon-California state line, although that section was also approved 
in the discussion. He recommended adoption of an amendatory resolution 
correcting the situation and presented a form of resolution which he said 
would cover the matter satisfactorily. The Commission approved the recommenda- 
tion and thereupon by unanimous vote adopted the following resolution with 
regard thereto: 


WHEREAS, the Commission on the twenty-ninth day of October, 
1945, duly and regularly adopted a resolution by which in paragraph 
one of the same, certain highways enumerated therein are designated 
as through highways, and the acquisition of all access from abutting 
properties was authorized whenever any one of said highways or section 
thereof is relocated or the alignment thereof altered; and 


WHEREAS, it appears that jnadvertently in said fesolution 
the Pacific Highway was designated only as the Pacific Highway East 
and the Pacific Highway West, wheroas said highway should also be 
designated as the Pacific Highway, from Junction City to the Oregon- 
California line; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMIS- 
SION, all mombers being present and voting affirmatively, that said 
resolution shall be and the same hereby is amended so as to describe the 
Pacific Highway to mean the Pacific Highway East, the Pacific Highway 
West, and the Pacific Highway; that this resolution be entered in the 
minutes and records of the Commission es of the 2hth day of November, 
1947, and a correct copy thereof delivered to W H. Lynch, Division 
Engineer, Public Roads Administration. 


a 


The Engineer reported that property Owners vetwoen Barkley Springs 
and Algona on The Dalles-California Highway are proposing to construct a drain- 
age ditch on property that will eventually be required for the reconstruction 
of this highway, and if the a@itch is constructed in the presently-planned loca- 
tion, it will be necessary to move it later on to permit the reconstruction of 
the highway. He pointed out that the survey of this section has been approved 
by the Commission and recommended that th Commission authorize negotiations 
for the acquisition of the right of way along this location now insofar as it 
will be affected by the construction of the ditch, including that to be ac- 
quired from tho Southern Pacific Company. The Commission approved the recom- 
mendation by unanimous vote and authorized the Chicf Counsel to proceed with 
the securing f options. 


Tho Engineer also brought up for discussion the request of Oregon 


State College, first presented at the previous meeting, for the purchase of 
state-owned land near the cast end of the Willamette River Bridge at Corvallis 
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contribution of $25,000 of state highway funds for construction work in 
connection with the Forest Highway contract on tho Upper Columbia River 
Highway at Multnomah Falls. It appoars that there is a misunderstanding 
with respect to the total amount involved, that the Commission understood 
that it was assuming only an obligation to contribute $25,000 to the 

Forest Highway project, whereas in reality it was also assuming an obliga- 
tion to spend an additional $40,Q00 for oxtra work in connection with the 
state's contract at this point. It also appears that the resolution was 
prepared to cover both items. In view of the circumstances the Commission 
deferred until later in the session approval of the arrangement as covered 
by the resolution. ( The matter was reconsidered by the Cormission on the 
following day, at which time the Commission definitely approved not only the 
contribution of $25,000 to tke Forest Highway contract but also assumed re- 
sponsib*lity for the extra $40,000 expense in connection with the state con- 
tract. The Secretary was instructed to enter the resolution, as prepared, 
in the minutes of the previous necting. ) 


The meeting adjourned at 5:00 p.m. to reconvene at 9:00 on the 
following day in the sane roon. 


Portland, Oregon 
Novenber 25, 1947 


The meeting of the State Highway Commission reconvened at 9:00 a.n. 
in the Green Room of the Inperial Hotel. Present were: 


T. H. Banfield, Chairnan 

A. W, Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Couhsel 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, Ond Asst. State Highway Engineer 
George W. Neuner, Assistant Counsel 

H. B. Glaisyer, Secretary 


Bids as follows, for highway construction work were opened and 
read in confornity with previously-published notice, following which Chair- 
nan Benfield announced that the awards of contracts would be made at 3:00 
p.m: 


OLD OREGON TRAIL AND MEDICAL SPRINGS HIGHWAYS IN BAKER AND UNION COUNTIES 
UNION ROCK PRODUCTION PROJECT 


Rogers Constr. Co., Portland $ 30,510.00 
Pendelton Sand & Gravel Co., Pendleton 31,414.00 
E. C. Eall Co., Portland 32,770.00 
J. 3. Risley, Milwaukie 36,725.00 
P. B. Doherty & Son, Portland 36, 838.00 
Peter Kiewit Sons' Co., Longview, Wn. 42,832.00 
Honer G, Johnson, Portland 44 983.00 
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Mr. Gunneil's equipment without projudice to the ponding company, the state 
or the ferry operator. This lease, ho said, is binding except in the event 
of Mr. Gunnell's death, and in that event the financial sot up would be 
differont, although, insofer as tho Highway Commision's interest is concornod, 
still can be worked out in a satisfactory manner. He suggested that the 
Commission authorize the Engineer and the Chief Counsel to complete the do~ 
tails of this operation in conformity with the plan heretofore orally approv- 
ed by the Commission, on the condition that if any differences arise, they be 
brought to the attention of the members of the Commission for instructions. 
Chairman Banfield declared his approval of this suggestion, giving 4s his 
opinion that the Commission must rely on the Engineer and the Chiof Counsel 
to clear up this matter. Motion to that effect was offerod by Commissioner 
Chandler, scconded by Cormissioner Schaupp, and carriod by the unanimous vote 
of the Commission, wheroupon the Enginocr and tho Chief Counsel wore instruct- 
od to proceed in accordance thorewith. The Commission approved the agreenent 
with Mrs. Gunnoll for the lease of the Gunnell equipmont as prepared. (This 
agroement was signed by tho Comission on the following day. ) 


In this connection the Assistant Counsel, Mr. Nounor, also roported 
that an arrangomont has boon nade with Mr. Andrew Stambuck, former operator 
of the forry at this point, whoroby Mr. Stambuck agrees to operate this forry 
on behalf of the Commission for 4 60-day period ending at 2:00 a.m. on Janu- 
ary 6, 1948, for a consideration of $1,650 per month. This arrangement, he 
gaid, is in letter form and requires Mr. Stambuck to perforn the service under 
the idontical torms as it was perforned by Mr. Gunnell. Mr. Stambuck, he said, 
has accepted the arrangement in writing and is now performing the service in 
conformity with the terns thoreof. He asked the Commission to ratify the 
arrangement for the record. The Commission approved the arrangemont by unani- 
nous vote on notion of Commissioner Schaupp, which was duly seconded by Commis- 
sioner Chandler, it being understood that service to be rendered after 2:00 
a.m. on January 6, 1948, will be covered by & supplemental agreoment. The 
Chief Counsel was instructed to direct a letter to Mr. Stambuck authorizing 
him, on behalf of the Commission, to continue operation of the ferry in con- 
fornity with this letter agreenent. 


The Commission by unanimous vote approved the form of resolution 
covering the naming of the M. R. Chessman Ferry as prepared by tho Chief 
Counsel for insertion in the ninutes of the meoting of the Highway Commission 
held on October 21 and 22, 1947. 


In this connection it was pointed out that the builders of the ferry 
expect to have construction advanced so that it can be launched on December 10, 
1947. Chairman Banfield expressed regret that he could not be present at the 
launching, inasmuch as he will be out of the city. Commissioner Schaupp ©ex- 
pressed hinsclf likewise. Commissioner Chandler advised that he expects to be 
present, whereupon the Commission delegated hin as its representative at this 
function. The Chief Counsel and the Engineer wure instructed to work up the 
dotails 


The Commission discussed the forn of resolution prepared by the Chief 
Counsel for insertion in the minutes of the previous meeting concerning its 


Nov. 24, '47 


14343 


PENDLETON-JOHN DAY HIGHWAY IW UMATILLA COUNTY 
PILOT ROCK-UKIAH ROCK RPODUCTION PROJECT 


F. J. Dussault & F. A. Smith, Portland $ 35,904.00 
Barney B. Helser, Portland 36,720.00 
Rogers Constr. Co., Portland 36,720.00 
Pendleton Sand & Gravel Co., Pendleton 37 , 536.00 
A. H. Saxton & Sons, Corvallis 38, 080.00 
J. S. Risley, Milwaukie 38,470.00 
-R. 0. Dail, Portland 38, 760.00 
E. C. Hall Co., Portland 39,440.00 
Homer G. Johnson, Portland 42,762.50 
Pi B. Doherty & Son, Portlend 43, 384.00 
Peter Kiewit Sons' Co., Longview, Wn. 48,416.00 


WESTON-ELGIN SECONDARY HIGHWAY IN UMATILLA AND UNION COUNTIES 
WESTON MOUNTAIN-ELGIN ROCK PRODUCTION PROJECT 


¥ 
Rogers Constr. Co., Portland $ 4h, 2h0.00 ; 
J. S. Risley, Milwaukie 47,400.00 ye 
Pendleton Sand & Gravel Co., Penileton 48, 664.00 i 
P. B, Doherty & Sons, Portland 51, 982.00 i 
E. C, Hall Co., Portland 54,510.00 4 
Homer G, Johnson, Portland 55,405.00 ef 
Peter Kiewit Sons’ Co., Longview, Wn. - 55,774.00 | 


WARM SPRINGS HIGHWAY IN WASCO COUNTY 
CLEAR CREEK-FOREST BOUNDARY SECTION 


T. W. Thomas, Portland $ 286,315.00 
Smith Bros. Inc., Vancouver, Wn. 287 , 878.00 
Peter Kiewit Sons' Co., Longview, Wn. 314,143.50 
Morrison-Knudsen Co., Portland 351,730.40 


The Engineer reported on a complaint filed by the Coquille City 
Council at the previous meeting concerning a dangerous condition which exists 
on the Oregon Coast Highway near the north city linits of Coquille. He advised 
that this matter has been investigated by Mr. W. W. Stiffler, Asst. State 
Highway Engineer, who advises that the condition is created by excess curvature 
in the highway and steep gradient due to the super elevation of the curves. Be- 
cause of the complicated nature of the problem, he recommended that he be 
granted authority to make a detailed survey to determine the most feasible 
solution of the difficulty. The Commission approved the recommendetion, and 
it was so ordered. 


The Engineer also reported on a request from the Reedsport P. =e A. 
and others, for guard rail construction on the Scholfield River Bridge on US101 
just south of Reedsport. He advised that investigations reveal the need for 
some sort of protection for school children. He pointed out that the existing 
felloe guard which separates the roadway traffic from pedestrian traffic is 
Only eight inches high, being 3 1/2 inches lower than standard, and that the 
local people are fearful that school children are going to be hurt by reason 
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Walder & Kenworthy, Portland 


NORTH POWDER RIVER COUNTY ROAD IN BAKER AND UNION COUNTIES 
CONSTRUCT BRIDGE OVER NORTH POWDER RIVER 


E. C. Hall Co., Portland 


HOOD RIVER IN HOOD RIVER COUNTY 
CONSTRUCT EQSIPMENT STORAGE and REPAIR BUILDING 


$ 17,042.00 


BE. C. Hall Co., Portland 
21,561.00 


Rushlight Automatic Sprinkler Co., Portland 


THE DALLES-CALIFORNIA AND WARM SPRINGS HIGHWAYS IN JEFFERSON 
‘MADRAS ROCK PRODUCTION PROJECT 


A. H. Saxton & Sons, Corvallis $ 28,930.00 
Rogers Constr. Co., Portland 29,700.00 
Barney B. Helser, Portland 29,700.00 
J. S. Risley, Milwaukie 30,156.50 
Vernie Jarl, Greshan 30, 800.00 
E. C. Hall Co., Portland 31,350.00 
Homer G. Johnson, Portland 32,120.00 
Peter Kiewit Sons’ Co., Longview, Wn. 35,090.00 
R. 0. Dail, Portland 35,200.00 

41,250.00 


P. B. Doherty & Son, Portland 


THREE SECONDARY HIGHWAYS IN MALHEUR COUNTY 
ADRIAN-WILDER SECTION 


Quinn Bros & Robbins, Boise, Tdaho $ 62,862.00 
Babler Bros., Portland 65, 365.00 
Stanley & Ehlen, Boise, Idaho 69,924.00 
Vernie Jarl, Greshan 73,589.00 
C. E. Lesebert, Nyssa 73,720.00 
EZ. C. Hall Co., Portland 73,994.00 
Frank M. Parsons, Forest Grove 79,076.00 
F. L. Somers, Klamath Falls Bh , 303.00 
D-H Paving Co., Vancouver, Wn. 84 , 306.50 
SALEM IN MARION COUNTY 
CONSTRUCT TEMPORARY OFFICE BUILDING 

Carl M. Halvorson, Salen $ 27,908.00 

28, 858.00 


Erwin E. Batterman, Salen 
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deferred a decision pending discussion later in the session of a betterment 
progran to inprove the width, alignment, and surfacing of critical sections of 
state highways as a proposition to defer major highway construction. 


The Engineer presented a plan for the channelization of the inter- 
section of the Oregon Coast Highway with Roosevelt Drive near the north city 
linits of Seaside. He exhibited a map showing the proposed improvement and 
pointed out that it necessitates acquisition of a small anount of right of way 
for widening the intersection in order to provide a “hide-out" refuge for south 
bound traffic desiring to enter Roosevelt Drive. He estimated the cost of the 
inprovenent at about $3,500 and recormended approval of the project for immedi- 
ate construction. Following careful study of the plans the Commission approved 
the recomiondation by unanimous vote and authorized the Engineer to proceed 
with the installation. 


The Cormission approved and ordered filed a letter from the Washing- 
ton County Court in which the State Highway Department is released from further 
obligation to maintain a certain county road heretofore used by ono of the 
state highway contractors on the Sunset Highway in the transportation of rock 
for his contract. 


The following persons, representing business interests in North Port- 
land, came before the Commission concerning the traffic tie-up which they state 
occurs daily during rush hours when castbound traffic on North Portland Boule- 
vard (Swift Secondary Highway) attempts to onter Union Avenue and Denver Avenue; 
Frenk Kernan, of the Kernan Livestock Farms; J. R. Atkison, representing the 
North Portland Market; A. A. Tins, Secretary-Treasurer of the Portland Union 
Stock Yards Company; D. W Hoffman, of Swift & Co.; C. L. Dilling, representing 
the Western Wax Paper Co.; W. A. Holt, Pacific International Livestock Exposi- 
tion; and H. S. Eustis and L. G. Schmidt, representing the Shell Oil Co. Mr. 
A, A, Tins headed the group. He read aloud and presented the following lotter 
directed to the Oregon State Highway Commission: 


PORTLAND UNION STOCK YARDS COMPANY 
North Portland, Oregon 


Nov. 25, 1947 
W. E. Williams, President A. A. Tins, Secrotery-Treasuror 
David F. Hunt, Vice-President C. N. Curtis, Ass't Secretary- 


Treasurer 


Oregon State Highway Commission 
Salon, Oregon 


Gentlenen: 
Our company, and all of our tenants located in our 
Exchange Building, urgently request the State Highway Commission 
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of cars jumping over this felloe guard. A handrail or guard fence does not 
entirely solve the problen, he said, although the raising of the felloe guard 
to the standard height of 11 1/2 inches will help a lot, provided the school 
children are instructed and required to utilize the sidewalk at all times. He 
recorgiended approval of raising the felloe guard to such height. Chairnan 
Banfield suggested the installation of a "pull rail" on the sidewalk above the 
felloe guard which he thought would better serve the purpose end would be less 
expensive to construct. His suggestion was approved by the Commission by 
unaninous vote, and the Engineer was authorized to proceed with construction 
of such a rail as a minor betterment job. 


Pursuant to instructions fron the Comission at the previous neeting 
the Engincer reported on the protest of Mr. Frank A. Bemis to the location of 
the Elkton-Sutherlin Secondary Highway through his property in Douglas County. 
He advised that Mr. W.-C. Willians, Assistant State Highway Engineer , investi- 
gated the matter in company with Mr. Bonis and ascertained that his objection 
js to a short revision to olininate three curves in the present highway align- 
nent, rather than a major change. The revision, he said, is only about 1,000 
feet long and will sever only a very snall area of Mr. Benis' cultivated land; 
in fact, the entire revision will not take nore than three acres of his prop- 
erty. Mr Bonis, he said, wants the Camission to retain the present alignment, 
which is tortuous at this point. It is Mr. Willians' opinion, he said, that 
Mr. Benis‘ main objection is to the anount the state hae offered to pay hin for 
his property, which is $700, whereas ho is asking $1,500. He recormendéd that 
no revision in the alignment be sade and that the Right of Way Department be 
instructed to continue negotiations for the acquisition of the right of way on 
pernanent alignnent as originally proposed. The Cormission approved the recon- 
nendation unanimously and so ordered. 


The Commission discussed a report fron the Engineer on the cost to 
improve the Alsea Highway between the Lincoln-Benton County Line and Tidewater, 
a distance of about 20.5 miles, by widening and constructing an oil surface 
thereon. The westerly end of this section, which is 9.3 miles in length, is 
estinated to cost $650,000 and is scheduled for improvement as a Forest High- 
way project in the Postwar Progran; however, the work is ata standstill be- 
cause of the failure of Congress to appropriate Forest Highway monies. To con- 


struct the remaining 11.2-mile section to modern standards, according to the re- 


port,will cost about $600,000. The Engineer recommended, in view of the fact 
that it probably will be several years before funds will be made available for 
this purpose, that the Commission authorize the widening of the 11.2-mile sec- 
tion with state forces and the construction of a few turn outs on the nine mile 
Forest Highway section as a minor betterment project, which would cost about 
$30,000; also, that a contract be awarded for surface stabilization and oiling 
on the 11.2-mile state section, which is estimated to cost about $115,000; and, 
that the Commission authorize the manufacture of 10,000 cubic yards of surfac- 


ing materials, a portion to be placed in stockpile and the remainder to be placed 


on the Forest Highway section. He estimated the cost of such material at 
$30,000, making a total estimated cost of $175,000 for all of the work involved. 
He also recommended that he be Given permission to start the widening work with 
state forces at once and to advertise for bids for production of the rock so 
there will be sufficient rock on hand to keep the road stable during the spring 
break up. The Commission inlicated a favorable attitude toward the project but 
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gross weight, even when the equipment is stripped down, exceeds the weight 
linits which the Highway Commission heretofore has set down as maximum for 
which a permit can be issued. He asked the Commission to grant more leeway in 
the issuance of permits and to zone the highways so as to make it possible to 
grant permits on a 30-day basis. He further advised that, for the most part, 
the hauls are of comparatively short length, and, in his particular case, are 
within a 50-nile radius of Klamath Falls, and it would be very helpful in ex- 
pediting these movements if such a zone system were established and the local 
representative of the Highway Department given authority to issue permits on 
short notice within such zone. Under present conditions, he said, there is con- 
siderable delay experienced in securing permits because they all have to be 
approved by the Salem office of the Commission before the local engineer is 
permitted to grant the permit. Especially is this true, he said, when those 
authorized to approve permits are not in the office. If the Commission will 
authorize the zoning of the highways and will design a piece of equipment that 
it will approve for the hauling of heavy loads, it will help a lot and wiil do 
away with the necessity of dismantling and re-assembling the equipment in orfer 
to keep the loads within the Commission's present requirements. 


Chairman Banfield pointed out that the Legislature has set the limits 
for the weight and size of articles that can be moved over state highways and , 
while the Legislature also gave the Highway Commission the authority to issue 
permits for movements of excess weigtit and size,there is a limit to which the 
Commission can go without causing traffic hazards and breaking up the road 
surfaces. He expressed himself as against the granting of more privileges than 
have already been granted. He pointed out that the heavy equipment mentioned 
by Mr.Vincze has been so constructed that it can be dismantled and gave as his 
thought that that is what should be done. The Commission, he said, cannot grant 
the request. 


Commissioner Chandler pointed out that if the Commission should au- 
thorize issuance of special permits for one particular district of the state it 
would have to extend the privilege throughout the entire state. The Chief 
Counsel advised that the Legislature has determined the size and weight of 
articles that can be moved on the public roads of this state. He also stated 
that, while the Highway Commission has been given authority to issue pernits for 
excess movements, it is limited in the granting of such privileges to single 
movenents of an emergency character and in isolated sections. He suggested 
that the group take its problem to the Legislature. 


Commissioner Schaupp gave as his thought that the local representa- 
tives of the Highway Department should be granted more leeway in the issuance 
of routine permits so it will not be necessary for them to secure approval of 
the Salen office, and in this connection Chairman Banfield pointed out that the 
limit requirements covering the entire state are in the Salem office, and local 
engineers in one district do not know the limitations in another district. Mr. 
Flogel urged that something be done to avoid the delay in issuing permits which 
they now experience under the present system. He said that they are not asking 
for an immediate answer from the Commission but would appreciate it if the 
matter is given consideration. The conference was concluded by Chairman Ban- 
field who stated that the Commission will discuss with the Engineer the natter 
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to consider the construction of anothor approach fron North Portland 
Boulevard for eastbound traffic to enter Union Avenue. This new 
lininate any level crossings cver existing roadways. 


approach should e 
The present arrangenent slows up traffic and with an 
ever increasing flow of vehiclos becomes more hasardous each day. 


kloads of livestock received at our 


The number of truc 
stockyards fron January 1st, 1947 to Novorber 2ist, 1947 is 27,511, 
Many 


compared to 19,716 truckloads for the same period ijn 1946. 
of these must cross over to Union Avenue on their return trip. 

The location of new 4ndustries end the plant expansion 
this North Portland areé tends to 


of the prosent ones located in 
ané the danger at this 4nportant 


increase the traffic congestion 
intersoction. 


We believe this new approach should be constructed 


as soon as possible. 
Yours truly, 


/s/ A. A. Tins 
Secretary-Treasurer . 


aat/t 
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Also speaking in behalf of the improvencnt were Messrs. Hoffman, 
Dilling and Kernan, Mr. Kernan suggested & solution involving right of way 
across property which he owns. He offered tho right of way free of cost on 
the condition that the state would do certain grading work on his prenises. 
ted out that the matter to which they refer 
which has not been mado; in fact, this 
on has received on the subject. The 


Chairnan Banfield poin 
requires en engineering investigation, 
is the first conplaint that tho Cormissi 
Commission thereupon referred the matter to the Engineer f 


and report. 


A delegation representing the heavy trucking interests, headed by 
Mr. A. L. Vinoze ,Klaneth Falls, and including John Jensen, Klamath Freight 
Lines, Klamath Falls; Al Hall, Ferguson Transfer Co., Coos Bay; Albert Flegel, 


Flegel Transfer, Roseburg; Don Hall Hall Heavy Hauling, Eugene; and Charlie 
Snith, Smith Bros. Transfer, Baker and La Grande, came before the Commission 
regarding securing permits for transportation over state highways of loads 
which exceed the statutory limits as to size and weight. Mr. Vincze atated 


thet manufacturers are now building equipment which weighs cons 


than in the past, and, a6 @ result, the heavy 


quently to transport these loads over state highways. In many instances the 


or such investigation 


jderably heavier 
haulers are called upon more fre- 
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Mrs. Heffner stated that they did not have anything claborate in 
mind but were asking for only a few such areas along main traveled roads, the 
lack of which is now a subject of complaint of the traveling public. She 
suggested that a state-wide survey should be made to determine the need for 
the areas and where they should be placed. Mr. Munger endorsed Mrs. Heffner's 
renarks. 


Chairman Banfield advised that the Highway Commission has already set 
up in its 1947 budget a considerable sum of money for expenditure by the State 
Perks Department, which now has authority to do the sort of thing Mrs. Heffner 
requests. He pointed out that only about two percent of the monies expended by 
tourists in the State of Oregon comes to the State Highway Department as reve- 
nue. Considering this feature, it was his thought that it is properly the 
function of the Interim Committee authorized by the 1947 Legislature to recon- 
mend to the Commission how much money should be spent for purposes such as she 
has in mind. He added that if the people want an elaborate park system,it 
would be up to some other agency to furnish it because the State Highway Depart- 
ment is not in position to provide such a facility. Chairman Banfield also re- 
callod areport by the State Parks Superintendent last year, wherein it was 
stated that experience discloses that the operation of wayside facilities is 
unsatisfactory. This concluded the discussion. 


Mrs. Heffner left with the Commission the following naterial regard- 
ing the subject of her presentation: 


1. Letter from C. 0. Eyer, Landscape Suporvisor, Indiana State 
Highway Cormission 


2. Letter from E. C. Eckert, Chief Forester, Michigan State 
Highway Department 


3. Letter from Jac L. Gubbles, Head Landscape Architect, Texas 
Highway Department 


4. List of roadside parks from the State Highway Commission of 
Indiana. 


5. Copy of the official highway map of the state of Indiana 
showing the location of roadside parks. 


(The Commission discussed this matter further with members of the 
Advisory Board of the Travel and Information Department. This committee was 
requested to give the matter study and to forward the Commission a recommenda- 
tion, prior to its next regular neeting if possible, so the Commission will 
have the bonefit of it in discussion of the park budget for 1948.) 


Messrs. Evan E, Peterson, City Manager, and Al J. Grant, City 
Attorney, City of Coos Bay, came before the Commission regarding the master 


plan of the City Planning Commission for the future development of the city, 
which involves the rerouting of the Oregon Coast Highway in the northerly part 
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of giving the local engineer nore authority in the granting of permits. (The 
matter was discussed further later in the session, at which time the Engineer 
was instructed to render a written report to the Commission on the subject and 
to include therein suggestions relative to granting more authority to the local 


engineers in the granting of permits.) 


Mrs. Eva Heffner, President of the Oregon Roadside Council, and Mr. 
Thornton T. Munger, member of the Recreational Resources Committee of the Por't- 
land Chamber of Commerce, both of Portland, were present and urged the Commis- 
sion to give favorable consideration to the matter of constructing and main- 
taining wayside picnic areas along the principal highways of this state for 
the convenience and accommodation of tourists who like to stop for picnic 
lunches. Mrs. Heffner was principal spokesman. She tead aloud and filed with 
the Commission the following letter which she advised was approved by the 
Oregon Roadside Council at its annual meeting on October 29, 1947: 


a5 : 
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Gentlemen: 


~— 
int Sita 


At the annual meeting of the Oregon Roadside Council the 
following resolution, relative to the establishment of roadside parking 
or picnicking areas was unanimously adopted and ordered directed to 
your attention: 


Whereas, the State Highway Commission is empowered by law to acquire, 
maintain and operate parks, recreational grounds, parking places, camp 
sites, etc., in such manner as will best afford to the motoring public 
and road users necessary conveniences and accommodations, and which will 
contribute to the general welfare and pleasure of the motoring public, and 


Whereas, the State Highway Commission through its Information and Travel 
Department are actively engaged in encouraging travel to and in the 
State of Oregon, and 


Whereas, tourist travel furnishes an increasingly importent segment of 
our business communities economic stability and gasoline tax income 
and warrants all possible encouragement, and 


Whereas, the experience of other states who have established off highway 
areas for picnicking, rest, and relaxation of travelers has proven their 
practicability and beneficence to both the highway department and 
highway users, 


Now therefore, be it resolved, that the Oregon Roadside Council will 
actively support and recommends to the State Highway Commission the 
establishment of off-highway roadside parking or picnicking areas 
on our main highways in such numbers and locations as is deternined 
feasible on the completion of a State survey, and further, that 
development be scheduled as rapidly es funds permit with the first - 
units in operation for the 1948 travel season. 


Passed Oct. 29, 1947 
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in the minutes of the previous necting. 


The matter of adopting a general budget covering Highway Department 
functions during the yoar 1948 was brought up for discussion, but action there- 
onwas deforred by the Commission until its next regular meeting. The Engineer 
was authorizod in the meantime, to continue with the rogular routine activities 
of the State Highway Department, including naintenance, pending aioption of 
this budget,and also to take care of omergency matters that may arise. 


A request was presented frem the Reedsport Chamber of Commerce for 
the improvement of the Unpqua Highway between Scottsburg and Reedeport. A 
letter was also presented from the Reedsport City Council requesting the sane 
inprovenent and particularly requesting the reconstruction of this highway on 
proposed alignnent through the easter part of this city. The Secretary was in- 
structed to inform the city and the Chamber of Commerce that this project is be- 
ing considered in the tadget for 1948, which is to be discussed by the Comnis- 
sion at its next regular nmocting. 


The Commission by unanimous vote, copfirmed the authority given the 
Engineer, pursuant to his letter request dated November 5, 1947, to apipakanely 
advertise for bids the following rock production projects: 


Union Rock Production Project $ 35,000 
Pilot Rock-Ukiah Rock Production Project 43,000 
Woston-Elgin Rock Production Project 48,000 
Madras Rock Production Project 44 000 


The Commission discussed a letter from the Linn County Court, request- 
ing state aid in reconditioning the Richardson Gap County Road which was used 
as a detour for state highway traffic during construction of the Scio Section 
of the Albany-Lyons State Secondary Highway. The Engineer advised that this 
road has been inspected by Maintenance Engineer E. A. Collier and Division Engi- 
neer F. D. Eason, who report that it will cost about $1,500 to repair the dan- 
age that has been done, supposedly by logging trucks. He advised that the 
county court wants the state to assume a $1,000 share of this expense. He re- 
commended approval of such payment. The Commission approved the recommendation 
unaninously, although with some reluctance because of the principle involved. 


The Commission discussed briefly and ordered filed a letter from the 
Redwood Eapire Association requesting the improvement of the Redwood Highway 
between Grants Pass and Applegate Bridge, Josephine County. 


The Engineer reported that the City of Tualatin has met the logal re- 
quirements with respect to the expenditure of 1945 State Tax Street Funds that 
it received in 1946 and that the plans for the improvements proposed for such 
funds have been examined and found satisfactory. He recommended approval of 
the plans. The Commission approved the recommendation and by unanimous vote 
adopted the resolution marked EXHIBIT "C", attached hereto and by this refor- 
ence made a part hereof with like effect as though extended herein. 


The Engincer also reported that the following cities and towns have 


Nov. 25,'k7 


Np BEF RD is WE RE — a il 5-5 lg ame Se 


| 
| 


3% 


between the north city limits and Broadway. Mr. 
Peterson exhibited a map showing the plan and explained that they would like 
to have the highway routed along North 7th Street from the city limits to 

Ivy Ave., thence on @ diagonal southeasterly to Broadway (present route) at 
its intersection with Fir Ave. He urged such routing in order to preserve, 
for industrial purposes, the area Detween this route and the location hereto- 
fore adopted by the Commission. The proposed location, he said, is at the 
top of a bluff, and its adoption will eliminate all cross traffic and make 


for a safer highway 


of the city, particularly 


ntcd out that the Commission has already adopted 
the previous location for this highway north of Fir Avenue and that construc- 
tion on that location is now under way. Mr. Peterson suggested the stoppage 
of the work and that a new contract be awarded for construction on the route 
suggested by hin. Chairman Banfield advised that this project has been under 
contemplation for several years and that it is now too late to change it. The 
Commission decided unanimously to adhere to the present plan and let the 
present contract go forward without alteration. 


The Engineer poi 


Mr. Peterson then brought up for discussion the proposed extension 
of this improvement south of Fir Avenue (south end of the contract now under 
construction). He pointed out that the railroad will have to be moved out 
closer toe the bay if the present plan is adhered to and suggested that con- 
sideration be given to the preservation of dockage space between the railroad 
and the bay, which could be used in connection with nooring fishing boats, 
pleasure craft, etc. He was informed that this project has not yet reached 


the contracting stage; moreover, the preservation of the dockage space is a 
matter that will have to be worked out with the city and the port officials 
411 work up the details. 


at the proper timo; in the meantime, the Engineer wv 

He was also infornod that for the present the Commission is only authorizing 
the taking of options for right of way across tracts where building construc- 
tion is contemplated in the immediate future. 


This matter came up for discussion following the departure of the 
delegation, at which time the Cormission considered the adoption of the one- 
way traffic plan submitted by the Enginecr for this highway between Fir Ave- 
nue on the north and Ferry Street on the south, which plan provides for rout- 

ound traffic on Front Street 
and lst Street. The Commission approved the plan and survey of such project 
and authorized the Chief Counsel to negotiate options for right of way whore 
necessary to protect the state's interests against building development. The 
attached resolution with respect thereto, marked EXHIBIT "gE", and by this 
reference made a part hereof with like effect as though oxtended herein, was 
thereupon adopted by the Commission by unanimous vote. 


Reconsideration was given by the Commission to @ resolution pre- 


pared by the Chief Counsel covering the contribution of $25,000 of state high- 
way funds to the Forest Highway project on the Columbia River Highway at Mult- 
nomah Falls, and the assumption of an additional obligation, anounting to 
about $40,000 for additional work in eonnection with the stato's contract 
at this point. ‘The Commission voted to assume both of these obligations and 
thereupon, by unaninous vote, approved the readiution as prepared for insertion 
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Construction of concrete bridge over Oneonta Creek 
on the Columbia River Highway, Multnomah County: 
bids received August 26, contract awarded October 24, 
1947, to low bidder, Erick Enquist. 


Grading and paving Roseburg-Dixonville Section, North 
Umpqua County Road, Douglas County; bids received 
October 21, contract awarded October 24, 1947, to the 
low bidder, Leonard & Slate, Oreg. Ltd. 


Tho Commission by unanimous vote confirmed the awards as reported . 


The Engineer reported that the surveys for the following sections of 
state highways have been completed and askod tho Commission to approve them as 
the permanent routes of such highway sections: 


Delmar-China Camp Creck Section of the Oregon Coast Highway, 
in Coos County; 


Modoc Point-Barclay Springs Soction of The Dallos-California 
Highway, in Klamath County; 


Front Stroct (Fir Avonuc-Forry Street) Section of tho Oregon 
Coast Highway, in Coos Bay, Coos County. 


After due consideration of the roport of tho Engineer with respect 
to oach of the surveys under discussion, the Commission approved and adoptod 
the survoys by the adoption, by unanimous vote, of the rosolution marked EX- 
HIBIT "E", attached hereto and by this reforence made a part hercof with like 
effect as though extended horein. 


Tho Commission had under discussion the following requests for ox- 
tensions of time within which to complete highway contracts: 


J. C. Papin, Contract No. 2846 for grading and surfacing the Wost 
Unit of the Love Bridgo-Black Bridgo Section of the Bakor-Homestead High- 
way,in Baker County, requested an oxtension of timo of 15 days, fron 
Soptembor 30, to Octobor 15, 1947, within which to complote this job. He 
alleged that he was unablo to procure sufficiont equipmont to completo 
the surfacing work within the contract time limit. The Engineer advised 
that tho contractor did oxperionco some dolay in securing equipment to 
complete the oil surfacing; however, ho was also delayed in completing 
the grading work becauso of tho non-completion of the Love Bridge cross- 
ing Powder River, it being impossible for him to grade tho approaches to 
this structuro until tho bridge was completed. He roccmmended, in vicw 
theroof, that the extension of timo requosted be granted without ponalty. 
A letter was presented from tho Public Roads Administration concurring 
theroin. The Commission approved the recormendation by unanimous vote. 
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satisfied the legal requirements with respect to the expenditure of 1946 State 
Tax Stroct Funds which thoy received in 1947 and that the plans for the several 
improvements proposed for such funds have been examined and found satisfactory: 


Cornelius Gervais Merrill 
Elgin Juntura Momroe 
Fossil Madras Port Orford 


He recommended approval of the plans by the Commission. The Commis- 
sion approved the recommendation and by unanimous vote adopted a resolution 
with respect theroto marked EXHIBIT "Dp", attached horeto and by this reference 
made a part heroof with like effect as though extended herein. 


The Commission had under discussion e request from tho Lako County 
Court that the State Highway Department conduct surveys of Federal Aid Second- 
ary Highways Nos. 407 and 408 west of Goose Lake so the county can proceed with 
certain improvemonts with its own equipment. The Engineer estimated that the 
surveys would cost about $5,000, and he recommended approval of the request on 
the condition that the work can bo done during the winter months end personnel 
is aveileble to do it. Theo Commission approved the recommendation unanimously. 


Tho Commission also had under discussion a request from the County 
Court of Crook County that the State Highway Popartmont make survoys of three 
county roads, one of which is on the Federal Aid Secondary Highway Systen. The 
Engincer advisod that the county desires to improve these roads by grading and 
surfecing and intends to ask the State Highway Commission, at same future tine, 
to designate the two county roads as Foderal Aid Secondary Highways. He stated 
that the two county road surveys total cbout 13.2 miles and the Federal Aid 
Secondary Highway survey is about 6 miles long. Hoe further stated that the 
county will reimburse the state for the total cxpense of the surveys for the 
two county-road sections but is asking the state to bear the expense for the 
survey of the Federal Aid Secondary Highway, which is estimated to cost about 
$3,000. He recommended approval of the request on the condition that an engi- 
noering crew can be sparod for the purpose and that the work can be done dur- 
ing the winter season. The Commission approved the recommendation by unaninoug 
vote. 


Tho Engineer reported that, pursuant to authority previously given 
him by the Highway Cormission, he has awardod contracts as follows, the con- 
ditions of the awards having beon satisfied: 


Grading and oil surfacing West Unit, Sheep Creek Hill 
Sectitan, Little Shoep Creek Secondary Highway, Wallowa 
County; bids received October 22, contract awarded 
November 13, 1947, to the low bidder, J. C. Papin. 


Grading and topping East Cottonwood Canyon Section, 
Wasco-Heppner Secondary Highway, Gilliam County; bids 
roceived October 22, contract awarded October 27, 1947, 
to the low bidder, Gerald Miller. 
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K. F. Jacobsen & Co., Inc., Contract No. 2891 for grading and sur- 
facing the West Union-Cornolius Pass Section of the Hillsboro-Cornelius 
Pass County Road, in Multnomah and Washington Counties, requested an cx- 
tonsion of tinc of 213 days from Octobor 31, 1947, to June 1, 1946, with- 
in which tc completc this job. They attributed thoir failure to complete 
the project within - tho specificd tino linit to unusually heavy rains 
during the first three wooks in October, which made it impossible to 

| apply the bituminous mncaden and necessitated the postponement of that 
work until noxt spring. Thc Engineer advised that the reason given by 
the contractor for overrunning the*tinc limit is correct. He recon- 
nended, in view of the circumstances, that the oxtonsion of tine request- 
ca be granted without penalty. A lettor was prosentod fron the Public 
Roads Administration concurring therein. Tho Cormission approved the 
rcecormondation unaninously. 


Albort W. Denton, dba Denton Construction Co., Contract No. 2899 for 
regrading and surfacing the Madras Section of The Dalles-California High- 
way, in Jofforson County, requosted an extension of time of 273 days, 
fron Sopterber 30, 1947, to July 1, 1948, within which to complete this 
job. He gavo the following reasons for failure to conplote the project 
within the spocificd tine linit: (1) Difficultios in sccuring steel for 
bridge construction and, (2) inability to complcte grading work until tho 
bridge approaches had been constructed, all of which prohibits the be- 
ginning of oiling operations until about May, 1948. The Engincer advisod 
that the roasons given by tho contractor for overrunning the specificd 
tine linit are substantially correct. Late dclivory of the steel, he said, 
will not permit complotion of tho bridge in tine to mllow completion of 
the approaches thereto, and inasmuch as the approaches have to be oiled, 
it will be necessary to defer such work until suitable weather next 
spring. Because the delays in delivery of steel were not due to neglig- 
ence on the part of the contractor, he recormended that the extension of 
time requested be granted without penalty. The Commission approved the 
recormendation unaninously. 


Natt McDougall Company, Contract No. 2909 for grading the North Unit 
of the Washington State Line-Buford Creek Section of the Enterprise- 
Lewiston Highway,in Wallowa County, requested an extension of tine of 20 
days, fron October 31 to Noverber 20, 1947, within which to complete this 
job. They attributed their failure to complete the project within the 
specified tine linit to extra yardage of naterial that had to be moved 
under force account agreenent. The Engineer advised that the contractor 
conpleted the work called for in this contract within tho specified tine 
linit, but slides occurred and he was requireé to do extre work in re- 
noving then, which delayed finishing operations and cleaning up of the 
site. He recormended that the extension of tine requested be granted 
without penalty. The Cormission approved the recommendation unaninously. 
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John 4. Lozan, Contract No. 2856 for cradin;, Dituminous nacadan and 
bridge construction on the Tutuilla Creck Section of the Poendleton-John 
Day Highway, in Unatilla County, requested an additional oxtension of 
tinc of 32 days, fron October 29 and to Novorbor 30, 1gh7, within which 
to conplete this project. He attributed his failuro to complete tho pro- 
joct within tho proviously-cxtendod tino linit to difficultics in socur- 
ing stcol for tho bridge structuro. Ho adviscd that the bridgo is now 
complete with tho excoption of building the No. 1 wing wall, which work 
cannot be done until traffic is routed ovor tho now structure. The Engi- 
nocr advised that tho reason givon by the contrator for failure to con- 
plote the project within tho spocifiod timo linit is corroct. Ho rocon- 
nonded, in viow thoroof, that the oxtension of time roquestod bo granted 
without ponalty. Tho Comission approved tho rocormondation by umaninous 
vote. 


Hoavy Hauling Co., Contract No. 2875 for grading and paving tho 
Astoria (Bond Stroct-Cormorcial Stroct) Section of tho Columbia River 
Highway, in Clatsop County, requostod an extonsion of timc of 303 days, 
fron August 31, 1947, to June 30, 19h8, in which to comploto this job. 
Thoy gavo the following reason for ovorrunning tho tino linit: "Con- 
plotion is dopondent upon ronoval of the Associated Oil Company's Sor- 
vico otation, which still has not bocn ronoved and will not bo for sone 
tinc although the tine contcmplatcd in the contract for its ronoval has 
long since passed. It is doubted that suitablo woother will oxist for 
the completion of paving for some nonths after actual ronoval of tho 
sorvice station". Tho Engincor advisod that tho roason given by the 
contractor for overrunning the specificd tino linit is correct. Ho fur- 
thor statod that the contractor nade cvory offort to comploto tho pro- 
joct within the specifiod timc and that it was no fault of his that the 
right of way was not nado available to hin: He recormonded, in viow of 
the circumstances, that the oxtension of tine requosted bo grantod with- 
out ponalty. A lcttcr was prosented fron the Public Ronds Administration 
concurring thorein. The Comission approved the rocormondation unaninous-~- 
ly. 


Albort W. Denton, dba Denton Construction Co., Contract No. 2888 
for grading and paving the Ashland (Wator Stroct-Oak Strect) Section of 
the Pacific Highway, in Jackson County, roquestod an additional extonsion 
of tinc of 45 days, from Soptenbor 15 to October 30, 1947, within which 
to complote this job. He attributed his failure to complote the project 
within the proviously-cxtended tine linit to difficultics oxporicnced in 
obtainin; an asphalt plant to do the paving work. Tho Engincor advisod 
that tho contractor was unable to arrange for an asphalt plant or to ac- 
quirc nocossary asphaltic materials fron plants located in the irmodiateo 
vicinity, so arrangencnts were nade to have this work done by state forces 
at the contractor's expense. Ho gave as his belief that tho contractor 
nade an honest cffort to complote the work as soon as possible and accord- 
ingly recorrendod that the cxtonsion of tino roquosted be grantcd without 
penalty. A letter was presentod fron thc Public Roads Administration con- 
curring thercin. Tho Cormission approved the recormondation unoninously. 
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Tho Commission recessod for luncheon at twolvo o'clock noon and ro- 
convonod at 2:00 p.m. with tho samo porsons prosont ‘and participating. 


Tho following nonbors of the Advisory Board on Travol and Information 
Matters canoe before the Commission vith rospoct to the Travel Dopartnont budget 
for tho calondar year 1948: John A. Laing, nmonbor of tho law firn of Laing, 
Gray & Snith, and Choirnan of tho Advisory Boards Donald Sterling, of tho 
Orogon Journal; Dr. E. B. McDaniol, of tho Oregon Stato Motor Association; and 
Arden X. Pangborn, of the Oregonian; all fron Portland, Also presont was Mr. 
Manloy Robison, Diroctor of tho Travol and Infornation Departnont. Mr. Laing 
hoaded tho group and oxplainod details. Ho advised that, aftor caroful con- 
sideration, tho nonbors of the Advisory Board aro unaninous in rocomnending 
to tho Commission a budget of $250,000 for 1948. Ho submitted a rocapitulation 
of the total oxpenditures as approved by the Comnittoe, as follows: 


RECAPITULATION 
TOTAL PROPOSED EXPENDITURES 
1948 


Allocated Proposed 
19h7 1948 
Itom A-Gonoral 


Printing (Booklets and Maps) ($19,772.00) $31,383.00 
Photographic Dopartnont (13,970.00) 9, 860.00 
Misc. Auxiliary Pronotion (7,250.00) 7,250.00 
Gonoral Office (5,110.00) 6,010.00 
Salaries (18,590.00) 20,422.00 
($64, 692.00) $74,925.00 
Iten B-Space Advortising 
Mogazino (150, 804.85) 140,132.75 
Newspaper (12,969.00) 18,000.00 
Contingency (8,834.15) 4 442.25 
Production (12,700.00) 12,500.00 
($185 308.00) 175,075.00 
($250, 000.00) $250 , 000.00 
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Lindstron Bros., Contract No. 2911 for construction of the Ft. Hill 
Bridge on the Salnon River Highway neor Valley Junction, Polk County, ro- 
quested an extension of tine of 181 days, from Decerber 31, 1947, to June 
30, 1948, within which to complete the project. They attributed thoir 
Foilure to complete the project within the spocified tine init to storns 
and resulting high wator levols which hampored their oporations. Tho 
Engincer advised that tho contrator has comploted construction of the now 
bridge, that tho goction has boon open for traffic, and that the ronmain- 
ing work to bo dono consists of rcnoval of the old structuro, which has 
boon barricaded at cach ond to provent public use. Ho explained that tho 
ronnining work involves placing false work in tho rivor, which is vory 
difficult during tho wintor nonths owing to high wators in tho Yorhill 
Rivor, and advised that dolay in removing tho old structuro will causo no 
inconvenionco, danger, oxtra oxponseo. He rocommonded, in view of the 
circunstancos, that the oxtonsion of tino roquosted be grantod without 
ponalty. Tho Cormission approved the rocomondation unaninously. 


Albina Engino & Machino Works, Inc., Contract No. 2912 for construc- 
tion of a forryboat-. ("i.. R. Chossnan") for oporation across tho Colun- 
bin Rivor botwoon Astoria, Orogon ,and Moglor, Washington, requested an 
oxtonsion of tino of 86 days, from Deconber 27, 1947, to March 26, 1948, 
within which to complote this job. Thoy gavo tho following roasons for 
failuro to completo tho project within tho specifiod tino linit: (1) A 
striko involving tho Luckenbach ship carrying tho main dock chcckor 
plate for tho now forry ticd up tho yvossel in Sen Francisco, tho outcone 
of which was so indofinite that tho company had to procure another plate 
to take its placc, which dolayod construction according to tho original 
plan; (2) A striko in tho factory neking the diosol enginos for tho aux- 
iliory oloctric gonerators dolayed dolivery of those two units until 
Deconbor 6, 1947,at the carliost. Tho Enginoor advised that tho reasons 
givon by tho contractor for ovorrunning tho timo linit aro correct. Ho 
recommondod, in viow thoroof, that tho oxtonsion of tino roquostod be 
eranted without penalty. The Commission approved tho recommendation 
unaninously. 


Tho action of the Stato Highway Commission on contractors' roquosts 
for oxtonsions of tino within which>to camplote tho contracts, a8 listod 
above, was basod upon tho rocormondation of the State Highway Enginoor and 
his roport, which considcrod, put did not necossarily adopt, eithor or any 
of tho rcasons stated in the contractors’ roqucsts. 


Tho Enginoor reportod that Contracts Nos. 2732, 2748, 2779, 2817 
2823, 2631, 2832, 2839, 2649, 2849, 28568, 2865, 2866, 2867, 2868, 2878, 2001, 
2888, and 2910 havo boon comploted according to tho roquirononts of tho con 
tracts or nodifications thoroof and that said jobs arc now roady for accopt- 
ance. Aftor duo consideration of the report of tho Engincor with respoct to 
the contracts undor discussion tho Comission approved and accoptod tho con- 
tracts completed as roportod and by unanimous voto adopted tho rosolution 
norkod EXHIBIT"F", attached horoto, ond by this roforonco nado a part heroof 
with like offect as though extended horcin. 
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distance fron each direction. As to the barn, ho said that it is now boing 
usod as a riding acadeny hoadquarters and is notting $30 o day, which rove- 
nuo will be lost, and the tenant will also iose revenuo which he has enjoyod 
through tho salo of dairy products to the public. He estimated it would cost 
about $7,000 to move the residence building to a now location, and he alleged 
that construction of the highway as planned will chancc his location from ono 
of the very bost to tho worst. Ho presonted additional argunonts in behalf of 
his requost for moro compensation for the property than has beon offered by 
the Cormission's Chief Counsol,. 


Chairnan Banficld advised that the Commission has analyzed this 
nattor and knows tho problem which confronts Mr. Kliks. He pointed out that 
only a small arca is boing takon by the state and advised that it is not ploas- 
ing to tho Cormission to have to take property for highway purposes under ccr- 
tain circumstances, but in sone instances, such as this, it is nocossary to do 
so in order to provide a proper improvonont. He furthor stated that the Con- 
nission wishos to discuss this matter anong thonselves and with the Chicf 
Counsol before making its decision and probably will do so before this nocting 
adjourns. This concluded the conference. 


Following Mr. Kliks'departure, the matter was given further considora- 
tion and as a result theroof the Cormission roforred the matter back to the 
Chiof Counsel with authority to decide the case in the mannor that he considers 
is to the best interests of the State of Oregon. 


The Commission discussed with tho Engineer the bids received at tho 
norning session for highway construction and took the following action with 
respect thereto by unaninous vote: 


Tho contract for tho Union Rock Production Projoct on tho Old Oregon 
Trail and the Mcdical Springs Highway, Baker and Union Counties, was awarded 
to Rogers Construction Co., the low bidder. 


All bids received for construction of o concrete bridge over the 
North Powder River on the North Powder River County Road, in Baker and Union 
Counties, wore rejected as being too high. 


Bids received for the construction of an cquipment storage and repair 
building at Hood River, Hood River County, were rejected as being too high. 


The contract for the Madras Rock Production Project on The alles- 
California and Warn Springs Highways, in Jefferson and Wasco Counties, was 
awarded to A. H. Saxton & Sons, Corvallis, the low biddor. 


The contract for construction of the Adrian-Wilder Section of three 
secondary stato highways in Malhcur County was awarded to Quinn Bros. & Robbins, 
Boise, Idaho, the low bidders. 


Tho bids roceived for construction of ea temporary State Highway Do- 
partment Office Building in Salem wore referrod to the Engineer with authority 
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Tho Commission by unanimous vote approved the budget as subnitted. 


Thore followed a general discussion of matters pertaining to tho 
Travel Department. Chairman Banficld oxpressed appreciation for the sorvices 
the committoe has rendered the State Highway Cormission as a guide in carry- 
ing on its publicity activitics, which, he said, has relieved the merbers of 
thc Commission of a lot of dotail. He asked the committee to furnish the non- 
bors of tho Highway Commission a copy of tho minutes of oach of its nootings 
as they are held from tine to tine, advising that, notwithstanding that the 
Highway Commission has the utuost confidence in the Advisory Board, it would 
like to koep a little closar in touch with committeo matters, and the subnis- 
Sion of the minutes would be helpful to that ond, Mr. Laing agreed to furnish 
the ninutes as roquestod. 


Chairman Banfiolé also brought up tho matter of sponding stato funds 
for construction and naintonance of wayside areas for the accormodation and 
convenience of the traveling public. It was his thought that the comnittec, 
being in closo touch with tho travoling public, would bo in position to nako 
suggestions that would be of valuc to the Commission in deternining how much 
noney should be spent for such accommodations. Hoe asked tho committee to give 
tho subject some thought and te present suszestions to the Commission before its 
next rogular nocting, if possinle, so tho Commission can havo tho bonofit of 
tho infornation in the adoption of its gonoral highway budget for 1948 which 
is to be discussed at that tinc. Mr. Laing advised that this nattcr has novor 
boon before the committee but that thoy would be ploasod to comply with tho 
request, It was his personal reaction that construction of such waysidg pic- 
nic arcas would bo nuch approciated by the travoling public. 


Comissionor Chandler roported bricfly on his attendance at tho 
annuol nocting of the Redwood Enpiro Association hold recontly at Hoborg's 
Resort in northorn California. Ho adviscd that ho was particularly inprossed 
with a report of a comnittoo on public accommodations, It appoars that it is 
thc function of tho cormmitteo to seo that cvoryonc who ontors a cortain aror 
is furnishod a card which is to bo roturncd to tho Association with inforna- 
tion as to the treatnont givon hin in this particular aroa. Tho bad roports 
ho said, aro investigated ona corrective neasures suggested for inprovenonts. 
Commissionor Chandler gave os his thought that this is a fino way to build up 
good will and suggested some sinilar undortaking by tho Advisory Board. Mr. 
Laing advised that the comuttce has boon working somowhat along that line but 
would bo ploased to look into tho nattcr furthor. Mr. Robison agreed to sec 
what could be done to that ond. This concludod the conforonco. 


Mr. B. A. Kliks, attornoy, Portland, camo bdofore tho Commission with 
rogard to a scttlenont for right of way for tho now Columbia River Highway pro- 
ject near Troutdale. He advisod that the proposed highway psssos through his 
property in a cut about 40 foot below the natural surfaco of the ground and 
will isolate his residence building, which, he said, cannot be replacod for 
less than $14,500. Ho further statod that his barn, which is on tho opposite 
sido of thc ncw highway, will be utterly destroyed. He dcelarod that the site 
of his property is exceptionally good because 4t can be soon for a long 
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higher bidders. The contract has been awarded to the low bidder, Quinn 
Bros, & Robbins, at their bid price. 


“Construction of a temporary State Highway Department Office Building 
in Salen, Marion County. Carl M. Halvorson, Salen, submitted tho low bid 
for this work at $27,908. Tho noxt low, and only other, bid was subnittod 
by Erwin E. Batterman, Salen, at $28, 858. Tho Commission has referred 
those bids to the Engineor with authority to award the contract to tho low 
bidder, Carl M. Halvorson, when certain conditions have boen satisfied. 


ge 
| 
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“p4lot Rock-Ukioh Rock Production Project on the Pondleton-John Day 
liighway, Unatilla County. F. J. Dussault & F. A. Snith, Portland, sub- 
nitted the low bid for this work at $35,904. Barnoy B. Helser, Portland, 
submitted the noxt’ low bid at $36,720. There were nine higher bidders. 
The Cormission has awarded the contract to tho low biddors, F. J. Dussault 
and F. A, Snith. 


"Weston Mountain-Elgin Rock Production Project on the Weston-Elgin 
Secondary Highway; in Umatilla and Union Counties. The Commission re- 
ceived scvon bids for this work, the low one being that of Rogers Construc- 
tion Co., Portland, at $44,240. Tho sccond low bidder was J.S. Risloy, 
Milwaukic, at $47,400. The contract has beon awarded to the low bidder, 
Rogers Construction Co. ‘ 


"Grading the Clear Creek-Forest Boundary Section of the Warn Springs 
Highway in Wasco County. T. W. Thomas, Portland, submitted the low bid for 
this work in the anount of $286,315. Smith Bros. Inc., Vancouver,Washing- 
ton, submitted the next low bid at $287,878. The Commission has referred 
the bids to tho Engincer with authority to award the contract to the low 
bidder, T. W. Thomas, when ccortain conditions have beon satisfied.” 


The Commission resumed discussion of the matter of purchasing the 
Crown Zellerbach Corporation property, consisting of 308 acros, located at 
Tillamook Head, Clatsop County, which was first reported on by the Parks Super- 
intondent on the previous day. As a result thereof the Comission voted unani- 
nously to acquire the property for tho sun of $46,063, tho anount of the con- 
pany's offer, on the condition that satisfactory leases can be obtained for 
right of way for a tragl across three privately-owned tracts betwoen Seaside 
and Cannon Beach. The matter was referred to the Chief Counsel and the State 
Parks Superintendent to work up the dotails. Thoy woro instructed to bear in 
nind the salvage valuc of the tinber on tho tract. 


The Commission discussed matters pertaining to the proposed hichwny 
in, Sullivan Gulch, Portland, and as o result theroof docidod unaninously, if the 
city wishes to place on the ballot for tho people's consideration at the May, 
1948 election, a two-nill levy to finance its share of the cost of the right 
of way needed for this project, then the Hichway Commission will agrce to pro- 
ceed with the construction of the project if and whon Foderal Funds are nade 
available to finance tho work, it being understood that Federal AidUrban nonies 
allocated to the Portland areca will bo used, along with state match noney, to 
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to award the contract to tho low bidder, Corl M. Halvorson, Salen, if he will 
agree to construct this building on 4 site at the State Highway Shops rather 
than on Wavorly Street as originally planned, 


Contract for the Pilot Rock-Ukiah Rock Production Project on the 
Pondleton-John Day Highway, in Unatilla County, was awarded to the low bidder, 
F. J. Dussault and F. A Snith. 


The contract for the Woston Mountain-Elgin Rock Production Project 
on the Woston-Elgin Secondary Highway, in Unatilla and Union Countios, was a- 
warded to Rogers Construction Co., the low bidder. 


The bids for grading the Clear Crook-Forest Boundary Section of the 
Warn Springs Highway, Wasco County, wore referred to the Engincor with author- 
ity to award to contract to the low bidder, T W. Thomas, when approved by the 
Public Roads Adninistration. 


At 3:00 p.n. Charinan Banfield announced the awards publicly as 
follows: 


"Union Rock Production Project on the Old Oregon Trail and Medical 
Springs Highway, in Baker and Union Counties. Rogors Construction Co., 
Portland, was the low bidder for this work at $30,510. The noxt low 
bidder was Pendloton Sand & Gravel Co., Pendleton, at $31,414. Thoro 
wore five higher bidders. The Comission has awarded tho contract to 
the low bidder, Rogers Construction Company. 


"Construction of a concrete bridge over North Powder River on tho 
North Powder River County Road, in Baker and Union Counties. The Comis- 
sion received two bids for this projet, those of Walder & Kenowrthy, Port- 
land, at $29,928, and E. C. Hall Co., Portland, at $35,086.40. Tho Con- 
mission has rejected both bids. 
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"Construction of an equipment storage repair building at Hood River, 
Hood River County. E. C. Hall Co., Portland, submitted tho low bid of 
$17,042. Rushlight Automatic Sprinklor Co., Portland, submitted the 
next low, and only other, bid at $21,561. Tho Comission has rejected . 
both bids. 


"Madras Rock Production Project on The Dallos-California and Warn 
Springs Highways, in Jefferson and Wasco Counties. Tho Commission re- 
coived ten bids for this work, tho low one being that of A. H. Saxton 
* Sons, Corvallis, ot $28,930. The second low bid was that of Rogers 
Construction Co., Portland, at $29,700. Tho Commission has awarded 
this contract to the low bidder, A. H. Sexton & Sons. 


"Grading, surfacing and oiling the Adrian-Wilder Section of three 
secondary highways in Malhour County. Quinn Bros & Robbins, Boise, 
Idaho, submitted the low bid for this work at $62,862. Babler Bros., 
Portland,subnitted the next low bid at $65,365. Thoro wore seven 
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The Secretary was instructed to inform Mr. Collier of the action taken. 


A delegation from Eugene, representing the Obsidians, Inc., 4 winter 
sports group, and others cane before the Comission with an urcent plea*that 
the Cormission keep open the McKenzie Highway for travel during the winter 
nonths up to the Hand Lake Winter Recreational Area. State Representative H. 
P. Hondershott, Bugene, headed the group, which included Minor Hawlin, Chair- 
nan,Chenber of Commerce, Eugene; Harold K, Phillips, restaurant owner, 
McKenzie Bridge; Jas. W. Phillips, restaurant owner, McKenzie Bridge; Robert 
Tuttle, McKenzie Resort owncr ,McKenzie Bridge; Clarence Balimap, of the 
McKenzie Development Protective Association, Belkmap Springs; and Harold 
Trotter, of the Obsidians and the Willamette Ski Patrol, Eugene. In support 
of orel arguments, Mr. Hendershott presented a petition containing 323 9i natures 
representing winter sports enthueiasts, businessmen, service clubs, and other 
persons who are interested in the promotion and advancenent of winter sports 
in this area. (For details of the request see petition and numerous letters 
attached thereto in the general office files.) 


Chairman Banfield advised that, notwithstanding that the Hichway 
Commission would like to keep this road, and others in the sane category, open 
for winter sports enthusiasts, it cannot approve the project because it is con- 
trary to the Cormission's policy to perform such service for special interests 
alone; however, the Commission has instructed the Ingineer to keep these hich- 
elevation roads open for general public travel insofar as it is possible to do 
so, This concluded the conference. 


Mr. Cecil J, Hammond, Sutherlin, Oregon, appeared before the Comnis- 
sion with regard to reinstatement of his PUC log-hauling permit which was can - 
celed by order of the Highway Commission on October 21, 1947, for transportin; 
a load weighing 104,500 pounds over a state highway in the vicinity of Roseburg, 
being 32,500 pounds in excess of the weight allowed. The Engineer acvised that 
this is the second time Mr. Hammond's permit has been canceled for transporta- 
tion of excess-weicht loads, the first time being about a year aco when he was 
apprehended with a load of 110,600: pounds. He recalled that the pernit was re- 
instated upon receipt of a letter from Mr. Earmond pronising,if he were per- 
nitted to resume operations, to abide by the provisions of the law and any per- 
nits under which he would be havlinc logs, and giving as his understanding 
that his peruit would be permanently canceled if he did not do so. Chairman 
Banfield reviewed the record and remarked that it indicates to the Commission 
that Mr. Hammond has not made any serious attempt to comply with the require- 
nents. The Highway Commission does not wish to put anyone out of business, he 
said, but it must have the operators’ cooperation and will take extreme meas- 
ures, if necessary, to secure it. Ile asked Mr. Hammond to explain why he con- 
tinued to overload his equipment after having promised in writing not to do so. 
Mr. Ilammond could sive no cood reason, or any explanation whatsoever, whereupon 
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pay the state's share of right of way and construction. The Commission nade 
it clear that it will not undertake the project unless and until such Federal 
Funds ere mado available; also, that it is not taking funds from any other 
part of the state to finance tho project. The following press reloase was 
theroupon approved by the Commission by unaninous vote and civon to the nen- 
bers of the press who wore present: 


The State Highway Commission announced today that it would join 
with the City of Portland and the Public Roads Administration in the 
building of the Sullivan Gulch Freoway within the city linits of Port- 
land upon the following basis: 


As soon as the Federal Govornment nakes Urban Federal Aid Funds 
available, tho Highway Commission, upon the approval of the Public 
Roads Adninistration, will allocate to this project as much of these 
funds as would otherwise be made available to the City of Portlend. 
This allocation would be by the formula used in the Commission's Post- 
war Programs and would not divort funds fron other needed and contemp- 
lated projects in the remainder of the state. 


Tho State's cooperation in this project contemplates the city 
paying 60% and the state 40% of the cost of necessary right of way. 


If thoso conditions are met and the necessary contract terms are 
agreed upon by the city end state, the state will, with natch funds 
and Federal Urban Funds assume the construction costs of the project. 


The Chief Counsel was instructed to prepare a forn of agreenent 
with the City of Portland on the basis thereof and to subnit it to the nen- 
bers of the Highway Commission for approval before presenting it to the city. 


Tho Cormission had under discussion a letter fron Mr. Alfred D. 
Collier, Klanath Falls, requesting the Commission's approval of a plan to 
provide a place in Collier State Park to house specinens of early-day logging 
equipment and othor relics. The plan provides for the construction of a build- 
ing to house the material which is to be gathered by Mr. Collier fron verious 
mill companies thet are liquidating and will dispose of it as scrap unless it 
is preserved in a manner such as Mr. Collier suggests. Commissioner Schaupp 
recommended thet Mr. Collier and his associates bo pernitted to erect a build- 
ing in this park to house this naterial on the condition that the type of 
building to bo erected will neet with the approval of the State Parks Super- 
intendent and that it is located in the park on a site which neets with the 
Parks Superintendent's approval, which shall not be in the improved portion 
of the park; further, that Mr. Collier be inforned that the Commission will 
not allow the material to be strewn around over the grounds where it will pre- 
sent an unsightly appearance and that the building must be kept in a good con- 
dition. The recormondation was adopted by the Commission by unaninous vote. 
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advisable for the State Highway Commission to assume jurisdiction over the 
Sprague River County Road between Chiloquin and Beatty because of the possi- 
bility of obtaining a cash grant from the Congress for the maintenance of this 
road if it were incorporated in the State Secondary Highway System. The Sec- 
retary was instructed to inform Mr. Cooper that the Commission will be pleased 
to give this matter serious consideration when the Federal Funds referred to 
are forthcoming. 


The Commission considered and denied a request from the County Court 
of Coos County for a 4,7-mile extension of the Powers Secondary Highway south 
of its present terminus in the town of Powers, Coos County. 


The Commission approved and ordered filed a resolution from the City 
Council of the City of Gearhart approving the action taken by the State High- 
way Commission at its previous meeting with respect to closing the ocean beach 
area at Gearhart to vehicular traffic. 


A letter was presented from the Crown Zellerbach Corporation request- 
ing the Commission's approval of the assignment to the Corporation intorosts 
of the Ostrander Railway and Timber Company in its so-called "Molalla Forest 
Road" which extends from the Molalla arca to the Willamette River west of the 
town of Canby, and passes over the Pacific Highway East just north of the Canby 
city linits. The Chief Counsel advised that the form of assignment has been 
examined and found satisfactory. He recommended approval of the assignment. 
The Commission approved the recommendation and thereupon, by unanimous vote, 
adopted the attached resolution with regard thereto, marked EXHIBIT "H", and 


by this reference made a part hereof with like effect as though extended herein. 


The Engineer reported receipt of a letter from the Civil Aeronautics 
Administration requesting approval of a traffic pattern and flying clearance 
for the Hood River Airport, which is to be constructed adjacent to the Hood 
River Secondary Highway No. 281, Hood River County. He also presented a reso- 
lution from the County Court of Hood River County establishing a standard left- 
hand traffic pattern at 800 feet minimum approaches at the Hood River County 
Airport and a 50-foot minimum flying clearance over the state highway at the 
west approach zone to this airport. He recommended approval of the request 
subject to concurrence by the Public Roads Administration. The Commission 
approved the recommendation unanimously. 


The Commission had under discussion the advisability of inviting the 
Westorn Association of State Highway Officials to hold its next annual meeting, 
scheduled for July, 1948, in Portland. The Commission by unanimous vote in- 
structed the Engineer to invite this group, over the signature of the Highway 
Commission, to hold such neeting in Portland. 


The Engineer reported the need to place a five-ton load limit on the 
Little Nestucca Secondary Highway between Mile Post 5 (500 feet east of Bear 
Creek) and Mile Post 9.4 (at Dolph). This section of road, he said, was posted 
on Noveriber 14 under previous authorization from the Commission because it was 
being severely damaged by log-hauling traffic and was interfering with the do- 
livery of mail and the operation of light farm vehicles transporting milk and 
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the Cormission informed hin that his case would be taken under advisement and . 
a decision rendered later. 


Following Mr. Hammond's departure the matter was discussed further, 
and as a result thereof, the Commission ordered reinstatement of Mr. Hammond's 
permit on December 10, 1947, with the understanding that his ~urnit will be auto- 
matically canceled on a permanent basis if he cormite another violation, and, 
in thet case it will do Mr. Hammond no good to come again before the Comis- 
sion to urve reinstatement. The Secretary was instructed to forward to the 
Public Utilities Commissimer a recommendation to that effect. 


Mr. Hampton, Sr., Philomath, of the Benton County Lumber Company, 
ceme before the Commission at this time with regard to the reduced ioad limit 
that was ordered by the Commission on the previous day for the Eddyville-Blodgett 
Secondary Ilichway. He advised that they have discussed this matter and have 
come to the conclusion that they cannot haul economically if their loads are 
restricted to 30,000 pounds cross, so if the Commission will not raise the 
cross limit at least 5,000 pounds, they will have to shut down their mill 
operations immediately, inasmch as the truckers will not bring logs to the 
mill on a 30,000 pounds gross weight basis. Mr. Hampton stated that the 
logers will help the state in keeping the road in good condition and will 
stay off the hichway when weather conditions are not favorable. Chairman 
Banfield explained the reasons given by the Engineer for recommending 4 
reduced load limit for this highway. He pointed out that the original re- 
commendation was a 20,000 pound limit, but this was raised to 30,000 pounds 
later, subject to the condition that the road shall be closed during freez- 
ing weather and at any other tine 4f the Engineer finds that it is being 
demaged by heavy trucking and that it will also be closed if the truck haul- 
ers are observed with loads weiching in excess of the prescribed weicht linit. 
As the result of further discussion the Commission agreed to give the matter 
further consideration. 
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Following Mr. Hampton's departure the matter was again brought up 
for discussion and as a result the Commission decided to raise the cross 
weight linit to 35,000 pounds and the single axle limit to 12,000 pounds, sub- 
ject to the same conditions and requirements as were specified on the previous 
day. A resolution narked EXIIBIT’G", attached hereto and by this reference 
made a part hereof with like effect as though extended hcroin, was adopted by 
the Commission by unanimous vote. 


Letters were presented from Mr. Hollis Johnston, architect, Port- 
land, and from Mr. Frederick H. Eley, Salen, offering their architectural ser- 
vices in the design and constriction of the proposed State Highway Department 
Office Building in Salem. The Secretary was instructed to reply thereto that 
the Comission has not decided how this matter is to be handled, but their 
applications will be given consideration at the proper time. 


A letter was presented from Mr. Forrest E. Cooper, Attorney-at-Law, 


Lakeview, advising that a proposal is now before Congress to abolish the Klan- 
ath Indian Reservation and suggesting, in view thereof, that it would be 
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Company, the Oregon State Highway Commission, the City Council of Medford, and 
the office of the Public Utilities Commissioner to discuss conditions existing 
at the Main and 6th Street crossing of the Southern Pacific Company's tracks 
in this city. The Engineer advised that this crossing is on the route of a 
state secondary highway and that the Traffic Engineer previously has reported 
that it should be protected by signals. He recommended that someone from the 
State Highway Department be delegated to attend this meeting, as suggested by 
the Public Utilities Cammissioner, and that the State Hichway Department join 
with the others concerned in the expense of the installation of a signal light 
at this place if it is ordered by the Public Utilities Commissioner as a result 
of the hearing. The Comission approved the recommendation by unanimous vote, 
thus confirming the action to the seme effect taken at the previous meeting. 


The Commission discussed a request from the City of Myrtle Point for 
the installation of a flashing beacon at the intersection of 8th Street and 
Spruce Street in this city. The Engineer advised that this intersection is on 
the route of the Coos Bay-Roseburg Highway, that the matter has been investi- 
gated by the Traffic Engineer who reports that the accident hazard at this 
location is by no means acute, and that the approach speeds are not excessive; 
moreover, there are many other locations in the state that should receive pre- 
ference if additional flashing beacons are to be installed. He recommended, 
in view of this report, that the request be denied. The Commission approved 
the recommendation unanimously. 


A petition was presented from residents of Willamina, Grande Ronde, 
Valley Junction, and other places in this vicinity requesting the installation 
of an electrically-operated stop light at the intersection of the Salmon River 
Highway and the Three Rivers Highway at Valley Junction and that this area be 
zoned to further regulate and control the speed of traffic through this junc- 
tion. The Engineer advised that he is now working on @ plan for channelizing 
this intersection which will, in his opinion, more adequately serve the travel- 
ing; public than would a"stop and go"light, in view of which he recommended that 
the request for such a light be denied. The Traffic Engineer's investigation, 
he said, does reveal, however, the need for establishment of a controlled-speed 
zone botwoon Grand Ronde and Willamina because the many curves on this section 
have restricted sight distances and the volume of traffic is large. Inspection 
of the accident record of this section, he said, reveals that 235 accidents 
have occurred during the six-year period 1941-1946, inclusive, in which four 
people were killed and 67 injured, and that speed was definitely a factor in 
23 of them. He recommended the establishment of a 40-miles-per-hour speed 
limit along this particular section of hichway. The Commission deferred action 
with respect to the lighting and channelization project pending receipt of the 
Engineer's report. The Engineer's recommendation with respect to establishment 
of a speed limit of 40 miles per hour between Willemina and Grand Ronde was 
approved. The attached resolution, marked EXHIBIT “K", with respect thereto, 
and by this reference made a part hereof with like effect as thouch extended 
herein, was thereupon adopted by the Commission by unanimous vote. 


The Commission considered a igs igh from the City of Redmond for the 
th 


installation of two "blinker" lights on Street (The Dalles-California High- 
way) at its intersection with the Ochoco Highway at "E" Street and at its 
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cream. He asked the Commission to confirm the posting. The Commission approved 
the report and thereupon, by unanimous vote, adopted the attached resolution 
with respect thereto, marked EXHIBIT"I", end by this reference made a part here- 
of with like effect as though extended herein. 


The Engineer also reported the probable need to order 4 reduced load 
limit on the Weston-Elgin Highway over its entire length during the epring 
months when the frost is leaving the cround, in order to reduce the break down 
of the road surface and to avoid expensive repairs. He recommended adoption 
of a 50-percent reduced load limit at this time but effective February 15 to 
May 1, 1948. The Commission approved the recommendation and thereupon, by 
unanimous vote, adopted the attached resolution, marked EXHIBIT"J", and by 
this reference made a part hereof with like effect as though extended herein. 


The Commission hat under discussion the claim of Mr. Ernest W. Travis, 
Youngstown, Ohio, presented by his attorneys, Coan and Rosenberg, Portland, for 
damages to his automobile which he alleged occurred as the result of an acci- 
dent on September 18, 1947, when he drove his car into the concrete traffic 
separator at the junction of Union, Denver and Swift Avenues, in North Portland, 
said claim being in the amount of 440.95, the cost of repairing his car. The 
Engineer advised that investigation reveals that the "Benjamin" light which 
illuminates the end of the separator was not functioning at the time of the 
accident due to mechanical trouble, and Mr. Travis drove his car into the end 
of the separator withéut knowing it was there. He gave as his belief that the 
State Highway Department, under the circumstances, is liable for payment of 
the claim, and he recommended that the claim be allowed. ‘The Chief Counsel 
concurred in the recommendation. The Commission approved the recommendation 
unaninously. 


Chairman Banfield brought up for discussion the complaint of truckers 
who appeared before the Commission at the morning session, that there is con- 
siderable delay in securing permite covering special movements over state high- 
ways. The question arose 4s to what can be done to expedite the issyance of 
permits. The Engineer was instructed to give the matter some thought and to 
report to the Commission in writing what additional authority, if any, he 
thinks should be given field engineers in order to eliminate the delays. 


A resolution was presented from the Bonneville Rod and Gun Club, 
Bonneville, Oregon, Giving as their understanding that the State Highway Commis- 
sion is contemplating the construction of a lake adjacent to the new Columbia 
River Highway at Multnomah Falls and suggesting that this lake be prepared in 
such a manner that it could be stocked with fish as an attraction for visitors, 
and that the State [ighway Commission work in conjunction with the Oregon State 
Game Commission with such objective in view. The Secretary was instructed to 
inform the Club that no lake has been constructed at this point, and the Commis- 
sion is not in position to pass on the matter at this time. 
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The Commission discussed briefly a letter from Mr. George H. Flacc, 
Public) Utilities Commissioner, directed to the City of Medford suggesting that 
a meeting be held in Medford among representatives of the Southern Pacific 
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Secondary Highway, Union County, which no longer are of value for state hichway 
purposes in view of the fact that this highway has been reconstructed on re- 
vised alignment. The Engineer recommended abandonment of the portions 

that are no longer of value for state highway use and that such areas be turned 
over to the County Court of Union County for future county road use or for re- 
version to the abutting property owners as the Court sees fit. He exhibited 

a& map showing the several portions referred to. The Commission approved the 
recommendation and thereupon, by unanimous vote, adopted the attached resolu- 
tion with respect thereto, marked EXHIBIT"N", and by this reference made a part 
hereof with like effect as though extended herein. 


The Commission also had under discussion the ebandonment of certain 
portions of the old right of way of the Burns-Crane Highway, in Harney County, 
which are no longer of value for state highway purposes due to the relocation 
of the highway. The Engineer presented a map showing the areas to be disposed 
of, all of which lie within the city limits of Burns. After due consideration 
of this matter, the Commission by unanimous vote adopted the attached resolu- 
tion with respect to the disposition of these areas, which resolution is marked 
EXUIBIT"O", and is by this reference made a part hereof with like effect as 
though extended herein. 


Consideration was given by the Commission to the abandonment of cer- 
tain portions of the Madras-Prineville Secondary Highway, in Jefferson and 
Crook Counties, such portions being no longer of value as a part of the state 
highway because of the reconstruction of the hichway on revised alignment. The 
Commission by unanimous vote adopted the attached resolution with respect to 
the disposition of these areas, which resolution is marked EXHIBIT "P" and is 
by this reference made a part hereof with like effect as thouch extended herein. 


The Commission discussed the disposition of the old right of way 
along the South Unit of the Enterprise-Forest Boundary Section of the Enterprise- 
Lewiston Highway, in Wallowa County. The Engineer exhibited a map showing por- 
tions that are no longer of value for state highway purposes. Following discus- 
sion, the Commission approved the abandonment of such portions by adoption of 
a resolution which is attached hereto, marked EXHIBIT’Q", and by this reference 
made a part hereof with like effect as though extended herein. 


The Commission considered a proposed agreement with Jefferson County 
regarding the disposition of the old right of way of The Dalles-California Hich- 
way south of Madras where the highway has been reconstructed on revised align- 
ment. The Engineer advised that the Jefferson County Court is willing to assume 
jurisdiction over the old highway southeasterly from Culver but is unwilling to 
assume such jurisdiction over the old highway between Culver and Madras. He 
said that the Court wants the Highway Commission to designate that portion as 
a state secondary highway because it feels that the road is still going to 
carry considerable tourist traffic to The Cove State Park, and the County does 
not have the equipment or the funds to maintain the road in proper condition. 

A resolution was presented from the County Court requesting such secondary hizgh- 
way designation, The Commission took the matter under advisement and instructed 
the Engineer to render a detailed report in writing prior to the next meeting 
of the Commission. 
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intersection with the McKenzie Highway at "H” Street, as an accident-prevention 
measure. The Engineer advised that this matter has been investigated by the 
Traffic Engineer who recommends the insteliation of only one of the lights, at 
the 6th and "H" Street intersection. He stated that he concurs in the recom- 
mendation, The Commission approved the recommendation unanimously, 


A letter was presented from Mr, Henry Roe Cloud, Superintendent, 
Umatilla Indian Agency, requesting the establishment of a reduced-speed zone 
on the 01d Oregon Trail for a distance of about two miles where this highway 
passes through the Agency grounds. Mr, Cloud pointe out that the highway alicn- 
ment at this point is very straight, which is an inducement for the drivers of 
motor vehicles to speed, thus causing @ hazardous condition far the people who 
reside in this congested area, The Engineer advised that this matter has been 
investigated by the Traffic Engineer who reports that because of the curves at 
the end of the "straight away", cars bunch up and, when they cot through the 
crooked alignment, speed up to pass the slow-moving vehicles ahead. Ile gave as 
his belief that the establishmont of 4 reduced speed linit along this section 
would not solve the problem because this is an outlying rural district and en- 
forcement of a speed zone would be difficult, He recommended, in lieu thereof, 
the installation of "Slow, Congested Zone" signs. ‘The Commission approved the 
recommendation. 


_ The matter of designating a systen of "through-way” highways in the 
State of Oregon came up for discussion, but action thereon was deferred until 
a future meeting when there is more time to give it the study it merits. 


The Engineer reported an appreciable increase in traffic over the 
Corvallis-Eastside Secondary State Highway No, 210, it being apparent that many 
people are now using this road rather than the Albany-Corvallis Primary Bighway. 
He recommended in view of this condition, that this highway be designated a 
"through" hivhway over its entire length, requiring vehicles to stop before 
entering it. The Commission approved the recommendation and thereupon, by unani- 
mous vote, adopted the resolution marked EXHIBIT"L", attached hereto and by this 
reference made a part hereof with like effect as though extended herein. 


The Commission had under discussion the abandonment or other disposi- 
tion of certain sections of the old right of way of the Baker-Iomestead Highway, 
in Baker County, which no longer are valuable for state highway purposes since 
the highway has been reconstructed on revised alignment. The Engineer recom- 
mended that a portion of this old right of way be allowed to revert to the State 
Land Board as the owner of real property abutting thereon, that some portions 
be retained by the State Highway Commission for.state highway purposes, and 
that other portions be allowed to revert to the abutting property owners. He 
exhibited a map showing in color the areas thus to be disposed of. The C 
sion approved the recommendation and thereupon by unanimous vote adopted the 
attached resolution covering the matter, marked EXHIBIT"M", and by thie refer- 
ence made a part hereof with like effect as though extended herein. 


The Commission also had under consideration the abandonment of cer- 
tain portions of the old right of way of the Cove-Union Section of the Cove 
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to acquire richt of way for the improvement which cannot be obtained by nesoti- 
ation. 


The Commission considered and signed agreements,etc., as follows: 


Agreement with City of Portland for channelization and si-nalization 
of the Front Avenue-S. W. Terwilliger Boulevard Section of the Pacific Hichway 
West (Barbur Boulevard). 


Permit agreement with California-Pacific Utilities Company for use 
of poles for radio near La Grande. 


Bargain and sale deed to H, A, and Marie Ilein in exchange of prop- 
erties on cravel pit site near Scappoose. 


Acreement with George F. Gunnell re Enecr n Ferry operation. 


Agreement With Clackamas County covering maintenance of a county road 
detour during construction of the Pacific Highway East between Canemah and New 
Fre. 


Agreement with Carl M. Stevens, et al providing for the lease of an 
equipment storage headquarters in Newbers. 


Agreement with the Hydraulic Dredging Company covering, change in the 
specifications for the Troutdale-Wahkeena Dredging Project,C-ntre + No. 2894. 


Agreement with Columbia Transportation Company renewing the lease of 
the Astoria Ferry Terminal. 


Bargain and sale deed conveying unto Theophil J. Rich, et ux. 0.775 
acre of land, being comsideration in settlement of damage to their service 
station property in Washington County. 


The Commission also discussed a proposed agreement with the City of 
Portland and the Secretary of State providing for cooperation in traffic 
accident analysis, being a two-year extension of an agreement now in effect 
which expires on December 31, 1947. The signing of this agreement was deferred 
by the Commission pending a written report from the Engineer explaining details 
thereof. 


The Engineer requested authority to formulate a contract with the 
Eugene Water Board for moving a 16-inch water main with connections from Frank- 
lin Avenue, where it will interfere with the grade of the new hizhway, to a 
position on the south side of the new highway on llth and Franklin Streets be- 
tween Kincaid and Acate Streets. He advised that the new crade from The 
inchorage to Onyx Street will require the lowering of the pipe in place; how- 
ever, the Eugene Water Board is willing to use the money which such lowering 
would cost to finan: 3 replacement of the pipe on the south side of the right of 
way so that it will be entirely out from under the pavement, thus eliminatin; 
demage from future leakage, and the Board proposes to lay a new main fron 
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employees stationed 
monthly basis 


the subject. 


The matter of adopting e State Highway Department organization chart 
had the attention of the Commission, but action thereon was deferred until the 
next meeting of the Commission. 


evtified copy of Ordinance No. 2307 of 
prohibits the parking of any motor 
17th Street in the City 


dinance, which has been cone. He recommended action by 
eetablish such “no parking” zone as covered by the city’s ordinance. The Conm- 


mission approved the recommendation and thereupon by unanimous vote adopted a 
resolution covering the matter, which is marked EXHIBIT"R", attached hereto and 
py this reference made a part hereof with like effect as though extended herein. 


The Commission had under discussion the setting of a date for ite 
next regular meeting and decided to hold such meeting in Portland on Monday 
and Tuesday, December 29 and 30, 1947. The Secretary was instructed to make 
the usual arrangements to hold this meeting in the Green Room of the Inper- 
jal Hotel. 


Reconsideration was given by the Commission to the purehase of 
right of way for the proposed improvement of thé Oregon Coast Highway in the 
town of Gold Boach, Curry County, being @ comtinuation of the discuesion be- 
gun on the preceding day. As the r the Commission author- 
ized the Chief Counsel and the Righ ac- 
quisition of necessary right of way The 
Engineer was instructed to investi 
south of 4th Street to ascer 


that proposed some two years ago so as to avo 

withstanding that this would necessitate moving © 

the highway, rather than to interfere with the school property. 

by unanimous vote, adopted a resolution attached hereto and marked 

and by this reference made a part hereof with like effect as though extended 
herein, authorizing the Chief Counsel to institute condemnation proceedings 
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critical sections of state highways, which could be accomplished and thereby 
major construction deferred for a number of years. The Commission postponed 
action on this matter pendirig study. 


The matter of changing the highway route numbers that will be affect- 
ed by completion of the Warm Springs Highway was brought up for discussion, 
but action thereon was deferred pending completion of the construction work. 


An offer was presented from Mr. John Sigfridson, Astoria, to pay the 
sum of $50 for an old lifeboat that has been salvaged from the ferry "North 
Beach" formerly operated between Astoria, Oregon, and Megler, Washington. The 
Engineer advised that the boat is valued at $35 and recommended acceptance of 
the offer, The Commission approved the recommendation, 


The. Commission discussed briefly and referred to the Engineer for 
investigation and report, a request from the City Council of the City of Rock- 
away for paving the Oregon Coast Highway full width between curbs and for con- 
struction of two storm sewers along this highway for a distance of two blocks 
in this town. 


The Commission had under discussion the proposed agreement with the 
U. S. Forest Service for snow removal on the forest road which extends from 
the Mt. Hood Highway to Timberline Lodge. A form of agreement covering the 
matter, as prepared by the Forest Service, was presented. The Engineer ex- 
plained that this agreement is identical to the one under which like operations 
were conducted during the winter season 1946-1947 and that it covers the opera- 
tions during the coming winter season. He recommended approval of the egree- 
ment. The Commission approved the recommendation unanimously and thereupon 
signed the agreement. 


The Commission also approved and signed an agreement with the 0. W. 
R. & N. Company covering an encroachment of the new Columbia River Highway on 
railroad property at Oneonta, Multnomah County. 


The Chief Counsel requested authority to attend a meeting of the Com- 
mittee on Acquisition and Legal Control of Right of Way, Highway Access and 
Adjacent Areas of the Highway Research Council in Washington D. C., curing I. - 
ember 2 - 5, 1947. He advised that his expenses in connection therewth wili be 
paid by the Council. The Commission approved the request by unanimous vote. 


The Commission by unanimous vote approved the minutes of the meeting 
held on October 21 and 22, 1947. 


There being no further business to come before the Commission at this 
time the meeting adjourned at 5:00 p.m. 
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Kincaid Street to Agate Street. The cost of lowering the existing main, he 
said, is $4,000, which is an obligation of the state, and it is proposed that 
this sum be paid to the city in cash so it can be applied to the cost of con- 
structing the new main. In addition to this cash payment, the Engineer said, 
the state's contractor is to be required to remove the existing pipe in con- 
nection with his grading operations, although the Water Board will furnish 
gratis, two men to supervise the work and unjoint the pipe as it is removed. 
He recommended approval of this arrangement, which, he said, will not entail 
any additional cost to the state beyond that which the Commission has assumed 
in other instances. The Commission approved the recommendation by unanimous 
vote and ordered that the matter be covered by appropriate written agreement 
between the city and the state. 


The Engineer presented a request from the Corvallis Chamber of Com- 
merce for assistance from the State Highway Department in removing snow from 
the forest road which extends from the Alsea Highway to Mary's Peak, a winter 
sports area serving that community. He recommended that the request be denied 
because the section maintenance crews are short handed at this location, and 


_ it would require the services of an entire crew to do the work and to sand the 


road afterwards. In order to provide some assistance he suggested that he be 
authorized to sell to the Chamber of Commerce gn old oight-foot push plow, 
which has a book value of $25 and is of no use to the State Highway Department, 
which would enable the Chamber of Commerce to carry on its own snow-removal 
operations using motor equipment belonging to either the Forest Service, the 
City of Corvallis, or Benton County. The Commission decided unanimously not 
to perform this work for the Chamber of Commerce, however, authorized the Engi- 
meer to sell the old snow plow to the Chamber at its book value of $25. 


The Engineer requested authority for an additional expenditure of 
$1,470.93 for alterations in the new ferryboat ("M. R. Chessman”) that is now 
under construction by the Albina Engine and Machine Works, in order to facili- 
tate the docking of this vessel alternately with "Tourist II" and “Tourist III", 
which was not anticipated in the original design. The additional work consists 
of construction of a lavatory and water closet in the main engine room and the 
installation of the mooring bitts farther to the stern of the vessel so as to 
pivot the vessel at the same pivot points utilized by the smaller and shorter 
vessels when backing into the ferry terminal, The Commission approved the re- 
quest by unanimous vote. 


In this connection the Commission instructed the Engineer hereaf ter 
to keep all expenses incident to this ferry operation separate from all other 
expenses of the State Highway Department so the exact cost of the ferry opera- 
tion can be readily ascertained from inspection of the financial reports as 
they are rendered from time to time. The Commission also instructed the Engi- 
neer, hereafter, in preparing estimates of cost for highway construction, to 
include therein an amount for every conceivable item that might enter into the 
project, including lighting, landscape work, etc., so as to avoid, insofar as 
is possible, the need to allocate additional funds to the job later on to pay 
for such items as extra work. The Commission particularly ordered that land- 
scaping expense incurred in connection with highway construction be entered 
in the cost records as construction expense rather than as park expense. 


The Engineer presented for the Commission's consideration a progral- 
of betterment projects, consisting of widening, realigning, and surfacing of 
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EXHIBIT "A" 


Minutes of November 24 and 25, 1947 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage Of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the propert- 
ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition Of the said properties and 
to take title thereto in the name of the State of Oregon. The said proper- 
ties hereby ordered and authorized to be acquired are as follows: 


GOLD BEACH SECTION - OREGON COAST HIGHWAY ielel 


9420- LeMoss, Dewey and Ilah LeMoss 
Right of way 
Option expires 
March 7, 1948 


$ $ 
2,315 sq.ft. at 25¢ sq. ft. 578.75 578.75 Landon 


9043- Shields, Hubert T. and Nell J. Shields 
Right of way and easement 
Option expires 
December 29, 1947 


1,805 sq.ft. 00.00 

5 foot easement 00.00 

Moving buildings estjmated at 5,000.00 5,000.00 " 
$5,000 


noves 1947 
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EXHIBIT "A" (CON'T) 
GOLD BEACH SECTION - OREGON COAST HIGHWAY +#«* (CON'T) 
¢038- Caughell, Estate, Fannie G. 
Right of way and easement 
Option expires 
January 8, 1948 
$ $ 
1,500 sq.ft. 00 -00 
5 foot slope casement 00,00 
Allowance-moving buildings, 
esta. $3,500 3,500.00 3,500.00 Landon 
9047- Leith, William H. S. and Fae M. Leith 
Slope casenent 
1,050 sq.ft. 00.00 00.00 ’ 
9048- Prince, John and Amelia Prince 
Right of way and easement ; 
Option expires 
January 13, 1948 
2,101 sq.ft. 00.00 
10 foot easement 00.00 
Moving building, estimated at 
$1,100 1,100.00 1,100.00 " 
9422-A Sands, Howard A. and Ella D. Sands 
Slope easement 
Option expires 
January 4, 1948 
100 foot slope easement 51.36 ' 
State to convey grantor 1712 sq.ft A: 
at 3¢ sq.ft. 51.36 00.00 " | 
9422- Sands, Howard A. and Ella D. Sands HY 
Slope easement ib 
Option expires Lg 
January 4, 1948 : 
100 Poot - slope easement 12.28 
State to convey grantor 376. : 
sq.ft. at 3¢ sq. ft. 11.28 00.00 " 
(Con't) 
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EXHIBIT "A" (CON'T) 


GOLD BEACH SECTION--ORBGON COAST HIGHWAY *« (CON'T) 


9815- Steiner, George A. and Julius C. Steiner 
Right of way and easement 
Option expires 
December 23, 1947 


164 sq.ft. 

30 foot slope easement 

Plus low bid for moving 
building if required, or 
building retaining wall 


7928- Nulf, Joseph and Mabelam M. Nulf 
Right of way 
Option expires 
February 21, 1948 


2,044 sq.ft. 
257 sq.ft. 
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9037- Gauntlett, Estate, A. H. 
Right of way and easement 
Option expires 
March 8, 1948 


1,280 sq.ft. and 5 ft. ease~ 
ment 
2,625 sq.ft., with 50 and 
30 foot slope easements 
2,260 sq.ft., ( to be conveyed 
by State) 
365 sq.ft. 00.00 
Allowance-wrecking, removing 
building 1,250.00 1,250.00 " 


9046- Gold Beach Chamber of Commerce 
Right of way 
Option expires 
March 14, 1948 


986 sq.ft. 00.00 


Allowance-cutting off, re- 
establishing building 750.00 750.00 


(Con't) 
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EXHIBIT "A" (CON'T) 


GOLD BEACH SECTION - OREGON COAST HIGHWAY *#*(CON'T) 


9813- Curry County 
Right of way 
Have deed $ 
3,302 sq.ft. 00.00 00.00 Landon 


7928-A Stafford, George B. and Beulah F. Stafford 
Right of way 
Option expires 
March 29, 1948 


1,904 sq.ft. at 35f sq.ft. 
(Gold Beach to pay for) 00.00 
Plus moving building etc. 
estimated 2,500.00 2,500.00 ? 


10915- Caughell, Estate, Fred and John C. Kendall 
Right of way 
Option expires 
May 16, 1948 


0.865 acre 00.00 00.00 $ 
State to excavation work rock 


ridge 
PACIFIC HIGHWAY - EUGENE-- CO-OPERATIVE PROJECT 


13385- Swormstedt, C. L. and Rose Finegan Swormstedt 
Right of way 
Option expires 
Noveriber 15, 1947 
Collins 
30 sq.ft. at $1.00 30.00 30.00 Berry 


11971- Walton, Pauline 
Right of way and easement 
Option expires 
December 11, 1947 


13,014 sq.ft. at 75¢ sq.ft. 9,760.50 
Moving building and garage, '* 
estimated $8,000 » 8,000.00 17,760.50 * 
10 foot easement 
Waiver access 


(Con't) 
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EXHIBIT "A" (CON'T) 


GOLD BEACH SECTION - OREGON COAST HIGHWAY ** (CON'T) 


9041- Jacobson, Arnt 
Right of way 
Option expires 
February 26, 1948 


2,101 sq. ft 00.00 00.00 Landon 


11963- Guantlett, William W. 
Right of way 
Optien expires 
March 9, 1948 


1,140 sq.ft. and 5 foot easement 00.00 00. 0C 
State to provide street opening, 

opposite Sta. 0+20 N to 0+30, 

west side 
State to remove existing concrete 

walk, construct new one 


g814- Adams, Phil R. and Polly Adams 
Slope casement 


100.43 foot slope easement-even 
exchange for 40 sq.ft. to be 
conveyed by State, lying outside 
relocated R/W 00,00 00.00 " 


g9040- Cartwright,W. A. and Marie Cartwright 
Right of way 
Option expires 
March 31, 1948 


2,004 sq.ft. 00.00 
710 sq.ft. at $7 plus sq.ft 5,000.00 5,000.00 a 


9039- Huntley, Jean Minnie 
Right of way 
Option expires 
April 29, 1948 


3,004 sq.ft. (Gold Beach to pay 00,00 

for)Moving buildings, 

estimated 6,000.00 6,000.00 " 
State to construct concrete 

retaining wall, steps, side- 


1947 walks, etc. 
move 19 ’ (con't) 
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EXHIBIT"A" (CON'T) 


PACIFIC HIGHWAY - EUGENE--CO-OPERATIVE PROJECT * (CON'T) 
13384- Twin Oaks Company 


Right of way 
Option expires 
March 17, 1948 3 ‘ 
7,800 sq.ft. at 55¢ sq.ft. or 
House- 9 room ee -50 
7,606.50 
State to convey grantor 
13,830 sq.ft. at 554 Collins 
sq.ft. (waiver access) 7,606.50 00.00 Berry 
Grantor to pay State $4,000 
for ary shed - file 1152h- 
$4,000 - - - - 
13387- Eugene Fruit Growers Association 
Right of way : 
Option expires 
April 1, 1948 
4,074 sq.ft. to be deeded to 
the State in exchange for 
1,793 sq.ft. which the 
State acquired from City of 
Eugene- file 13388 00.00 00.00 Collins 
11970- Frank, E. R. and Pearl E. Frank 
Right of way 
Option expires 
April 19, 1948 
4,580 sq.ft. at $1.00 sq.ft. 4,580.00 
Allowance - trees 45.00 Collins 
Allowance - damages 1,600.00 6,225.00 Berry 
14020- Evoniuk, Fred and Agnes Evoniuk 
Right of way 
Option expires 
April 21, 1948 
Collins 
3,840 sq.ft. at $1.00 sq.ft. 3,840.00 Berry 
House - 7 room 3,660.00 7,500.00 Mayhew 
NOV24 1947 
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EXHIBIT "A" (CON'T) 


PACIFIC HIGHWAY-EUGENE--CO-OPERATIVE PROJECT * (CON'T) 


13380- Sullivan, Osman and Margaret Sullivan 

Right of way and slope easement 

Option expires 

January 17, 1948 

$ $ Collins 

1,728 sq.ft. at 60¢ sq.ft. 1,036.80 1,036.80 Berry 
Slope easement - 8 feet - 
Waiver access 


Lorence, Bonite M. and E. H. Lorence, and C. C. Walker 
Jr. and Bertie T. Walker 

Right of way 

Option expires 

January 24, 1948 


4 634 sq.ft. at 604 sq.ft. 2,780.40 
Allowance-damage due cutting 
" down area lot, allowing no 
room for expansion _300.00 3,080.40 Collins 
Waiver access 


Eugene Excelsior Company 
Right of way 

Option expires 

February 21, 1948 


105,079 sq.ft. at 55¢ sq.ft.57,793.45 
All buildings less equip- 
nent 19,706.00 
Allowance-cash, moving 
equipment 10,000 ,00 
Plus cash -55 87,500.00 " 


13383-Tillman Co., C. P. 
Right of way 
Option expires 
March 17, 1948 


15,840 sq.ft. at 55¢ sq.ft. 8,712.00 
Small 3-room shack 00.00 
State to convey to grantor 

15,840 sq.ft. at 55¢ sq.ft. 

(waiver access)-file 11542 8,712.00 


(Con't) 
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EXHIBIT’A" (CON'T) 


PACIFIC HIGHWAY - EUGENE - EAST BROADWAY * (CON'T) 


11962- Wills, Frank and Mary Jane Wills 
Right of way 
Option expires 
December 4, 1947 
$ $ Collins 
788 sq.ft. at 75¢ sq.ft. 591.00 591.00 Berry 
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11980- Moore, Emma L. 
Right of way 
Option expires 
December 5, 1947 


788 sq.ft. at 75f¢ sq.ft. 591.00 591.00 . 


' 
: 
: 
: 
; 
: 


11979- Pennington, Clair B. and Alice I. Pennington 
Right of way 
Option expires 
December 17, 1947 


1,042 sq.ft. at 50¢ sq.ft. 521.00 


Allowance-loss fir tree 50.00 
Allowance-damages 100.00 671.00 - 


11983- Soavey, B. Lee and Lela F. Seavey 
Right of way and casement 
Option expires 
December 30, 1947 


804 sq.ft. at 50¢ sq.ft. 402.00 
Allowance - loss trees, 


small shrubs. 78.00 
Allowance-damages-too close 

house 100.00 580.00 * 
Plus temporary 5-ft. 

easement 


11981- Spreckels, Dorothy Belle 
Right of way 
Option expires 
January 8, 1948 


788 sq.ft. at 75¢ sq.ft. 591.00 591.00 . 


(Con't) 
Nove4 1947 
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EXHIBIT’A" (CON'T) 


PACIFIC HIGHWAY - EUGENE-- CO-OPERATIVE PROJECT * (CON'T) 


14016- Dalton, Frank 
Right of way 
Option expires 
April 22, 1948 $ 


$ 
12,800 sq.ft. at 10f sq.ft. 1,260. - 
Allowance- grape arbor 70. 


Allowance- wrecking shed 150. o Collins 
Moving duplex house, esti- Berry 
mated 1,500.00 3,000.00 Mayhew 


14019- Zunke, Robert, H. and Mary Zunke 
Right of way 
Option expires 
April 23, 1948 


190 sq.ft. at $1.00 sq.ft 190.00 
General damages-allowance 210.00 400.00 " 
14017- Flournoy, Ulysses and Mary Flournoy 
Right of way 
Option expires 
May 3, 1948 
15,000 sq.ft. at 154 sq.ft. 2,250.00 
House- 6 room 2,000.00 
Barn 750.00 5,000.00 Collins 


PACIFIC HIGHWAY - EUGENE - EAST BROADWAY + 


9953- Taplin, Anna and 0. Roy Taplin 
Right of way 
Option expires 
December 3, 1947 


5,000 sq.ft. at 50f sq.ft. 


2,500.00 
Large 9-room house 4,500.00 
Smaller house-3 apartments Collins 
up 2,500.00 9,500.00 Berry 
(Con't) 
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EXHIBIT "A" (CON'T) 


PACIFIC HIGHWAY - EUGENE - EAST BROADWAY * (CON'T) 


12000- 


11005- 


11976- 


11126- 


11978- 


Woodruff, Sherman and Josephine 
Right of way and easement 
Option expires 

February 27, 1948 


$ 
81 sq.ft. at 50¢ sq.ft. 40,50 
10 foot permanent easement 00.00 


Woodruff, Sherman and Josephine Woodruff 
Right of way and easement 

Option expires 

February 27, 1948 


1,597 aq.ft. at 504 sq.ft. 798.50 
State to convey to grantors 
1,890 sq.ft., approx. -50f 
sq.ft. (file 7743)-Grantors 
to pay State for any land 
in excess 1,597 sq.ft. taken 
by the State 
Waiver of access 
10 foot easement 


Reynolds, John Laurin and Marjorie Thompson Reynolds 
Right of way 

Option expires 

March 17, 1948 


128 sq.ft. at $1,00 128,00 
Loss Large Walmt Tree 00,00 


State remove small pear tree 


Houghton, Iola Mae 
Slope easement 


10 foot slope easement and 


complete access 10.00 
Harpham, John L. and Alma R. Harpham 
Right of way 
Option expires 
May 19, 1948 


2,315 sq.ft. at $1.00 


(Con't) 


40.50 


798.50 


128.00 


10.00 


2,315.00 2,315.00 
NOV 24 
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EXHIBIT "A" (CON'T) 


PACIFIC HIGHWAY - EUGENE - EAST BROADWAY * (CON'T) 


11991- Riggs, Estate, Nellie 
Right of way 
Option expires 
January 9, 1948 


960 sq.ft. at 50¢ eq.ft. 
Allowance-damages 


11993- Laraway, Estate, Florence 
Right of way 
Option expires 
January 23, 1948 


1,629 sq.ft. at 50% sq.ft. 

Allowance-replacing concrete 
wall 

Allowance-loss 4 trees, $50 
each 

Allowance-damages 


13787-Couts, W. J. and Grace F. Couts 
Right of way 
Option expires 
February 3, 1948 


600 sq.ft. at 75¢ sq.ft. 

Allowance-loss cedar tree 

Allowance -damage-cutting 
down area 


12001- Morgan, L. Daisy 
Right of way 
Option expires 
February 26, 1948 


299 sq.ft. at 50¢ sq.ft. 
Allowance-cutting off house 


9983- A Leonard, Manning 
Right of way 
Option expires 
February 25, 1948 


185 sq.ft, at 504 sq.ft. 
Allowance-damages 


WOV 24 1947 (Con't) 


EXHIBIT "A" (CON'T) 


WEST SLOPE - BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY (CON'T) 


13685- Thomas, N. J. 


13703- 


13699- 


13702- 


13701- 


13700- 


Slope easement 
Option expires 
April 29, 1948 


10 foot slope easement 


Walsh, John E. 


Right of way 
Option expires 
April 22, 1948 


2,700 sq.ft. at 5f sq.ft. 
Allowance-bushes and trees 


Ward, Newman and Zeneth F. Ward 
Right of way 

Option expires 

April 23, 1948 


4,704 sq.ft. at Sf sq.ft. 


Lilly, Frank L. and Minnie Lilly 
Right of way 

Option expires 

April 23, 1948 


404 sq.ft. at 15¢ sq.ft. 
Kuencke , Jacqueline and Richard F. Kueneke. 
Right of way 
Option expires 
May 12, 1948 

2,309 sq.ft. at 5¢ sq.ft. 
Kueneke ,Jacqueline and Richard F. Kuenske 
Right of way 
Option expires 
May 12, 1948 


2,831 sq.ft. at 5f sq.ft. 


(Con't) 


10.90 


235.20 


6.06 


115.45 


141.55 


10.00 Witt 


239.00 " 


235.20 ” 


15 4 45 "” 


m5 
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EXHIBIT"A" (CON'T) 


FRONT STREET PROJECT ~- CITY OF PORTLAND - PACIFIC HIGHWAY WEST 


14177- Jordan, Louis D. and Matilda P. Jordan 
Right of way 


$ 
4h sq.ft. at 40¢ aq. ft. 17.60 
Allowance-taking tricngulcr 
parcel 100,00 117.60 McCallister 


10860- Lloyd Corporation, Ltd. 
Right of way 
8,768 sq.ft. at $1.00 8,768.00 
sq.ft. 
Severance damage 1,232.00 10,000.00 


11139- Cordano, Ros-« 
Right of way 


10,000 sq.ft. at 40f 
sq.ft. 

24 story frame house 

2 garages 


10945- Neilson, Maren 
Right of way 


1,500 sq.ft. at Lo 
600.00 
& 400.00 5,000.00 


WEST SLOPE-BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY 


13698- U. S. National Bank 
Right of way 
Option expires 
April 30, 1948 


5,662 sq.ft. at 10¢ 
sq.ft. 


13687- Keller, Anna 0. 
Slope easement 
Option expires 
May 5, 1948 


10 foot slope easement 25.00 


Wov 24 1947 (Con*t) 
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EXHIBIT "A" (CON'T) 
OREGON CITY- NEW ERA SECTION - PACIFIC HIGHWAY * (CON'T) 
14060- Bly, Beatrice L. Dickerson 
Right of way 
Option expires 
April 20, 1948 
$ 
500 sq.ft. at 20f sq.ft. igo .0@ 
Allowance-rose bushes 9.00 Benson 
Moving house, estimated 1,500.00 1,609.00 Benfield 
14056- Hair, Lester G. and Aleta M. Hair 
Right of way 
Option expires 
April 20, 1948 
250 sq.ft. at 204 sq.ft. 50.00 
Allowance-loss business, 
inconvenience, supervision 
alterations . 175.00 
Cost raising floor, level 
new sidewalk, raising windows, 
doors, toilet, sink, etc. 
estimated at 750.00 975.00 “ 
14046- Clackamas County 
Right of way 
4.30 acres 00.00 00.00 Benson 
14067- Avery, C, S. and Edna E. Avery 
Right of way 
Option expires 
May 17, 1946 
250 sq.ft. at 20¢ sq.ft. 50.00 
Allowance-plants, trees, 
shrubs, remodel sidewalk etc. 198.50 
Damage-sidewalk coming too 
close to front steps 151.50 400.00 ‘ 
14040- Leonard, Matilde F. 
Right of way 
Option expires 
May 18, 1948 
0.04 acre at $500.00 20.00 
15 rods fence at $2.00 rod 30.00 50.00 e 
(Con't) NOV24 1947 
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EXHIBIT"A" (CON'T) 


WEST SLOPE BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY (CON'T) 


13695- Doughty, J. Paul and Lilli Doughty 
Slope easement 


$ 
2,124.7 sq.ft. 10.00 10.00 Witt 


OREGON CITY- NEW ERA SECTION- PACIFIC HIGHWAY * 


14071- Bowles, Theodore J. and Mabel Bowles 
Right of way. 
Option expires 
April 20, 1948 


250 sq.ft. at 20f sq.ft. 

Allowance-remodeling porch, 
steps, sidewalk 

Allowance-shrubs, filling front 
yard, reseeding, damage too 
close house, apple tree 


damage 235.00 


14069- Nutall, Sidney and Margaret E. Nutall 
Right of way 
Option expires 
April 20, 1948 


750 sq.ft. at 20¢ sq.ft. 

Allowance- shrubs, bulbs, 
trees, remodeling porch, 
steps; and concrete re- 
taining wall, and damage 
allowed-too close house 


14062- Furre, Carroll J. and Helen Furre 
Right of way 
Option expires 
April 21, 1948 


250 sq.ft. at 20¢ sq.ft. 50.00 


Allowance-loss lawn, moving 
shrubs 25.00 
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EXHIBIT "A" (CON'T) 


TROUTDALE SECTION - COLUMBIA RIVER HIGHWAY 


11920- Spence, Estate, Wm. C. 


Right of way 
$ $ 
8.38 acres at $750.00 6,285.00 
Severance damage- 11.0 
acres at $750.00 or 2,475.00 
30% of $8250 
119 rods fence at $2 less 
rod 235.00 
1.173 acres at $2450 acre 
less 2,855.00 11,850.00 Parker 


Restricted access 
MULTNOMAH COUNTY LINE-MIDDLETON SECTION - PACIFIC HIGHWAY WEST 


12281- White, Lester T. and Gladys M. White 
Right of way 
Option expires 
May 12, 1948 


0.06 acre at $1,000.00 


per acre 60.00 60.00 McChesney 


b 


CAPTTOL GROUNDS 


14196- Alpha Psi Delta 
Purchased for Board of Control 


Option expires i 
May 7, 1948 i 
Blk. 82 - 9,200 sq.ft. at : 

$1.50 sq.ft. 13,800.00 a 

14-room house 5,200.00 19,000.00 Parker : 


ROSEBURG-DIXONVILLE SECTION- NORTH UMPQUA HIGHWAY 


13681- U. S. Government 
Right of way easement 


<a Fg NA RA SC OR A MET at 
Sr 


0.088 acre 00.00 
23 rods fence to be moved 
by the State-estimated 46.00 46.00 os 
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EXHIBIT "A" (CON'T) 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY * (CON'T) 


14072- Lewis, John J. and Helen J. Lewis 
Right of way 
Option expires 
May 18, 1948 
$ 

250 sq.ft. at 20¢ sq.ft. 

Allowance-shrubbery, lawn 

Damage-right of way too 

close .00. 330.00 Benson 


14073- Harvey, William G. and Agnes Harvey 
Right of way 
Option expires 
May 16, 1948 


255 sq.ft. at 20f sq.ft. 51.00 
Allowance- shrubbery, con-~- 

crete walk, new lawn, 

change front porch and 

steps 149.00 
Danage- sidewalk too close 300.00 


BERGER RANCH-BARNES ROAD SECTION - SUNSET HIGHWAY 


5203- Guerber, Adele * 
Right of way 


(CORRECTION) 


1.0 acre at $500.00 
Loss fruit and shade trees 
General damages 
Inconvenience while 
noving 
Cost new well and pump 
Cost moving buildings, 
shrubs, etc. 
Estimated cost purchase 
water softening system 250.00 
Estimated cost installation 200.00 12,550.00 Collins 


Previous report: 


Cost of water softening 
systen and the installation 
not included in previous report - $ 450.00 - 


wove4 1°47 


EXHIBIT"A" (CON'T) 


14392 


GERKING SCHOOL-HOLDMAN JUNCTION SECTION - ATHENA-HOLDMAN HIGHWAY (CON'T) 


13431- Walker, Martha J. 
Right of way 
Option expires 
March 21, 1948 


$ 
1.50 acres at $100.00 150.00 
400 rods fence- move- at 
$1 rod 400.00 


134h4- Hill, Myrtle May and Henry T. Hill 
Right of way 
Option expires 
April 9, 1948 


0.14 acre at $100.00 14.00 
36 rods fence at $1 rod 36.00 


13409-A Catron, J. R. and Grace Catron 
Lease 


Lease for 1 year-2.31 acres 
at $85.00 acre 196.35 


13445- Hanscom, Claud J. and Bertha Hanscon 
Right. of way 
Option expires 


(CORRECTION) 
0.14 acre at $100.00 14.00 
Allowance-75 rods fence 
at 50¢ rod 37.50 


Previous report: 
75 rods fencing not included 


12321- Koebcke, W. E. and Eva Koebcke 
Right of way and stock pile 
Option expires 
February 19, 1948 


2.88 acres at $100.00 288.00 


(Con't) 


Wetec AON "AT RE I Re 


550.00 Berry 


50.00 


196.35 


51.50 


288.00 
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EXHIBIT "A" (CON'T) 


TILLAMOOK-PLEASANT VALLEY SECTION - OREGON COAST HIGHWAY 
11834- McKenzie, Geo. F. and Ed. Hadley 

Right of way 

Option expires 

January 19, 1948 


$ 
1.72 acres at $2500 acre 300.00 
2,517 cu.yds.fill on R/W 
T5¢ cu.ya. 1,887.75 
Allowance-general damage, 
irregular shape balance 
property 612.25 6,800.00 Gardiner 


HELIX JUNCTION-ATHENA SECTION - ATHENA-HOLDMAN HIGHWAY 


Bk ONC OR ee 


13407- Groes,Sarah J., and Grant S. Prestbye and 
Lule B. Prestbye 
Right of way 
Option expires 
February 21, 1948 


0.07 acre at $100.00 


13405-Tillman Company, The J. H. 
Right of way 
Option expires 
February 18, 1948 


0.33 acre at $250.00 82.50 


Allowance-81 feet fence at 


60¢ ft.- (plus) 50.50 133.00 " 
13406- Gross, Sarah J., et al 
Right of way 
Option expires 
April 16, 1948 
0.35 acre at $100.00 35.00 35.00 ” 
GERKING SCHOOL-HOLDMAN JUNCTION SECTION -ATHENA-HOLDMAN HIGHWAY 
13433- Goff, Mira L. and W. P. Goff 
Right of way 
Option expires 
April 5, 1948 
0.36 acre at $200.00 


HOV 24. 1947 (Con't) 
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EXHIBIT "A" (CON'T) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (CON'T) 
14099- Chard, George and Clara K. Chard 

Right of way 

Option expires 

May 11, 1948 


$ $ Berry 
1.40 acres at $200.00 280,00 280.00 Mayhew 


14102- Gilfillan, Jessie H. 
Right of way 
Option expires 
May 11, 1948 
0.25 acre 00.00 00,00 “: 
RAMSEY CaNYON-CRATER LAKE SECTION - SAM'S VALLEY HIGHWAY 


1k092- Rein, Theodore and Mizzie Rein 


Right of way . 
Option expires 
May 5, 1948 
2.15 acres at $500.00 1,075.00 
Severance-6.50 acres 
value $3250, 50% 1,625.00 
2 gates at $25 each 50.00 
Anchor posts- 10 at 
$10 each 100,00 
Bracing posts, 15 at 
50¢ each 7.50 


97 rods fencing at $2 rod 194.00 3,051.50 Norlin 


14089- Fleming, A. B. and Dorothy D. Fleming 


Right of way 
Option expires 
May 11, 1948 
4,86 acres at $100.00 486.00 
Severance-58 acres, value 
$5800-25% 1,450.00 
Compromise to settle 64.00 2,000.00 « 


State to fence, and 
construct cattle-pass 


(Con't) 
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EXHIBIT"A" (CON'T) 


GERKING SCHOOL-HOLDMAN JUNCTION SECTION - ATHENA- HOLDMAN HIGHWAY (CON'T) 


He 


13446- Struve, Grace and Henry Struve 
Quarry and stock pile site 


$ 
4,83 acres at $150.00 728.50 
90 rods fence at $2.00 rod 180,00 
Allowance-1.0 acre addi- 
tional fence row 150,00 


Allowance -damages 670.00 
13428- Winn, John A. and Minnie G, Winn 
Right of way 
Option expires 
March 28, 1948 
1.22 acres at $100.00 122.00 


320 rods fence at $1,00 rod 320.00 


13431-Brogoitti, S. E. and Ada Brogoitti 
Right of way 
Option expires 
March 21, 1948 


1.22 acres at $100.00 122.00 
320 rods fence at $1.00 rod 320.00 


TIDEWATER SECTION -ALSEA HIGHWAY 
14078- Thissell, Harry and Ruth Thissell 
Easement and permit 
Option expires 
March 1, 1948 
10 feet land to be used 
during construction 
period 100.00 
DELMAR-CHINA CAMP CREEK SECTION -OREGON COAST HIGHWAY 


14130- Martin, George W. and Mee V. Martin 


Right of way 
Option expires 
May 12, 1948 
2.18 acres at $75.00 163.50 
(Con't) © 
1947 


1,724.50 Berry 


kh2,.00 " 


442.00 " 


100.00 McChesney 


Berry 
163.50 Mayhew 
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EXHIBIT “A” (CON'T) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION - RIVER LOOP HIGHWAY 


13978- Alverson, James E. and Alice Alverson 


Right of way 
Option expires 
May 4, 1948 
$ $ 
0.21 acre at $100.00 21.00 
65 rods fence at $2 rod 130.00 
3 small fruit trees, $2.50 
each 7.50 
1 gate 20.00 178.50 Haskin 
13990- Lester S. Ford and Belle B. Hussey 
Right of way 
Option expires 
May 13, 1948 
State to return old right of 
way to owner in exchange 
for new right of way 00,00 bi 
13980- Winn, F. E. and C. A. Antill 
Right of way 
Option expires 
May 13, 1948 
Land in right of way from an 
intersecting road which will 
be in new widened highway 00,00 . 
13979- Bzell, C. D. and Mamie Ezell 
Right of way 
Option expires 
May 4, 1948 
0.26 acre at $100 26.00 
64 rods fence at $2.00 rod 128,00 
1 gate 20.00  17%.00 - 
13986- Coffman, W. C. and N. J. Coffman 
Right of way 
Option expires 
May &, 1948 
3.60 acres at $75 270.00 
100 rods fence at $2.00 rod 200.00 
1 gate 20.00 490.00 “s 
- t 
(con't) ROV 24 1947 
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EXHIBIT “A” (CON'T) 


RAMSEY CANYON-CRATER LAKE SECTION - SAM'S VALLEY HIGHWAY (CON'T)} 


14088- French, Lloyd B. and Iona French (Ida) 
Right of way 
Option expires 
May 9, 1946 


6.38 acres at $450.00 
Severance-10.31 acres at $400 
acre (33 1/36) 
Compromise settlement 254 .3 4,500.00 Norlin 
State to fence-gates- 


14087- Wright, Harrison W. and Vera S. Wright 
Right of way 
Option expires 
May 6, 1948 


0.29 acre at $1500 acre 

26 rods fence at $2 rod 

Cattle guard 

State to fill low spot 300 
yds. dirt- 


14084- Wright, Clara E. 
Right of way 
Option expires 
May 9, 1948 


1.14 acres at $400.00 
77 rods fence at $2.00 rod 


1h085- Dodge, Burdette L., Jr., and Sibyl F. Dodge 
Right of way 
Option expires 
May 19, 1948 


13.49 acres at $150.00 2,023.50 
5 gates at $25 each 125.00 
Allowance-remove feed corral 4h 00 
Allowance-build pump house, 

move tank, pump and reconnect 588.50 
Plus fencing 


EXHIBIT "A" (CON'T) 


AMITY-HOPEWELL SECTION - BELLEVUE-HOPEWELL SECONDARY HIGHWAY (CON'T) 


: ent 
: 


14032- Versteeg, J. W. and Margaret E. Versteeg 


Right of way . me 
Option expires € if 
April 20, 1948 5 é 
: $ $ C 
0.36 acre at $200.00 72.00 : 
0.36 acre at $75.00 27.00 : oee 
93 rods fence at $1.50 rod 139.50 oes. 
Allowance fruit trees 70.00 308.50 McChesney i a 
1h033-Woodward, Lawrence G Ht ; 
Right of way Ae 
Option expires " ie 
April 28, 1948 HE 
0.2 acre at $200.00 40.00 é 
0.2 acre at $75.00 15.00 7 
72 rods new fence at $1.50 
rod 108,00 163.00 " 
14029- Edlefsen-Weygandt Co., 
Right of way 
Option expires 
April 27, 1948 
0.45 acre at $75.00 33.75 
30 rods new fence at $1.50 
rod 45.00 78.75 : 
EAGLE POINT SECTION- TRAIL HIGHWAY 
18152- Haley, Percy W. 
Right of way 
1.36 acres 1.00 1.00 Rohde 


LANE COUNTY LINE-RICE HILL SECTION - PACIFIC “HIGHWAY 


14148- Cavey, Geo E. and Helen L. Cavey 
Right of way 
Option expires 
April 27, 1948 


2.47 acres at $50 123.50 
2.0 acres at $200.00 400.00 
4.0 acres at $100 400.00 


(Con't) NOV24 1947 
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EXHIBIT "A" (CON'T) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY 
13992- Neely, Roy E. and Myrtle 0. Neely, and 
Clifford C. and Nellie May Scherf 
Right of way 
Option expires 
May 13, 1948 


1.38 acres at $200.00 

1.0 acre at $25.00 

160 rods fence at $2.00 rod 
2 gates at $20 each 


14178- Anderson, Lloyd W. and Ruth G, Anderson 
Right of way 
Option expires 
May 19, 1948 


2.0 acres at $150.90 

0.83 acre at $50.00 

186 rods fence at $2.00 rod 
2 gates at $20 each 

Crop loss 

Severance-20.0 acres, value 


$1750- 20 damage 


13995- Robertson, David G. and Della Robertson 
Right of way and gravel bar 
Option expires 
May 17, 1948 


5.70 acres at $200.00 
9.12 acres at $20.00 
345 rods fence at $2.00 rod 
4k cattle guards at $50 each 
4 gates at $25 each 
Crop damage 
Severance- 30 acres, value 
$6000, 25% demage 
AMITY-HOPEWELL SECTION - BELLEVUE- HOPEWELL SECONDARY 
14031- Hetzler, S. R. and Alta Hetzler 
Right of way 
Option expires 
April 20, 1948 


0.06 acre at $75.00 
17 rods fence at $1.50 rod 


(Con' t) 
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EXHIBIT “A” (CON'T) 


FOREST BOUNDARY-AGENCY WARM SPRINGS RESERVATION SECTION - WARM SPRINGS 
HIGHWAY 
1h095- McCorkle, Warren (Allottee #268) 


Lease 
for Gravel Bar 


$ $ 
10 year lease-20 acres at 
$75 1,500.00 1,500.00 McChesney 
PELICAN CITY-SOUTH 6th STRERT SECTION - KLAMATH FALLS-MALIN HIGHWAY 
11176-E Klamath County 
Right of way 
3 lotd in Block 22, 
Opportunity Addition 
to Klamath Falls 3.00 3.00 Rohde 
BEND SECTION - THE DALLES-CALIFORNIA HIGHWAY 
13580- Deschutes County 
Maintenance site 
Option expires 
May 4, 1948 
6,800 sq.ft. 25.00 25.00 Cozad 


REDMOND-BEND SECTION - THE DALLES-CALIFORNIA HIGHWAY 


6176- Lynch, M. A. and State Reclamation Commission 
Right of way 
and stock pile site 


4.0 acres 00.00 00.00 Devers 
ELGIN-BOSWELL RANCH SECTION -WALLOW LAKE HIGHWAY 
14027- Cricket Flat Grange #606 
Right of way 
Option expires 
April 6, 1948 
0.08 acre 00.00 00.00 Cozad 


(Con't) 


nov 24 1947 
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EXHIBIT "A" (CON'T) 


LANE COUNTY LINE-RICE HILL SECTION - PACIFIC HIGHWAY (CON'T) 


LANE COUNTY LINE-RiCh 1 


14148- Cavey, Geo. E. and Helen L. Cavey (Con't) 
Right of way 
Option expires 
April 27, 1948 
$ $ 


127 rods fence at $2 rod 254.00 
1 gate at $20 20.00 
: Allowance-moving brooder and 
chicken house, water pipe, 
chicken fence 300.00 1,497.50 Haskin 


SEASIDE SECTION -OREGON COAST HIGHWAY 


14009- Standard Oil Company of Califo nia 
Right of way 


403 sq.ft. at 6,2 ¢ plus sq.ft. 25.00 25.00 McChesney 


ONEONTA SECTION - COLUMBIA RIVER HIGHWAY 


418- Oregon-Washington Rr. Nav. Co. 
Parking space 


5 year parking area lease 
(18x60 ft) 00 OO Parker 


DEE-PARKDALE SECTION - HOOD RIVER HIGHWAY 


9862- Hirata, Karie Chiako, Hirata Fusako 
Right of way 
Option expires 
August 14, 1946 


(CORRECTION ) 
0.80 acre orchard land 150.00 150.00 Witt 


Previous: Commission on February 25, 1946 
authorized $120.90 


MADRAS SECTION - WARM SPRINGS HIGHWAY 


12140- Andrus, H. P. 
Stock Pile lease 


Extension of lease on 1,17 
acres- 
1 year - ending August 27,1948 30.00 30.00 LeSouzé 


194° (Com 
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EXHIBIT "Bl" 
Minutes of November 24 and 25, 1947 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agrec- 
ment, donation, or by tho exercise of the powor of eminent domain real prop- 
orty and/or any right or interest therein necessary or deemed necessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property theroto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storago sites, stockpile sites, woighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safoty of the 
traveling public, and/or for the culture of trees and the preservation of 
sconic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state h or which may be conveniently 
reached from or by a public highway, or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, recroa~ 
tional grounds or resorts, forest or timbered areas, or other places of attrac- 
tion and scenic value, and/or for any other use or purpose necessary Or deened 
necessary for carrying out the purposes of the Oregon Highway Code, and/or for 
flight strips, airfields, access roads, public highways, or for any other pur- 
pose designated by the United States; and 


WHEREAS, tho Pacific Highway (State Highway No. 1) is a highway under 
the jurisdiction and control of the State, and said highway is, in addition to 
boing a part of the stato highway system, 4 part of the federal highway system; 
and 


WHEREAS, the Highway Commission is authorized, when the route of a 
state highway passes through the corporate limits of a city or town, to select 
or designate the street or streets of said city or town over which to route 
traffic; and 


WHEREAS , pursuant to said authority the Commission has selected as 
ono of the streots of the City of Eugene over which to route traffic using the 
Pacific Highway a street known as Broadway; and 

WHEREAS, for the purpose of providing an adequate traffic artery for 


the movement thereover of traffic entering, passing through, and leaving the 
City of Eugene by way of the Pacific Highway, the Commission has planned and 
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EXHIBIT "A" (CON'T) 
ELGIN-BOSWELL RANCH SECTION - WALLOWA LAKE HIGHWAY (CON'T) 


11411- Blanchard, Estate, Leman 
Right of way 

Option expires 

April 30, 1948 


$ 
2.36 acres at $150.00 354.00 


0.78 acre at $100.00 78.00 
2.05 acres at $150.00- 

20% value 61.50 
2.07 acres at $100.00- 

20% value 41.50 


State to remove and re- 
build all fences 
Allowance-pay for grow- 
ing crop-leased 80.00 614.90 Cozad 


ADRIAN-HOMEDALE SECTION - NYSSA-ADRIAN HIGHWAY 


13796- Pinney, Marie, and Pinney, Wn. G.. 
Right of way 

Option expires 
May 4, 1948 


2.22 acres at $100.00 222.00 222.00 Cozad 


FOOTNOTE: 


wt Gold Beach Section, Oregon Coast Highway. For discussion of 
this section see page 14332 of the minutes. 


* For discussion of the items marked with one asterisk, see 
page 14334 of the minutes. 
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the respective parcels of real property herein described and the highway which 
js to be constructed thereover, except at such points or places as may be 
designated by the State Highway Commission. * 


6. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engincer is furthor instructed to prepare and submit to the Legal 
Department necessary and adoquate descriptions of the said real propertics, 
which said descriptions shall bo available for the preparation of any deed or 
decds or other instrument or instruments necessary to complete the acquisition 
of said property or properties, whether said propertics be acquired by purchase, 
donation, agreoment, or by the exercise of the power of eminent domain. 


7. That J. M. Devers, Assistant Attorney Genoral and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized 
and directed to attempt to agree with the owner or owners and/or with the 
tenants or persons in possession, if thore be any, of said parcel or parcels 
of land with respect to the compensation to be paid for the taking of the same 
end the damage, if there be any, and is authorized and directed to acquire, 
in addition to title to the said described parcels of lend, all rights of 
access thereto except at such points or places as may be designated by the 
State Highway Commission, and in the event that no satisfactory agreement or 
agreements can be reached, then it is hereby furthor ordered that the said J. 
M. Devers, as Chiocf Counsel for the State Highway Cormission, be and he hereby 
is requested and authorised to commence and prosecute to a final determination 
such suit or action, or suits or actions, as may be necessary and appropriate 
to acquire title to the said parcels of real property and all rights of access 
thereto except at such points or places as may be designated by the State 
Highway Commission. 


8. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the said 
described real properties, or any of them, or any interest therein, the said 
J. M. Devers, as Chief Counsel to the Oregon State Highway Commission, is 
hereby authorized and empowered to make such stipulation, agreement, or ad- 
mission in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said properties or interest therein as in 
his judgment may be for the best interests of the State, the State Highway 
Commission, and/or the defendant property owners. 
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EXHIBIT "Bl" (CON'T) 


contemplates the improvement of a portion of Broadway as a part of said route; 
and 


WHEREAS, pursuant to the provisions of Section 100-115, 0. C. L. A., 
the Highway Commission is authorized to determine and fix the widths of right 
of way for any and all state highways and is authorized to acquire the neces- 
sary rights of way therefor; and 


WHEREAS, pursuant to the provisions of said section, the Commission 
is gtthorized, when acquiring real property for highway purposes, to acquire 
and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in addi- 
tion to fee title to tho real property needed for right of way purposes, all 
right of access from abutting property to the highway; and 


eS Cae eee See 


WHEREAS, the Pacific Highway, as one of the major highways of the 
State, carries a large volume of traffic and it thorefore is the judgment and 
opinion of the Commission that access to and from said highway should be con- 
trolled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


| 
3 
4 


1. The Commission does hereby find and declare that all of the prop- 
erties described on the attached sheets are necded and required for use in 
connoction with the construction and maintenance of tho soction of the Pacific 
Highway routed over Broadway Street in the City of Eugene. 


2. That the specific purpose and use for which each particular piece 
of real property is needed and required is expressly stated and the ownership 
of said property is named in the particular and respective tracts hereinafter 
described on the attached sheets, which are made part of this resolution. * 


3. That all of said real properties are needed and the acquisition 
of the same is necossary for the specific purposes stated in the description 
of each ownership. 


4h. That said section of said highway has been located, planned, and 
the specifications for the construction and improvement of the same made in @ 
manner which, in the opinion and finding of the Commission, is and will be 
most compatible with the greatest public good and will in the opinion of tho 
Commission do the least private injury or damage. 


5. The Commission does hereby further find and declare that, in 
addition to the acquisition of the respective real propertios described on tho 
attached sheets, it is, in the judgment and opinion of the Commission, neces- 


sary that there be acquired all rights of access from abutting properties to 
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EXHIBIT "Be" 
Minutes of November 24 and 25, 1947 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deemed necessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office build- 
ings, maintenance sites, patrolmen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for appropriation, acquisition or manufacture of roadbuilding 
materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintonance of unobstructed viow of any state highway so as to provide for the 
sefety of the traveling public, and/or for the culture of trees and the pre- 
servation of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close prorimity to state highways or which may be 
conveniently reached from or by a4 public highway, and Ar for the development 
and maintenance of parks, parking pleces, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, or 
other places of attraction and scenic value, and/or for any other use or pur- 
pose necessary or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airfields, access roads, public high- 
ways, or for any other purpose designated by the United States; and 


WHEREAS, the Pacific Highway (State Highway No. 1) is a highway 
under the jurisdiction and control of the State, and said highway is, in addi- 
tion to being a part of the state highway sustem, 4 part of the federal high- 
way systom; and 


WHEREAS, the Highway Commission is authorized, when the route of 4 
state highway passes through the corporate limits of a city or town, to select 
or designate the street or streets of said city or town over which to route 
such traffic; and 


WHEREAS, pursuant to said authority the Commission has selected as 
one of the streets of the City of Eugene over which to route traffic using 
the Pacific Highway a streot known as Broadway; and 


WHEREAS, the Highway Commission is authorized by law to enter into 
an agreemont with the City of Eugene and/or the County of Lene for the 
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9. The real properties sought to be acquired are described on 
the attached sheets, consisting of 2 pages, on which sheets are shown the 
respective ownerships, the purpose for which the properties are to be 
acquired, and a complete and accurate description of said properties, 
said parcels of real property being otherwise identified as Parcels No. 1 
to 4 inclusive. « 


10. This resolution shall be entered in full in the mimites and 
records of this Commission as of the twenty-fourth day of November, 1947. 


fom: —~—~— 


* The names of the property Owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to tho original resolution on file in the office of the State 
Highway Cormission, Salem, being Resolution No. 91, under the heading 
"Real Property Condemnation Resolutions"and said descriptions by thts 
reference are made a part of this minute entry to the same extont as if 
copied in full herein. 


fi 
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EXHIBIT "Bo" (CON'T) 


of the same is necessary for the specific purposes stated in the description 
of each ownership. 


4. ‘That said section of said highway has been located, planned, 
and spocifications for the construction and improvement of the same made in 
a manher which, in the opinion and finding of this Commission, is and will be 
nost compatible with the greatest public good and will in the opinion of the 
Commission do the least private injury or damage. 


5. The Commission doos hereby further find and declare that, in 
addition to the acquisition of the respective real propertios described on 
the attached sheots, it is, in tho judgment and opinion of the Commission, 
necessary that there be acquired all rights of access from abutting prop- 
erties to the respective parcels of roal property herein descrided and the 
highway which is to be constructed thereover, except at such points or places 
as may bo designated by the State Highway Commission. * 


6. That the State Highway Engineer be and ho horeby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engineor is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of any deed or 
deeds or other instrumont or instruments necessary to complete the acquisition 
of said property or properties, whether said properties be acquired by pur- 
chase, donation, agreement, or by the exercise of the power of eminent domain. 


7. That J. M. Dovers, Assistant Attorney General end Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized 
ana directed to attompt to agree with the owner or owners and/or with the 
tonants or porsons in possession, if there be any, of said parcel or parcols 
of land with respect to the compensation to be paid for the taking of the same 
and the damage, if there be any, and is authorized and directed to acquire, 
in addition to title to the said described parcels of land, all rights of 
access thereto except at such points or places as may be designated by tke 
State Highway Commission, and in the event that no satisfactory agreement or 
agreements can be reached, then it is hereby furthor ordered that the said J. 
M. Devers, as Chief Counsel for the State Highway Commission, bo and he here- 
by is requested and authorized to commence and prosecute to a final determina- 
tion such suit or action, or suits or actions, as may be necessary and appro- 
priate to acquire title to the said parcels of real property and all rights of 
access thereto except at such points or places as may de designated by the 
State Highway Commission. 


8. That in the triel or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the said 
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EXHIBIT "Be" (CON'T) 
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construction, reconstruction, repair, or maintenance of any state ee and 
may provide for an allocation of the cost of such project to the contracting 
parties; and 


WHEREAS, the City of Eugene, the County of Lane, and the State of 
Oregon have entered into @ cooperative agreemont, the subject of which is the 
location and construction of a state highway, or section thereof, within the 
carpormte limits of the City of Eugene, which project includes also the con- 
struction or reconstructio of a portion of a city streot and a portion of a 
county road, both within the corporate limits of said City, the improvement 
of both of which is, in the judgment of the Commission, necessary in order to 
provide adequate traffic accommodations into and through said City for traffic 
having occasion to use the state highway and its connections; and 


Ming Tinea haere eS 


WHEREAS, pursuant to the provisions of Section 100-115, 0. Cc. L. A., 
the Highway Commission is authorized to determine and fix the widths of right 
fe) for any and all state highways and is authorized to acquire the necessary 
rights of way therefor; and 
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WHEREAS, pursuant to the provisions of said section, the Commission 
is authorized, when acquiring real proporty for highway purposes, to acquire 
and take fee title to the same; and 
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WHEREAS, said Commission is likewise authorized to acquire, in addi- 
tion to fee title to the real property needed for right of way purposes, all 
right of access from abutting property to tho highway; and 


WHEREAS, the Pacific Highway, a8 one of the major highways of the 
State, carries 4 large wlume of traffic and it therefore is the judgment and 
opinion of the Commission that access to and from said highway should be con- 
trolled; 
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NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, 8s follows; 


1. The Commission does hereby find and declare that all of the prop- 
erties described on the attached sheets are neoded and required for use in 
jon with the construction and maintenance of the section of the Pacific 
Highway, and its connections, through the City of Eugone. * 


atacloy meebo bir’ 


2. That the specific purpose and use for which each particular 
piece of real property is needed and required is expressly stated and the own- 
ership of said property is named in the particular and respective tracts here- 
inafter described on the attached sheets, all of which are made part of this 
resolution. * 
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3. That all of said real properties are needed and the acquisition 
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EXHIBIT "B3" 
Minutes of November 24 and 25, 1947 
RESOLUTION 


WHEREAS, by virtuo Of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
nen*, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deemed necessary for 
rights of way, oither for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access fron 
abutting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmon accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, Weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
ynobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or sconic value adjacent to, 
along, or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, an@/or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, recres- 
tional grounds or resorts, forest or timbered areas, or other places of attrac- 
tion and scenic value, and/or for any other use or purpose necessary or dcomed 
necessary for carrying out the purposes of the Oregon Highway Code, and/or for 
flight strips, airfields, access roads, public highways, or for any other pur- 
pose designated by the United States; and 


WHEREAS, it is tho judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all necessary for 
the specific and particular purposts hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. ‘That the Commission does hereby find and declere that the parcels 
of real property hereinafter described are each and all necessary for the 
accomplishmont of the purposes hereinafter expressly and specifically set 
forth, which said real properties and the specific purposes for which the sane 
are being acquired are described as follows, to wit: 


Real property owned by Eva L. Campbell, ot al., which property is 
located in the south half (S$) of the southwost quarter (SWE) of Section 
24, Township 4 North, Range 32 East, W. M. Umatilla County, Oregon, and 
is more particularly described on the attached sheets and designetcd as 
Parcel No. 1, and is further idontified in the records of the Highway 
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EXHIBIT "BO" (CON'T) 


described real-properties, or any of them, or any interest therein, the 
gaia J. M. Devers, as Chief Counsel to the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, or 
admigsion in connection with any trial or court procedure connected with 
or prosecuted for the acquisition of said properties or intercst therein 
as in his judgment may be for the best interests of the State, the State 
Highway Commission, and/or the defendant property owners. 


9. The real properties sought to be acquired are described on 
the attached sheets, consisting of ‘7 pages, on which sheets are shown 
the respective ownerships, the purpose for which the properties are to be 
acquired, and a complote and accurate description of said properties, said 
parcels of real property being otherwise identified as Parcels No. 1 to/ 


inclusive. * 


10. This resolution shall be enterod in full in the minutes and 
records of this Commission as of the twenty-fourth day of Novenber, 1947. 


FOOTNOTE: : 


* Tho names of the proporty owners and the detailed description of 
the rospective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of tge State 
Highway Commission, Salem, being Resolution No. 92, under the heading "Real 
Property Condemnation Resolutions" and said descriptions by this reference 
are made a part of this minute entry to the samo extent as if copied in 


full herein. 
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Real property owned by Mary E. Chandler, ot al., which property is 
located in the north half (N2)of the northwest quarter (NW) of Scoction 
14 and in the southeast quertor (SE4) of the southwest quarter (SW) and 
in the northwest quarter (NW) of the southeast quarter (SEt) of Section 
1l, Township 1 North, Renge 39 East, W. M., Union County, Oregon, and is 
more particularly described on the attached sheets and designated as 
Parcels No. 8 and 9, and is furthor identificd in the records of the High- 
Commission as file R 11422, which property is being acquired for right of 
way purposes in connection with the Wallowa Lake Highway; # 


Real property owned by G. P. Hunter and Eliza Hunter, which property 
is located in Lots 5 (the northeast quarter of the southwest quarter) 
of Section 28, Township 13 South, Range 10 West, W. M., Lincoln County, 
Oregon, and is more particularly described on the attached sheets and 
designated as Parcel No. 10, and is further identified in tho rocords of 
the Highway Commission as filo R 12643, which property is being acquirod 
for right of way purposes in connoction with the Alsea Highway; * 


Real property owned by Leslic Ireno McPherson, et al., which property 
is located in the northoast quarter (NEL) of the northeast quartor (NE) 
and in the south half (S$) of tho northcast quarter (NE}) of Section 16, 
Township 35 South, Range 1 West, W. M., Jackson County, Oregon, and is 
more particularly described on the attached sheets and designated as 
Parcels No. 11 and 12, and is further identified in the records of the 
Highway Commission as file R 14090, which property is being acquired for 
right of way purposes in connection with the Sams Valley Highway; * 


Roal property owned by Robort W. Ruhl, which property is located in 
Government Lot 4 of Section 17, Township 35 South, Range 1 West, W. M., 
Jackson County, Oregon, and is more particularly described on the attached 
shoots and designated as Percel No. 13, and is further identified in the 
records of the Highway Commission as file R14086, which property is being 
acquired for right of way purposes in connection with the Sans Valley 


Highway. * 


2. That the Commission doos hereby find and declare that cach of tho 
said described parcels of real property is necessary and acquisition of tho 
same by the State is required for the specific purposes hereinabove set forth, 
and the said properties aro boing acquired for the express and specific pur- 
poses in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is instructed 
and diroctod to make or cause to be all surveys necessary in connection 
with the determination, description and acquisition of said real properties, 
and said Enginoor is further instructed to prepare and submit to the Legal De- 
pertment nocessary and adequate descriptions of the said real properties, which 
said doscriptions shall be availablio for tho preparation of any deed or deeds 
or other instrument or instrumonts necessary to complete the acquisition of 
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EXHIBIT "B3" (CON'T) 


Commission as file R13443, which property is boing acquired for 
right of way purposes in connection with the Athena-Holdman 


Highway; * 


Real property owned by Ava L. Bagley, et al., which property 
is located in the west half (WS) of Section 23 and in the East 
half (E}) of Section 22, Township 4 North, Range 33 East, W. M., 
Umatilla County, Oregon, and is more particularly dcscribed on 
the attached sheets and designated as Parcel No. 2, and is further 
idontified in the records of the Highway Commission as file R 134344, 
which property is being acquired for right of way purposes in 
connection with the Athena-Holdman Highway; * 


Real property owned by 0. H. Reeder, et al., which property 
is located in the northwest quartor (NWi) of Section 26, Township 
4 North, Range 33 East, W. M., Umatilla County, Oregon, and is more 
particularly described én the attached sheets and designated as 
Parcel No. 3, and is further identified in the records of the High- 
way Commission as file R13434, which property is boing acquired for 
right of way purposes in connection with the Athona-Holdman Highway.* 


Roal property owned by Frankie Kilgore Butts, ct al., which 
property is located in the northwest quarter (NweS of Section 21, 
Township 4 North, Range 32 East, W, M., Umatilla County, Oregon, 
and is more particularly described on the attached shects and desig- 
nated as Parcel No. 4, and is furthor identifiod in the records of 
the Highway Commission as file R 13447, which property is being 
acquired for right of way purposes in connection with the Athena- 
Holdman Highway; * 


Real property ownod by the J. H. Tillman Company, which prop- 
erty is located in the northeast quarter (NE$) of Section 21, Town- 
ship 4 North, Range 34 East, W. M., Umatilla County, Oregon, and is 
morc particularly described on the attached shocts and designated as 
Parcel No. 5, and is further identifiod in the records of the High- 
way Commission as file R 13408, which property is boing acquired for 
right of way purposes in connection with the Athena-Holdman Highway; * 


Real property owned by J. R. Catron, et ux., which pro erty is 
located in the north half (NS) of the northwest quarter ( ) of Sec- 
tion 22, and in the northeast quarter (NEL) of tho southwest ter 
(swt) of Section 22, all in Township 4 North, Rango 34 East, W. M., 
Umatilla County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcels Nos. 6 and 7, and is fur- 
thor identified in the records of the Highway Commission as file 
R 13409, Parcel No. 6 being acquired for right of way purposes and 
Parcel No. 7 boing acquired for the purpose of securing roadbuilding 
materials therefrom in connection with the Athona-Holdman Highway; * 
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EXHIBIT "B4" 
Minutes of November 24 and 25, 1947 
RESOLUTION 


WHEREAS, by virtue of tho lews of tho laws of the State of Orcgon, 
the State Highway Commission is authorized and empowerod to acquire by pur- 
chase, agreement, donation, or by the cxercise of tho powor of eninent domain 
real property and/or any right or interest therein necessary or deened neces- 
sary for rights of way, oither for original location or for widening, straight- 
ening, or otherwise changing already established highways, whether within or 
without the corporate limits of cities and towns, together with rights of ac- 
coss from abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolnen accommodations, snow fences, quarry 
sites, gravol pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture of road- 
building materials, approach or hauling roads, highway drainage, drainage tun- 
nels, maintenanco of unobstructed view of any state highway so as to provide 
for the safety of the traveling public, and/or for tho culture of trees and the 
preservation of scenic places and other objocts of attraction or scenic value 
adjacent to, along, or in close proxinity to state highways or which may be 
conveniently reached from or by a public highway, and/or for the development 
and maintenance of parks, parking places, auto camps, camp sites, roadside de- 
velopment, recreational grounds or rosorts, forest or tinbored areas, or other 
places of attraction and scenic valuc, and/or for any other use or purpose 
necessary or deemed necessary for carrying out the purposes of the Oregon High- 
way Code, and/or for flight strips, airfields, accoss roads, public highways, 
or for any other purpose designated by the United States; and 


WHEREAS, the North Powder Rivor Road in Baker and Union Counties, 
State of Oregon, is a county road which has been designated and classifiod as 
a foderal aid secondary highway and as such is qualified for improvement with 
stato, federal, and county funds; and 


WHEREAS, said highway is now being improved pursuant to a cooperative 
agreement or arrangement bétwoen the United States Government, the State of 
Oregon and Baker and Union Counties; and 


WHEREAS, the real property hereinafter described is necessary for 
right of way purposes in connection with the contemplated and proposed improve- 


ment of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by tho State Highway 
Commission as follows: 


1. ‘That tho Commission does hereby find and declare that the parcel 
of real property hereinafter described is necessary for the construction and 
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EXHIBIT "B3" (CON’T) 


said property or properties, whether seid properties bo acquired by purchase, 
donation, agreement, or py the exerciso of tho power of eminont domain. 


4. Thet J. M. Devors, Assistant Attorney Goneral and Chief Counsel 
for tho State Highway Commission, be and he is heroby requested, authorized, 
and directed to attempt to agree with the owner or owners, or with the ten- 
ants or persons in possession, 4? thero be any, of said parcel or parcels of 
land with rospect to tho compensation to be paid for the taking of the same 
and tho damages, if any thero be, and in tho event that no satisfactory agroe~ 
mont or agrecments can be reached then it is hereby further resolved that J. 
M. Dovors, Assistant Attorney Goneral and Chief Counsel for the State Highway 
Commission, be and he hereby is requested and authorizod to commence and pro- 
socute to final dctermination such suit or action, or suits or actions, a5 may 
be necessary and appropriate to acquire title to the said parcels of real prop- 
erty. 


5. That in tho trial or prosecution of any action or actions insti- 
tuted for the purpose of acquiring by condemnation or otherwise tho said above 
doscribod real propertics, or any of them, or any intcrest thoroin, the said 
J. M. Devers, as Chicf Counsel for the Oregon State Highway Commission, is 
hereby authorized and ompowored to make such stipulation, agreement, or admis- 
sion in connection with any trial or court procedure connected with or pro- 
secuted for the acquisition of said properties or interest therein as in his 
judgmont may be for tho best intcrests of tho State, tho State Highway Commis- 
sion, and/or the defondant property owners. 


6. That this resolution be ontered in full in the minutes and 
rocoras of this Commission as of the twenty-fourth day of November, 1947. 


FOOINOTE: ~~” 


* The names of tho property owners and the detailed description of 
the respective parcols of real proporty mentioned in this resolution are 
attached to the original resolution on file in tho office of the State High- 
way Commission , Salen, boing Rosolution No. 93, under the heading "Real 
Property Condemmation Resolutions" and said descriptions by this reference 
are made a part of this minute entry to the samo extent as if copied in full 
therein. 
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EXHIBIT "Bk" (CON'T) 


be reached thon it is hereby furthor resolved that J. M. Devers, Assistant 
Attorney Goneral and Chief Counsel for the State Highway Commission, be and 
ho hereby is requested and authorized to commence and prosecute to a final 
dotermination such suit or action as may be necessary and appropriate to 
acquire title to the said parcel of real property. 


4. That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above described 
real property, or any interest theroin, the said J. M. Devers, as Chief Counsel 
for tho Oregon State Highway Commission, is hereby authorized and empowered to 
make such stipulation, agreement, or admission in connection with any trial 
or court procedure connected with or prosecuted for the acquisition of said 
property or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defondant property 
owners. 


5. That this resolution bo entered in full in the minutes and 
recoras of this Commission as of the twonty-fourth day of November, 1947. 


wov24 1942 
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EXHIBIT "B4" (CON'T) 


of Orogon, to wit: 


Eest, W. M., Baker and Union counties, Oregon, tho said 
being describod as follows: 


(whon measured at right angles to) the relocated center 


distance of 29 feet to the point of beginning. 


0.57 acre lies outside of the oxisting right of way. 


iq 
3 


(Title to said parcel of real property is in Maude 


agi 
Ped 


<BR SE ES A 


necessary and adequate description of the said real property 
scription shall be available for tho preparation of any deed 
instrument or instruments nocossary to complete the acquisit 


by the cxercise of tho powor of eminent domain. 


for the Stato Highway Commission, be and he is heroby roques 
and dirocted to attempt to agree with the owner or owners an 
or persons in possession, if thore be any, of said parcel of 


NOV 24 1947 


improvement of the North Powder River Road in Baker and Union Counties, State 


A percel of land lying in the southwest quarter (sw) of the 
southwest quarter (SW) of Section 31, Township 6 South, Range 39 


parcel 


Boginning at the southwest corner of Section 31; thence North 
0° ' Wost along the west lino of said Scction 31 a distance of 
1331.6 fect to the northwost corner of the southwest quartor (swe) 
of the southwest quartor (SwWt) of Section 31; thonce North 89° 31' 
Rast a distance of 32 feot to a point hO feet distant easterly fron 


line of the 


North Powder River Road at Engineer's Station 247410; thence South 
o° 21' East parallel to said highway centerlino a distance of 1331.6 
foot to the south line of Section 31; thence South 89° 31' West a 


The parcel of land to which this decription applies contains 
0.93 acre, of which 0.36 acre lies within tho existing right of 
way, title to which hereby is alleged to be in the public, and 


K. Hutchinson. ) 


2. That the State Highway Engincer be and he hereby is instructed and 
directed to make or cause to be meade all surveys necessary in connection with 
the determination, description and acquisition of said real property, and said 
Engineer is further instructed to prepare and submit to the Legal Department 


» which said de- 
or deeds or other 
jon of said prop- 


erty, whether said property be acquired by purchase, donation, agrooment, or 


3. That J. M. Devors, Assistant Attorney General and Chief Counsel 


ted, authorized, 


a/or with the tenants 


land with respect 


to the compensation to be paid for tho taking of the same and the damages, if 
any thore be, and in tho event that no satisfactory agreement or agreements cén 
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EXHIBIT "B5" (CON'T) 


for the proper widening, reconstruction, and other improvement of said highway 
from Engineer's Station 2+45.7 to Engineer's Station 31+02. 


2. That the names of the owners of the several parcels of property 
sought to be acquired by the State for right of way purposes are: 


Parcel No, 1 -D. M. Moore, C, M. Morse, and C, H, Buffington 

Parcel No. 2 = Oleta A. Walker 

Parcel No. 3 ~ H. W. Crook and Ruth Crook 

Parcel No. 4 - H. W. Crook and Ruth Crook, contract 
purchasers from A, H, Gauntlett Estate 

Parcel No. 5 - John 0. Melville 

Parcel No, 6 - H. W. Crook and Richard Buffington 


3, That the State Highway Engineer’ . be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engineer is further instructed to prepare and submit to the Legal De- 
partment necessary and adequate descriptions of said real properties, which said 
descriptions shall be available for the preparation of any deed or deeds or other 
instrument or instruments necessary to complete the acquisition of said property 
or properties, whether said properties be acquired by purchase, donation, agree- 
ment, or by the exercise of the power of eminent domain. 

4. That J, M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highvay Commission, be and he is hereby requested, authorized, and 
directed to attempt to agree with the owner or owners, and/or with the tenants 
or persons in possession, if there be any, of said parcel or parcels of land with 
respect to the compensation to be paid for the taking of the same and the damages, 
if any there be, and in the event that no satisfactory agreement or agreements 
can be reached then it is hereby further resolved that J. M. Devers, Assistant 
Attorney General, and Chief Counsel for the State Highway Commission, be and he 
hereby is requested and authorised to commence and prosecute to final determina- 
tion such suit or action, or suits or actions, as may be necessary and appropri- 
ate to acquire title to the said parcels of real property. 


5, That in the trial or prosecution of any action or actions insti- 
tuted for the purpose of acquiring by condemnation or otherwise the said above 
described real properties, or any of them, or any interest therein, the said 
J. M, Devers, as Chief Counsel, end G, W. Neuner, as Assistant Counsel for the 
Oregon State Highway Commission, are and each of them is hereby authorized and 
empowered to make such stipulation, agreement, or admission in connection with 
any trial or court procedure connected with or prosecuted for the acquisition 
of said properties or interest therein as in their joint or individual judgment 
may be for the best interests of the State, the State Highway Commission, end/or 
the defendant property owners. 


6. That this resolution be entered in full in the minutes and records 
of this Commission as of the twenty-fourth day of November, 1947. 


nn 
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EXHIBIT "B5" 


Minutes of November 24 and 25, 1947 


RES 0 


WARREAS, by virtue of the laws of the State of Oregon, the State 
Highway Comnission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eninent domain real pro- 
perty end/or any right or interest therein necessary OF deemed necessary for 
rights of way, either for original location or for widening, straightening, 


or otherwise changing already established highways, whether 


within or without 


the corporate limits of cities and towns, together with rights of access 
from abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, quarry 
sites, gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture of 
roadbuilding materials, approach or hauling roads, highway drainage, drainage 
tunnels, maintenance of unobstructed view of any state highvay so as to pro- 


vide for the safety of the traveling public, and/or for the 


culture of trees 


and the preservation of scenic places ami other objects of attraction or 
scenic value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by a public highway, and/or for the 
development and maintenance of parks, parking places, auto camps, Camp sites, 


roadside development, recreational grounds or resorts, fore 


st or timbered 


areas, or other places of attraction and scenic value, and/or for any other 
use or purpose necessary OF deemed necessary for carrying out the purposes 
of the Oregon Highway Code, and/or for flight strips, airfields, access roads, 


public highways, or for any other purpose designated by the 
and 


WHEREAS, the highway known and designated as the 
way, otherwise identified as State Highway No, 9 and U. S. 
a state highway and therefore under the jurisdiction and c 
State Highway Commission; and 


United States; 


Oregon Coast High- 
Route No. 101, is 
ontrol of the ~ 


WHEREAS, said highway as tow located passes through the town of 
Gold Beach and it is the purpose of the Highway Commission to widen and more 
permanently improve said section of said highway, and for which purpose it 


is necesaary that the real properties described on the atta 
acquired; 


ched sheets be 


NOW, THEREFORE, BE IT AND IT HERESY IS RESOLVED by the Commission 


as follows: 


1. That the Commission apes hereby find and decl 
cels of real property described on the attached sheets, whi 
identification purposes bear the date of November 24, 1947, 


are that the par- 
ch sheets for 
and the signature of 


W. C, Widliams, Assistant State Highway Engineer, are each and all necesséry 
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EXHIBIT "D" 


ee ee 


Minutes of Noverber 24 and 25, 1947 


RESOLUTION 


: + 
: 
a8 
4 

& 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws, 
1943, there have been by the Oregon State Highway Cormission apportioned to 
the citios and/or towns heroinafter named for disbursonont during the calondar 
year 1947 for street purposes as providod in said law, tho several suns or 
anounts set opposite the names of the respective cities or towns: 


Ceersliuki we Sate «is eee eee eee $1,566.39 
Bigit + e-em ee te ere cere 1,999.60 
Sosdtls See we ee meee mee 1,066.99 
Geevela «== 5+ -+-2e562e"5"°°°°°°" 665. 86 
Junie «2 =< a se ee eee eee eee 334.94 
elie nih al tine = ye eS 1,594.46 
PAIS ig eae ae Se a Se 1,299.64 
i 623.75 
Port Orford - ------- 2-2 * eee rr rc 1,514.24 


AND, WHEREAS, each of said citics and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copics 
of which have beon filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the benc- 
fits thereof; 

NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 

Cornelius - "Q" Street 

Elgin - "C" Streot, Oak Street, Spruce Street, Eln Street, 

"A" Street, Depot Street, George Streot, Virginia Strect, 
Front Street 

Fossil - Adams Stroet, Sixth Street 

Gorvais - General maintenance - all city streets 

Juntura - Hildah Street 

Medras - "D" Street 


NOV24 1947 


se __ Sele tad 
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Far 


EXHIBIT "C" 


Minutes of Noverber 24 and 25, 1947 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there has boon by the Oregon State Highway Commission apportioned to the city 
heroinefter named for disbursement during the calender year 1946 for street pur- 
poses as provided in said law the sum or amount set opposite the nano of said 
city: 


me gitiiheninighates <a - ie 
panes SL RT ELTA EO 
rarer achat ea es A = Oa 


Tualatin -----------------8-2o nner nnn nner -$ 357.48 


AND, WHEREAS, said city has, by appropriate action evidenced by res- 
solution or other official instrunent, certified copies of which have boon 
filed with the Commission, conformed to and complied with the requirements of 
said law so as to qualify said city for the benefits thoreof; 


NOW, THEREFORE, bo it and it hereby is resolved as follows: 
1. That the State Highway Commission does hereby approve for con- 


struction, improvement, or naintenanco with the funds above specifiod, tho 
following streets in the following named city: 


es 
Be, 
ti 
4 
Be 
* 
f 
a 
Bt 
$i 


a 
it 
r 


Tualatin - Park Street, Grove Stroet, Second Street, Railroad 
Avenuc, Douglas Street 


2. That the type, plan and character of inprovenent proposed in the 
resolutions filed with the State Highway Commission by tho above naned city 
hereby aro approved. 


resolutions adopted and thereafter filed with the State Highway Commission 
shall be and is deemed an appropriato and proper conformance with the require- 
ments of said law by said city so as to qualify said city to recoive and use 
the funds apportioned to said city. 


oan: 
~~ 


- = 


4. That upon entry of this resolution in the nimutes and records 
of the Highway Commission, the Secrotary shall thoroafter mail to the proper 
officer in said city a duly certified copy of the resolutions adopted by the 
city together with a copy of the resolution approving the plans subnitted by 
the city. 


5. This resolution shall be entered in the ninutes and records of 
the State Highway Commission as of the 25th day of November, 1947. 


$$ — 


Ayou 1947 


ced 
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EXHIBIT “E" 
Minutes of Noverber 24 and 25, 1947 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the Engi- 
noer to make a complete and final survey of the route and permanent location 
of each of tho following sections of state highways, to wit: 


Delnar-China Camp Creek Section of the Oregon Coast Highway, in 
Coos County; 


Modoc Point-Barclay Springs Section of The Dalles-California Highway, 
in Klamath County; 


Front Street (Fir Avenue-Ferry Street) Section of the Oregon Coast 
Highway, in Coos Bay, Coos County, 


and in connection therewith to prepare naps showing thc route and location of 
said sections of highways and to file said reports and rocords with the Comnis- 
sion for consideration; aid 


WHEREAS, the Engineer has reported the completion of said surveys and 
has submitted the sane for the approval or disapproval of the Commission; and 


WHEREAS, after due consideration of said surveys, field notes, maps, 
and other ongineering data, it is the judgment of the Commission that the sane 
should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all nembers being presont and voting affirmatively as follows: 


i 


1. That the surveys of the above-mentioned sections of state high- 
ways, together with the maps, which for identification purposes bear the map 
file Nos. 6B-25-12, 6B-9-7, and 5B-13-12, respectively, field notes and other 
engineering data submitted by the Engineer hereby are approved, and the Engi- 
neer is directed to file and preserve the same in the records and files of the 
Commission at Salem, Oregon. 


2, That when said sections of said highways are permanently con- 
structed the same shall be done in accordance with said surveys and locations 
unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of the 
Commission as of the twenty-fifth day of November, 1947. 


NoV24 1947 
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ee 
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EXHIBIT “D" (CON'T) 


Morrill - Court Drive, 2nd Street, Roosevelt Street 
Monroe - Railroad Street, Main Streot, Howard Street 
Port Orford - 19th Street, Jackson Street 


2. That the type, plan and character of improvenent proposed in 
the resolutions filed with the State Highway Commission by the abéve named 
respective cities and/or towns heroby aro approvod. 


3. That the action taken respectively by said cities and/or towns, 
as ovidenced by appropriate resolutions by then respectively adopted and there- 
after filod with the State Highway Gormission, shall be and is deemed an appro- 
priate and proper confornance with the rcquirenents of said law by said cities 
and/or towns individually so as to qualify each to receive and use the funds to 
them apportioned. 


4. That Resolution Forns 1 and 2 adopted by the City of Gervais on 
May 29, 1947, and approved by the State Highway Commission on June 16, 1947, 
shall be canceled, in accordance with tho roquest of the City of Gervais on 
filo in the records of the State Highway Dopartment, and Resolution Form 3 
hereby approved be substituted therefor. 


5. That Resolution Forns 1,2 and 3 adopted by the City of Monroe on 
June 13, 1947, and approved by the State Highway Commission on October 21, 1947, 
shall be canceled, in accordance with the roquest of the City of Monroe on file 
in the records of the State Highway Departnont, and Rosolution. Forms 1 and 2 
hereby approved be substituted thorefor. ; 


Ry 
a, 


a 


Sceesad pis OEE 


6. That upon entry of this resolution in the ninutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in each 
of said citics and/or towns a duly certified copy of the resolution or resolu- 
tions adopted by the city, togethor with a copy of the resolution approving the 
plans submitted by the city. : 


7. This resolution shall be entered in the ninutes and records of 
the Oregon State Highway Commission as of the 25th day of Noverber, 1947. 


el 
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EXHIBIT "F" (CON'T) 


Contract No, 2849 with Oscar E, Joelson for furnishing crushed rock 
in stockpiles on the Lapine Section of The Dalles-California and Frenont 
Highways in Deschutes and Klenath Counties; completed September 14, 1947. 


Contract No. 2058 with Jack R. Taggart for furnishing crushed rock 
on the Canyon City-Soda Mountain Section of the John Day-Burns Highway in 
Grant County; completed October 15, 1947. 


Contract No. 2865 with Lindstrom Bros. for construction of Love 
Bridge over Powder River on the Baker-Honestead Highway in Baker County; 
completed September 27, 1947. 


Contract No. 2866 with J. S. Risley for regreding and oil nat surfac- 
ing on the Hardman Hill Section of the Heppner-Spray Section of the 
Heppner-Spray Highway in Morrow County; completed Septerber 25, 1947. 


Contract No. 2867 with J. S. Risley for grade widening and oil nat 
surfacing on the Rhea Creek-Hardnan Hill Section of the Heppner-Spray 
Highway in Morrow County; completed September 27, 1947. 


Contract No. 2868 with 0. C. Yocom Co. for grading and oil nat sur- 
facing on the Umatilla Dan-Horniston Section of the Old Oregon Trail High- 
way in Umatilla County; completed September 22, 1947. 


Contract No. 2861 with D. F. McKenzie for grade widening and oil nat 
surfacing on the Gillespie Corner-Lorane Section of the Territorial Sec- 
ondary Highway in Lane County; completed Novenber 10, 1947. 


Contract No. 2888 with Albert W. Denton for grading and paving on the 
Ashland (Water St. -Oak St.) Scction of the Pacific Highway in Jackson 
County; completed October 16, 1947. 


Contract No. 2910 with Glen 0. Stevenson d.b.a. Stevenson Construc- 
tion Co, for grading and bituminous macaden surfacing on the Salnon River 
Highway in Polk County; completed October 18, 1947. 


THEREFORE, BE IT RESOLVED that the work covered by said state high- 


way contracts for the construction of said state highway projects be declared 
conp leted according to the terns of the respective contracts, and said jobs are 
hereby accepted and final paynent in connection with each is hereby authorized. 


wov24 1947 
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EXHIBIT "F" 
Minutes of Novorber 24 and 25, 1947 
RESOLUTION 


WHEREAS, the Engineor has reported that the following State Highway 
Commiszion contracts for the construction of state highway projocts have been 
completed according to tho terms and provisions of the contracts, and that 


said jobs arc now ready for acceptance: 


Contract No. 2732 wita McNutt Bros for grading and bituninous 
macadan surfacing on the Coyoto Creck-Grave Creek Soction of the Pacific 
Highway in Josephine County; completed Noverber 2, 194. 


Contract No. 2748 with J. F. Johnston for construction of the 
Pudding Rivor Bridge on the Pacific Highway East in Clackamas and 
Marion Counties; completed October 31, 1947. 


Contract No. 2779 with Sound Construction and Engineering Co., for 
grading on the North Plains-Gardner Ranch Section of the Sunset Highway 


in Washington County; completed August 30, 1947. 


Contract No. 2617 with J. S. Risley for oiling and rock production 
on the Robertson Bridge-Hayes Hill-Shattuck Cornor Section of the Rogue 
River Loop Secondary Highway in Josephine County; completed July 3, 1947. 


Contract No. 2823 with EB. C. Swaggart for furnishing crushed rock 
in stockpiles on the Wren Section of the Alsea, Corvallis-Newport and 
Kings Valley Secondary Highways in Benton, Lincoln and Polk Counties; 
completed February 11, 1947. 


Contract No. 2331 with Del R. Beebe for surfacing and oiling on the 
Snithfield-Elmira Section of the Territorial Secondary Highway in Lane 
County; completed July 15, 1947. 


Contract No. 2832 with Del R. Beebe for regrading and oil mat sur- 
facing on the Veneta-Crow Section of the Territorial Secondary Highway 


in Lane County; completed July 15, 1947. 


- 


Contract No. 2839 with 0. C. Yocom Co. for grading and oil mat sur- 
facing on the Deschutes River-Sherars Summit Section of the Sherars 
Bridge Secondary Highway in Sherman and Wasco Counties; completed Aug- 
ust 15, 1947 


LNCS Sate atin We 


ree eas 


C. Yocom Co. for grading and oil mat 
er Section of the Sherars 
completed August 15, 1947. 


+ No. 2840 with 0. 
; on the Tygh Valley-Deschutes Riv 
econdery Highway in Wasco County ; 
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The maximum weights which shall apply to the following highway, to- 


wit: 


EDDYVILLE- BLODGETT SECONDARY STATE HIGHWAY No. 180 from Mile Post 
11.7, at Nashville, to Mile Post 19,29 at Blodgett, in Lincoln County, 


shall be as follows: The combined weight in pounds bearing on the surface of 
the highway at contact with the tread on the wheels of any single axle of a 
truck or truck-tractor shall not exceed twelve thousand (12,000) pounds; and, 
the combined gross weight in pounds bearing on the surface of the highway at 
contact with the tread on the wheels of all of the axles of a vehicle or com- 
bination of vehicles, shall not exceed thirty-five thousand (35,000) pounds. 


IT IS FURTHER ORDERED, that these rules and regulations as made and 
found by the State Highway Commission under the provisions of Sec 115-394, 
0. C. L. A., shall be in full force and effect from this date until modified, 
annulled or voided by the order of the State Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a conspicuous 
manner and place at each end of the above-named highway and at important cross- 
roads on said highway, so that said notice can be readily scen and read, which 
said notice shall state plainly the limitations and prohibitions of traffic 
hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that 4 certified copy of this order be 
furnished to the county clerk of Lincoln County, and that 4 certified copy of 
this order be furnished to the Superintendent of the Department of State Police 
for his information. 


Dated this twenty-fifth day of November, 1947. 
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EXHIBIT "G" 


Minutes of Noverber 24 and 25, 1947 


ORDER REDUCING MAXIMUM LOAD LIMITS 


on the 


EDDYVILLE-BLONGETT STATE SECONDARY HIGHWAY 


WHEREAS, tho 7o]Jowing roa@ or highway has been duly designated 
and declared to be and is a state highway, and has been improved and is being 
paintainod by the State Highway Commission pursuant to the laws of the State of 
Oregon as a state highway, to-wit: 


EDDYVILLE-BLODGETT SECONDARY STATE HIGHWAY No. 180 


AND WHEREAS, the said above - nened state highway is, in the judgnent 
of the State Highway Comission, being subjected to a kind and character of 
traffic which is damaging and injuring the said highway, and in order to pro- 
tect said highway against such danage and injury it is deemed and is the judg- 
nent of the Highway Commission, and said Commission finds that it will be for 
the best interests of the said highway that the naxinum weights permitted and 


authorized by law be reduced; 


FREE A Gp TAS 


AND WHEREAS, the State Highway Commission has after due investigation 
determined and found, and it is tho judgnent of the Commission, that the naxi- 
mun weights which shall be pernitted upon the said road shall be reduced and 
fixed as in this order provided. 


ee Y 


NOW, THEREFORE, the prenises being in part as above stated, and the 
State Highway Commission having as & result of due investigation found that 
the road above mentioned and heroinafter designated is being danaged and in- 
jured on account of the kind and character of traffic now being hauled over and 
upon said road, and by reason of the fact that vehicles carrying maxinun loads 
moved at the maximum speeds specified by the provisions of the laws of the State 
of Oregon are breaking up, damaging and doteriorating the said road, and the 
Commission having found upon due investigation that it will be for the best 
interest of tho said state highway that the maxinun total weight of load and 
vehicle which shall be permitted upon said road shall be reduced so as to con- 
forn to the requirements fixed in this order. 


gh afi ie ARTA 


so haptic 


IT IS HEREBY ORDERED, that the naxinun weight of combined load and 
vchicle which shall be pernitted upon the within-named road shall not exceed 


the weight herein fixed. 


wove4 1947 
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EXHIBIT "I" 
Minutes of November 24 and 25, 1947 
on the 
LITTLE NESTUCCA STATE SECONDARY HIGHUAY 


WHEREAS, the following road or highway has been duly designated 
and declared to be and is a state highway, and has been improved and is 
being maintained by the State Highway Commission pursuant to the laws of 
the State of Oregon as a state highway, to-wit: 


LITTLE NESTUCCA SECONDARY STATE HIGHWAY NO. 130 


ANT. WHEREAS, the said above-named state highway is, in the 
judgment of the State Highway Commission, being subjected to a kind and 
charester of traffic which is damaging and injuring the said highway, 
and. in order to protect said highway against such damage and injury it 
is deemed and is the judgment of the Highway Commission, and said Com- 
mission finds that it will be for the best interests of the said high- 
way that the maximum weights permitted and authorised by law be reduced; 


AND WHEREAS, the State Highway Commission has after due investi- 
gation determined and found, and it is the judgment of the Commission, 
that the maximum weights which shall be permitted upon the said road shall 
be reduced and fixed as in this order provided. 


NOW THREFORE, the presfises being in part as above stated, and 
the State Highway Commission having 4s & result of due investigation found 
that the road above mentioned and hereinafter designated is being damaged 
and injured on account of the kind and character of traffic now being 
hauled over and upon said road, and by reason of the fact that vehicles 
carrying maximum loads moved at the maximum speeds specified by the pro- 
visions of the laws of the State of Oregon are breaking up, damaging and 
deteriorating the said road, and the Commission having found upon due 
investigation that it will be for the best interest of the said state 
highway that the maximum total weight of load and vehicle which shall be 
permitted upon said road shall be reduced so as to conform to the require- 
ments fixed in this order. 


2T IS HERSBY ORDERED, that the maximum weight of combined load 
and vehicle which shall be permitted upon the within-named road shall 
not exceed the weight herein fixed. 


The maximum veights wbich shall apply to the following high- 
way, to-wit: a - HOV 24 1947 


i Se 


EXHIBIT "H" 
Minutes of Noverber 24 and 25, 1947 
RESOLUTION 


WHEREAS, on Decerber 6, 1943, the Commission, as party of the first 
part, entered into an agreenent with the Ostrander Railway and Timber Company,, 
a corporat?cn organized under the laws of the State of Washington, and the 
Weyerhaeuser Timber Company, a corporation organized under the laws of the 
State of Washington, by which the Commission granted to the Companies & per~- 
nit to construct end-naintain e viaduct over the right of way of the Pacific 
Highway East, et a point approxinately one nile Northeasterly of Canby in 


Clackamas County; and 


WHEREAS, under date of Septerber 26, 1947, said Ostrander Railway 
and Tirnber Company by agreement has assigned all its interests under said 
agreonent to Crown Yollerbach Corporation, a Nevada Corporation; and 


WHEREAS, said Crown Zollerbach Corporation has by the sane instru- 
nent assuned all the obligations, burdens, and conditions imposed on the 
Ostrander Railway and Timber Company under the agreement of December 6, 1943; 


and 
WHEREAS, Crown Zellerbach Corporation has requested that the Con- 


miseion consmmt to such assignnont, 


WOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 


Wt tree eke ee ene 


1. That consent is hereby given to the assignment by the Ostrander 
Railway and Timber Company in favor of the Crown Zellerbach Corporation, a8 
contained in that certain agroenent between the two companies, bearing date 


of Septerbor 26, 1947. 


2. In consenting to this assignnent the Commission does not release 


Ostrander Railway and Timber Company from any claims, demands, obligations or 
liabilitios arising out of said agreenent with respect to any acts, occur- 


ences, or omissions happening prior to October 1, 1947. 


3. Tho Secrotary be and he hereby is instructed to transmit a 
copy of the within resolution to the Crown Zellorbach Corporation and to the 
Ostrander Railway and Timber Company, © Washington Corporation. 
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EXHIBIT *J" 


Minutes of November 24 and 25, 1947 


gp. the 
WESTON-ELGIN STATE, SECONDARY HIGHWAY 


WHEREAS, the following road or highway has been duly designated 
and declared to be and is a state highway, and has been improved and is 
being maintained by the State Highway Commission pursuant to the laws of 


WESTON@ELGIN SECONDARY STATE HIGHWAY NO. 330 


AND WHEREAS, the above-named state highway is, in the judgment 
of the State Highway Commission, being subjected to a kind and character 
of traffic which will damage and injure the said highway during the spring 
months (February 16 to May 1, 1948) when the frost is leaving the ground, 
and in order to protect said highway against such damage and injury it 
is deemed and is the judgment of the Highway Commission, and said Commis- 
sion finds that it will be for the best interests of the said highway 
that the maximum weights permitted and authorized by law be reduced dur- 
ing such period; 


AND WHEREAS, the State Highway Commission has after due inves- 
tigation determined and found, and it is the judgment of the Commission, 
that the maximum weights which shall be tted upon said road during 
the period February 15, 1948, to May 1, 1948, shall be reduced and fixed 
as in this order provided. 


NOW THEREFORE, the premises being in part as above stated, and 
the State Highway Commission being of the opinion that said road was m > 
built te sufficient standards to withstand adverse action of the elements 
and the maximum weights permitted and authorized by law, and the Commis- 
sion having found upon due investigation that it will be for the best 
interests of the said highway that the maximum total weight of load end 
vehicle which shall be permitted upon said road during the period Febru~ 
ary 15 to May 1, 1948, shall be reduced so as to conform to the require- 
ments fixed in this order. 


IT IS MEREBY ORDERED, that the maximum weight of combined load 
and vehiele which shall be permitted upon the within-named road shall 
not exceed the weight herein fixed. 


yov-e4e 19:42 
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NOV 24 


EXHIBIT "I" (CON'T) 


LITTLE NESTUCCA SECONDARY STATE HIGHWAY NO. 130 from 4 
point 500 feet east of Bear Creek, Mile Post 5,0, to 
Dolph, Mile Post 9.4, in Tillemoek County, 


shall be as follows: The combined weight bearing on the surface of the 
highvay at contact with the tread of the wheels of ail of the axles of 
a vehicle or combination of vehicles shall not exceed ten thousand 
(10,000) pounds. 


Tt IS FURTHER ORDERED, that these rules and regulations as 
made and found by the State Highway Commission under the provisions of 
Sec. 115-394 0.C.L.A., shall be in full force and effect 
until modified, annulled or voided by the order of the State Highway 
Commission. 


= 


AND IT IS FURTHER ORDERED, that a notice be posted in a con~ 
spicuous manner and place at each end of the above-named highway and at 
important crossroads on seid highway, so that said notice can be readily 
seen and read, which seid notice shall state plainly the limitations and 
prohibitions of traffic hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this order 
be furnished to the county clerk of Tillamook County, and that a certi- 
fied copy of this order be furnished to the Superintendent of the Depart- 
ment of State Police for his information. 


Dated this twenty-fifth day of November, 1947. 


oo 


1947 
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EXHIBIT "K" 
Minutes of Novoriber 24 and 25, 1947 
RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to tho provi- 
sions of Section 115-320, 0. C. L, 4., as amended by Chapter 458, Ore- 
gon Laws, 1941, has caused an enginooring and traffic investigation to 
be made with respect to cortain state highways and/or certain soctions 
of state highways more particulerly and completely doscribod and set 
forth horeinafter; and 


WHEREAS, tho data, facts end information obtained in connec- 
tion with said investigation are all on file in tho office of tho State 
Highway Commission at Salon, Oregon; and 


WHEREAS, based upon said enginooring and traffic investiga- 
tion the Cormission has determined that the fixed and designated spoods 
prescribed by the provisions of subsection (b) of said Section 115-320, 
0. Cc. L. A., as amended, are in certain specified instances greater than 
is reasonable and safe and in other specified instances are less than is 
reasonable under the conditions found to exist upon or with respect to 
the state highways or sections of state highways hereinafter set forth 
and nore particularly described and dofined horoinafter, and the State 
Highway Cormission has thorefore determined to designate a aifferent 
speed thereupon than the speed fixod in said statute, which said diffor- 
ont specd or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investi- 
gation and upon the finding and dctermination made by the Comission with 
respect thereto, the Cormission does hereby 2 turmine ang docs hered) 

‘or thet within the medhing ant , ur, ose ef acid Soction 115-320, 0.C.1 
as cunds?, the spe" at which - yhicle my bo “rivon worn seic 3 
highwe; ent/or vyon said 3. tions of pail state highway shell not 

the rant °“f spcod act forth irtucdiotely following. 

Name of Highway: . . +++ +s > Salmon River Highway . 


FiO « 


““Tocatio 
M. P. 18.27 (Grand Rondc) +toM. P. 27.94 (Willanina)| 40 niles per h 


————  _________ ane ———— 


BE IT FURTIER ORDERED that the State Highway Engineer be and he 
hereby is ordered and dirocted to erect at appropriate places in suffi- 
cient number adequate signs giving notice of the particular applicable 
speed on said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore nado 
by tho Cormission with respect to spoed or speeds applicable to any of 
the highways or sections of highways specified herein which is in con- 
flict with tho provisions of this ordor hcroby is vacated and annulled. 


NS ETE. 
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EXHIBIT "J" (CON'T) 


The maximum veights which shall epply to the following high- 
way, to-wit: 


WESTON-ELGIN STATE SECONDARY HIGHWAY NO. 330 from Weston, 
in Umatilla County, to Elgin, in Union County, 


shall be as follows: The combined weight in pounds bearing on the sur- 
face of the highway at contact with the tread on the wheels of the 
front axle of a truck or truck-tractor shall not exceed the product of 
four hundred (400) multiplied by the sum in inches of the tire width of 
the wheels of such axle; and, the combined weight in pounds bearing on 
the surface of the highway at contact with the tread on the wheels of 
any one axle of a vehicle or combination of vehicles, other than the 
front axle of a truck or truck-tractor, shall not exceed the product of 
three hundred (300) multiplied by the sum in inches of the tire width 
of the wheels of such axle; but, in no event shall the combined weight 
in pounds bearing on the surface of the bighvay at contact with the 
tread of the wheels of any one axle of a vehicle exceed the maximum lin- 
it set by law for any one axle. 


IT IS FURTHER ORDERED, that these rules and regulations as 
made and found by the State Highway Commission under the provisions of 
Sec, 115-394 0.C.L.A., shall be in full force and effect from the 15th 
day of February, 1948, to the lst day of May, 1948, unless modified, an- 
mulled or voided by the order of the State Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a con- 
spicuous manner and place at each end of the above-named highway and 
at important crossroads on said highway, so that said notice can be 
readily seen and read, which said notice shall state plainly the lLimite- 
tions and prohibitions of traffic hereby in this order determined and 
fixed. 


is - 
i 
t 
1 
4 
t 
= | 
hi 
t 
as 


AND BE IT FURTHER ORDERED, that @ certified copy of this order 
be furnished to the county clerk of Umatilla County and a like copy to 
the county clerk of Union County, and that a certified copy of this order 
be furnished to the Superintendent of the Department of State Police for 
his information. 


eee ae 
arwne~ tent ee : 


Dated this twenty-fifth day of November, 1947. 


————— ned 
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EXHIBIT "L" (CON'T) 


3, That the State Highway Engineer be and he hereby is in- 
structed to place, or cause to be placed, and thereafter maintain the 
necessary signs and markers to accomplish the traffic control and reg- 
ulation contemplated by law and by thig resolution. Such signs as my 
be erected at said points of intersection shall conform to the types 
and standards heretofore approved by the Commission. 


4. The Engineer {s instructed to place such signs or markers 
as nearly @8 practicable at the place where the intersecting street, 
road or highway, meets a prolongation of the nearest property line of 
such through highway, amd such signs or markers so placed or installed 
shall indicate or designate to all drivers of motor vehicles entering 
said highway from said intefsecting roads the place where the stop 
shall be made. 


5, This resolution shall te entered in the minutes and re- 
cords of the Commission as of the 25th day of November, 1947, and a 
duly certified copy thereof delivered to the Public Roads Administra- 
tion and to the County Court of each county wherein said highway is 
located. 


NOV 24 
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EXHIBIT "L" 
Minutes of November 24 and 25, 1947 


RESOLUTION 


WHEREAS, by the provisions of Section 115-351, 0. C. L. A., 
the State Highway Commission with respect to state highways is author- 


ized to designate main traveled or through highways or sections thereof 
at the entrance thereto from intersecting highways signs or 


by 
markers notifying drivers of vehicles to stop before entering or cross- 
Ang sueh designated highwayor highways; and 


WHEREAS, the Highway Commission has heretofore, to wit: on 
the twenty-seventh day of April, 1943, adopted a resolution in which a 
large number of state highways have been declared to be and have been 
designated as through highways, and the Engineer was instructed to pro- 


erly mark the same; and 


WHEREAS, it is now the judgment and opinion of this Commis- 


sion that the following known and designated highway is a highway which 
carries a large volume of traffic, both local and through traffic, end 
by reason thereof ami by reason of other traffic conditions and facts 
said highway shoulc, in the judgment of the Commission and in the inter- 
ests of the general public, be declared to be a through highway: 


Corvallis-Eastside State Secondary Highway No. 210 between tts 
junction with the Pacific Highway East, in Albany, and its 
junction with the Pacific Highway West, in Corvallis; 


IT HEREBY IS RESOLVED by this Com- 


NOW, THEREFORE, BE IT AND 
and voting affirmatively, as follows: 


mission, all members being present 


1. That the adove named highway hereby is declared to be and 


is designated as & through highway. 


That all traffic entering said highway from intersecting 


Z 
ome to a stop before entering 


streets, and roads or highways, shall c 
said highway. 
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EXHIBIT "M" (CON'T) 


s All of the following describod proporty lying in Lots 1 and 2 

_; of Section 5, Township 9 South, Range 43 East, W. M., and included 
within a strip of land sixty foct wide, being thirty foot on cach 
side of the contor lino of the former route of tho Bakor-Honostead 

> Highway as surveyed ovor and across said property and as moro 

ja particularly described as follows: 


Boginning at a point on tho conter linc of said highway known 
4 ag Station 1169+09.9, which is approximately 100 feot south and 
1486 foot west of the soction cornor common to Sections 32 and 33, 
Township 8 South, Rango 43 East, W. M., and Sections k and 5, Town- 
ane ship 9 South, Rengo 43 East, W. M., running thonce on a 24 -dogrce 
: curve to tho right a distance of 215.1 foot; thence South 24° 16! 
East a distance of 62.7 foct; thence on a 20-dogroc curve to the 
left a distance of 476.3 fcot; thonce North 60° 28' East a distanco 
of 91.8 foot; thonco on a six-dogree curve to the right a distanco 
of 264.4 foot; thonce North 76° 20' East a distanco of 394.4 foet; 
thence on a l4-degree curve to the loft a distance of 250.7 fect; 
thonee North 41° 19' East a distance of 66.7 foct to a point known 
as Station 1179+32, which point 18 approxinately 46 foot cast of 
the above-described section corner, said parcol containing 2.51 
acres, nore or less, 


heroby is abandoned as a part of the right of way of said highway os now 
located and ostablishod and said above doscribed arca hereby is pornitted 
to revert to the Stato Land Board as the ownor of the roal property 
abutting thereon and all right, title or interost which the State of 
Oregon, by and through its State Highway Cormission, has or may hereafter 
have in and to said land or right of way and horoby is relinquished and 
quitclained to the Stato Land Board. Tho above area is shown colored in 
purple on the attached print. 


3. The areas of land within the linits of the old right of way 
which lic botwoen Engincor's Station 1070455 and Engincer's Station 
1099400 of the relocated highway, botween Engineer's Station 1177+70 and 
Enginoer's Station 1162+00 of the rolocated highway, and botwoen Engi- 
noor's Station 1201+60 and Engincor's Station 1206+60, and between Engi- 
noor's Station 1220+00 and Engineer's Station 1241460 of the relocated 
highway, and between Enginoor's Station 1242400 and Engineer's Station 3 
1250470 of the relocatod highway, and botwocn Engincor's Station 1153+70 
and Engineer's Station 1164450 of the rolocated highway, and between Engi- 
noor's Station 1394+40 and Engineor's Station 1397+00 of the relocated 
highway, which aroas aro shown colored in brown on said print or néep 
which is nade a part of this resolution, upon construction of the rolo- 
catod highway will no longer be needed for highway or othor public pur- 
poses, and, therefore, all of said areas which are colored in brown on 
said map aro elininated fron tho right of way of said highway, and such 
title, interest or right which the State has or may havo had in seid 


4 
+ 
i 
é 
4 | 
1 | 
‘| 
2 
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EXHIBIT "M" 
Minutos of Novorber 24 and 25, 1947 
RESOLUTION 


WIEREAS, tho Highway Commission has found it neccessary and 
dosirable to rolocate the scction of tho Bakor-Honestead Highway known 
as the West Unit, Love Bridgo-Black Bridge Section in Baker County 
the wosterly torminus of which is at Highway Bngincor's Station 1049400 
of the relocated line and tho oastorly torninus of which is at Highway 
Enginoor's Station 1411491.9 of the rolocated lino; and 


WHEREAS, by rcason of the rolocation of said section of said 
highway portions or units of the right of way of the highway as forner- 
ly located have becn clininated from the boundary of the new location, 
sone of which clininatcd sections or units will no longer be necdod for 
highway or othor public purposes and othor portions or units of which 
arc needed and therefore must be rotained for public use; and 


WHEREAS, it is the purpose of tho Highway Commission to tako 
official action and impress upon the Commission's records the disposi~ 
tion to be mado of the soveral sections or units of the right of way of 
said highway which are affected by roason of said relocation; and 


WHEREAS, the Stato of Oregon, represented by its State Land 
Board is now the owner of some lands abutting upon soctions or units of 
the old right of way which by reason of tho rolocation of the highway 
arc to be abandoned as highway rights of way; 


NOW, NIEREFORE,BE IT AND IT HEREBY IS RESOLVED by this Cormmis- 
sion, all uotbers being present and affirnatively voting, as follows: 


1. That tho map or print which for identification purposes 
boars date of August, 1945 and tho designation Orc. No. 6B-16-10, and 
boars also the signature of R. H. Baldock, heroby is approved and nade 
a part of this resolution, a copy of which nap or print is filed in the 
pornanent records of tho Highway Commission at Salon, Oregon, and a 
like copy of which is filod with tho State Land Board at Salon, Oregon. 
A liko copy of said map shall be nailed to Baker County. 


2. Tho area or unit of land which is within the linits of the 
old right of way and which area or unit is confinod within the following 
llighwey Engincor's Stations, to wit: 1056450 and 1070+55 of tho rolo- 
catet highway, othorwisc described as: 


wov 24 1947 
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EXHIBIT "N" 
Mimuites of Noverbor 24 and 25, 1947 


RESOLUTION 


WHEREAS, the lighwey Commission has found it necossary and 
togirable to relocate a section of the Cove Secondary Highway, other- 
wisc designated as State Highway No. 342 in Union County; and 


WHEREAS, by reason of the relocation of said section of said 
hichway, portions or units of tho right of way of the highway as 
oriinally located are elininated and will no longer be needed for 
hishway purposes for the sorvice of people living thereon or cormun- 
tics sorved thereby; and 


WISEREAS, it is the purpose of the Highway Commission to take 
el action ané impress upon the Cormissioa's records the lisposi- 
ae 


bo made of the units or sections of the right of way of said 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Con- 
nission as follows: . 


1. That the section of the Cove Sccondary Highwey Imown as 
the Covo-Union Section, which begins at Hichway Engineer's Station 
764+41.4 on the now route and onds at IHichway Engineer's Station 1176+00 
of the new route, was completed and nade available for travel on June 
25, 1947, and that tho sections of the old route horoin definod and 
‘oscribed es Units "A", "B", "C", "D", and "B" shall no lonzer be part 
of the route of the Cove Secondary Highway but shall be elininated 
thorefrom. 


2. Thoso parts of the sections of tho ol12 route of the Cove 
condary Hishway lying outside the ostablished right of way of the 
slocatod highway which for the purpose of this resolution are idonti- 
fied as Units "A", "C", "D" and "E" and nore sarticularly coscribed as 
follows: 


aa 
Ve 
of 


Unit "A" 


Beginning at State Highway Engineer's Station 842400 
of the relocated Cove Socondary Highway in the Northwest 
quartor (NWt) of tho Northwest quartcr (NWi-) of Section 
20, Township 3 South, Range 40 East, W. M.; thence West- 
erly via the former route of the Cove Secondary Highway 
to State Highway Encineer's Station 869400 of the relocated 


NOV 24 19:47% 


EXHIBIT"M" (CON'T) 


real proporty is horeby perni 
the real properties abutting 
brown, except the arca in brown lying betweon Highway Engineer's Station 
1153+70 and Enginocr'sStation 164450, which said area is to be by quit- 
clain decd conveyod by the Commission to W. B. Colvard pursuant to pro- 


vious agrccnont. 


4. That tho portions of the old right of way which by roason 
of tho relocation of the said highway are no longer within the boundaries 
of the now right of way, and which portions lio between Highway Enginoor's 
Station 1112+70 and Highway Engincor's Station 1123+30 of the relocated | 
highway, and also botwoen Highway Engineer's Station 1373430 and Highway 
Engineer's Station 1380+30 of the relocated highway, which areas are 
idontifiod and shown colored in yellow on said map or print, are to be 
rotained by the State and possession theroof and title thereto shall con- 
tinue to remain in the State of Oregon for use in connection with the con- 
struction, maintenance and operation of said highway and for such other 
public uscs as said arcas may serve. 


5. The dboundarics of all real properties acquired for rights 
of way and the boundaries of all real properties title to which is to be 
rotained by the State shall be appropriately and properly marked on the 
ground by the Engincor with proper nonuncnts, and such boundary nonunents 
shell thereafter be nainteined in place. 


4. This resolution shall be ontered in the ninutes and records 
of tho Corriassion, and tho Secretary hereby is directed to nail to the 
County Court of Baker County a duly certified copy horeof and shall file 
with tho Clerk of Baker County a like certified copy. A certified cop 
should also bo sent to the State Land Board at Salem, Oregon. , 
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EXMNIBIT "N" (CON'T) 


eee, RE 


as Unit "B" and is more particularly doscribod as follows: 
UNIT "B" 


Boginning at State Highway Engincor's Station 869+00 
of the rolocated Covo Secondary Highway in the Southwest 
quartor (SW) of the Southeast quartor (SE}) of Suction 
18, Township 3 South, Rango 40 East, W. M.; thenco South- 
wosterly via tho former route of the Cove Secondary High- 
way to State Highway Engineer's Station 870400 of the ro- 
located Cove Secondary Highway in the Southwest quarter 
(Swi) of tho Southcast quartcr (SEE) of Scction 18, Town- 
ship 3 South, Range 40 Eest, W. M. 


shall pass to tho jurisdiction and control of the County and shall 
bo maintained by the County as a county road. 


4. hore is attachod hereto and nade a part horeof a print 
or map on which are shown colored in brown the soctions of the old 
route of said highwey designated as Units "A", "C", “p", and "E", and 
shown colored in red the soction of the old route designated as Unit 
"B", and there is likowise shown on said print colored in green the 
route of the highway as rolocatod. 


5. That this rosolution be entored in the ninutes and re- 
cords of the Highway Commission and a certified copy thereof deliver- 
ced to the County Court of Union County. 


ACCEPTANCE 


Union County, acting by and through its County Court, has 
found and does hereby find that the soction of the old route of the 
Cove Secondary Highway es above refcrred to as Unit "B" is nooded 
for county road and highway purposes, and doos horoby agree upon 
the passage of the within resolution to assume jurisdiction there- 
over as a county road and to maintain the same for public purposos. 
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EXHIBIT "N" (CON'T) 


Cove Secondary Highway in the Southwost quarter (swe) of 
the Southeast quarter (SBE) of Section 18, Township 3 
South, Range 40 East, W. M. 


Unit "C” 


Beginning at State Highway Enginecr's Station 870400 
of the relocated Cove Secondary Highway in the Southwest 
quarter (SWi) of the Southcast quarter (st) of Section 
18, Towmmship 3 South, Range 4O East, W. M.; thence vie 
the forncr route of the Cove Secondary Highway to State 
Highway Engincer's Station 875400 of the rolocated Cove 
Secondary Highway in tho Southcast quertcr (SEE) of the 
Southwest quarter (SWE) of Scction 16, Township 3 South, 
Renco 40 East, W. M. 


Unit"D" 


Becinning et State Highway Insincer's Station 901+00 
of the relocated Cove Secondary Highway in tho Southwest 
quarter (SWi) of tho Northoest quarter (NEL) of Section 
19, Township 3 South, Range 40 East, W. M.; thence South- 
erly via the forner route of the Cove Sccondary Highway 
to State Highway Engineer's Station 909+80 of the relo- 
cated Cove Secondary Highway in the Northwest quarter (Nwe) 
sf tho Southeast quarter (SEy) of Section 19, Township 3 
South, Range 40 East, W. M. 


Unit"E" 


Beginning at State Highway Engineor's Station 937+65 
of the relocated Cove Secondary Hichway in the Northwest 
quarter (NWi) of the Northeast quarter (Nnt) of Section 
30, Township 3 South, Range 40 East, W. M.; thonce South- 
westerly via the former routc of the Cove Secondary High- 
way to State Highway Incincer's Station ghh+30 of the ro- 
located Cove Secondary Highway in the Northwost quarter 
(NwE) of the Northeast quarter (Net) of Section 30, Town- 
shiv 3 South, Range 40 Hast, W. M. 


shall be and hereby are abangoned as parts of said highway, and hereafter 


uader the jurisdiction and control of tho County and may be va- 
catec. or kept by the County for such public use as the County may deter- 


2. That part of tho section of the old route of the Cove Sec- 
ondary Hichwey lying outside the cstablished rieht of way of the relo- 
catec highway which for tho Dwrposo of this agreement is identified 
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EXHIBIT "0" 
Minutes of Novoribor 24 and 25, 1947 
RESOLUTIONS 


WHEREAS, the Highway Cormission has found it necossary and 
dosirable to rolocate the section of the Burns-Crano Highway known 
as tho Burns-Lawon Section in the City of Burns, Harnoy County, the 
wostorly terminus of which is at State Highway Enginoer's Station 
0440 of the roconstructed lino and tho Easterly terninus of which is 
at Highway Enginoer's Station 37400 of the reconstructed line; and 


WHERELS, by rcason of the rolocation of said section of 
said highway portions or units of the right of way of tho highway, as 
fornerly located, have boon clininated fron the boundaries of the now 
location, some of which olininatcd sections or aroas are no longer 
nocied for highway purposes, but are necdod and nust be retained for 
public use; end 


WHEREAS, it is the purpose of the Highway Commission to tako 
official action and impress upon tho Cormission's records the disposi- 
tion to be made of tho areas and sections of the right of way of said 
highway affoctoc by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this 
Coumission as follows: 


1. That the portion of tho old right of way, which by rea- 
gon of tho relocation of the said highway is no longer within the 
boundarics of the now right of way, and which portion lics between 
State Highway Enginecr's Station 10+36.3 and Engincer's Station 
31421.02 of the reconstructed highway, and which area is idontifiod 
and shown in rea on nap attached horeto and markod EXHIBIT "A", and 
is horeby abandoned as any part of the right of way of the said state 
highway, but all of said abandoned section of the right of way of 
said highway is to remain and be nainteined as a public highway, but 
tho Cormission hercby surrenders all jurisdiction thoroover, and here- 
by consents that jurisdiction over said road may be.assumod and oxcr- 
cised by the City Council of tho City of Burns, and saic road shall 


theroeftor bo maintained by the City for public use, all in accord- 
ance with the agreonent between the State Highway Commission and the 
City of Burns, datod the 22nd “cy of July, 1947. 


2, The area shown colorod in grocn on gaid Exhibit "A" in- 
cludes right of way acquired for tho location and construction of the 
said highway and includos also sono- parts or aroas of tho old right of 
way not now incorporated within tho boundaries of the right of way 
"ov pt 
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EXHIBIT "N" (CON'T) 


Said County Court has found and doos horoby furthor find that 
the scctions of the Cove Sccondary Highway roferred to in the within 
rosolution as Units "A", "C", "D", and "g" aro not neodod for county 
road or highway purposes and does heroby assuno jurisdiction thereover 
for the purpose of vacating the sane for the use *2d benofit of the 
abutting owners as provided by lew. 


Union County agrees to take all necessary and proper legal 
procodures to accomplish the forcgoing. 


DATED this 14 day of October, 1947 


UNION COUNTY, by and through 
its County Court 


By /sf Cc. K. McCornick 
County Judge 
ATTEST: 
C.L. Grahan, County Clerk By [s/ H. J. Spockhart 
County Comissioncr 


By [s/ Avoril J. Sholton, Doputy 
County Clork By [s/ Chris Johnson 


County Commissioner 
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EXHIBIT "P" 
Minutes of Novonbor 24 and 25, 1947 
RESOLUTION 


WHEREAS, the Highway Commission has found it necossary and 
lesirable to relocate the section of tho Madras-Prinoville Secondary 
Highway No. 360, which bogins at Stato Highway Engineor's Station 
1394+63.3 of the reconstructed lino and onds at State Highway Inginoer's 
Station 663400. of the reconstructod lino; and also the section which 
bogins at Station 993+00 of tho rolocatod lino and ends at an intcer- 
section with the Ochoco Highway in tho City of Prineville; and 


WHEREAS, by roason of tho relocation of said sections of said 
highway portions or units of the right of way of tho highway as fornor- 
ly located have boon clininated fron the boundarics of the now location, 
and tho clininated sections or areas aro no longer nocdod for State High- 
way purposes, but may bo useful for road purposes by cithor the Countics 
of Crook or Jefferson, or the City of Prineville; and 


WHEREAS, tho State Highway Cormissicn and the County of 
Jefforson and the Statc Highway Comission and the County of Crook, and 
tho City of Prinevillo, ontorod into agreonents undor dato of Decenber 
27, 1945, setting forth the disposition to be made of cortain portions 
of the right of way of the old highway whon the now highway was con- 
pleted and opened to travel; and 


WHEREAS, tho abovo-described highway project is now completed 
and the now highway is opon to travel, it is the purpose of the Highway 
Comission to tako official action and impross upon tho Cormission's 
records the disposition to be made of the areas and sections of the right 
of way of said highway as affected by reason of said rolocation. 


NOW, THEREFORE, BE TIT AND IT HEREBY IS RESOLVED by this Comnis- 
sion as follows: 


1. That the section or area of tho old right of way which lies 
botwoon a point identificd as boing Mile Point 0400: of the Madras-Prine- 
ville Secondary Highway, No. 360, on a linc botwoon the East and West 
halves of Soction 22, Township 11 South, Range 13 East, W. M., (said 
point boing further idontificd as Mile Point 98.65 on the fornor route 
of The Delles-California Highway); and a point on tho relocated Madras- 
Prinovillo Highway, No. 360, at State Engineor's Station 663+00, in tho 
Northwost quarter of the Southwost quarter of Section 34, Township 12 
South, Range 14 East, W. M.; and also the soctions or aroa of the old 
right of way, which lic botwoen Engineer's Station 993 and an interscc- 
tion of State Highway and the Ochoco Highway; and which arcas are 
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EXHIBITED "0" (CON'T) 


proper. In connection with all the said area colored in green, it is 
the judgnont and finding of the Cormission that all of seid area is 

ani will bo necded for highway right of way, and likewise for highway 
construction, imrovonent, naintenance and othor highway purposes and 
uses. For such uses and purposes, therofore, tho Commission does here- 
by doclare and order that possession of and title to all of the lanc or 
eren shown colore? in green on said Exhibit "A" shall be rotainec amd 
hold by the State, and shall not be pornitted to revert to or becoric the 
property of abutting owners. 


3. Tho boundaries of all real propertics acquired for rights 
of way, and the bouncarics of all real proportics, titlo to which is to 
be rotained by the Statc, shall be appropriately and properly marked on 
tho «round by the Engincer with proper nonunonts, and such boundary mon- 
unonts shell therceftcor be maintainod in place. 


kh. his rcsolution shell be cntored in the minutes and re- 
cords of the Caiission, and the Secrotary hereby is dirccted tg mail to 
tho County Court of Harney County a duly certified copy thorcof, and 
shell file with the Clerk of Harney County a like certificd copy and is 
likowiso dirceted to mail to the City Council or the City of Burns a 
likc certificd copy, and shall filc with the City Recordcr a like ccrti- 
ficd copy and said County Court and City Council hereby ere respectfully 
requested to take appropriate official action, by resolution or other- 
wise, by which the City shell accopt the said abandoned sections of tho 
snid oli right of way shown coloxed in bluc on the map attached hereto 


ond narkod Exhibit "A", anc shall assure jurisdiction thercovor es 4 
city stroot end shall maintain the same for public purposcs. 
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EXHIBIT "Q" 


Minutos of Novomber 24 and 25, 1947 


RESOLUTION 


WIEREAS, the Highway Cormission has founc it necessary and 
desirable to relocate the section of the Enterprisc-Lewiston Highway 
known as tho South Unit, Enterprise-Forest Boundary Section in Wallowa 
County, the southerly torninus of which is at Highway Engineer's Station 
0430 of the rolocatod line and the northorly torninus of which is at 
Highway Enginoer's Station 410+50 of the relocated line; and 


WHEREAS, by reason of the relocation of said section of said 
highway portions or units of tho right of way of the highway as forner- 
ly located have boon olininated from the boundary of the new locetion, 
which clininated sections or units will no longer be nooced for highway 
or other public purposes; and 


WHEREAS, it is tho purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposi- 
tion to be made of the several sections or units of the right of way of 
said highway which are affected by roason of said rclocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Con- 
nission, all nembors being prosent and affirmatively voting, as follows: 


1. That tho map or print which for identification purposes 
boars date of December, 1941 and the designation Drg. No. 6B-3-4, and 
bears also the signature of R. H. Baldock, hereby is approved and nade 
a2 part of this resolution, a copy of which map or print is filed in the 
pornanent records of the Highway Commission at Selon, Orogon. 


2, The arcas of land within the linits of the old right of 
way which lic betweon Engincer's Station 41400 and Engincor's Station 
45400, ond betwoon Engincor's Station 141+80 and Engineer's Station 
158490 of the relocated highway, betwoon Enginoor's Station 172+00 and 
Engincor's Station 207+00, and between Engincer's Station 374400 and 
Engincor's Station 388480 of the rclocated highway, which arcas are 
shown colored in brown on said print or map which is nade a part of this 
resolution, upon completion of the construction of the rolocated high- 
way will no longer be neoded tor highway or other public purposes, anc, 
therefore, all of said areas which are colored in brown on said mays aro 
elininated from the right of way of said highway, and such title, in- 
terest or right which the Stato has or nay have had in said real property 
is horeby pornitted to revert to the respective ownors of the real 


NOV 2% 


1947 


414445 


EXHIBIT "P" (CON'T) 


otherwise shown and colored in red on the nap attached hereto, marked 
"Exhibit A", anc by this reference made a part hereof, arc hereby 
abenconed as part of the right of way of seid state highway, but all 
of said abandoned acctions shall romain and be maintained as a public 
hichwey by the County Courts of Jefferson end Crook Counties, and the 
City of Prineville. 


2. The Commission hereby surrenders all jurisdiction over 
the sections of highway described particularly in Peragraph 1 hereof, 
and heroby consents that jurisdiction over said highway may be assuned 
and oxercisod by tho County Courts of Jefferson and Crook Countios, and 
by the City of Prinoville, and said highway shall theroaftor be nain- 
tained by the Countics and the City for public use. 


3. Tho arca shown in green on “Exhibit A" includes right of 
way and other property acquirod for tho relocation and roconstruction 
of the Madras-Prinoville State Highway. In connection with all of this 
area, it is the judgnent and finding of the Commission that this area 
is and will be neodod for right of way, for highway construction, in- 
provonents, naintenance, and other highway purposes and uses. For such 
purposes and uses therefore, the Commission does hereby doclare and 
order that possession of and title to all the area or land colored in 
green shall be retained and held by the State anc shall not be pernitted 
to revert to or become the property of abutting ownors. 


This Resolution shall be entered in full in the minutes of the 
Carmission as of Novonbor 25, 1947. 
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EXHIBIT "R" 
Minutes of November 25 and 26, 1947 


RESOLUTION 


WHEREAS, the Pacific Highway West, also known and designated 
as US9QW, is one of the main traveled highways of the State over which 
there moves an average daily traffic of 5000 vehicles, consisting of 
both local and through traffic; and 


WHEREAS, North Beker Street in the City of McMinnville has 
heretofore been by the Highway Commission designated as and now is a 
street of said city over which there has been and is now being routed 
traffic moving over the said Pacific Highway West; and 


WHEREAS, in the opinion of: the State Highway Commission the 
parking of cars and other vehicles for extended periods of time and in 
large numbers tends to inconvenience traffic, creating a potential 
traffic hazard and otherwise interferes with the normal flow of traf- 
fic upon said street; and 


WHEREAS, the City of McMinnville by appropriate resolution 
(Ordinance No. 2307) has prohibited parking of any motor vehicle upon 
any portion of said North Baker Street between Fifteenth Street and 
Seventeenth Street; and 


WHEREAS, the city has served on the State Highway Commission 
a copy of said ordinance; and 


WHEREAS, it is the recommendation of the State Highway Engi- 
neer that regulations imposing "no parking" restfictions should be 
maintatned with respect to said section of highway; end 


WHEREAS, it is the opinion of the Commission, based upon the 
foregoing facts and conditions that certain parking regulations should 
be established and maintained with respect to said section of highway; 


NOW, THEREFORE, Be IT AND IT HEREBY IS RESOLVED by the Com- 
mission, all members being present and voting affirmatively, as follows: 
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EXHIBIT "Q" (CON'T) 


propertios abutting directly upon the said aroa colored in brown. 


3. The boundaries of all real properties acquired for 
rights of way and the boundaries of all real properties title to 
which is to be retained by the State shall be appropriately and 
properly narked on the ground by the Engincor with proper nonunents, 
and such boundary monuments shall thcreafter be maintained in place. 


4. This resolution shall be entored in the minutes and 
records of the Commission and the Secretary hereby is dirocted to 
mail to tho County Court of Wallowa County a duly certified copy 
hereof and shall file with the Clerk of Wallowa County a like 
certificd copy. 


nove4 1947 


Portjand Oregon 
December 29, 1947 


The State Highway Commission met in regular session at 9:00 a.n. 


in che Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, "chief Counsel 

W. C. Willians, First Assistant State Highway Engineer 
W. W. stiffler, Second Assistant State Highway Engineer 
George W. Neuner, Assistant Counsel 

Floyd Quory, Acting Secrotary 


The Commission by unanimous vote adopted the following resolution 


appointing Floyd Query as Acting Secretary during Mr. H, B. Glaisyer's 
absence. 


WHEREAS, H. B. Glaisyer, the duly appointed, qualified and acting 
Secretary to. the Oregon State Highway Commission, will be absent fron 
the State of Oregon for the period beginning December 29, 1947, and 
ending January 10, 1948; and 


WHEREAS, it is necessary that someone be appointed to serve as 
Acting Secretary during the absence of the said H. B. Glaisyer; and 


WHEREAS, Floyd Query is, in the opinion of the Commission qualified 
to perform the duties of such office and serve as Acting Secretary dur- 
ing the absence of the reguler Secretary; 


NOW, THEREFORE BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That Floyd Query be and he hereby is appointed as Acting Sec- 
rctary to the Oregon State Highway Commission, and that he serve in 
such capacity during the period beginning Decorbeor 29, 1947, and ending 
January 10, 1948. 


2. That as such Acting Sccretary the said Floyd Quory is heroby 


authorized and empowered to do and perform all of the duties apper- 
taining to the said office for seid period. 


a Sn ey ang ona 
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EXHIBIT "R" (CON'T) 


1. ‘That the section of the Pacific Highway West, USOW, 
(North Baker Street), which begins at Fifteenth Street and ends at 
Seventeenth Street, in the City of McMinnville, be and said section of 
highway hereby is declered to be a "no parking" area, and from and af~ 
ter the passage ani adoption of this resolution the parking of motor 
vehicles within said area shall be prohibited. 


2. That the Engineer be and he hereby is instructed to erect 
wad thereafter maintain at appropriate places within said defined area 
the approved "no parking” signs. 


3. That this resolution be entered in the minutes and re- 
cords of the Commission as of the 25th day of November, 1947, amd an 
exact copy hereof tailed to the Mayor of the City of McMinnville and @ 
like copy to the Superintendent of State Police. 
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without the compressor tank and the latrines. He stated further that 
he was doubtful if the public cared enough for these to use them satis- 
factorily. The opening of the oases with tables only was agreoable to 
Mr.Davis. The Commission approved the opening of the two oases and the 
installation of tables and benches. 


4, Wayside picnic areas as proposed by the Oregon Roadside Council 
and as previously suggested by the Portland Chambor of Commerce Recrea- 
tional Resources Committee. Chairman Banfield Stated that it was his 
thought to ask the Parks Superintendent to seloct eight to twelve of 
these areas throughout the state, fix them up with tables, benches and 
garbage cans and then have a roport made each month by the maintenance 
men taking care of them to indicate the cost of maintenance and the 
public's troatment of those areas. The Parks Superintendent, in answor 
to Commissioner Schaupp's inguiry as to how the areas should be spaced, 
stated that he thought they should be Placed on areas where it is natu- 
ral to get out and eat, that the locations should be chosen carefully, 
and that they should not be placed indiscriminately. As a result of 
discussion the Commission authorized development of several such aroas, 
as suggested by Chairman Banfield. 


The Parks Superintendent was instructed to check locations for such 
wayside aroas and then roport to the Commission at the next meeting for 
approval. When the areas are approved a report is to be made each month 
showing the use by the public, the cost of keeping the arcas in a suit- 
able condition and such cost to include any graveling or grading of 
shoulder areas necessary for the parking of cars. 


5. Proposed acquisition of Ft, Stevons area as a State Park: The 
Parks Superintendent presented a map outlining the area. He stated 
that this is war surplus property and if the state wants it, it should 
be sure of what the army will do to help, also, in cases of this sort 
the areas are usually given to states or counties. The request for 
acquisition of this area as a park was deniod due to the fact that the 
Commission has just acquired 308 acres as an addition to Ecola Park at 
Tillamook Head. (Fred Andrus,representing the Astoria Chamber of Con- 
merce, who was to appear the following day regarding this proposed park 
was notified by telephone of the Commission's decision. The delogation 
did not appear.) 


6. Proposed addition to Umpqua Lighthouse State Park: Tho Parks 
Superintendont explained that the proposed area consists of about 360 
acres of cutover land just south of Winchester Bay. He stated that ho 
had tried to contact the owner of this property but had not been succcess- 
ful. The proposed new area would be along the highway right of way, and 
in his opinion would provide wayside protection in addition to complet- 
ing the park. He restated that he would be fully agrecable to a policy 
of buying cutover land rather than timbered areas, It appears that the 
area is owned by the Menasha Wooden Ware Company of Menasha, Wisconsin. 
The Commission requested the sccrotary to write to President Smith of 
this company regarding purchase due to the fact that unsuccessful 
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The Parks Superintendent, Mr. S. H. Boardman, was present and 
reported on the following park matters: 


1. Offer of the Sparrow Corporation to sell to the state a 
tract of 40 acres containing 1,203,000 fect of timber at $10 a 
thousand with the provision that the Corporation will donate 40 
percent of the offering price provided that the park will be named 
Sparrow State Park. The tract is located on the berders of Elbow 
Lake on the Oregon Coast Highway in Douglas County. The Parks Super- 
intendent did not recommend the purchase of this property but stated 
that he thought it would be better practice to pick up cutovor aroas. 
The offer was refused by the Commission because of the conditions 
attached thereto. 


2. Proposed gift to the state of Sunset Bay County Park on the 
Cape Arago Secondary Highway, by the Coos County Court. The Parks 
Superintendent presented a letter from Judge L. D. Felsheim and County 
Commissioners Fred Trewe and Fred Kruse offering to the state the Sun- 
set Bay County Park, consisting of 50 acres. He stated that to put the 
park in proper condition would require the installation of a latrine, 
ten tables, and a driven well, estimated to cost a total of about $2,000, 
It was his thought that the maintenance of this park could be handled 
by the Cape Arago State Park caretaker. He recommended that the Commis- 
sion accept the park. Commissioner Schaupp voiced an objection to the 
acquiring of what he considered as too large a number of parks on the 
Coast. He stated further that he was not against the acquisition of 
this one but that it seemed as though all the parks requested were on 
the coast. The question of overnight parking for fishermen was discussed. 
The Chief Counsel stated that, under county ownership, overnight parking 
was pornitted for fishermen and that they would object if it were pro- 
hibited under state ownership. Commissioner Schaupp gave as his opinion 
that overnight parking would probably be permissible in this instance 
only, but not as a policy for all state parks. On the basis of the Parks 
Superintendent's recommendation, the Commission agreed to accept the park 
if it is an outright gift and if there are no conditions attached to tho 
gift which are not required in other state parks. 


3. Request of the Public Roads Administration to open Castle Rock 
and Boardman Oases on the Columbia River Highway, in Morrow County. Mr. 
T. M. Davis, District Engineer for the Public Roads Administration, who 
was present, stated that in his opinion the trees in these oases are now 
large enough that the public should be allowed access to the areas. It 
was his thought that they should be used as places for the general public 
to stop and lunch as there is good water there now. The Parks Superin- 
tendent stated that the presont fences should be left in place to keep 
sheep out of the parks, and that the stile gates now installed would per- 
mit pedestrians entrance but not motor vehicles. It was his thought to 
use them as roadside areas and that to properly equip them would require 
@ compressor tank, a couple of drinking fountains, two latrines, and four 
tebles. Chairman Banfield inquired of Mr. Devis how much the Commission 
would have to do to open them up,and if itwould be agreeable to open them 
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Chairman of the Commission and give it to his nophow, Mr. Willis West, for 
dclivery upon his death, so that all parties concerned would know tho damage 
done by the logislation passed by the 1947 legislature. He recalled that 
Governor Chamborlain, many yoars ago, had called upon him to disclose land 
frauds in the stato. His disclosures, he said, showed that 85 porcont of 

the applications for grants to school lands were basod on fraudulont signa- 
tures and dummy applications. Ho criticised early state administrators for 
not taking advantage of an old grant which provided that every mincral spring 
in tho state bo given to the state with 6 soctions of land surrounding it. 
Now, he stated, we find that the stato is buying those same aroas back as 
state parks, He claimed that it was his legislative foresight which sccurod 
tho public title to tho beaches and that the last legislative asscombly had 
nullifiod his acts. He warned the Commission and the Enginoor that if he 
could holp it there was not going to be a pick stuck in the beaches and if 
there wore it would release a chain of circumstances and public indignation 
that would strangle them. He consured the Enginoor soveroly for what hc con- 
sidored as his granting of th. panit to remove sand from tho beaches and statod 
further that he was asking the cooporation of tho Commission in protecting 
the public interests in the beaches. He said that ho expected to seo the 
Enginocr at the next session of tho logislaturc and that with his assistanco 
would correct the groat wrong dono to the people of tho stato in the 1947 
sossion. 


Mr. Arnio Suomola, Master Fish Warden, with the State Fish Commis- 
sion,appoarcd before the Commission in connoction with the removal of smolt 
sand from the beach at Yachats. Hoe stated that ho had roccivod a lcttor from 
the Highway Commission's Sccretary last year, asking the Fish Commission's 
advice on the removal of sand and its offect on the smolt. Ho stated that 
his reply was that no smelt sand should be romoved botwoen May and August in 
ordor to protect the spawning fish, but since that timo the controversy over 
the romoval of the sand from the beaches has arisen. He stated that on 
D.ccrber 22, 1947 he had beon to Yachate and cxamined tho aroas in which 
Smolt sand is found. These areas, he said, in genoral, aro vory confinod, 
and cxamination of the aroas at that time did not discloso how oxtonsive this 
particular type of sand is, nor how far scaward the sand oxtends, so that on 
the basis of his investigation he could not state whother tho sand would be 
roplaced by natural cloments. In reply to Commissioncr Schaupp's inquiry 
rogarding the quantity of sand that has boon removed, Mr. Suomola stated that, 
to his knowledge, Mr. Christensen, to whom tho permit had been granted, had 
not romoved any sand as yot, and that tho only timo that tho Fish Commission 
could determine the oxtensiveness of smelt sand would be in tho summer when 
thoy would have an opportunity to oxamine the areas during low tides. He 
stated that if the arcas were found to be extomsivoe on the scaward side thero 
wes @ good chance that the sand would be replaced naturally. 


Chairman Banficld pointed out that tho permit to Mr. Christenson 
was granted only after tho Fish Commission had given their approval. The 
Chicf Counsel further pointed out that the only restriction in tho Fish Com- 
aission's letter was that no sand should be removed during the spawning sea- 
son and that the other safoguards in the pormit were placed there by the 
State Highway Commission. Mr. Suomola stated that the Fish Commission doos 
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negotiations have already been underway for 5 years with the local repre- 
sentative of the company, Mr. Weed of Coos Bay. 


6. Proposed release of a portion of the Myrtle Wayside Area con- 
sisting of 2 3/10 acres on the Coos Bay-Roseburg Highway between Coquille 
and Myrtle Point: The Parks Superintendent explained that the original 
agreement had been negotiated with J. N. and Anna M. Jacobsen, but they 
have now sold out and the now owner desires release of 2 and 3/10 acros 
from the 20 acres in the original agreement so that ho can build a new 
warchouse and concrete plant. He recommended that the realoaso be 
granted as it was his opinion that tho release of this small parcel would 
not do any material damage to the balance of the area. The Chief Counsel 
suggested that the release agreemont provide that the myrtle trees could 
not be cut unless permission is given. On the basis of the Parks Super- 
intendent's recommendation the reloase for 2 3/10 acreas was granted. 


The Assistant Counsel, Mr. J. W. DeSouza, requosted authority to 
acquire real property that is nceded as right of way and for othor purposes, 
Ho presented a list of such properties for which options have been obtained, 
together with the offers that he recommonded for acceptance in connection with 
each parcol. Following careful consideration of each individual tract, tho 
Commission approved acquisition of the areas at the amounts stated in the 
option agreements. A resolution markod EXHIBIT "A", attached hercto and by 
this reference made a part hereof with like effect as though cxtended herein, 
was theroupon adopted by the Commission by unanimous vote. 


* In the discussion of this matter the Commission gave special con- 
sidcration to a parcel of land ~n the Oregon City-Mew Era Section of tho 
Pacific Highway, owned by George C. and Mabel P. Criteser and further desig- 
nated in EXHIBIT "A" as itom No. 14038. The Chief Counsel stated, in conncc- 
tion with this settloment, that if the owner wants to move his house onto 
adjacent land, and does not have the land, the Commission might buy the land 
and move the house onto it for him. Chairman Banfield and Commissioner 
Schaupp both expressed the opinion that they did not want the Commission to 
get into the business of moving houses. Tho Chief Counsel then suggested 
approval of this item, but that he be given tho opportunity to sce tho owner 
regarding whether or not he is willing to keep his house if the state will 
buy additional land on which to move it. Tho settlement was approved as 
listed in EXHIBIT "A" and the Chief Counsel was instructed to make further 
negotiations for moving the house. 


All options were approved as submitted with the exception of thoso 
for te Capitol Grounds, Salem, which are to be held up for consideration 
until all options for this project have been secured. 


At this time ex-Governor Oswald West of Portland appeared before 
the Commission regarding the removal of sand from the ocean beaches. He 
stated that he had worked for 45 years to protect tho public's interosts in 
these beaches and that he is tho only one who knows the truce condition of 
the titles to them. He stated further that he is not in position to disclose 
now what is wrong with the titles but that he will write a lettor to the 
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opinion was, he still was the only one who knew anything about the title to 
the beaches and that to protect the public interest he had kept his silence 
all these years. He stated further that the Commission would have to bear 
the consequences of public reaction and that his real purpose in securing the 
enactment of the law in 1913 declaring the beaches a public highway was to 
prevent their falling into the hands of private owmers. He stated that he 
secured the passage of this law in 1913 and at the same time created the High- 
way Commission. The public interest had been fully protected until, as he 
termed it, "some fool came in and enacted a new statute during the last legis- 
lature", The unfortunate part of the whole situation, he said, was that he 
could not tell all the facts because the public would lose its rights to the 
beaches if he did. Chairman Banfield stated that he could assure Mr. Weet 
that the Commission has no desire to give away any of the rights that the 
State of Oregon possesses and that the Commission was desirous only of the 
clarification of its position. He pointed out that the Commission had been 
told by some that it has control over the beaches and by others that the con- 
trol is limited. The Commission, he said, has no desire to have the beaches 
picked up and hauled away. Mr. West agreed that over the greater part of the 
beaches the Commisson's control and title is absolute but there are sections 
where it is not. He said the county court of a coast county has no more 
interest in those lands than a county court in an inland county. If the Com- 
mission permits removal of those materials, he said, it will attract someone's 
attention who will file an injunction. The Chief Counsel pointed out that 

no money has been collected from the beach materials, and if any money is 
collected it will be by the State Land Board and will go to the school fund. 
He stated, further, that the bill passed by the 1947 legislature was not a 
Highway Commission Bill. No action was taken by the Commission regarding the 
removal of sand from the beaches. 


The Assistant Counsel, Mr. J. W. DeSouza,presented a list of the 
properties needed for highway improvements which cannot be ecquired by ne- 
gotiation, together with the offer that he recommended be made in connection 
with each parcel. 


Recommended 
Offer 


OREGON CITY-NEW ERA SECTION OF THE PACIFIC HIGHWAY EAST 


1bOk5 Southern Pacific Company 

14048 Crown Zellerbach Corporation 

14041 New Era Land & Investment Co. - 
Carl F. and Ebba C. Christensen 


14210 Carl F. Christensen and Ebba C. 
Christensen 


14039 Mary Andree 


Decenbor 
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not want to sco anything happon that would permanontly romove the snolt sand 
and destroy tho spawning grounds for the fish. Tho Chicf Counsel inguirod if 
the Fish Commission would bo willing to let Mr. Christcnson romovo sand undor 
its dircction. Mr. Suomola roplied that his Commission would first like to 
dotermine the oxtensivonoss of the smelt sand on tho soaward side to got an 
idcoa if it might be roplaced. 


Chairman Banfield then inquired if tho Fish Commission wished to 
withdraw thoir lotter approving removal of the sand, with tho exception of. the 
spawning months, until thoy had an opportunity to check furthor, Mr. Suonola 
stated that ho thought that it would be the propor thing to do. Mr. Suomola 
was roquosted by the Commission to write a letter to them withdrawing tho pro- 
vious approval and roquesting tho Highway Commission to hold up operations 
until tho Fish Commission has timo to investigate the condition. 


Mr. L. M. Christonsen of Yachats, to whom a pormit had bcon given 
to remove sand, appoarod before tho Commission. He statod that ho had lived 
in Yachats for 14 ycars and that tho poople around Yachats know that smelt 
sand was usod in the Waldport, Ton-milc and part of tho Nowport bridge. It 
was his ostimato that 400,000 cu. yds. had beon used for this bridge construc- 
tion. His observation was that the sand comos and gocs with tho tido and 
storms. Ho romarkod that as far as consorvation of natural rosourcos was 
concorned he was vitally intorostod and would do anything to consorve tho 
smolt sand in Oregon. Tho only roason hoe was taking tho sand was that ho 
sold it for homes along tho boach so the owners would not havo to pay cx- 
orbitant prices for imported matorial. He romindod tho Commission that. when | 
ho came bofore the Commission 2 years previously and asked for permission to | 
remove smclt sand to build homes in Yachats, pormission had beon given hin 
to remove the sand cxcopt during May, Juno and July. Ho observod that as 
far as the smolt wore concerned it was tho rosidonts of the arca who sccurod 
tho bulk of thom, not tho tourists. He contonded that tho presont contro- | 
vorsy was a porsonal issuc, and that some of tho poople who were complaining 
most bitterly folt that it was porfoctly all right to dump garbago, old auto- 
mobile bodics and othor rofuse on the beaches. Tho only objoct in gotting 
the sand from the boach is to build homes at a choapor prico, ho said, and ho 
proposes to scll the sand at cost, botwocn $1.75 and $2.00 por cu.yd. 


Mr. Oswald West spoke again and statod that if thc taking of sand 
from the Yachats vicinity continucs that that ontirc strip of boach would be 
in privato ownership before the noxt legislature moots. Chairman Banficld 
intorposed that the Highway Commission had not askod for this situation, that 
it was placod on thoir shouldors by the logislature, and that they wero try- 
ing to find a way to detorminc what the Commission's authority really is. Mr. 
Wost roplicd that the Highway Commission had boon madc trustce of tho beaches 
by his logislative act in 1913. He pointed out that no board or commission 
has more or less powor than is givon by the act that creatos it, and that tho 
Highway Commission was given no powor to take sand from the boachos and turn 
the royaltics over to the school fund. Chairman Banficld romarkod that that 
was not according to the information that had boon givon him by the Chicf 
Counsel. Mr. Wost roplicd that ho did not caro what tho Chicf Counsol's 


The request of Mr. W. W. Harris of Ft. Hill to purchase a state- 
owned borrow pit on-the Salmon River Highway at Ft. Hill was presented by the 
Engineer. He stated that the property gad been examined by the Chief Counsel 
and himself and that the state has no further use for the borrow pit. He 
recommended that it be sold at an appraigal price to be determined by the 
Right of Way Department and .also that it be sold without access. The Com- 
mission approved the Engineer's recommendation unanimously, and instructed 
the Chief Counsel to report later whether or not Mr. Harris will purchase the 
property with restricted access. 


The Chief Counsel requested approval of a lease from E. W. Miller 
for a quarry site at Mile Post 1.75 on the Halfway-Cornucopia Highway in 
Baker County. He explained that the terms of the lease provide payment of 
$109.00 for a 2-year period and that this site is the specified source of 
materials for the Halfway-Cornucopia Project, scheduled for letting at this 
meeting. No action was taken by the Commission pending the award of the 
contract for this section but instructions were given that if the contract 
for the Halfway-Cornucopia job wore awarded the lease is to be approved. 
(This contract was awarded to Vernie Jarl the following day.) 


The request of Mr. D. E. Glover of Prineville to purchase property 
in the town site of Lamonta on the Warm Springs Highway in Jefferson County 
wes presented by the Engineer. He stated that ‘although the property was not 
needed for highway purposes the sale would not produce mich revenue. The 
Assistant Counsel,Mr. J. W. DeSouza, stated that he doubted if over $25.00 
would be received. On the recommendation of the Engineer and the Assistant 
Counsel the Commission denied the request for the sale of the lots. 


The Assistant Counsel, Mr. George Neuner, presented a request from 
the City of Corvallis that the Commission sell a 10 foot strip of land along 
the east side of US9OW in the north part of Corvallis to adjacent property 
owners for a cold storage plant. He explained that the Commission has a 90 
ft. right of way in the area which is proposed to be sold and an 80 ft. right 
of way adjoining on both ends. It was his thought that eventually the route 
of 99W would be to the north and wost and that this section would then be- 
come a city street. He stated further that the property owners interested 
are willing to pay ¢ & square foot and it was his recollection that the 
property had originally cost the Commission 5f a square foot. He recommended 
that it be sold. In answer to Chairman Banficld's inquiry as to why the 
property was purchased when not needed the Engineer replied that it was ob- 
tained in tho first instance as a source of borrow materials, and that,if it 
were not for the fact that a change in location of the highway is contemplat- 
ed, tho property chould be rotained, Upon motion of Commissioner Schaupp, 
which was duly seconded by Commissioner Ben R. Chandler, the Commission unani- 
mously approved the sale of the 10 ft. strip of land. 


The Assistant Counsel, Mr. George Neuner, presented for the Commis- 
Sion's consideration the cancellation of a lease with Mildred E. and R. W. 
Foye for a gravel bar on Little Butte Creek in Jackson County. In explanation 
he stated that the materials have been exhausted, that the Engineer has madc 
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OCHOCO - O'NEIL SECTION OF THE PRINEVILLE-MADRAS HIGHWAY 
14285 Earl J. Morris and Alice C. Morris 
ELGIN-BOSWELL RANCH SECTION OF THE WALLOWA LAKE HIGHWAY 


11425 Parsons Brothers 7,000.00 
(plus state work) 


COURT STREET-DORIAN STREET SECTION OF OLD OREGON TRAIL 


12680 Umatilla County, Gladys Mims, Metlock 1,800.00 
Mims(a minor), Pauline Plamondon 


WEST SLOPE-BEAVERTON SECTION OF THE TUALATIN VALLEY HIGHWAY 


13693 Estate of John Barry 
MEACHAM SECTION OF THE OLD OREGON TRAIL 


14216 Pendleton Ranches, Inc. 


He requested authority to proceed with the condemnation of these 
properties. After careful study of each individual parcel the Commission 
approved the request and the offers. Resolutions marked EXHIBITS “Bl and"Be" 
attached hereto and by this reference made a part hereof with like effect 
as though extended herein were thereupon afopted by the Commission by unani- 
mous vote. 


The Engineer presented a request from the City of Portland to 
terminate a permit given to the Northwest Marine Iron Works, for use of a 
ship repair area on Harbor Drive between Burnside and Morrison Streets in 
Portland. He stated that the terms of the agreement provide that the Iron 
Works tapon expiration of the agreement, mist restore the property to the 
same condition as when the agreement began and which is estimated to cost 
$12,690. In lieu of making the restoration themselves the Northwest Marine 
Iron Works has agreed to pay to the City of Portland the sum of $12,690 cash, 
from which the city will deduct $2,190 to repair the seawall and will forward 
the remaining $10,500 to the State Highway Commission for restoration of the 
property. The Engineer explained that the City of Portland prefers to have 
the matter handled in this manner in order to make use of the existing pave- 
ment, graveled surfaces and sidewalks, until such time as they must be re- 
moved to permit further construction. He recommended that the agreement be 
terminated on the basis of such cash payment. The Commission approved the 
recommendation and ordered that the $10,500 to be received be placed in the 
Advance Deposit Fund, earmarked for restoration of the area. 
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the Columbia River at The Dalles. He stated that no action could be taken 
until they had heard from the federal authorities. Chairman Banficld stated 
that the Commission should keep ontirely out of tho promotion of this mattor, 
that Wasco County was initiating it and that the Commission is mercly contrib- 
uting to Wasco County's request for $8,000. He pointed out that the Commis- 
sion had agreed to put up $8,000 to make a survey but that they were not pro- 
moting the bridge in any way and that he did not want the Commission put in 
the position of negotiating with the State of Washington in this mattor, and 
that tho matter of promotion should be left to Wasco County. No action was 
taken by the Commission on the basis that the next move was up to Wasco 
County. 


The Assistant Counsel, Mr. George Nouncr, presented a lettor from 
Tripp and Tripp, Realtors of Albany, roquesting permission to leave their 
advertising sign on the Steiwer Hill-Albany Suction of tho Pacific Highway 
East. The Engineer stated that it was his understanding that on that prop- 
erty the Commission had bought right of access and he recommendcd that the 
Sign be romoved. The Chief Counsel gave as his opinion that Placing of this 
sign was prohibited under existing restrictions. On the basis of the Engi- 
necr's rocommendation the Commission orderod that the sign be removed. 


Tho Commission recessed for luncheon from 11:55 a.0. until 2 p.n.ct 
which timo the meoting reconvened with the same persons prescnt and partici- 
pating. 


Bids, as follows, for highway construction work were opened and 
read in conformity with previously-published notice, following which Chair- 
man Banfield announcefi that the awards of contracts would be made at 3:30 p.n. 
in the same room: 


OCHOCO HIGHWAY IN CROOK COUNTY 


CROOKED RIVER SECTION 


Vernie Jarl, Gresham $ 58,712.00 
Babler Bros., Portland 59,021.00 
Frank M. Parsons, Forest Grove 60,499.00 
Perkins Bros., Portland 63,746.00 
Leonard & Slate, Oregon Ltd., Portland (1) 64,096.00 
Denton Constr. Co., Portland (1) 65,413.00 
T. W. Thomas, Portland 67,817.50 
C. J, Eldon, Portland 70,218.50 


Peter Kiewit Sens' Co., Longview, Wn. 71,228.50 


(1) Bidder will not accept this project alone. 
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an investigation and that there is no further need for the property. He 
recommended that the lease be canceled. The Commission approved the cancel- 
lation wnaninously. 


The Chief Counsel presented for the Commission's consideration 
the matter of trucks parking on the Oregon Coast Highway at Brookings. He 
explained that the parking objected to was vehicles parked for sale and re- 
pair, which, in his opinion, constituted a hazard tp the traveling public. 
He suggested that,for the time boing, signs prohibiting parking for busi- 
ness or commercial purposes be installed. In the discussion following he 
explained further that the law provides that the Commission has the power 
to prohibit parking on the main travelod portion of tho highway, and that by 
implication the same power is granted over shoulder parking, if necossary, 
for the convenience and safety of people using the highway. It was his 
suggestion, that if the Engineer report.d that the parking interferod with 
maintenance or use of the highway it could legally be prohibited. He explain- 
ed further that the Commission has jurisdiction within cities from curb to 
curb, and jurisdiction over the entire right of way outside of cities, but 
that the prohibition of parking should be exercised with discretion to avoid 
criticism. Tho Engincer recommondod that the Commission adopt a resolution 
prohibiting parking for sale or repair where such parking is inimical or 
hazardous to the public interest. Upon motion of Commissioner Schaupp, duly 
seconded by Commissioner Chandler, the Chief Counsel was instructed to pre- 
pare a resolution prohibiting such parking and to prosont it to the Commis- 
sion for approval. 


The Chief Counsel presented for the Commission's consideration the 
extension of a lease with the’O. W. R. and N. Company and the Union Pacific 
Railroad Company covering parking space for automobiles at Onoonta on the 
Columbia River Highway. Upon his recommendation the Commission unanimously 
approved the extension of the lease. 


The Chief Counsel presented a letter from Mr. Stephen B. McDonald 
who complained of shooting on the beach at Seaside. The matter of installing 
signs prohibiting the use of firearms was discussed but no action was taken. 
Chairman Banfield expressed the opinion that the Commission has no police 
power and that the enforcement of the law in this respect should be turned 
over to the state police. The Chief Counsel was instructed to write Mr. 
McDonald citing the statutc which prohibits the use of firearms on the high- 
ways and beaches. : 


The Chief Counsel reported regarding progress of property acquisi- 
tion for the Highway Offico Building in Salem. He stated that ali of the 
options had not yet been secured and that no action should be taken on the 
options obtained until the balance have been secured. No action was taken 
by the Commission pending the securing of the balance of tho options. 


The Chief Counsel presented tho mattor of the proposed agreenent 
with Wasco County and the State of Weshington rogarding the assembling of 
engineering and financial data pertaining to the proposed toll bridge across 
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OLD OREGON TRAIL IN UMATILLA AND UNION COUNTIES 


MEACHAM SANDING MATERIALS PROJECT 


Holmes Bros., Moses Lake, Wn. $ 11,500.00 
Arthur Gentemann, Portland 15,225.00 
Pendleton Sand & Gravel Co., Pondloton 15,375.00 
La Grande Concrete Pipe Co., La Grande 15,700.00 
N. A. Toole Constr., Ontario 16,500.00 
Rogers Constr. Co., Portland 17,875.00 


Chairman Banfield requested that hereafter when bids are received 
on two days and the first meeting day is on Monday the bids will be opened 
t 9:00 a.m. on Monday as well as on Tuesday. 


f] 


The Engineer requested that the Commission approve Civil Service 
step salcry increases as provided under the Civil Service set-up. He recom- 
mended that these increases be given to all employees who rated "Average or 
Above", as determined by the merit rating system. In explanation he stated 
that the merit rating system has five grades, "Outstanding," “Above Average," 
"Average," "Below Average," and "Unsatisfactory." He further recommended an 
increase of $25 per month for Engineer Aides I and II, Civil Engineers I and 
II, and 6¢ per hour for hourly employees. The States of California, Washing- 
ton, the Public Roads Administration and other government agencies, he said, 
have increased rates of engineering employees to the point where the state is 
losing them because it doesn't pay enough, Washington pays $220 per month 
for chain men and $400 for resident engineers. Our rates are $165 and $350. 
He requested permission to discuss the matter of the $25 raise with the Civil 
Service Commission. Chairman Benfield stated that the Commission would not 
grant the authority at that time as they wanted to study and analyze the 
problem and determine its effect on other state departments. He pointed out 
that it was not a question of engineers alone but was a matter of broad poli- 
cy of state employment. He recalled that the legislature, in the 1947 
Session, had made certain increases possible in the budget set-up and, he 
Said, he did not feel that the Commission should take any action which might 
be contrary to legislative action. There may be, he stated, inequalities in 
the lower levels and if so the Commission would see what could be done about 
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OCHOCO HIGHWAY IN CROOK COUNTY 
CONSTRUCT CROOKED RIVER BRIDGE 


Perkins Bros., Portland (2) 
T. W. Thomas, Portland (1) (3) 
Lindstrom Bros., Portland 

Denton Constr. Co., Portland (1) 
C. J. Eldon, Portland (5) 
Lockyear & White, Seattle, Wn. 
Babler Bros., Portland (1) 
Leonaré & Slate, Oreg., Ltd., Portland (1) 


(4) 


Bidder will not accept this project alone. 
Lump sum reduction of 


$2,000.00 if also awarded Crooked River Sec. 


" " " " " 
" 


3,000.00 " 
G0 GG:2 


COMBINATION BIDS FOR ABOVE TWO PROJECTS 


Crooked River Section of the Ochoco Highway 
Crooked River Bridge on Ochoco Highway } 


7 ee aS Reduc. Comb. Bid 


i 
Perkins Bros, | '$104 342.00 
Vernie Jarl §58.712,00 
107 , 376.00 
| 113,163.00 
113,727.50 
; 113,921.00 
| 121,058.50 
121, 086.00 


Perkins Bros. | 63,746.00 
Denton Constr. Co. 65,413.00 
T. W. Thomas | 67,817.50 
Babler Bros. | 59,021.00 
C. J. Eldon | 70,218.50 
Leonard & Slate, Oreg. ;Lta 


COUNTY ROAD No. 3 IN DOUGLAS COUNTY 


CONSTRUCT LOON LAKE BRIDGE OVER LAKE CREEK 


Tom Lillebo, Reedsport 
Ben F. Doerksen, Roseburg 
Miller & Strong, Inc., Eugene 


$ 22,900.00 
37,213.36 
42,000.00 


ROME-PRINCETON SECONDARY HIGHWAY IN MAIHFUR COUNTY 


NORTH UNIT, FOLLYFARM-SCOTTS BUTTE SECTION 


E. C. Hall Co., Portland 

Heavy Hauling Co., Astoria 

Peter Kiewit Sons' Co., Longview, Wn. 
M. L. O'Neil & Son, Eugene 


$ 265,162.00 
276,535.00 , 
295,906.50 
338,440.50 
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so ordered. In this connection the Engineer pointed out that 

Miss Helen M. Wells has replaced Miss Frances L. Hamilton as secretary to the 
Division Engineer at La Grande and he recormended that she also be authorized 
to sign Emergency Transportation Permits, issued from the office, subject 

to the usual limitations. The Cormission approved the recommendation and 
thereupon by unanimous vote adopted the resolution marked EXHIBIT “L” and by 
this reference made a part hereof with like effect as though extended in full 
herein. 


The request of 0. C. Sanford of Coquille for improvement of the 
Sanford Heights road connection with the Oregon Coast Highway in Coquille was 
presented by the Engineer, He stated that the road had been there for many 
years but recently a housing project had been completed which greatly in- 
creased the number of people living in the area. The entrance to the high- 
way at this point is bad, he said, and the slope should be cut back to afford 
a reasonable sight distance. The ostimated cost is approximately $2,200, and 
this is included in the 1948 Minor Betterment Program. This matter was do- 
ferred until January 5, at which time the budget is to be discussed. 


The Engineer presented a report on the cost to improve Edward 
Street in the Bunker Hill District of Coos Bay which street forms a connec- 
tion between the Coos River Secondary Highway and the Oregon Coast Highway. 
Ho estimated the cost for regrading, surfacing and paving at approximately 
$4,000 and recommended that the work be dome with state forces when condi- 
tions are right. On the basis of his recommendation the Commission granted 
permission to do the work. 


The Engineer presented the matter of an agreement with Jefferson 
County providing that the old section of The Dalles-California Highway be- 
tween Madras and Culver be naintained as a State Secondary Highway, and that 
the section from Culver south to approximately the Deschutes County line, be 
naintained as a county road. He explained that the total length of this sec- 
tion is about 18 miles and of that length the county hes agreed to take over 
7 miles. There is no way, he said, that the county can be forced to naintain 
the other 11 miles. He recommended that the agreement be approved. The 
Chief Counsel informed the Commission that the statute provides that when a 
state highway is relocated, and a portion of it is eliminated, the Commission 
is required to maintain it for the people residing along that portion, or by 
agreenent with the county to have the county maintain it. On the basis of 
the Engineer's recommendation and the Chief Counsel's advice the Commission 
approved the agreement. 


In conformance with the terms of the herotofore mentioned agrooncnt 
the Commission by unaninous votc adopted a resolution designating the old 
section of Tho Dallos-California Highway betwecn Madras and Culver as a 
State Sccondary Highway. This resolution, nerked EXHIBIT "C", attached hore- 
to is, by this reference, mado a part hereof with like cffoct as though ex- 
tonded horein. 


Tho matter of extending a traffic accident analysis agrecnent with 
tho City of Portland and the Scerotary of State which provides for traffic 
accident analysis in Portland, from January 1, 1948 to December 31, 1949 was 
presented by the Engineer. In cxplanation he stated that this was a 
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it, but that the Commission does not favor blanket increases. Referring to 
the matter of step increases which the Enginoor had requested authority to 
nake, ho thought that it was a difficult matter to tell the Cormission that 
perhaps poople merit an automatic raiso and that he did not believe that the 
Commission is willing to take the broad stop requested. Commissioner Chand- 
ler requested job descriptions for Engineer Aidos I and II and Civil Engineors 
I and IT and also an outline of the nerit rating system. No action was taken 
by the Commission at this tine. Later in tho day the mattor was again dis- 
cussed and Chairman Banfield statod that it is the Commission's understanding 
that the nattor of granting stop incroases was ontiroly within tho hands of the 
Comission. Ho said that thore was nothing in the law which stated that the 
stop incroasos had to be nado. 


(The following day these natters were discussed again in connection 
with the appearance of Mr. Forrest Stowart, Exccutive Secretary of the Oregon 
State Employees Association. The Enginoer was instructed to bring in a report 
on proposed increases to employces recoiving loss than $225 per month, a re- 
port on Civil Service step increases based upon the selection of a linitod 
nuriber of the nost deserving employees in all classifications, and to report 
on a request nade by Mr. Stewart for pay for holidays for hourly employces for 
all holidays except Christmas, Indcopondence Day, Labor Day, Monorial Day and 
Thanksgiving. ) 


The Engineer requested approval of his written report of Decerber 
24, 1947, which had for its subject tho mattor of a ferry contract oxecuted 
by Mr. Stambuck for ferry service on the Enegren Ferry and repairs to forry 
equipment. The report was approved by tho Cormission. 


Approval of tho Commission was requested for tho signature of the 
Assistant Counsol, Mr. George Nouner, on the trust fund agreenont regarding 
the Gunnoll settlement, signed by Mr. Neuner on behalf of the Cormission. The 
Chief Counsel oxplained that other agents who wore present at the tine of the 
execution of the agreement had authority to sign for thoir principals and 
that te oxpedite the natter Mr. George Neunor signed for the Commission, but 
he would like to have his signaturo ratified in caso any quostion might come 
up lator. On the basis of the Chicf Counsel's oxplanation the signature on 
this docunont was approved. 


Tho Engineer presontod a list of all State Highway Department en- 
ployces who heretofore had been authorized by the Commission to sign Ener- 
gency Transportation Pernits in behalf of the Commission. Hoe pointed out 
that duo oither to transfor or resignation such authority had been canceled 
with respect to J. G. Toole, H. H. Heath, S. Paul Jones, and Ralph Eggstaff 
by appropriate action of the Commission. He advised further that Mr. C. H. 
Arnstrong and Mr. Walter Herborger have boen transferred from their ficld 
positions to the Salen office where thoy are omployed in capacities where it 
no longer is required that they have such authority; likewise such authority 


nomndod that the authority grantod these employees be canceled outright. The 
Tho Cormission approved tho ~recormondation by umaninous vote, ‘and 
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SALE OF TRACT OF LAND 
in 
COOS BAY, COOS COUNTY 


December 15, 1947 


Karl Nichols $1051.00 
A. A, Johnson 1000.00 
H. I. Hartley 50.00 


He recormended that the bids be rejected as the estimated value was 
approximately double the largest amount bid. The Chief Counsel stated that 
an investigation of sales of adjoining property showed that two lots similar 
to the state-owned lots had sold for $1,800 and that two other lots in the 
vicinity had sold for $1,000 apiece. The Commission approved the Engineer's 
recommended rejection of the bids but instructed the Chief Counsel to investi- 
gate further the value of the state-owned lots and report later. 


The Engincer reported on the request of the Douglas County Court 
for a change in the entrance of the Umpqua Highway into Reedsport. He stated 
that a survey has been completod for this section and that the relocation 
cost is estimated at $75,000. There are two right angle turns, he said, both 
within tho city limits, where speeds are restricted but they are not overly 
dangerous. He recormonded that consideration be given to this improvenent 
when a future construction program is adopted. On the basis of the Engincer's 
recammendation the request was denied, and for the further reason that there 
is a lack of funds and there are other sections more in need of improvement. 


The Chief Counsel stated that Senator Angus Gibson of Junction City, 
had contacted hin stating that the city is requesting the installation of a 
traffic light at the intersection of the Pacific Highway West and 6th Street 
in Junction City. The Engineer was instructed to make the necessary investi- 
gation and report. 


The Engineer requested the Cormission's approval of a revised agrec- 
nent with the University of Oregon pertaining to the elimination of a pedes- 
trian underpass adjacent to the University Campus on the Pacific Highway in 
Eugene. He stated that University officials had declared that the underpass 
is not needed and on that basis the Chicf Counsel had prepared a new agree- 
ment, The saving in construction cost is estimated at approxinately $19,000. 
The Engineer recommended that the agreement be approved. On the basis of his 


December 29, 1947 


cooperative agreement wherein the State and City Police turn in accident 
reports to the Secretary of State who compiles the reports and then sends 
them back to the Highway Traffic Engineer for further analysis. The cost of 
the extra work to render the detailed reports required by the City of Port- 
land amounts to $200 per month, which they agree to pay. Portland is the 
only city with which such an agreement has been made. He recommended that 
it bo extended. The Commission approved the recommendation unanimously. 


The Engineer presented the request of the Roseburg Chatiber of Con- 
merce and the Douglas County Court for elimination of traffic hazards on the 
Pacific Highway north of Roseburg. He stated that previously these two 
bodies had requested that a study be made of this situation, and accordingly 
ho had had a traffic survey and other investigations made. The results of 
these investigations showed, he said, considerable congestion in the area 
immediately north of Roscburg due to oxtensive roadside construction. Traffic 
counts taken show an average of 10,270 vehicles in a 2k hour period and also 
that there had beon 76 accidents on this section in the past 6 years. To 
solve the problem practically, he said, would require the construction of a 
4-lane highway. He requested permission to make a location survey to deter- 
mine the best route and the cost of construction of a facility that will satis- 
factorily handle the situation. The consensus of opinion among the Cormission 
was that there were many sections of highways that were more in need Of in- 
provenent than this section, and that the Commission's first responsibility 
should be that the 2-lane highways are adequete for all concerned before any 
4-lane highways ere built. Commissioner Chandler stated that in his mind 
there were three questions involved; First - the money involved, Second - man 
power to do the work,and Third - the cost of the proposed job. The Commission 
further indicated that the present road program is taking the time of all 
available personnel and if this project were approved it might delay other 
sections in the program. In reply to Chairman Banfield's request as to a 
"shot-gun" ostimate of the cost of the project, the Engineer said that the 
cost, roughly estimated, would be e quarter of a million dollars. The request 
was denied because of a lack of funds. 


The Engineer reported on the request of a group of heavy hauling 
companies who appeared before the Cormission in November, asking for special 
permits to cover single movements of over-dimensional machinery and struc- 
tural materials. He stated that, as a temporary measure, action had been 
taken to expedite the issuing of permits locally but that in his discussions 
with the haulers they wore not in agreement among themselves as to the maxi - 
muns necessary to serve their operations. He stated further that another 
conference is schedulod with this group shortly after the first of the year, 
following which he would be in a position to make further recommendations. 
No action was taken by the Cormission pending receipt of the Engineer's re- 
port. 


The Engineer reported the results of bids received in Salem on 
December 15, 1947 for sale of the tract of land in Coos Bay as follows: 
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The Engineer presented for the Commission's consideration an agrec- 
ment with the California-Oregon Power Company providing for moving approxi- 
nately 5,800 feet of the company's power line in the reconstruction of the 
Glendale-Wolf Creek Section of the Pacific Highway. In explanation he stated 
that the company line was occupying private right of way and that the remov- 
ing and resetting of the power line was the obligation of the state. The 
agreenent provides that the Power Company will remove and resct its line at an 
estimated cost of $7,695.92, and that in addition there would be a cost of 
approximately $145.00 for right of way across private property, filing fees, 
etc. He recommended that the agreement be approved. The Commission unani- 
ae approved the agreement, as outlined. (It was signed the following 
day. 


The Engineer presented the request of the Enterprise Chamber of 
Commerce for surfacing the Flora-State Lino Section of the Enterprise-Flora 
Highway in Wallowa County. He stated that this request was included in the 
list of betterment jobs to be considered on January 5, 1948. He stated fur- 
ther that the first 15 miles were surfaced and that eventually the Fedcral 
Government would spend some money there, No action was taken by the Comis- 
sion on the request but the Enginoer was instructed to make a complete report 
to the Cormission on how nuch money had been advanced by the state to the 
Federal Govermment on this and all other projects. 


Consideration of the proposed Special Betterment Budget in tho 
anount of three million dollars($3,000,000) for 1948-1949 was postponed until 
the January 5th meeting. On the following day the Special Betterment Program 
was discussed for the purpose of becoming familiar with the projects. No 
action was taken. 


The Engineer reported on the request of Paul Muller, Secretary of 
the Barlow Road Extension Association, regarding improving and oiling the 
county road between Tygh Valley and Wamic, and the extension of the Barlow 
Road westward. He stated that investigation showed that the work requested 
would cost approximately $194,000; also, that he could not recormend any high 
priority on this improvement as there are many sections of highways in the 
state with a considerably greater priority of need. On the basis of the 
Engineer's retommendation the Commission unanimously denied the request. 


The Engineer presented the request of Mr. W. Robert McMurray, Vice- 
Presidont of Commonwealth, Inc. for the construction of a cloverleaf at the 
intersection of Union Avenue with Gertz Road in Portland. He stated that a 
complete study had been made of the situation and that he believed that a 
nost economical and feasible solution had been reached, but that he had not 
had time to prepare a report for this meeting. He stated that he would have 
this report ready for the next regular meeting of the Commission. The secre- 
tary was instructed to answer Mr. McMurray's letter and tell hin that the 
problem is being studied. 


The Engineer presented for the consideration of the Commission the 


claim of C. J. Montag and Sons for additional compensation in the amount of 
$10,022.83, in connection with their contract No. 2737 for construction of 
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recommendation the Commission ynanimously approved the agreoment, but did not 
sign it, pending the securing of the signatures of University of Oregon author- 


ities. 


The Engincer presented for the Commission's consideration the matter 
of an agrecnont with Lincoln County covering the correction of a bad drainage 
condition on tho Oregon Coast Highway at Taft. He stated that upon completion 
of the reconstruction of that section it was found that the bad drainage condi- 
tion was caused partly by reason of additional drainage from the highway and 
partly by the lack of any drainage system in Taft. His investigation dis- 
closed that the installation of the drainage pipes and other facilities would 
cost approxinately $3,500. The Lincoln County Court has agreed to pay $500 in 
cash and to provide other facilities estimated to cost another $500, leaving 
a balance of $2,500 to be paid by the state. He recommended that the agree- 
ment be approved.. After careful consideration the agrecmont was unanimously 
approved by the Cammission. (The agroenont was signed by the Commission on the 
following day.) 


The Engineer requested the Commission's approval of a cooperative 
agreement with the Public Roads Administration covering construction of the 
Federal Lands Highway Project FLH-8 (1), on the Rome-Princcton Secondary High- 
way in Malhcur County. Ho explained that there are several sections which cross 
private property and that the state is required to spend its money in these 
areas because government public icnds funds cannot bo used for i:provemonts across 
private land. The agreonent was unanimously approved by the Commission, and 
was signed by the Cormission on tho following icy. ; 


The Chief Counsel brought up for the Commission's consideration the 
proposed resolution covering the Sullivan Gulch project. Chairman Banfield 
recalled that the Commission had taken its action on this matter at a previous 
meeting and that it is now up to the city to follow the Cormission's action. 
He stated that the city has been pressing the Commission on the Sullivan 
Gulch subject and that the Commission, in analyzing the project, has found 
that it did not have the money available to do the work now and furthormore 
that funds would not be taken from the othor parts of the state to do this job. 
The Chief Counsel then inquired if the press release forrmlated at a provious 
Commission meeting is to be considered as the Commission's communication to 
the city. Chairman Banfield answered in the affirmative and stated that the 
Cormission's position was fully outlined in that release. The Secretary was 
instructed to providc the Chief Counsel with a copy of the release form- 
lated at the November, 1947 mecting. No other action was taken. 


Tho Commission considered the protest of the Super-Bilt Manufactur- 
ing Company of Portland regarding the contemplated moving of its factory when 
the Sullivan Gulch project is constructed. Chairman Banfiold pointed out that 
the answer to the protest is that the state is not taking Super - Bilt's 
property, that when the projoct is undertaken the city will acquire the right 
of way, but that at this time no definite plans have beon formulated with the 
city for construction of the project. 
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approval of the plans by the Commission. The Commission approved the recon- 
nendation and by unanimous vote adopted the resolution which is attached 
hereto and marked EXHIBIT "BR" and which by this reference is made a part 
heroof with like effect as though extended herein. 


The Engineer reported that ho has awarded the following contract, 
bids for which wore received by the Commission on November 25, 1947, and ro- 
ferred to him at that timo with power to award the contract when certain con- 
ditions had beon satisfied, 


Grading on the Clear Creek-Forest Boundary Section of the 
Warm Springs Highway, in Wasco County: bids received November 
25, 1947, contract awarded Novenber 26, 1947, to T. W. Thomas, 
low bidder. 


The Cormission by unanimous vote confirmed the award as reported. 


The Commission had under discussion the following requests for 
extensions of time within which to complete highway contracts: 


Porter W. Yett, Contract No. 2768 for grading and paving on the 
North Bond-Coos Bay Section of the Oregon Coast Highway in Coos County, 
requosted an extension of time of 365 days from October 31, 1947 to 
October 31, 1948, within which to complete this job. The contractor 
alleged that he was unable to complete the work within the contract 
limits due to shortage of labor, inability to obtain sufficient cenent 
to carry on paving operations, shortage of railroad cars and delay in 
obtaining cooperation from the Public utilities in the removal and re- 
placement of their facilities. The Enginecr advised that while Porter 
Yett had not prosecuted this job with the vigor he should have, that he 
had been beset by many difficulties beyond his control. He further said 
that during the summer of 1946 he was unable to arrange for sufficient 
cement and that in 1947 he had difficulty in securing aggregates fron 
the Umpqua Sand and Gravel Company. The contractor, he said, was also 
hampered by the powor company's dolay in removing powor lines and the 
Southern Pacific Railroad Company who did not complete removal of their 
tracks until late in 1947. He recommended that the extension of tine 
requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring theroin, stating, however, that 
the Public Roads Administration will insist on the application of the 
penalty as agreed with the contractor if the work is not completed by 
this extension. Chairman Banficld and Commissioner Chandlor both ox- 
pressed the opinion that a onc-year extension of time is too long and 
that the extension should be shortened in order to force the contractor 
to tako advantage of any good weather that comes along. The Engincer 
was requested to keep a record of the woather. An extcnsion of tine was 
granted by the Commission from October 31, 1947 to September 1, 1948, 
without ponalty. 


Kuckenberg Construction Company, Contract No. 2780 for grading, sur- 
facing and oiling the Gates-Niagara Section of the Santian Highway in 
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the Santian River Bridge on the Steiwer Hill-Albany Section of the Pacific 
Highway East. In outlining the cleim he stated that the original estinate 

for materials on which the contract was bid was about 7 percent high and that 
the actual materials used were less than estimated. The contractor,he said, 
lost approximately $50,000 on the structure and he recommended that the 

amount of the contractor's claim be allowed. The Chief Counsel stated that 
when the claim was first presented to him he advisod against paying it be- 
cause a 6 or 7 percent variation between the estimate and actual cost was not 
enough for the contractor to put ina clain, but after the Engincer provided 
him with further information to tho effect that the contractor had suffered 
additional loss dye to the incroased cost of labor and material, which worked 
to the advantage of the state and against the contractor, he advised that the 
Cormission could, in all equity and legality, pay the claim as presented. On 
the recormendation of the Engineer and the advice of the Chief Counsel the Con- 
mission unanimously approved payment of the clain. (An agreement thereon was 
signed by the Commission on the following day.) 


The Engineer presented for the Commission's consideration the clain 
of Stanloy & Ehlon for additional payment in the amount of $191.42 for work 
performed on state highway contract No. 2884, for paving on tho Nyssa Section 
of the Old Oregon Trail highway. He stated that the City of Nyssa had to 
change its water mains and that they had failod to consult the ongineers to 
find out how low the mains should be installod, and as a result the contractor, 
in his work, had hit the mains. The Enginoer recommended that the clain be 
paid. The Commission unaninously approved the payment of the claim and ‘on the 
following day signod an agroement to that effect. ; 


Tho Engineer reported that the Citics of Cornelius and Richland have 
fulfillod their requirements with respect to tho expenditure of their share of 
the 1945 State Tax Street Funds which they received in 1946 and that the plans 
for the improvements to be financed with such funds have been checked and 
found satisfactory. He recommended, in view theroof, that the plans be approv- 
ed by the Commission. The Commission approved the recommendation and by unani- 
nous vote adopted the resolution attached hereto and marked EXHIBIT "E" and 
which by this roference is made a part hereof with like effect as though cx- 
tended herein. 


Tac Engineer also reported that the Cities of Banks, Dayville, Gold 
Beach and Helix have fulfilled their requirements with rospect to the expendi- 
ture of their share of the 1946 State Tax Street Funds which they received in 
1947, and that the plans of the inprovements to be financed with such funds 
have boen checked and found satisfactory. He recommended that they be ap- 
proved by the Cormission. The Commission approved the recommendation and by 
unanimous vote adopted the resolution which is attached hereto and marked 
EXHIBIT "D" and which by this reference is made a part heroof with like effect 
as though extonded herein. 


The Engineer also reportod that the town of Siletz has submitted 
plans for the improvements to be undertaken with its share of the State Tax 
Strect Funds to be received during tho year 1948. He further advised that 
these plans have been checked and found satisfactory, and he rocormended 


The Commission felt that the extension of time requested was too long, 
and that the contractor, if granted the extension as requested, would 
not push the work to completion. It was their thought that the exten- 
sion should be the minimum amount of time required to complete the work 
so as to force the contractor to prepare, during the bad weather, so 
that he could take advantage of any favorable weather for surfacing 
operations. The Commission approved an extension of time from November 
30, 1947 to June 15, 1948, without penalty. 


John A. Logan, Contract No. 2856, for grading, bituminous macadan 
surfacing and bridge construction on the Tutuilla Creek Section of the 
Pendleton-John Day Highway in Umatilla County, requested an additional 
extension of time of 151 days, from November 30, 1947 to May 1, 1945 
within which to complete this job. The contractor alleged that due to 
early fall rains it was impossible to oil the approaches to the Tutuilla 
Bridge. The Engineer advised that all of the work on the contract was 
completed with the exception of the bridge and the immediate approaches. 
Slow delivery of steel prevented completion of the bridge structure. He 
recommended that the extension of time be granted, as requested, without 
penalty. The Commission approved the recommendation unanimously. 


0. C. Yocom Company, Contract No, 2869, for surfacing and oiling 
the Scholls-Newberg Section of the Hillsboro-Silverton Highway in Wash- 
ington and Yamhill Counties requested an additional extension of tine of 
31 days from September 30, 1947 to October 31, 1947 within which to con- 
plete this job. They alleged that heavy rains in the fall delayed the 
work so thet it was impossible to complete it within the contract time 
limits. The Engineer advised that the reasons as given by the contract- 
or were correct and that the job was satisfactorily completed on October 
30, 1947. He recommended that the extension of time requested be grant- 
ed without penalty. A letter was presented from the Public Roads Ad- 
ministration concurring therein. The Cormission unanimously approved 
the recommendation. 


La Grande Concrete Pipe Company, Contract No. 2870, for sanding 
materials on the Meacham-Hilgard Section of the Old Oregon Trail highway 
in Umatilla County, requested an extension of tine of 213 days fron 
October 31, 1947 to June 1, 1948 within which to complete this job. The 
contractor alleged that high water and wet weather prevonted his plant 
from running during the month of October, thereby preventing completion 
of the contract within the required time limit. The Engineer advised 
that the reasons given by the contractor are correct and that the state 
will not be inconvenienced by the fact that this contract was not con- 
pleted within the specified time. He recommended, in view thereof, that 
the extension of time be granted, as requested, without penalty. The 
Commission approved the recommendation unaninously. 


J. N. and M. J. Conley, Contract No. 2877, for the Mt. Hood 
Rock Production Project on the Mt, Hood and Wapinitia Highways i 
Clackamas, Hood River and Wasco Counties, requested an extension 
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Merion County, requested an extension of time of 107 days from July 31, 
1947 to November 15, 1947, within which to complete this job. They 
alleged that rains, slides and equipment breakdowns had prevented con- 
pletion of the work within the contract time limit. The. Engineer ad- 
vised that the reasons claimed by the contractor were correct and he 
recommended that the extension of time be granted as requested, without 
penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation by unani- 
mous vote. 


Rogers Construction Co., Contract 2815, for grading,widening and 
oil mat surfacing on the Unity Junction-Mill Gulch Section of the Beker- 
Unity Highway in Baker County, requested an extension of time of 2k 
days from November 31, 1947 to July 31, 1948 in which to complete the 
oiling. The contractor alleged that the aggregate production has been 
conpleted but due to the rainy fall weather he was unable to complete 
the oiling in 1947. The Engineer advised that the quarry specified in 
the contract was unsatisfactory and the contractor had to move his plant 
to another quarry, entailing the loss of a month's time during the sun- 
mer Oiling weather. He recommended that the extension of time, as re- 
quested, be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation by unanimous vote. 


Rogers Construction Company, Contract No. 2816, for surfacing and 
diling wm the Unity Junction-Ironside Section of the John Day Highway in 
Baker and Malheur Counties, requested an extension of time of 2k days 
from Noverber 30, 1947 to July 31, 1948 within which to complete this 
job. The contractor alleged that the production of aggregates should 
be completed within the time limits of the contract, but due to the late- 
ness of the season wanted the remaining oiling work deferred to the cun- 
mer of 1948. The Engineer advised that the contractor had been delayed 
on the Davies-North Plains Section through inability of the grading con- 
tractor to finish the grading, and this delayed the moving of the con- 
tractor's crushing equipment to this job. He recommended that the ex- 
tension of tine be granted, as requested, without penalty. A letter was 
presented from the Public Roads Adninistration concurring therein. The 
Cormission approved the recommendation unaninously. 


Porter W. Yett, Contract No. 2853, for structures and paving on the 
North Pleins-Barnes Road Section of the Sunset Highway in Washington 
County, requested an extension of time of 303 days from November 30, 
1947 to September 30, 1948 within which to complete this job. The con- 
tractor alleged that failure of the grading contractor to complete his 
work early enough, the unusual soil conditions and rainy weather pre- 
vented any extensive operations after the completion of the grading con- 
tract. The Engineer advised that the reasons stated by the contractor 
for overrunning the time limit were correct and recommended that the ex- 
tension of time, as requested, be granted without penalty. A letter 
was presentei from the Public Roads Administration concurring therein, 
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within which to complete the job. He requested tho extension in order 
to have favorable woather to complete the last coat of paint on the 
bridge hand rails. Tho Engincer adviscd that all work is completed ex- 
copt tho painting of the hand rails and he recommended that the oxten- 
sion of time be granted, as requested, without penalty. The Cormission 
unaninously approved the recormendation. 


Pendleton Sand & Gravol Company, Contract No. 2907, for re-oiling the 
Sandy-Wapinitia Junction-Clear Creek Scction of the Mt. Hood and Wapinitia 
Highways in Clackamas and Wasco Counties, requested an extonsion of time 
of 350 days from August 31, 1947 to August 15, 1948 within which to con- 
plete this job. They alleged that rainy woather, hcavy wook-ond travel 
and a shortage of asphalt in Portland wore the roasons for non-completion 
of the ‘contract within the required time. The Engineer advised that the 
reasons stated by the contractor wero correct and that in carly September 
it was found necessary to curtail tho contractor's operations due to the 
cold nights in the high altitudes in the contract area. He recormondod 
that tho oxtension of timo bo grantod, as requosted, without penalty. 

The Commission unaninously approved the recommendation. 


L. R. Kauffman, Contract No. 2914, for the Alsca Rock Production 
Project on tho Alsea and Alsca-Deadwood Secondary Highways in Benton 
and Lincoln Counties, requosted an oxtension of tino of 60 days fron 
Novoribor 30, 1947 to January 31, 1948 within which to complete this job. 
Tho contractor alleged that the job was dclayed duc to an increase in 
quantities from 10,000 yards to 16,000 yards required in Lincoln County, 
which tho contractor produced for Lincoln County. The Engineer advised 
that the contractor, prior to state work on this section was producing 
rock for Lincoln County and the increase in their requiroments, as statod 
by the contractor, delayed completion of the state job. The matcrials 
to bo produced under this contract are for use in the 1948 season and the 
state will not be inconvenienced by the deley. Ho recormonded that the 
extension of time, as requested, be granted without penalty. The Comnis- 
sion unanimously approvod the recommendation. 


F. L. Somers, Contract No. 2917, for regrading and oil mat surfac- 
ing on the Lowor Klamath Lake Section of the Lower Klamath Highway in 
Klonath County, requested an extension of time of 242 days fron October 
31, 1947 to Juno 30, 1948 within which to complete this project. He 
alloged that the designated "suitable source of topping materials” as 
stipulated in the contract was unusable, also that stcel was not readily 
available for the structures and that the woathcr in October was not 
suitable for oiling. The Engincer advised that the reasons as stated 
by tho contractor were substantially correct but that the contractor 
although ho has not made any clain, is not entitled to any additional 
componsation by reason of noving his crushing plant, as tho statc desig- 
nated four difforont quarry sites and the provisions of the contract 
placed with the contractor the responsibility to dcoternine the quantity 
and quality of the materials in the quarry. He recormended that this 
request for extension of time bo granted without ponalty. A letter was 
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of tine of eight days from July 31, 1947 to August 7, 1947 within which 
to complete this job. They alleged that the Public Roads Adninistration 
had obtained permission fron Mr. W. C. Williams, Division Engineer, to 
allow the contractor to delay the state work in order to do some efer- 
gency work for the Public Roads Administration and Forest Service. The 
Engineer advised that the reasons as stated by the contractor were cor- 
rect and the overrun of eight days was caused by the Public Roads 
Administration work, but did not increase the cost to the state. He re- 
commended that the extension of tine be granted as requested, without 
penalty. The Commission approved the recormendation unanimously. 


Coos Bay Dredging Company, Inc., Contract No. 2678,for construction 
of bridge pior fenders on the South Slough Bridge Section of the Cape 
Arago Secondary Highway in Coos County, requested an additional extension 
of time of 12 days from October 30, 1947 to November 12, 1947 within 
which to complete this job. They alleged that the construction was de- 
layed in the beginning of the contract due to the scarcity of creosoted 
materials. The Engineer advised that the reasons as stated by the con- 
tractor were correct and that the project was satisfactorily completed 
on Noverber 12, 1947. He recommended that the extension of time be grant- 
ea, as requested, without penalty. The Commission approved the recon- 
mendation unanimously. > 

’ 

R. A. Heintz Construction Company, Contract No. 2687, for grading, 
surfacing and oiling and a structure on the Eagle Creek-Sandy Section of 
the Woodburn-Sandy Highway in Clackamas County, requested an extonsion 
of tine of 242 days from October 31, 1947 to June 30, 1948 within which 
to complete this job. They alleged that a 60 days delay in awarding this 
contract was required by the State Highway Commission due to right of way 
difficulties, and that this delay along with rainy weather prevented con- 
pletion of the contract within the required tice. The Engineer advised 
that the reasons as stated by the contractor were correct and he recon- 
mended that the extension of time be granted, as requested, without penal- 
ty. A letter was presented .from the Public Roads Administration concurr- 
ing therein. The Commission approved the recormendation unaninously. 


Babler Bros., Contract No. 2898 for re-oiling on the Millican- 
Brothers Section of the Central Oregon Highway in Crook County, request- 
ed an extension of time of 244 days from November 30, 1947 to August l, 
1948 within which to complete the contract. They alleged that rainy 
weather in the early fall prevented completion of the oiling within the 
tine limits of the contract. The Engineer advised thet the production 
of oiling rock on this job was extremely difficult and that the sub-con- 
tractor was unable to produce sufficient rock to complete the oiling 
before the fall rains set in. He recormended that the extension of tine 
be cranted, as requested, without penalty. The Commission approved the 
recommendation unanimously. 


Tom Lillebo, Contract No. 2901, for construction of the Depot 
Slough Bridge on the Qregen-—Geaet Highway in Lincoln County, requested 
en extension of time of 244 days from Sopterber 30, 1947 to May 31, 1948 
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his report, which considered, but did not necessarily adopt, cither or any 
of the reasons stated in the contractor's requests. 


The Engineer reported that contracts Nos. 2780, 2806, 2846, 2857, 
2869, 2877, 2878 and 2909 have been completed according to the requirements 
of the contracts or modifications thereof and that these jobs are now ready 
for acceptance. After due consideration of the Engineer's report with ro- 
spect to the contracts under discussion the Cormission approved and accepted 
the contracts completed as reported by the Engineer and by unanimous vote 
adopted the resolution marked EXHIBIT " G" attached hereto and by this refor- 
ence made a part heroof with like effect as though extended herein. 


The Commission discussed with the Engineer the bids received 
earlior in the afternoon for highway construction and unaninously approved 
the action thereon which was publicly announced at 4:30 p.n. by Chairman 
Banficld,as follows: 


"Crooked River Section of tho Ochoco Highway in Crook County near 
Prineville for 0.87 mile of grading and oil mat surfacing. Vernic Jarl 
of Greshan submitted the low bid for this work in the anount of 
$58,712.00. The next low bid was submitted by Babler Bros. of Portland 
in the anount of $59,021.00. There wore seven higher bidders. The Con- 
mission has referred all of the bids to the Engineer with authority to 
award the contract to the low bidder, Vernie Jarl, as soon as approval 
is socured from the Public Roads Administration. 


"Te Crooked River Bridge on the Ochoco Highway in Crook County 
near Prinoville. Construct a 179-ft. reinforced concrete viaduct. 
Porkins Bros. of Portland submitted the low bid for this work in tho 
anount of $45,630.00. The noxt low bid was submitted by T. W. Thomas, 
Portland in the amount of $47,910.00, There wore six higher bidders. 
The Cormission has referred all of the bids to the Engineer with author- 
ity to award the contract to the low bidder, Perkins Bros., when approv- 
al is sccured from the Public Roads Administration. 


"Construction of a 214-ft. timber bridge known as the Loon Lake 
Bridge over Lake Creek on County Road No. 3 in Douglas County. Ton 
Lillebo, Reedsport, submitted the low bid for this work in the anount 
of $22,900.00, The next low bid was submitted by Ben F. Doerksen, 
Roseberg, in the anount of $37,213.36. Thero was ono other bid subnitted. 
As this is a County job the Cormission is referring the bids to the 
Douglas County Court for their action. 


"North Unit, Follyfarn-Scotts Butte Section of the Rone-Princeton 
Secondary Highway in Malheur County. 14.96 niles of grading and oil na 
surfacing and approxinately 4,500 cu.yds. of crushed rock in stockpile. 
E. C, Hall Co., Portland submitted the low bid for this work in the 
anount of $265,162.00. Tho next low bid was submitted by Heavy Hauling 
Company, Astoria, in the anount of $276,535.00. There were two other 
highor bids submitted. The Commission has awarded this contract to the 
low bidder, E. C. Hall Co. 
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was presented from the Public Roads Adninistration concurring therein. 
The Cormission unaninously approved the recommendation, 


Birkemoier & Saromal, Contract No. 2918,for bridge construction on 
the North Plains-Barnes Road Section of the Sunset Highway in Washington 
County, requested an additional oxtension of tine of 180 days from Noven- 
ber 30, 1947 to June 1, 1948 within which to complete this contract. 
Thoy elloged that the job was delayed due to slow delivery of steel for 
the Merlc Railroad Grade Separation (structure) and that it is now too 
late in the year to do a satisfactory paint job. Thoy stated, also, 
that Mr. Howard, Chiof Engineer for the Seattle, Portland and Spokane 
Railread kas recommended postponement of painting for more favorable 
weathor. The Engineer advisod that al] work on the structure has been 
completed with the exception of painting, that the weather in lato Oct- 
over was not suitable for satisfactory painting, and that the contractor 
was requested to defer the painting work ponding suitable weather. He 
recormended that the extonsion of tine be granted, as requested, without 
penalty. A letter was prosented from tho Public Roads Adninistration 
concurring therein. The Commission approved the recommendation unani- 
nously. 


Parker-Schran Company, Contract No. 2924, for pavement widening on 
the Parkrose Section (betweeh 82nd Avenue and 99th Avenuo) of the Col- 
utbia River Highway in Multnomah County, requested an extension of tine 
of 213 days from Noverber 15, 1947 to June 15, 1948 within which to con- 
plete the job. They alleged that the extrene. wot weather during Octobor 
prevented completion of the job within the required time. The Enginecr 
advised that the contractor was unable to complote the asphaltic paving 
due to wot woather, but has, however, completed the curbs and the exca- 
vation, installation of spwers and drainage facilitios, and the placing 
of base materials and leveling courses, so that the project may be used 
by the public during.the winter nonths. He recommended that’ the oxten- 
sion of time requested be granted without penalty. Tho Commission unani- 
nously approved the recommendation. 


Perkins Bros., Contract No. 2929,for widening of the Miller's Gulch 
Crock Bridge on the Pacific Highway in Jackson County, requested an ex- 
tension of tine of 31 days from November 30, 1947 to December 31, 1947 
within which to complete the job. Thoy alloged that they wore not able 
to construct the new curb on the north side of the bridge until the state 
maintenance crew completed paving operations there. -The Engineer advised 
that the state naintenance crow's paving work had been dolayod by tho 
reiny weather and that the contractor could not camplete the curb until 
this job was done. He recormended that the extension of tine be granted, 
as roquested, without penalty to the contractor. The Commission approved 
the recammendation unaninously. 


The action of the State Highway Commission on contractors' requests 


for oxtensions of tine within which to complote the contracts, as listed 


above, was basod upon the recormendation of tho State Highway Engincer and 


presentation of merit awards to employees upon retirement. 


The Engineer presented the matter of renewing the contract with 
The Ohio Casualty Insurance Company for a blanket personnel bond covering 
employees of the Highway Department. He advised that the present bond covers 
all Highway Department employees for an amount of $5,000 and recommended that 
the contract be renewed on the same basis. The present insurance is very 
satisfactory and The Ohio Casualty Insurance Company was the low bidder when 
costs were compared about a year ago. The Commission approved the continua- 
tion of the present bond with The Ohio Casualty Insurance Company but re- 
quested that hereafter the Commission be notified 60 days in advance before 
the expiration of any contract, insurance policy or agreement which requires 
renewal. 


The Commission considered an agreement with Umatilla County provid- 
ing for abandonment to the County of a section of the Athena-Holdman Second- 
ary Highway No. 334. All of the abandoned portion is to be maintained by the 
County as a county road as soon as the construction of the relocated section 
is completed, probably during 1948. After due consideration of this matter 
the Commission approved the agreement by unanimous vote. A resolution is to 
be prepared for consideratiom by the Commission formally disposing. of the 
section mentioned in the agreement as soon as construction has been completed. 
(The agreement was signed by the Commission the following day.) 


The Commission discussed a resolution disposing of parts of the 
right of way of the Reese Creek-Antelope Creek Section of the Crater Lake 
Highway in Jackson County. Previously an agreement with Jackson County cover- 
ing this section had been signed on June 4, 1946. After due consideration 
of this matter the Commission by unanimous vote adopted the attached resolu- 
tion with respect to the disposition of these areas, which resolution is 
marked EXHIBIT "H" and is, by this reference, made e part hereof with like 
effect as though extended herein. 


The Commission considered the adoption of a resolution providing 
for abandonment of two short sections of the Halsey-Harrisburg Section of the 
Pacific Highway East in favor of Linn County and the City of Halsey. After 

due consideration of this matter the Commission by unanimous vote adcnted 2% 
the attached resolution with respect to the disposition of these areas, which ue 
resolution is marked EXHIBIT "I" and is, by this reference, made a part here- bt | 
of with like effect as though extended herein. ‘ 


The meeting adjourned at 5:00 p.m. to reconvene at 9:00 a.m. on the 


following day in the same room. 
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"Moacham Sanding Materials Project on the 01d Oregon Trail in 
Umatilla end Union Counties requiring approximately 5,000 cu. yds. of 
crushed rock in stockpile. Holmes Bros. of Moses Lake, Washiagton sub- 
nitted the low bid for,this job in the smount of $11,500.00. Tho next 
low bid was submitted by Arthur Gentemann, Portland, in the amount of 
$15,225.00. There were four higher bidders. Tho Commission has re- 
ferrod the bids to the Engineer with authority to award tho contract 
to the low bidder, Holmos Bros., when certain conditions have boon satis- 
fiod, including the extension of a lease to a proposed quarry site" 


Tho Engineer presented for the Commission's considoration the type of 
heating system to be installed in the temporary office puilding at the Selon Shops, 
Ho advised that three types of heating had been investigated; individual oil 
stoves,clectric, and stean. It was his thought that over a period of time stean 
would be the cheaper and more satisfactory method of heating because the state nw 
has boilers which were secured from buildings at Camp Adair. The present steam 
heating oquipment on the shop premises, he stated, is not adequate to take on the | 
extra load but with the use of the available boilers would provide a surplus | 
capacity in case heat is required in future buildings. The Cormission approved 
the Engineor's recormendation for the installation of stean heat in the temporary 
office building at an estimated additional cost of $2,000. 


The Engineer requested authority to make emergency repairs to dolphins 
at the Yaquina Bay Bridge on the Oregon Coast Highway near Newport. Ee advised 
that two or three months ago only small miscollaneous repairs were necessary but 
since thet tine the steel pile dolphins have suffered considerable damage result- 
ing from three unidentified vessels breaking loose fron their moorings in Yaquina 
Bay and drifting against the pier protection. Nine of the original twelve steel 
pile dolphins on the north side have been destroyod and are missing, and there is 
also sono damnge to the dolphins on the south side. He stated further that under 
the permit granted by the War Department for the construction of this bridge tho 
approved plan requires the construction of dolphins for the protection of the min 
piers; also, it is to our advantage to maintain then to protect the steel arch 
ribs from damge from the superstructure of any vessel. He recormended that he 
and the Chief Counsel be authorized to nogotiate a contract with the General Con- 
struction Company who are now completing a contract at Yaquina Bay. He stated 
that a quotation had been securod from this company in the anount of $14,910 to 
perform the nocossary repairs, The Cormrission, on the basis that this is an oner- 
gency job, authorized the Engineer ‘and the Chiof Counsel to nogotiate a contract 
with the Gonoral Construction Company, as outlined by the Engineer. 


Chairnan Banfield requested that the Secrotary provide a letter which 
had to do with a statonent that if the state vere not going to acquire the Fort 
Stevens property as a park thore wore othors who were intorosted in securing it. 
(The Parks Superintendent was contacted the following morning and he provided the 
Chairnen with the information desired.) 


The Engineer presented the matter of granting a "Morit Award" to all 
State Hirhway Department employees when they retire. He advisod that several 
people had recormended this procedure to hin‘and that he concurred in the recom 
mendation. Ho also presented a proposed fory. The Cormission approved the 


FREMONT HIGHWAY IN LAKE COUNTY 
HARVEY CREEK-CHEWAUCAN RIVER ROCK PRODUCTION PROJECT 


. Linninger & Sons, Medford (1) $ 26,300. 
Somers, Klamath Falls (2) 26,500. 
G. Johnson, Portland (1) 26,500.00 
Hall Co., Portland (1) 27,000, 00 
- Saxton & Sons, Corvallis (1) (2) 28,400.00 
Rogers Constr. Co., Portland (1) 31,000.00 
Arthur Gentemann, Portland (3) 36,200.00 


(1) Bidder will not accept this project except in combination with 
Silver Lake-Harvey Creek Project. 


(2) Bidder will make lump sum reduction of $2,000 for award of both 
projects. 


(3) Bidder will make lump sum reduction of $1,000 for award of both 
projects. 


COMBINATION BIDS FOR TWO ABOVE PROJECTS 


Silver Lake-Harvey Creek Rock Production Project 
(2) Harvey Creek-Chewaucan River Rock Production Project 


com (2). {Reduc. Comb. Bid. 


F. L. Somers, Klamath Falls ¢ 26,500.00 | $ 26,500.00; , 000.00 
Homer G. Johnson, Portland 26, 500.00 26, 500.00} .00 
M. C. Linninger & Sons, conser 27,900.00 26, 300.00; .0O0 
E. C. Hall Co. Portland 28,500.00 27,000. 
A. H. Saxton & Sons, Corvallis {| 29,500.00 | 28,400. 
Rogers Constr. Co:, ’ Portland | 33,000.00; 31,000. 
Arthur Gentemann, Portland i 34,600.00 36,200. 


NYSSA-ADRAIN HIGHWAY IN MALHEUR COUNTY 
ADRAIN-HOMEDALE SECTION 


J. A. Terteling & Sons, Boise, Idaho 
Babler Bros., Portland 

E. C, Hall Co., Portland 

Quinn Bros. & Robbins, Boise, Idaho 
D-H Paving Co., Vancouver, Wn. 

C. E. Leseberg, Nyssa 

Heavy Hauling Co., Astoria 

Leonard & Slate, Oreg., Ltd., Portland 
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Portland, Oregon 
December 30,1947 


The meeting of the State Highway Commission reconvened at 9:00 a.m, 
in the Green Room of the Imperial Hotel with the following persons present and 
participating: 


R. H. Baldock, State Highway Ingineer 

W. W. Stiffler, 2nd. Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

George W. Neuner, Assistant Counsel 

Floyd Query, Acting Secretary 


Bids, as follows,for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman Ban- 
field announced that the awards of contracts would be made at 3:30 p.m. in 
the same room: 


HALFWAY-CORNUCOPIA SECONDARY HIGHWAY IN BAKER COUNTY 


HALFWAY -CARSON “SECTION 


Vernie Jarl, Gresham $ 71,538.00 
Homer G. Johnson, Portland 74, 043.00 
Rogers Constr. Co., Portland . 77,031.00 
E. C. Hall Co., Portland 86,503.50 


PACIFIC HIGHWAY EAST IN CLACKAMAS COUNTY 


OREGON CITY-NEW ERA SECTION 
Using Asphalt Using Ter 


E. C. Hall Co., Portland $ 676,578.50 ---- 
Warren Northwest} Inc., Portland 700 , 416.50 - -- - 
Kuckenberg Constr. Co., Portland 884,665.50 - - - = 


FREMONT HIGHWAY IN LAKE COUNTY 


SILVER LAKE-HARVEY CREEK ROCK PRODUCTION PROJECT 


F. L. Somers, Klamath Falls (1) $ 26,500.00 
Homer G. Johnson, Portland (1) 26,500.00 
M. C. Linninger & Sons, Medford (1) 27,900.00 
E. C. Halli Co., Portland (1) . 28,500.00 
A. H. Saxton & Sons, Corvallis (1) 29, 500,00 
N. A. Toole Constr. Co., Ontario 32,500.00 
Rogers Constr. Co., Portland (1) 33,000, 00 
Arthur Gentemann, Portland 34, 600.00 


(1) Bidder will not accept this project except in combination with 
Hervey Creek-Chewaucan River Project. 
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Tho Engineer advised that the minimum hourly wage is now 9+conts’ and 
that these rates have been kept on an hourly basis so that comparison could 
be made with similar jobs in industry where employees are largely paid on 
an hourly basis. Commissioner Schaupp inquired if there were other depart- 
ments in the state that have a similar problem. The Mngineer replied that 
comparison was difficult to make because none of the other state departments 
were quite like the Highway Department. It was his recollection, howover, 
that all of the other state departments pay on a monthly basis, with the cx- 
ception of the State Printing Department. Mr. Stewart added that, to his 
knowledge, the Fish Commission and the Forestry Department also have a few 
employees on hourly rates. 


Chairman Banfield inquired why it takes so long to get the hourly 
checks, The Auditor, Mr. Malcom H, Hawke, replied that as the employees are 
on an hourly basis the time reports in the field cannot be prepared prior to 
the last work day in the month. It then requires from one to three days for 
them to reach the Salem office. In connection with this he also stated that 
the time reports from the field are not always received as soon as they 
should be,. and that the Accounting Division could process thom much faster 
41f they were submitted sooner. He stated that the Accounting Division gives 
preference to such pay rolls in preparing the checks and that they have set 
a goal of getting the checks out within five work days after the first of the 
month, but because of changes in pay roll procedure, additional deductions, 
and lack of personnel and space they have not been able always to meet this 
goal. He stated also that in some instances time reports from the field are 
not submitted until the 12th of the month, He did not believe it would be 
feasible to close the pay roll for hourly employees on a date other than the 
last of the month due to difficulties in determining the employees retirement 
contribution. Chairman Banfield then inquired what the effect would be if 
hourly employees were paid twice a month. Mr. Hawke replied that. part of the 
hourly employees had, in the past, been paid twice a month until the Retire- 
ment Act went into effect, when it was found that it was much simpler to pay 
them on a monthly basis. However, the Retiroment Act, as revised by the last 
Legislature, now provides that an employee contribute on the first $2,400 of 
his annual salary rath>s than on $200 per month and that semi-monthly pay 
rolls can now be made. 


Chairman Banfield stated that the Commission is interested in reduc- 
ing the time that employees have to wait for checks and he instructed the 
Engineer to see that time reports are submitted on time and that the Account- 
ing Department sets other matters asido, if necessary, to see that the pre- 
paration of the checks is speeded up. He did not pelieve that the Commission 
is in a position to place hourly employees on a monthly basis as industry, as 
a whole, has never accepted that principle. Mr. Stewart remarked that if a 
certain designated pay day could be set the employees would appreciate it 
very much, 


Chairman Banfield then inquired about the additional insurance de- 


duction from the pay roll for the West Coast Life Insurance Company, as re- 
quested by Mr. Stewart. Mr. Stewart explained that the Association had 
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COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
CONSTRUCT SANDY RIVER BRIDGE 


General Constr. Co., Seattle, Wn. 
Lindstrom Bros., Portland 

Cc. J. Eldon, Portland 

Guy F. Atkinson Co., Portland 

C. Jd. Montag & Son, Portland 
Kuckenberg Constr. Co., Portland 


CARLTON-CHEHALEM CREEK COUNTY ROAD IN YAMHILL COUNTY 


CARLTON-CHEHALEM CREEK SECTION 


Using Asphalt 


Frank M. Parsons, Forest Grove $110, 009.00 
Vernie Jarl, Gresham 120, 118,00 
0. C. Yocom Co., McMinnville 121,906.00 
K. F. Jacobsen Co., Inc., Portland 129,049.50 
Peter Kiewit Sons' Co., Longview, Wn. 143,810.50 
Heavy Hauling Co., Astoria 157, 006,00 $159,056.00 


Mr. Forrest V. Stewart, Executive Secretary of the Oregon State 
Employees Association, appeared before the Commission and requested that 
hourly rete employees be paid on a monthly basis and that definite pay days 
be established for field employees. He stated that there are approximately 
1,200 hourly rate employees on the Commission's payrolls and that many cf 
them have complained of tardiness and irregularity in receipt of thei pay 
checks. This, he said, is embarrasing to the employees in that they cannot 
advise their creditors as to’any specific date on which they will receive 
their checks. He asked the Commission to change the hourly rates to monthly 
rates s0 that all employees would receive pay for holidays, He explained 
that at the present time there are about eleven legal holidays in Oregon and 
thet the hourly employees do not receive compensation for these holidays 
whereas the monthly paid employees do, He also pointed out that the single 
step hourly rate of pay does not give the hourly employees a chance to ad- 
vance by steps 2s is provided for monthly employees under the Civil Service 
plan. He was esking, he stated, that only the employees classified as regu- 
lar employees, not seasonal or temporary, be placed on the monthly basis. It 
was his thought also that by placing these employees on a monthly basis the 
preparation of their pay rolls would be expedited and earlier receipt of 
their pay checks facilitated. 


justified because of the volume of traffic which passes through the interscc- 
tions. Ho ostimated the cost of the installation of the signals at thesv 
three intersections, with an interconnecting supervisory cablc and a master 
controller at the City Hall, at $13,516 and tho cost of the installation 
without the interconnecting supervisory cable and master controller at the 
City Hall at $10,318. He recommended approval of the installation without 
the master controller at the City Hall if the City of Pendleton will pay ono- 
half the expense involved, will maintain the lights, and will furnish clcc- 
tric energy to operate the signals at city oxpense. He further recommended 
that, if the city insists on the master control installation at the City Hall, 
it be installed but the city should be required to pay 100 percent of the 
cost of such control installation. The Commission approved the recommenda- 
tions by unanimous vote. 


Tho Commission also discussed a request from the Southern Pacific 
Company for state cooperation in connection with the installation of a 
traffic signal at the Halscy-Swoet Home Socondary Highway crossing of the 
Southorn Pacific Company's main line tracks near the town of Halscy, Linn 
County. Tho Engincer advisod that investigation reveals this crossing to be 
one of only two crossings of the Southern Pacific Company's main line tracks 
between Portland and Klamath Falls without signal protection; also, that 
there aro approximately 34 train movements daily at this crossing and that 
the Gaily highway traffic is about 700 vehicles. The potential hazard at 
this place, he said, is considerable, notwithstanding that the accident ro- 
cord for the past years revoals only five accidents with four injuries and 
one fatality. He estimated the cost of the installation at $4,000 and recon- 
mended approval of the same on the basis that the expenses will be paid 50 
percent by the state and 50 percent by the railroad company, and that when 
the work is completed the railroad company will thereafter maintain the sig- 
nal at its solo expense. The Commission approved the recommendation by unani- 
mous vote on motion of Commissioner Chandler, which was duly seconded by Con- 
missioner Schaupp. 


A request from the City of North Bond for the installation of a 
"“boacon light" at the intersection of Virginia Avenue and Broadway in North 
Bend had the attention of the Commission. The Engincer advised that this 
intersection is on the route of the Cape Arago Secondary Highway at a point 
whore the highway makes a right angle turn; moreover, investigation reveals 
that it is a hazardous cornor and that a flashing beacon installed there 
would be very desirable as a protection to the traveling public. He recom- 
mended installation of a four-way flashing beacon, showing amber lights fac- 
ing highway traffic and red lights facing traffic from intersecting strects, 
the signal to be paid for and maintained by the state at no cost to the city 
provided the city will agree to furnish electrical energy roquired to oper- 
ate it. It was the thought of Chairman Banfield that the signal would be 
more offcctive if traffic from all directions were required to stop beforc 
passing through the intorsection whereupon the Commission by unanimous vote 
euthorized the installation, at state expense, of a four-way flashing red 
beacon light at this point on the condition that the city will furnish tho 
electrical onergy rcquircd to oporate it. 
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worked out and entered into a contract with the West Coast Life Insurance 
Company whereby an employee could provide life insurance for himself and his 
family for a very nominal sum, He stated furthor that the contract with the 
insurance company provides that the insurance is available to members of the 
Oregon State Employees Association only. Chairman Banfield stated that he 
did not believe the Commission would permit deductions when the insurance is 
available only to members of the Association, and that anything of that sort, 
as far as the Commission is concerned,must be available to all employees. 

Mr, Stewart then inquired if the insurance wore available to all employeos 
of the State Highway Department,if the deduction would be allowed. Chairman 
Banfield replied that the Commission would require time to think that matter 
over. He stated further that the Commission is sympathetic in the matter of 
hourly employees who lose pay through loss of time on holidays. He referred 
particularly to the additional holidays provided by state law, and advised 
that the Commission will try to work out some plan so that hourly employees 
could receive compensation for some of the holidays. He stated also that the 
various departments would be requested to see that the pay roll is put out in 
just as short a time as possible. 


After Mr. Stewart's departure and later in the day the Commission 
again discussed tho matter of pay roll deductions for the West Coast Life In- 
surance Company and unanimously denied the request because the insurance is 
not available to all employees. The matter of pay for holidays was also’ dis- 
cussed later and the Commission instructed the Engineer to bring in a report 
with respoct to providing pay for hourly employees on all holidays except 
Christmas Day, Independence Day, Labor Day, Memorial Day and Thanksgiving Day. 
As there are approximately eleven holidays in the average year this would pro- 
vide employces pay for about six holidays of the eleven. 


Tho matter of salary increases which had been discussed tho previous 
day was again taken up. The Commission indicated that it would consider in- 
creases for the lower brackets up to $225 per month and the Engineer was in- 
structed to bring in a report of possible increases to engineering and other 
employees who receive less than such salary. He was aleo instructed to bring 
in a report on step increases based upon a selection of a limited number of 
the most deserving employees in all classifications. The Commission also 
stated that they were not in favor of blanket increases, Commissioncor Schaupp 
pointed out that if state wages were raised to the top now that they would 
not go down as rapidly as industrial wages whon reductions were made. 


The Commission had under discussion a request from tho City of 
Pendleton for the instellation of electric stop and go signals at a number 
of street intersections in the City of Pendloton where they intorsect state 
highways, particularly at the following intersections: Court and Main Stroeots, 
Dorian and Main Strocts, migrant and Main Stroets. Tho Engineor advisod that 
Court Street is the route of the Old Oregon Trail and that Emigrant Stroct is 
the route of the Pendloton-John Day Highway; also, that Dorian Street will be 
a designated state highway route as soon as the one-way traffic plan for this 
city has been put into cffect, He stated further that the Traffic Engincer 
has investigated the necd for the signals and reports that thoy are fully 
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that the request be denied. The Commission approved tho recommendation unani- 
mously. 


The Commission also had under discussion a roquest from Mr. Dale 
Hollingsworth, Corvallis, that something be done by the Highway Commission tc 
prevent traffic accidents on the Corvallis-Newport Highway between Corvallis 
and Philomath. Mr. Hollingsworth calls attention to the mumcrous accidents 
that have occurred on this section of highway during the past ten years, all 
of which resulted in damage to vehicles and some of which rosulted in fatal- 
ities. Thc Engineor advised that the Traffic Engincoer has investigated this 
natter and reports that a hazardous situation docs cxist at this point by 
reason of building development and the large amount of pedestrian traffic 
that now uses the highway shouldors. Tho accident record, ho said, disclosos 
that during tho past six years thore have beon 42 accidonts, of which 16 
occurred during the first nine months of 1947. He recommondcd that a 45- 
miles-per-hour speed limit be dosignated for this highway from the city 
limits of Corvallis, Mile Post 56.33, westerly a distance of 1.96 miles to 
Milo Post 54.37. The Commission approved the rccommondation unanimously and 
theroupon, by unanimous vote, adopted a resolution with rospoct thanvte ,which 
resolution is attached hereto and markod EXHIBIT "J" and by this refcronce 
mado a part hereof with liko effect as though extended horoin. 


The Commission again-discussed a request from tho Oregon State 
Employees Association that the Commission authorizo the withholding from 
Highway Dopartmont pay rolls of certain amounts to pay premiums to the West 
Coast Life Insurence Company for furnishing group insurance covoring familics 
of Highway Department employees who are members of the Association. The Engi- 
neer gave as his thought that it would be satisfactory to make such deduc- 
tions if the benefits wore made available to all State Highway Department 
employees rather than being limited to members of the Association. He also 
said, in his ostimation, it would be a mistake to recognize one group of 
employees and not others. The Chicf Auditor, Mr. Malcom Hawke, who was 
present, stated his concern because the pay rolls are now filled to capacity 
with deductions for one purpose or another. He oxpressed his wish, however, 
to do the right thing by all Highway Department employees. He mentioned that 
a deduction is now being made in behalf of tho California-Western States Lifc 
Insurance, Company which is furnishing group insurance coverage for all State 
Highway Dopartment employees who desire it. Following discussion the Commis- 
sion voted unanimously not to consider further deductions to pay the premiums 
to the West Coast Life Insurance Company unless the benefits of the Insurance 
aro made available to any State Highway Dopartment omployce who desires then, 
and in this connection the Chief Counsel was instructed to advise the Commis- 
sion whether or not the group insurance coverage now furnished by the Calif- 
ornia-Western States Life Insurance Company can be canccled in tho event a 
satisfactory arrangement can be made to sccure effective coverage through the 
West Coast Lifo Insurance Compeny. 


The Engineer brought up for discussion the matter of adopting a 


system of "through-way" highways for the entire statc. He presonted a map 
showing a suggested system of such highways. Tho Commission doferred action 


December 30, 1947 


aes Oca yeah aoe BUSS Te vas 


> — 


A petition was presonted signed by 233 residents of Aloha, Boavcr- 
ton, Hillsboro, and other nearby points, urging the installation of a flash- 
ing red light at the intersection of the Tualatin Valloy Highway with Whecler 
Avenue in tho town of Aloha, and the painting of a pedostrian lanc on the 
pavenent at this point. The Engineer advisod that this matter has been be- 
fore tho Commission on several occasions in the past as a re ult of the peti- 
tion of ono or two people who live in Aloha, but in cach instance the request 
was dcnicd. He further stated that another investigation has been made by 
the Traffic Engineer as the result of this present petition, but his roport 
on the subject is not ready for presentation. He suggosted that discussion 
of the matter be deferred until the noxt meocting. Chairman Banficld expre'ss- 
ed the desirc to kmow how much it would cost to ro-align the highway at this 
place in ordcr to climinate the "kink" that now obtains. It was his thought 
that it might be possible to change the highway loeation so as to by-pass 
this town entirely. The Enginoor was instructed to make a study of the situ- 
ation and to roport back at the next mooting if possible. Hc was also in- 
structed to have his roport on the traffic light situation ready for dis- 
cussion at tho same time. 


A letter was presented from Mrs. Maysel Lacy, Dundee, Orogon, re- 
questing the installation of a stop light or safety lane on the Pacific High- 
way West (US99W) in the town of Dundec, for the benefit of pedostrians who 
aro obliged to cross the highway in this town. Mrs. Lacy declarod that notor 
ists drive through this town at a high rate of speed, and unless something 
is done to control thom and protect pedestrians, a traffic fatality is bound 
to occur. Tho Engincor advised that this matter ‘has beon investigated by the 
Traffic Engincer who reports that he cannot justify the installation of a stop 
light or a podostrian crossing because it would placo too severe a ponalty on 
the traveling public, as there aro 6,000 vehicles passing through this town 
daily. The situation in the town of Dundee, he said, is no different from 
that in any othor small town, and while somo hazard docs exist for pedestrians 
who wish to cross tho highway, the romody is primarily a quostion of enforce- 
ment of the 25-milos-per-hour specd limit indicated on the signs that are now 
in place. He rocormended that the request bo denicd. The Commission approved 
the recommendation. 


The Commission discussed a petition signed by numerous residents and 
frecholdcrs residing in and near Rowona, Orogon, requosting the establishment 
of a reduced spced limit of 35 miles por hour for motor traffic on US30 
(Columbia River Highway) "from the bottom of Rowena Loops castorly to the 
Riverview Service Station, as a protection for school children and othor pe-~ 
destrians." Tho Engincor advisod that en investigation has beon made of this 
matter by tho Traffic Engincer who reports that he can find nothing unusual at 
this location that would warrant the establishment of a reduced spood limit, 
there being very little culture along this section of highway; moreover, in- 
spection of the accident rate on this section revoals that it is vory favor- 
able comparcd with other sections of the highway, only ten accidonts having 
occurred during the six-and-one-half-year period from January l, 1941 to June 
30, 1947. Ho also advised that this section is located in a rural area where 


enforcement of any reduced spocd limit would be vory difficult. He recommondod 
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the granting of special permits to these carriers as a tomporary emergency 
proposition. The Chief Counsel advised that this resolution is predicated 

on a diro omorgoncy and is bascd on authority granted the Commission under 
statute (0. C L. A. 115-393) which authorizes the Commission to issue por- 
nits for isolated movements. Ho furthor stated that a large portion of tho 
population of Portland is dependent on gas for fucl, which tho gas company 

is finding it difficult to supply. It appears that no wator transportation 
is available and rail tank cars are vory scarce; furthormore, thore are no 
vehicles in the State of Oregon available to transport this type of commodity, 
The resolution, he said, provides that the carricrs concerned must carry 
public liability and property damage insurance to protect the general public 
while movencnts are being made on Oregon highways. He also said that the 
resolution provides that the Commission can cancel the permit at any time 
that it foels the movements are contrary to public intorcst. The Engincer 
and the Chicf Counsel recormonded approval of the granting of tomporary per- 
mits in conformity with the conditions outlinod in the resolution prepared 
by the Chief Counsel, the details of which were explained to the Commission. 
Following considcrable discussion and in view of the cxisting emergency, tho 
Commission approved the recommondation as a temporary cxpedicnt, on the condi- 
tion that no permit shall bo issucd for moro than 30 days' duration. A roso- 
lution covering the matter, attachcd horoto and marked EXHIBIT "K", and by 
this roforence made a part heroof with like offect as though oxtended hercin, 
was thcroupon adopted by the Commission by unanimous vote. 


The Cormission recessed for luncheon at twelvo o'clock noon and 
reconvened at 2:00 p.m. in the same room with the same persons present and 
participating. 


Tho Commission by unanimous votc approved the minutos of tho mect- 
ing hold on Novorbor 24 and 25, 1947. 


The Engineer brought up for discussion the mattor of changing the 
classification of the Medford-Eagle Point Section of the Crater Lake Highway 
and the Redmond-Ochoco Ranger Station Section of the Ochoco Highway from the 
Group II classification to Group I classification, which would permit continu- 
ous movements of combinations of vehicles 60 feet overall in length with in- 
creased woight loads under pormit from the Commission as authorized by Chap- 
156, Orogon Laws 1947. Ho advised that sovoral roquosts for such reclasoifics- 
tions have beon received from haulers of lumber and timbor; also that inspec- 
tion and examination of the alignmont on both sections reveals that they arc 
adequately designed and will casily accommodate combinations of vchicles 60 
feet overall in length, which combinations are allowod under the Group I 
classification, and the extra weight specificd in the Group I permits. He 
recommended, in view thereof, that these two sections of highway be reclassi- 
fied as Group I Highways. Tho Commission approved the recommendation unani- 
mously by the adoption of the resolution marked EXHIBIT "M" which is attached 
hereto and by this refcrence made a part hereof with like offect as though 
extcndod horein. 
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on this matter to allow more time for a thorough study of the plan. 


Thc Engincer also presentod a revised organization chart of the 
Stato Highway Department, showing heads of departments and their first assist- 
ants, as proviously requested by the Commission, The Commission doferrod 
action on this matter until a later mecting. 


The Commission again had undor discussion the question of allowing 
the romoval of sand from ocean beaches, particularly with respect to objec- 
tions offered by ox-Governor Oswald West on tho previous day to the removal 
of so-callcd "smolt sands" from the beach at Yachats. The Chiof Counsel ad- 
vised that ho cannot agree with certain statemonts made by Mr. Wost as ho is 
unable to find any grounds for Mr. Wost's statcments that there are outstand- 
ing titles to such area which would defcat the Commission in its control of 
it. He explaincd in considerablo detail the laws which havo guided hin in 
arriving at his conclusions, with respect to the Commission's authority, and 
concluded his romarks by stating that, in his opinion, tho Commission has full 
authority over tho ocean shore and the state logislature is strictly within 
its logal rights in taking action, as it has, with rospect thcreto. Chairman 
Benficld askod the Chief Counsel if he knows of any action by the Highway Com- 
mission requesting the authority it holds over this property. The Chief Coun- 
sel replicd in the negative -- that the legislation cnacted in 1947 was not 
drawn by or at the requost of the State Highway Commission although when tho 
mattor was discussed in committee ho advisod the membors thcroof that the 
Highway Comission favored the act because of its provisions, and instcad of 
boing an act which would injure the state, as Mr. West indicated, it really 
is a friondly act and in his cstimation docs more to presorvo the ocoan beach 
than eny othcor statute. The Commission doforred action on this matter until 
a future datc, howover, instructed the Chief Counsel to rondor a writton ro- 
port in dotail and to include therein tho substance of the oral report render- 
ed by him at this mecting. 


The Commission discussed a request from tho Portland Gas & Coke 
Company that a spocial permit bo granted certain transport companies which it 
proposes to engago to truck haul petroleum gas from points in California to 
the company's plant in Portland, tho cquipment to be used being illegal in 
the Stato of Oregon and the woights of the loads in excoss of the Oregon 
statutory weight limits. The Engineer advised that there has developed a 
shortage of gas in the Portland aroa, that thorc is also a shortage of rail 
transportation; further, that the gas company is doing ovorything possible to 
supply its customers and to avoid harmful effects which can casily develop if 
it runs out of fucl. To accomplish this, ho said, the company has arranged 
with California tricking concerns for truck transportation. Ho further ad- 
viscod that ho has givon the matter considerable study and is of the opinion 
that no harmful offccts will rosult to highway facilities, if permits are 
granted to these transport companics, provided they will koep thoir singlo 
axle weights under a maximum of 18,000 pounds and thoir tandom axle woights 
undor a maximum of 32,000 pounds, and will limit thoir gross loads to a weight 
determined by tho formula W=800 (L+40). Ho further advised that, anticipat- 
ing favorable action by the Commission, the Chief Counsel has prepared a reso- 
lution for adoption by the Comission, authorizing, under cortain conditions, 
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whether or not a log hauler can continue in operation. He pointed out that 
while the Public Utilitios Commissioner is tho authority which actually 
issues the pornits, the law requires hin to secure a recormendation from the 
State Highway Commission, so, in case a permit is canceled and the operator 
requests reinstatoment, the Commission can recommond to the Public Utilities 
Commissioner, if the violations aro serious enough, that the permit not be 
reinstated. In other words, the operator cannot resume his log-hauling un- 
less the Highway Commission so recommends. The matter was discussed at some 
length, but action thereon was doforred by tho Cormission pending additional 
infornation. The Engineer was instructed to furnish the Cormission with an 
itomized list of all violations of record for which Mr. McGee has been appre- 
hended and in addition thereto to show the amount and various details of the 
weight violations or dimension violations, the fines and court costs, and any 
other detail which has a bearing on the subject. Such information, here- 
after is to be furnished in connection with all violations of this nature. 


A letter was prosented signed by Leslie R. Kuchl, Publisher, and 
Willian K. Roichard, Editor, Clarkston Herald, Clarkston, Washington, advis- 
ing that a movement has been started, with its origin in Lewiston, Idaho, to 
change the name of the Blue Mountain Highway (Enterprise-Lewiston Highway) . 
They offered objections. to such change and urged the Commission to retain the 
nane "Blue Mountain Highway" for this road because, in their estimation, no 
more fitting name could be given it since the highway passes through the Blue 
Mountains, which was the home of pioneers whose vision and faith made the 
highway possible. The Engineer pointed out that this highway has always been 
known as the "Enterprise-Lewiston Highway" and, in his estimation, no matter 
what namic is given to it, objections would be offered by some people. Chair- 
Banfield suggested that no change whatsoevor be made in the name of this high- 
way at the present time. His suggestion was approved by Commissionerers 
Schaupp and Chandler and it was so ordored. 


The Commission discussed a letter from the Multnomah County Legion 
Luncheon Club requesting cooperation from the State Highway Commission in 
naning a highway leading out of the City of Portland commonmorating those men 
who sacrifited their lives for their country. It appears that the Club plans 
to plant treos along such named route as a perpetual memorial to these men. 
The Enginoer advised that the highway which extends from Portland to Seaside 
has already been named the "Sunset Highway" in honor of the members of the 
Sunset Division, and that an appropriate monument has been erected and dedi- 
cated noar the junction of this highway and the Necanicum Highway. He also 
pointed out that the 1947 Legislature adopted House Joint Resolution No. 18 
designating the Pacific Highway East and West the "Blue Star Drive” as a 
momorial to the mon and women of Oregon who served in the Armed Forces during 
World War II, and in adopting this resolution the legislature furthor resolv- 
ed "that the State Highway Commission shall file with the Secretary of State 
a description of the particular section of State Highway Route No. 99 so 
designated as 'Blue Star Drive’ and shall cause to be erected along said high- 
way suitablo tablets and ornamentations to perpetuate this resolution". He 
requested the Commission's pleasure at this time as to the dosignation of 
certain sections of US99 "Blue Star Drive” in conformity with this resolution. 
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The Engineer recalled that the Cormission, at its meeting on 
Noverber 25, 1947, adopted a resolution ordering a 50 percent reduced load 
limit on the Weston-Elgin Secondary Highway during the spring months ( Feb- 
ruary 16 to May 1, 1948) when frost is leaving the ground. This resolution 
he said, provided "in no event shall the combined weight in pounds bearing 
on the surface of the highway at contact with the tread of the wheels of any 
one axle of the vehicles exceed the maximum limit set by law for any one 
axle". He recommended that this resolution be amended to provide that the . 
weight on any one axle shall not exceod 50 percent of the maximum limit set 
by lew for any one axle so as to avoid any question concerning the intent of 
the Commission. The Commission approved the recommendation and thereupon, 
by unanimous vote, adopted the resolution marked EXHIBIT "N" attached hereto 
ond by this reference made a part hereof with like effect as though extended 
hercin. 


The Commission had under discussion the advisability of cancelling 
the log-hauling permit of Mr. Harold H. McGee, Springfield, for numerous viola- 
tions of his log-hauling permit. The Enginoer reported that on November 12 
Highway Department Weighmasters cited Mr. McGee for an overload of 19,300 
pounds and again on November 19 he was cited for an overload of 10,700 pounds. 
In both instances the excess was over and above an allowable weight of 72,000 
pounds. Ho also reported Mr. McGee's record for the years 1945, 1946, and 
1947, as follows: 


Loads Violations Fine & 
Weighed No. ? Class Cc. Costs 
1945 64 3 4.6 3 $ 119.50 
Permit cancelled Sept., 1945, reinstated Oct., 1945 
1946 ll 4 36.4 1 106.60 
( 1 case suspended) 
1947 ekg 27 10.8 1 845.35 
Jan.-Oct. on 23 viols. 
( 4 cases pending) 
Nov 19 5 26.3 2 119.00 


on 4 viols. 
( 1 case pending) 


He recalled that, in conformity with the Commission's instructions, 
Mr. McGee's log-hauling permit was canceled on September 27, 1945, for refus- 
al to allow his load to be weighed, but was reinstated on October 21, 1945, 
upon Mr. McGee's promise not only to submit his loads for weighing thereafter, 
but also to keep his loads within the prescribed weight limits. It was his 
thought, in vicw of Mr. McGee's record, that the permit should be canceled 
pernonently if the Commission has the power to do so. In reply to an inquiry 
from Chairman Banfield as to the extent of the Cormission's authority, the 
Chief Counsel advised that the Highway Commission has full authority to say 


the usual arrangements to hold this meeting in the Green Room of the Imperial 
Hotel. 


The Chief Counsel presented for the Commission's consideration a 
compromise settlemont with Mr. Elmer E. Olson in Lane County, in the amount 
of $1,100 for right of way on the Willamette Highway. The previous authori- 
zation, he stated, was dated March 24, 1947, for $900. He advisod that the 
increase was a nominal figure and payment was justificd rather than procced 
with condemnation. The Commission approved a sottlemont with Mr. Olson in 
the amount of $1,100. 


The Engineor presented a revised survey for the rolocation of the 
Oregon Coast Highway through Gold Beach. He recalled that at tho previous 
neeting of the Commission an objoction was offered by Mr. C. H. Buffington 
to the proposed location through school property. The survey as now rovised, 
he said, misses the school property ontircly and also the oil tanks which 
would have had to be movod under the original survoy. Tho Chicf Counsel 
stated that it was his understanding that when all of the right of way was 
secured as far as 4th Strect ho’ was’ to so report to the Commission and 
after that tho right of way could be secured on the other side of 4th Street 
for another contract. Chairman Banfield stated that he thought the foeling 
of the Commission was that the job through the town should not be held up 
pending the acquisition of right of way for the adjoining project south of 
kth Strect, Upon motion by Commissionor Chandler, seconded by Commissioner 
Schaupp, tho Commission approved the revised survey as outlined by the Engi- 
neer and thoroupon unanimously adopted the attached resolution, which resolu- 
tion is markod EXHIBIT "0" and is by this reference made a part hereof with 
like offect as though extended hercin. 


Tho Chief Counsel asked the approval of the Commission on a satis- 
faction of mortgage from Fred L. Mallory and 0. L, Smith for a parcol of 
land at Canemah. He explained that the satisfaction had been executed by a 
provious Commission and forwarded to Mr. Lylo L. McCurdy on Soptonber 8, 
1936. He stated that he was now advised that the Clackamas County records 
show that the satisfaction never has beon ontered and that a now satisfaction 
has been requested. The Commission approved the satisfaction of mortgago 
which was signed later in the day. 


The Assistant Counsol, Mr. George Neuner, presentcd tho matter of 
acquisition of uniform width of right of way through St. Helens, particularly 
the acquisition of an additional areca from the Jewoll Ico Cream Company. He 
explained that in 1938 and 1939 a provious Commission acquired an 80 foot 
right of way through this section when tho highway was robuilt, but that the 
owners of the Jewoll Ice Cream Company had retained 19 foet at that timo so 
now the right of way width in front of the ice cream plant is only 61 feot, 
whereas the right of way on both sides oi the plant is 80 feet wide. Since 
that timo, he said, the Company has added more units to its ostablishnent 
in viow of which he deemed it oxpedient at this time to consider the acquisi- 
tion of this 19 foot strip of right of way before the company had fully de- 
veloped their plant thereon. It was his thought, if nothing is done about 
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The Commission took tho matter under advisement and instructed the Enginoer 
to render a roport on the mattor of selecting a section of US99 for dosigna- 
tion as the "Bluo Star Drive". 


A letter was presented from Mr. Walter Meacham, Secretary of the 
Oregon Council, American Pioneer Trails Association, advising that the word- | 
ing proposed by the Highway Commission for the marker to be orected at Olds | 
Ferry adjacent to the Old Oregon Trail, in Malheur County, does not moet with 
the approval of the Pioneer Trails Association and that the Memorials Con- — 
mittee of the Oregon Historical Society, which suggested the wording, has over- 
looked somo interesting and important information rolating to the colorful 
history of this pioneer ferry. He suggested that the Highway Commission re- 
consider its approval of the wording. In the discussion that followed it was 
pointed out that the Commission, some time ago, decided to refer to the Orogon 
Historical Society, for recormondation, all matters of a historical nature, 
which was done in this particular instance. Chairman Banfield expressed hin- 
sclf as being porfectly willing to accept tho suggestion of the Historical 
Society for tho wording of the Olds Forry marker. Commissioner Chandler cx- 
pressed himsolf sinilarly, whereupon it was ordered that no change be mado in 
tho wording as now prepared. The Secretary was instructed to inform Mr. 
Meacham that the Commission is accepting the advico of the Oregon Historical 
Society in this and other mattors of similar nature. 


There was presonted to the Comission communications, as follows, 
with respect to the removal of smolt sand from the beach in the vicinity of 
Yachats, Lincoln County: (1) Letter from the Yachats Ledies Club, Inc. (2) 
Telegram from H. W. Brink, President, Pacific Wildlife League of Newport (3) 
Telozran from L. G. Gardiner, ropresenting the Newport Cottage Owners Associa- 
tion. The Secretary was instructed to roply to each of these communications 
to the cffect that the Commission has not taken any action on this matter but 
will bear their commumications in mind in the furthor discussion thereof. 

Tho Chief Counsel was instructed to render to the Commission a written 
opinion on the authority of the Commission to control the beach sands. 


The Engincer requested authority for the Bridge Engineer, Mr. G. 
S. Paxson, to attend, at state cxpense, a meeting of the Anerican Concrete 
Institute which is to be held in Denver, Colorado, February 23-26, 1948. 
He advised that this meeting is being sponsored by the U. S. Bureau of Re- 
clamation and is to be almost entirely devoted to the subject of concrete 
disintegration, and that a majority of the nationally known engincers and 
scicntists from government bureaus and the leading univorsities will attend. 
It was his thought that Mr. Paxson's attendance at this meeting would be woll 
worthwhile and would be an excellent opportunity to secure valuable informa- 
tion on the subjcct to be discussed. Ho estimated that the cost to the state 
would anount to approximately $175. The Commission by unaninous vote author- 
izcod Mr. Paxson to attend this meeting. 


The Cormission had under discussion the setting of a date for its 
next rogular mecting and decided to hold such mecting in Portland on Monday 
and Tuesday, Fobruary 2 and 3, 1948. Tho Secretary was instructed to make 
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the discussion was for familiarizing the Commission with the jobs in- 
volved and not that any action would be taken at this timc. Dcfinite 
action on tho proposed special betternont program was deferred until 
the January 5 neoting. 


The Commission discussed with the Engineer the bids receiv- 
ed at the morning session for highway construction and took the follow- 
ing action with respect thereto by unanimous vote: 


The contract for the Halfway-Carson Section of the Halfway- 
Cornucopia Secondary Highway in Baker County was awarded to Vornio Jarl, 
the low bidder. 


All bids received for the construction of the Oregon City-Now 
Era Section of the Pacific Highway East in Clackamas County were re- 
jected as being too high. 


Upon comparing the bids received for the Silver Lake-Harvcy 
Creck Rock Production Project on the Fremont Highway in Lake County and 
the Harvey Creck-Chewaucan River Rock Production Project, also on the 
Fremont Highway in Lake County, it was found that the combination bids 
as submitted by F. L. Somers of Klamath Falls and Homer G. Johnson of 
Portland wore identical in the total anount of $53,000. The Commission in- 
quired of tho Chief Counsel the legal technicalities in such an instance. 
He informed the Commission that court decisions have ruled that in calling 
for competitive bids an awarding body is not bound to award to the low 
bidder and that the statute provides that the award should bo made to the 
lowcost and best bidder, taking into consideration the ability of the contrac- 
tor, his experience, etc. The Engincor stated that he had no serious objec- 
tion to oither of the contractors involved. The Commission then decided to 
flip a coin to determine the award. If the coin turned up tails the job 
would be awardod to Somers and if it turned up heads it would be awarded to 
Johnson. The coin was flipped by Chairman Banficld and turned up tails, 
whereupon the award was mado to Mr. F. L. Somors. 
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The bids received for construction of the Adrain-Honmedale Section 
of tho Nyssa-Adrian Highway in Malheur County wore referrod to the Engineer 
with authority to award to the low bidder, J. A. Terteling & Sons, as soon 
as negotiations had been completod for a required picce of right of way. 


Tho bids received for the Sandy River Bridge on the Columbia River 
Highway in Multnomeh County wore referred to the Engineer with authority to 
award the contract to the low bidder, General Construction Co., as soon as 
final epproval is secured from the Public Roads Adninistration. 


All bids received for the Cerlton-Chehalem Creek Section of the 
Carlton-Chehalom Creck County Road in Yamhill County wore refcrred to the 
Engineer with authority to award the contract to the low bidder as soon as 
approval is socured from the Public Roads Administration. 
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the netter,that tho cost of acquiring this property would be much higher 
later on. Tho Enginoor advised that the owner's objection when the original 
right of way was purchased was that the 19 foot strip was planted to grass 
and shrubs and that they wanted it to be that way always, and it was on thet 
basis that the previous Commission had allowed the company to retain the areca, 
The Assistant Counsel, Mr. Neuner, advised furthor that the acquisition of 
the property would be expensive and possibly the company would want about 
$40,000 for the 19' x 107' aroa. Chairman Banfield inquired what the Assist- 
ant Counsel thought the damages really are. Mr. Neunor replied that it scemod 
to hin that somowhere botweon $15,000 and $20,000 would be @ fair figure. The 
Chief Counsel stated that the Erickson's, owncrs of the plant, had indicated 
that demagos would amount to $42,000 but the state's right of way agent esti- 
mates $36,000 on the basis of the plant not now occupying any of the 19 foct 
in question. Chairnan Banfield inquired if tho right of way is noedod, The 
Engincer roplicd that on the side of the road on which the plant is situated 
there is only 21 foet betweon the centerline of the highway and the company- 
owned property, and, that if parking were pornitted in front of the plant it 
would croate a public hazard. Tho Chicf Counsel gave as his opinion that the 
Cormission could prohibit parking in front of the plant if the company retain- 
ed the 19 foct they have aow and that, if tho Commission wore to prohibit the 
use of the right of way for parking purposes in front of the adjoining prop- 
erty whoro the Cormission now has an 80 foot right of way, the company night 
back down on its idea of building on the 19 foot jog. In reply to Cormission- 
cr Schaupp's inquiry as to why the property should be acquired if the Conmnis- 
sion has power to prohibit parking, Mr. Neunor replied that, if the matter is 
not taken care of now and the company proceeds to build on the 19 foot jog, 
it would cut down the highway right of way. The Commission instructed the 
Engincer and the Chiof Counsel to discuss the matter furthor with tho Erick- 
sons and report back at tho January 5 neeting. The Enginoer is to make recon- 
nondation whether or not the proporty is neoded, and the Chiof Counsel is to 
make 2 recommendation as to how much should be offercd for the property. 


Comission Chandler brought up for discussion tho disposition of the 
old ferry landing at North Bend, which bisocts an industrial site owned by theo 
Woyerhaouser Timber Company. He advised that the proporty is not boing used 
for any purpose and is doing no one any good, and it is his considered 
opinion that the property is more important to the Weyerhaeuser Tirber compa- 
ny than it could ever bo to the state. The Engineer recalled that previously 
he had recormendod that the property be sold for its roasonable value plus 
tho relinquishmont of some rights that the company had regarding railroad 
tracks undornoath the bridge. It was his thought that the company would be 
willing to relinquish those rights. Cormission Chandler stated that he did 
not belicve tho company would evor require nore than one track boneath the 
bridge. The Commission instructed tho Assistant Counsel and the Engineer to 
prepare a report on the subject for the next meeting. 


At this time the Engineer presonted a list of the special minor 
potterment projects which he recommended for construction. He explained the 
formula en which the proposed jobs are recormended. Tho various projects 
contained in the list were discussed in general with the point in mind that 


authority to award the contract to the low bidder when certain condi- 
tions have boen satisfied. 


"Carlton-Chehalen Creek Section of the Carlton-Chehalen Creek 
County Road in Yamhill County. Frank M. Persons, Forest Grove, sub- 
mitted the low bid at $110,009.00. Tho noxt low bid was submitted by 
Vcrnie Jarl, Gresham, at $120,118.00. There were four higher biddors. 
The Cormission has referred these bids to the Engineer with authority 
to award the contract to the low bidder, Frank M. Parsons, when certain 
conditions have beon satisfied.” 


The Commission instructed tho Acting Secretary to linit the items 
on the agenda for the January 5, 1948 meoting to those roforred from the 
presont meoting and to consideration of the 1948 budget. 


Chairman Banfield inquired of the Auditor, Mr. Malcon Hawke, as to 
how he was getting along in sotting up his records so that expenditures could 

be shown in detail. Tho Commission desired from now on, he stated, that the 

books reveal that the amount set up for a project covers cverything that 

goos into the project, construction, right of way, landscaping, ctc., so the 
Commission can tell at a glance how much the job is to cost. He stated also 

that in tho contemplated departmental reorganization the Commission hes no t 
intention of increasing expenditures because of the shifts. He requestcd tho 
Auditor to have the budget in such shape that he could answor any quostion 
which night come up at the January 5 meeting. 


Tho Engineer reported receipt of another letter from Mr. Forrest 
Cooper of Lakeview ronowing his request that the state take over the Spraguc 

River County Road, and commenting on the action takon by the Commission on 

his previous request. He read the letter aloud and pointed out that Mr. 

Cooper indicates that no progress could be made in the matter until the High- 

way Cormission takes action. Chairman Banficld stated that tho Commission i 
had proviously taken action on this and that the parties concerned had been 

told that the Federal Government must act first. The Commission unanimously 
confirned the previous acticn takon. 


The Engincer stated that he had boon advised by intorested parties ‘v 
in Hood River that a court minute entry showed that a formor Highway Conmnis- 
sion in 1921 indicated that it might participate in constructing a new high- 
way oxtonding southwosterly from The Dalles to a connection with the Mt. Hood { 
Loop Highway. These people, he said, also want to know what the Commission 
intends to do about constructing a cutoff on the Wapinitia Highway. The 
Cormission instructed the Enginoor to inform these parties that no action 
was taken as these projects are not on the present construction progran and 
that the Commission could not recognize an indefinite comiitnmont made as J 


long ago as 1921. 


Tho Enginoor also reported an inquiry from a representative of the ’ 
Idaho Highway Depertment as to what tho Oregon State Highway Commission in- 5 
tends to do about a proposed cooperative agreement betwoon the states of } 
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At 3:30 p.m. Chairman Banficld publicly announcod the awards as 
follows: 


"Tho Halfway-Carson Section of the Healfway-Cornucopia Secondary 
Highway in Baker County. Vernio Jarl of Gresham was the low bidder for 
this work at $71,538.00. The next low bidder was Homer G. Johnson, 
Portland,at $74,043.00. Thero wore two highor bidders. The Cormission 
has awarded tho contract to the low bidder, Vornie Jarl. 


"Orogon City-New Era Section of the Pacific Highway East in Clack- 
anas County. The Commission has received three bids for this project, 
thosc of E. C. Hall Co., Portland, at $676,576.50, Warren Northwest, 
Inc., Portland, at $700,416.50, and Kuckenberg Construction Co., Port- : 
land, at $384,665.50. The Gormission hes rejected all three bids. 


"Silver Lake-Rervey Creck Rock Production Project on the Fremont 
Eighwny in Lake County. The Commission received eight bids for this 
work in which F. L. Somers and Homer G. Johnson submitted identical low 
bids in the amount of $26,500.00, There were six higher bidders. Both 
of tho low bidders have stipulated thet they will not accept this 
project except in combination with the Harvey Creck-Chewaucan River 
Project, for which the bidding is as follows: 


" Yervey Creek-Chewaucan River Rock Production Project on the Fre- 
nont Highway in Leake County. The Commission has received seven bids 
for this job, the low one boing M. C. Lininger & Sons, Medford, in the 
emount of $26,300.00. The low bidder, kovcver, bas: qualifiod his bid 
with the statement that he will not accept this project except in com- 
bination with the Silver Lake-Harvey Creek Project on which he bid 
$27,900.00, In analyzing the combination bids for both projects it has 
beon found that F. L. Somers and Homer G. Johnson have submitted identi- 
cal low conbination bids in the amount of $53,000.00, The next low con- 
bination bidder was M. C Lininger & Sons at $54 200. There were four 
higher combination bids. The Commission has referred those bids to the 
Enginocr with authority to award both contracts to the combination low 
bidder, F. L. Somers, as previously determined by the flip of a coin. 


"“adrian-Homedale Section of the Nyssa-Adrian Highway. J. A. 
Terteling & Sons, Boise, Idaho, submitted the low bid for this work at 
$225,471.80. The next low bid was submitted by Babler Bros., Portland, 
at $238,590. There were six higher bidders. The Commission has re- 
ferrod these bids to the Engineer with authority to award the contract 
to the low bidder, J. A. Terteling & Sons, when cortain conditions have 
been satisficd. 


"The Sandy River Bridge on the Columbia River Highway in Multnonah 
County. Generel Construction Co., Seattle, Washington, submitted the 
low bid for this work at $334,260.00. The next low bid was submitted 
by Lindstrom Bros., Portland, at $341,000.00. There were four highor 
bidders. Tho Cormission has referred these bids to the Engineor with 


2 
Te 


14: 
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Extonsion of loasc agrecnent with 0. W. R. & N,, Union Pacific 
Railroad Company for automobile parking space at Onconta. 


Agroonent disposing of the clain of C. J. Montag & Sons for addi- - 
tional paynent in the anount of $10,022.83 in connection with thoir cone 
tract No. 2736 for construction of the Santiam Rivor Bridge om US99 = 

noar Jofforson. 


Agroonent disposing of the claim of Stanlcy & Ehlen, contractor on 
the Nyssa Section of the Old Orogon Trail, for additional paynont in 
the anount of $191.42. 


Bargain and sale deed conveying unto the City of Albany certain 
parcels of land in Hackleman's Addition to the City of Albany. 


Bergain and sale doed conveying unto E. C. Reiman, ct al. ton foot 
strip of land along cast side of US99W noar Corvallis. 


Satisfaction of mortgage from Fred N. Mallory and 0. L. Snith for 
a parcel of property at Canemah. 


Release agreement in favor of J. N. and Anna M. Jacobsen rcleasing 
2.3 acres on the Coos Bay-Roseburg Highway between Coquillo and Myrtle 
Point from the terms of a myrtle grove agrecunont dated October 16, 1945. 


Compronise settlement -of the statc vs. Olson in the anount of 
$1,100. 


Thore being no further business to come before the Commission at 
this tino tho necting adjourned at 4:15 p.n. 


State Highway Engineer 
4 
V4 Loree CY “ette4 TS < 
Actirig Secretary ees 


— 


Comnissioncr 
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Idaho and Orogon concerning four bridges across the Snako Rivor at Weiser, 
Nyssa, Ontario and Payetto. He stated that a truck had badly damaged the 
bridge at Weiser and that the Idaho authorities want to know if the state of 
Oregon will pay half of the cost, ostimated at about $300,000, to construct 
a new bridge. Chairnan Banfield inquired if the Commission has any inmediatc 
obligation on this bridgo. - In reply thoroto the Chicf Counsel stated that 
the Commision has an equal responsibility with the state of Idaho inasmuch 
as Oregon traffic is being routed over those bridges. The Enginocr advised 
that the bost ostimate he has now for a new bridge at Woiser is $150,000 cach 
for Idaho and Oregon. He stated that it is not feasible to repair the bridge 
as it is about thirty years old. The Commission instructed the Engineer and 
the Counsol to report to the Commission regarding responsibility from a legal 
standpoint, who built the bridgo, and information as to cost. The Enginoor 
was authorizod to confer with the Idaho officials regarding the subjoct. 


Tho Cormission considercd and signed tho following agroemcnts and 
papers: 


Agroeenont with Jefferson County covering naintonanco of old scoction 
of The Delles-California Highway from Madras to Culvor as a socondary 
state highway. 


Extonston of agrecnont with City of Portland and Sccrotary of Statc 
covering traffic accident analysis in Portland for poriod January 1, 
1948, to Decembor 31, 1949. 


Agrocnent with Lincoln County covcring correction of bad drainage 
condition on the Oregon Coast Highway in Teft. 


Cooperative agreemont with Public Roads Adninistration covering 
construction of Oregon Foderal Lands Highway Project FLH-8 (1) - Rono- 
Princoton Sccondary Highway, Malhour County. 


Asroonont with California-Oregon Powcr Company covering removal of 
approximetly 5,800 lincal feet of the company's powor line in connection 
with the construction of tho Glendale-Wolf Creok Section of tho Pacific 


Highway. 


Agroonent with Umatilla County covoring abandonnent to the county 
of a section of the Athona-Holdman Secondary Highway. 


Agroonent with City of Eugene covering re-arrangonent of wator 
facilitics on Broadway and Franklin Boulevard, Eugenc. 


Loase from E. W. Miller for quarry site at Mile Post 175-Halfway- 
Cormucopia Highway, Bakor County. 


Cancellation of lease with R. W. and Mildred E, Foye for gravol bar 
on Little Butte Creck in Jackson County. 


Decorber 30, 1947 


EXHIBITS "A" THROUGH "0" 


Minutes of Deceriber 29 and 30, 1947 


EXHIBIT "A" 
Minutes of December 29 and 30, 1947 


RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other ‘material Sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the propert- 
ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said propert- 
ies hereby ordered and authorized to be acquired are as follows: 


DELMAR-CHINA CAMP CREEK SECTION-OREGON COAST HIGHWAY 


14143- Jorgensen, Jens and Ellen Jorgensen 
Right of way 
Option expires 
June 10, 1948 


$ $ 
0.53 acre at $400.00 212.00 
Allowance- 4-room house, with 
shed and garage 3,860.00 
Allowance- hay and feed barn 4,400.00 
Allowance- smaller feed shed 960.00 
18 rods barbed wire fence at 
$2 rod 36.00 9,468.00 Berry 
Mayhew 


Oe Fe 


oan 


pares 


EXHIBIT "A" (CON'T) 


DELMAR-CHINA CAMP CREEK SECTION- OREGON COAST HIGHWAY (CON'T) 


14111- Rypezynski, C. V. 
Right of way 
Option expires 

June 1, 1948 


1.50 acre ( approx) at $400 600.00 


Allowance- irrigation 


system 200.00 
Allowance- garage 100,00 
Allowance- 4-room house 1,200.00 2,100.00 Berry 


ML 
Sea bats Pak se Se i i 


Mayhew 


poe 


14122- Pickett, Orley and Gladys Pickett 
Right of way 
Option expires 
June 1, 1948 


2.0 acres at $200.00 


Reininger, Edwin and Alice A. Reininger 
Right of way 

Option expires 
May 23, 1948 


2.59 acres at $400.00 1,036.00 
Allowance- 4-room house 2, 864.00 
Allowance - all buildings, 
fruit trees, approx. acre 
seeded clover pasture 1,600.00 5,500.00 ” 


Jobes, W. R, and Marian L. Jobes 
Right of way 

Option expires 

May 17, 1948 


3.50 acres at $500.00 1,750.00 
6-room house 4, 250.00 

Allowance- garage, buildings, 

fruit trees, garden, berries 

fence (picket) 800.00 6,800.00 " 


(Con't) 
DEC 29 1947 


EXHIBIT "A" (CON'T) 


DELMAR-CHINA CAMP CREEK SECTION-OREGON COAST HIGHWAY (CON'T) 
14129- Chapman, J. W. 
Right of way 
Option expires 
June 5, 1948 


$ 
1.51 acres at $100.00 less 150.00 150.00 
State to remove small chicken 
house, estimated 50.00 50.00 Berry 
200.00 Mayhew 


King, Benjamin H. and Lena M. King 
Right of way 

Option expires 

June 9, 1948 


0.49 acre at $200.00 98.00 98.00 " 


14104- Williams, Frank D. and Mary Williams 
Right of way 
Option expires 
May 23, 1948 


2.72 acres at $73.50 plus per 
acre 200.00 200.00 " 


14100- Chard, George Hiram and Clara Katherine Chard 


Right of way 
Option expires 
May 19, 1948 


0.70 acre 25.00 9.00 * 


14140- Ruble, J. W. and Pearl C. Ruble 


Right of way 
Option expires 
May 19, 1948 
0.74% acre at $200.00 148.00 
17 rods fence at $2 rod 34.00 182.00 " 


DEC 29 1947 


EXHIBIT “A" (CON'T) 


DELMAR-CHINA CAMP: CREEK SECTION-OREGON COAST HIGHWAY (CON'T) 


14107- Coos County 
Right of way 


0.33 acre 1.00 


14125- Cody, Tom J. 
Right of way 
Option expires 
June 7, 1948 


0,05 acre 25.00 


14098- School District #51 end G, W, and Clara K. Chard 
Right of way 
Option expires 
June 15, 1948 


0.39 acre at $200.00 78.00 
Allowance- removing and re- 

building 100 wooden steps at 

$1.00 step 100.00 
Allowance- removing and re- 

building 150 feet picket 

fence 122.00 


TYEE BRIDGE-SUTHERLIN SECTION - ELKTON -SUTHERLIN HIGHWAY 
14218- Kobbe, A. 0., Netta A. Kobbe, Ellie Kobbe 


Stock Pile Site 
Option expires 


June 3, 1948 
3.0 acres at $100.00 300.00 
1.15 acres at $20.00 23.00 


(Con't) 


1.00 Berry 
Mayhew 


00) * 


300.00 " 


323.00 Haskin 


DEC 29 1947 


EXHIBIT"A" (CON'T) 


DELMAR-CHINA CAMP CREEK SECTION-OREGON COAST HIGHWAY (CON'T) 
14142- Fisk, Sidney L. and Lois G, Fisk 

Right of way 

Option expires 

June 5, 1948 


0.05 acre : 
Allowance- garage .00 288.00 Berry 
" Mayhew 


Mannelin, Albert H. and Tessie M. Mannelin 
Right of way 

Option expires 

May 19, 1948 


9.10 acres at $200.00 1,820.00 
113 rods fence at $2 rod 226.00 


Hazard, Elmer W. and Erma M. Hazard 
Right of way 

Option expires 

June 9, 1948 


0.69 acre at $162.30 

Allowance-residence, store 
area 

Allowance-shed 

Allowance-garage 


Mackan, Glen and Celia Mackan 
Right of way 

Option expires 

May 17, 1948 


2.48 acres at $200.00 496.00 
33 rods fence at $2 rod 66.00 


562,00 " 


Collver, Ellis R. and Viva Collver, and Francis L. Hinds, and 
Grace I. Hinds 

Right of way 

Option expires 

June 4, 1948 


0.83 acre at $500.00 
Allowance-damages 


Con't 
pec 29 194? adi 


14505 


EXHIBIT "A" (CON'T) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY 


13982- Welch, Harold 0, and Sadie M. Welch, and Stephen 
A. Spolerich and Mildred E. Spolerich 

Granite pit 

Option expires 

May 18, 1948 


1.0 acre at $125.00 
25 rods fence at $3.00 
rod 75.00 200.00 Haskin 


13985-B Nelson, Perry, and Melvina Nelson 
Right of way 

Option expires 

May 18, 1948 


0.19 acre at $25.00 a 
20 rods fence at $2.00 rod 40.00 44.75" 


13981- Lehm, Otto Max and Helen May Lehm 
Right of way and stock pile 

Option expires 

May 4, 1948 


4.81 acres at $25.00 120.25 P 
139 rods fence at $2.00 rod 278.00 


13988- Haas, Edward L. and Crystal Haas 
Right of way 

Option expires 

June 4, 1948 


1.93 acres at $10,00 19.30 19.30 " : 


13995- Robertson, David G. and Della Robertson 
Right of way, gravel bar and 
stock pile site 
Option expires May 17, 1948 
(CORRECTION) 


(Con't) pec 29 1947 
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EXHIBIT "A" (CON’T) 


13949- Higginbotham, Carl 


Right of way 

Option expires 

February 18, 1948 
(CORRECTION) 


$ 
2.90 acres 00.00 
110 rods fence at $2 rod 220.00 
5 fruit trees at $15 each _75.00 


Previous report: 


2.79 acres 00.00 
110 rods fence at $2 rod 220.00 


13946- U. S. Dept.Interior 


Right of way and materials site 


28 M feet timber: 
27 M feet Douglas fir 
t$5M 135.00 
M feet white fir at 
2M —8220 


13950- Hult, 0. N. and Olive M. Hult 


Right of way 
Option expires 
March 3, 1948 


(CORRECTION ) 
1.0 acre at $150.00 150.00 
1.14 acres at $26.31 30.00 


Previous report: 


2.14 acres at $14.00 -- $30.00 


DEC 29 1947 


TYEE BRIDGE-SUTHERLIN SECTION - ELKTON-SUTHERLIN HIGHWAY (CON'T) 


295.00 Haskin 


137.20 Saling 


180.00 Haskin 


sae 


EXHIBIT "A" (CON'T) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY (CON'T) 
13934- Mathews, Cari and Mary Audic Mathews 
Right of way 
Option expires 
June 16, 1948 


0.26 acre at $25.00 


2k rods fence at $2 rod 48,00 
Allowance- cow shed lieu 
moving 19.50 74.00 Haskin 


Findley, Flora C. and Winalee P. Stewart 
Right of way 

Option expires 

June 14, 1948 


0.11 acre at $100.00 
State to remove fence 


Maynard, George G. and Amabel B. Maynard 
Right of way 

Option expires 

June 14, 1948 


1.56 acres at $25.00 


Huskey, H. D. and Ethel M. Huskey 
Right of way, gravel bar 

Option expires 

June 17, 1948 


3.08 acres at $100.00 
4.82 acres at $20.00 ‘ 
175 rods fence at $2.00 rod : ww 2 


DEC 29 1947 


EXHIBIT "A" (CON'T) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY (CON'T) 
13995- Robertson, David G. and Della Robertson (Con't) 


(CORRECTION) : 
$ $ 
7.36 acres at $200.00 * 1,472.00 
7.44 acres at $20.00 148.80 
345 rods fence at $2 690.00 
k cattle guards $50 ea; 
k gates $25 ea. 300.00 
Crop damage $187.50;severance 
$1500 1,687.50 4 298.30 Haskin 


(30.0 acres 25% $6,000.00) 


Previous report: 


5.70 acre at $200.00 $1,140.00 * (more land) 
9.12 acre at $20.00 182.40 


13993- Robertson, Fred N. and Pearl G. Robertson 
Right of way 
Option expires 
Junc 16, 1948 


1.13 acres at $200.00 226.00 
266 rods fence at $2 rod 532.00 
*Allowance- lieu moving 
barn 2,242.00 3,000.00 " 


* Moving estimated $2,800.00 by moving contractor 


13985-A Bostick, W. D. and Elsie E, Bostick 
Right of way 
Option expires 
June 16, 1948 


0.18 acre at $300.00 5.40 5.40 * 


(Con't) 


pec 29 1947 


EXHIBIT "A" (CON'T) 
LONG TOM RIVER-BRIDGE SECTION - SIUSLAW HIGHWAY (CON'T) 


13564- Witham, Elvin and Bessie Witham 


Ls. 
Es 
a; 
BS 
- 
Bs 
“y 
fi 
4 
x 
. 
. 


Right of way 
Option expires 
June 3, 1948 
$ 
0.11 acre at $200.00 22.00 
Allowance-garage to be 
removed from right of 
way 848.00 
30 rods fence- remove - 
$1 rod 30.00 900.00 McChesney 
PARADISE CREEK-ELKTON SECTION - UMPQUA HIGHWAY 
14172- Palmer, Walter D. and Wilma Dorothy Palmer 
Wayside strip 
3.93 acres 00,00 00.00 Benfield 
14174- Woodard, Albert C. and Lavilla Woodard 
Weyside strip 
0.92 acre 00.00 00.00 " 
OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY 
14168- Weismandel, Phillip, and H. Earl Lewis 
Right of way 
Option expires 
May 27, 1948 
0.29 acre at $200.00 58.00 58.00 Benson 
14044. Renan, George D. and Louise E. Renan 
Right of way 
Option expires 
June 1, 1948 
1.75 acres at $75.00 131.25 13k. “ 
foen"t) DEC 29 1947. 
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EXHIBIT "A" (CON'T) 


TYEE BRIDGE-SUTHERLIN SECTION - ELKTON-SUTHERLIN HIGHWAY 


13957- Getchell, Ralph P. and Stella Getchell 
Right of way 
Option expires 
June 17, 1948 


$ 
2.0 acres at $200.00 400,00 
5.45 acres at $10.00 54 45 
582 rods fence at $2 rod 1,164.00 
. Allowance- move garage, 

sheep barn, 1,300.00 
Allowance 12 apple trees 

at $10 ea. 120.00 
Damage- loss trees, front ~ 

yard 411.55 


(Condemnation- Commission authorized $3250) 
TIDEWATER SECTION - ALSEA HIGHWAY 
12634- Dusslcor, Charles A. and Edna Dussler 
Right of way 


* Repair to service road 200.00 
* 39 cu. yds gravel at $3.08 

cu. yd. 120.12 
* Cost digging ditch 12.00 


' # (Work to be done by state forces) 


LONG TOM RIVER-BRIDGE SECTION - SIUSLAW HIGHWAY 


13583- Burkhardt, John F. and Gladys L. Burkhardt 
Right of way 
Option expires 
January 23, 1948 


0.23 acre at $75.00 17.25 


pee gg 1947 


3,450.00 Haskin 


332.12 McChesney 


17.25 


145114 


EXHIBIT "A" (CON'T) 


OREGON CITY-NEW ERA SECTION-PACIFIC HIGHWAY (CON'T) 


14053- Eaden, Vernon J. 
Right of way 
Option expires 
June 3, 1948 


$ 
2,587 sq.ft. at 104 sq.ft. 258.70 
Allowance-loss lawn, shrubbery 50.00 
Damage- too close front steps 300.00 608.70 Benson 
State to replace front steps 


14038- Criteser, Mabel P. and George C. Criteser 
Right of way 
Option expires 
June 4, 1948 


1/2 acre land and 8-room 
house 10,000.00 10,000.00 > 


14061- Planton, Stanley S. and Ruth A. Plenton 


Right of way 
Option expires 
June 10, 1948 
250 sq.ft. at 20¢ sq.ft. 50.00 
Garage . 750.00 


Allowance- moving shrubs, loss 

lawn topsoil, seeding, and 

damage restriction front 

yard 200.00 1,000.00 ™ 
State to replace concrete 

sidewalk, 6 in. concrete 

retaining wall, etc. 


14055- Jones, Kermit M. and Beryl Jones 
Right of way and slope casement 
Option expires 
dune 9, 1948 


500 sq.ft. at 20¢ sq.ft. 100.00 


on: DEC 29 1947 


EXHIBIT "A" (CON'T) 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY (CON'T) 


14050- Page, George and Judith F, Page 
Right of way 
Option expires 
June 2, 1948 


$ 
1,418 sq.ft. 10.00 10.00 Benson 


Klemson, George and Gladys I. Klemsen 
Right of way and slope easement 
Cption expires 

June 1, 1948 


1,361 sq.ft. at 20% sq.ft. 276.20 
Allowance- moving shrubbery, 

supervision moving buildings, 

loss business, neon gas sign, 

slope easement 705.00 
Moving house, garage, 


estimated 8,000.00 8,981.20 " 


Criteser, Durwood and Bessie Criteser 
Right of way 

Option expires 

June 2, 1948 


0.17 acre at $636.00 108,12 
Allowance-damage- too close 
porch 391.88 


Melum, George L. and Louise L. Melum 
Right of way and slope easement 
Option expires 

June 3, 1948 


125 sq.ft. at 20¢ sq.ft. 

Allowance- filling front yard, 
slope easement 

Allowance-raising house level 
walk 


pec 29 1947 (con't) 
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EXHIBIT "A" (CON'T) 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY (CON'T) 


14053- Pfister, Heirs Joe (Con't) 
$ 
1.14 acres 600.00 600.00 Benson 


14051- Winkle, Dora 


oh NAIA NOL A CNT 


Right of way 
Option expires : 
June 18,1948 | 


925 sq.ft. at 10¢ sq.ft. 92.50 F 
Damage allowance- too close 
house 200.00 292.50 5 


14052- Rakel, Mae C. 
Right of way 
Option ‘expires 

June 18, 1948 


500 sq.ft. at 10¢ sq.ft. 50.00 50.00 - 


WEST SLOPE-BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY 


14176- Triplett, Wm. T. 
Slope easement 


0.057 acre - 255 feet 
length slope easement 10.00 10.00 Witt 


1 SR 4 ODES 


14211- Kasch, Clarence D. and Edythe A. Kasch 
Slope easement 


1,700 sq.ft. - ' 
slope easement 10.00 10,00: * : 
(Con't) ‘ 

DEC 29 1947 t 
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EXHIBIT "A" (CON'T) 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY (CON'T) 
14055- Jones, Kermit and Beryl Jones (Con't) 


$ $ 
Allowance- apple tree 5. 
Damage- reason slope easement 100. 


—— 


88 


14066- Wroble, Lucile Klemsen 
Right of way 
Option expires. 
June 15, 1948 


250 sq.ft. at 20 sq.ft. 50.00 
Allowance- putting concrete 
foundation under front 
porch, filling yard, side- 
walk, front steps, loss 
shrubbery, compromise 
to settle 475.00 


14042- Doernbecher Manufacturing Company 
Right of way 
Option expires 
June 16, 1948 


1.06 acres at $200.00 212.00 
Replacing parking area- 
allowance 4 788.00 


14167- Portland AreaCouncil Boy Scouts of America 
Right of way 
Option expires 
June 14, 1948 


0.14 acre at $200.00 28.00 


1403 


Pfister, Heirs Joe 
Right of way 
Option expires 
June 14, 1948 


; (Con't) 
pec 29 194’ 


205.00 Benson 


525.00 


5,000.00 


28,00 


EXHIBIT "A" (CON'T) 


WEST SLOPE-BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY (CON'T) 
14248- Prier, George W. and Lorraine A. Prier 
Slope easement 


$ $ 
1,473 sq.ft. 10.00 10.00 Witt 
slope easement 


13692- Pattullo, Marion E. and Mabel B. Pattullo 
Slope easement 


ass saan: 


1,309 sq.ft. 10.00 10.00 ” 
slope easement 


gr 


13689- Haskell, Howard H. 
Slope easement 


Lal SELL 9 aa AO ETS 


1,541 sq.ft. 10.00 
slope easement 
Allowance- 160 feet mesh wire 
fence remove and reset 100,900 110.00 


GOLD BEACH SECTION - OREGON COAST HIGHWAY 


9036- Moore D, M. 


Right of way 
Have deed 


Undivided 1/3 interest 
1,000 sq.ft. 00.00 00.00 Landon 


ee area 


PLEASANT HILL-LOST CREEK SECTION - WILLAMETTE HIGHWAY 


142h4- Wheeler, W. L. and Emma J. Wheeler 
Right of way 
Option expires 
June 4, 1948 


ane 


(Con't) 
DEC 29 19 47 
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EXHIBIT "A" (CON'T) 


WEST SLOPE-BEAVERTON SECTION- TUALATIN VALLEY HIGHWAY 


ee 


13690- 


14179- 


13686- 


13684- 


13688- 


13691- 


McBridc, Rex and Ladelpha McBride 
Slope easement 


1,112 sq.ft. 
slope easement 


Parrish, Lawrence E. 
Slope easement 


1,100 sq.ft. 
slope easement 


Cochran, Alexander 
Slope easement 


1,200 sq.ft. 
slope easement 


Hauger, Fred 
Slope casement 


1,229 sq.ft. 
slope easement 


Flannery, A F. 
Slope easement 


3,478 sq.ft. 


Leimenstcll, Emil and Ida Leimenstoll 
Slope easement 


1,307 sq.ft. 
slope easement 


ahi tea (om) 


12.50 


10.00 


10.00 


10,00 


25.00 


10.00 


(CON'T) 


12.50 


10.00 


10.00 


25.00 


10.00 


Witt 


EXHIBIT "A" (CON'T) 


UNION AVENUE -LOMBARD SECTION - PACIFIC HIGHWAY 


8679- Moon, Maude and W, BE. Moon 
Maintenance Patrol 
Option expires 
May 3, 1948 


Lots 13, 14, 17, 18, Blk. 
15, El Tovar Addition to 
Portland 7,500.00 7,500.00 McChesney 


MONUMENT-HAMILTON SECTION - KIMBERLY-LONG CREEK HIGHWAY 


14262- Mantis, Georgs 
Right of way 
Option expires 

June 11, 1948 


1 or ae Tare IE 


0.56 acre at $5.00 
76 rods barb wire fence to 
remove at $1.00 rod 76.00 
56 rods woven wire fence to 
remove at $1.50 rod 84.00 162.80 Cozad 


14258- Emry, H. A. and Ray Aubrey 
Right of way t 
Option expires : 

June 15, 1948 g 


0.11 acre at $100.00 
30 rods woven wire fence to 
remove at $1.50 rod 45.00 56.00 ™ 


14267- King, Theron W. 
Right of way 
Option expires 

June 15, 1948 


0.92 acre at $5.00 
20 rods barb wire at $1 rod 


8s 


24.60 7 


yr) 


(Con't) Dre °9 1947 
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EXHIBIT "A" (CON'T) 


PLEASANT HILL-LOST CREEK SECTION - WILLAMETTE HIGHWAY (CON'T) 


Stipa TSS ests 


: 


14244- Wheeler, W. L. and Emma J. Wheeler (Con't) 


$ $ 

0.04 acre at $200.00 8 

10 rods fence at $2,50 rod 3 
Allowance-corner post and 

brace post 10. 


43.00 Norlin 


14242- Baughman, Robert S. and Lora E. Baughman 
Right of way 
Option expires 
June 7, 1948 


0.058 acre at $200.00 11 
12 rods fence at $2.50 rod 30. 
3 corner posts at $10 each 30 
Allowance- garage, to be torn 


down, reconstructed 90. 161.60 . 


14243- White, Willie Walter and Emma Lou White 
Right of way 
Option expires 
June 8, 1948 


0.012 acre 10.00 10.00 " 


1h2k45- Kimball, Frank V. and Hetty E. Kimball 
Right of way 
Option expires 
June 7, 1948 


0,04 acre at $100.00 ry 
13 rods fence at $2 rod 26. 
1 corner and brace post-$10.00 10 


pec 29 1947 


er a 


14519 


EXHIBIT “A" (CON'T) 


COURT STREET-DORIAN STREET SECTION - OLD ORSGON TRAIL HIGHWAY 


12679- Vaughn, Walter R. and Rose Vaughn 
Right of way 


6,630 sq.ft. at 40¢ sq.ft. 

3,195 sq.ft. severance- 
25¢ sq.ft. 798.75 

General damagos-reducing 

area, increase cost moving 

machinery, general incon- 


venience, etc. 5,049.25 8,500.00 Collins 


2,652.00 


State is to convey to grantors small 
severed tract, containing 1,075 sq. 
ft. lying east and south of right of 
way line on which a quonset type 
building is located 


12682- Union 011 Company of California 
Right of way 


6,282 sq.ft, at 44g plus ; 

sq.ft. 2,782.00 ' 

Allowance- loss ground, a: 

ig inconvenience, loss : 

c business 3,500.00 

Z Plus moving, reestablish- { 
ing fixtures - allow- i ; 
ance 6,720.00 13,002.00 4 “i 


12678- Gillanders, Earl, and M. J. Pinney, Beulah M. Pinney 
Right of way 
Option expires 
June 18, 1948 


8,956 eq.ft. at 44é plus 


sq.ft. 4,000.00 . 
Allowance (to be paid } 
tenant in restaurant) 300.00 : 


Plus moving and reestablish 
ing whole oil plant-allow- 
ance 5,000.00 


(Con't) 
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EXHIBIT "A" (CON'T) 


MONUMENT-HAMILTON SECTION - KIMBERLY-LONG CREEK HIGHWAY (CON'T) 


MONUMENT-HAMILION 5) i) - 


14259- Page, Chloe M. and Milton L. Morgan 


Right of way 
Option expires : 
June 11, 1948 
$ $ 
0.01 acre at $100.00 1.00 
0.11 acre at $100.00 11.00 
30 rods woven wire fence 
to remove at $1.50 rod 45.00 57.00 Cozad 
14261- Johnson, Ernest 
Right of way 
Option expires 
June 11, 1948 
0.61 acre at $100.00 61.00 
0.60 acre at $5.00 3.00 
247 rods woven wire fence 
at $1.50- remove 370.50 434.50 on 
14265- Legler, Fred W. 
Right of way 
Option expires 
June 14, 1948 
1.58 acres at $5.00 7.90 7.90 bs 
HALFWAY-CARSON SECTION - HALFWAY -CORNUCOPIA HIGHWAY 
1348h- Miller, G. Ww. 
Stock pile and Road Materials lease 
Option expires 
May 24, 1948 
1.0 acre at $100.00 100.00 
5.45 acres at $20.00 acre- 
2 year lease 109.00 209.00 is 
State to fence stockpile 
site 
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TILLAMOOK HEAD SECTION - OREGON COAST HIGHWAY (CON'T) 
14153- Angora Club of Astoria 


i 

ij 
H 
‘i 
ti 
| 


Easement 
$ $ 
15.0 trail and bridle path 
easement 00.00 00.00 Gardiner 
14154- Kendall, A. W. and Helen E. Kendall 
Easement 
1.95 acres easement 00.00 00.00 = 


SEASIDE SECTION - OREGON COAST HIGHWAY 


13389- Waterhouse, David T. 
Maintenance site and right of way 
Option expires 
June 22, 1948 


6,795 sq.ft. at 6¢ plus sq.ft. 444.00 
(0.156 acres) 
13 years rental at $12.00 yr. 156.00 600.00 Benfield 


WEST COTTONWOOD GRADE SECTION - WASCO-HEPPNER HIGHWAY 


14255- Nichols, Wosley E. and Mary E. Nichols 
Right of way 
Option expires 
June 8, 1948 


6.63 acres at $10.00 66.30 
20 rods fence at $1.50 rod 30.00 96.30 . 


PRINCETON-ROME SECTION - FOLLYFARM-SCOTTS BUTTE HIGHWAY 


14166- Oregon State Land Board 
Quarry and stock pile site 
Option expires 
June 15, 1948 


77.0 acres at $6.49 plus 500.00 500.00 Gardiner 
pec 29 194% 
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EXHIBIT "A" (CON'T) 


COURT STREET-DORIAN STREET SECTION -~ OLD OREGON TRAIL HIGHWAY 


COURT STREET-DORIAN STRES? 


(CON'T) 


12678- Gillanders, Earl, and M. J. Pinney, Beulah M, Pinney (Con't) 


$ $ 
Allowance- loss ground covered 
by lease, inconvenience, and 
loss business during moving 


Collins 


plant 3,500.00 12,800.00 


State to convey to Gillanders 
"6,420 sq.ft. outside now R/W 


GERKING SCHOOL-HOLDMAN JUNCTION SECTION - ATHENA-HOLDMAN HIGHWAY 


13435- Leisinger, R. H. et al 
Right of way 
Option expires 
January 23, 1948 


0.62 acre at $100.00 62.00 


HELIX JUNCTION-ATHENA SECTION - ATHENA-HOLDMAN HIGHWAY 


13408- Tillman, The J. H. (Company ) 


Right of way 
Option expires 
April 6, 1948 


1.66 acres at $250.00 415.00 
Allowance- damages-severance on 

approx. 5.5 acres - approx. 

60% of land value 667.00 


TILLAMOOK HEAD SECTION - OREGON COAST HIGHWAY 


TILLAMOOR SLA) OS eee 


14155- Fleming, Ida Jane 
Easement 


7.05 trail casement 00,00 


(Con't) 
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EXHIBIT "Bl" 
Minutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

Highway Commission is authorized and empowered to acquire by purchase, agrec- 
ment, donation, or by the exercise of the power of ominent domain real prop- 
erty and/or any right or interest therein necessary or deemed necossary for 
rights of way, either for original location or for widening, straightoning, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of accoss 
from abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accommodations, snow fences, quarry 
sites, gravol pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture of 
roadbuilding materials, approach or hauling roads, highway drainage, drainage 
tunnels, maintenance of unobstructed view of any state highway so as to pro- 
vide for the safety of the travoling public, and/or for tho culture of troos 
and the preservation of sconic places and other objects of attraction or 
scenic value adjacent to, along, or in close proximity to state highways or 
which may be conveniently reached from or by 8 public highway, and/or for 
the development and maintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered aroas, or other places of attraction and scenic value, and/or for 

4 any other uso or purpose necessary or deemed necessary for carrying out the 

purposes of the Oregon Highway Code, and/or for flight strips, airficlds, 
access roads, public highways, or for any other purpose designated by the 
United States; and 


: WHEREAS, the Pacific Highway East (State Highway No. 1E) is a»high- 

‘ way undor the jurisdiction and control of the State, and said highway is, in 
nddition to being a part of the state highway system, a part of the federal 
highway system; and 


WHEREAS for the purpose of providing a highway with better align- 
ment and one the construction of which will more adoquately scrve the travel- 
ing public, the Highway Commission relocated the soction of the Pacific High- 
way East oxtonding from Oregon City to New Era, and for the purpose of con- 
structing a highway ovor said relocated line it is necessary that roal prop- 
ertios be acquired for rights of way and that other real properties be ac- 
quired for procuring therefrom roadbuilding materials; and 


Pt ad 


WHEREAS pursuant to the provisions of Section 100-115, 0. Cc. LL A., 
the Highway Commission is authorized to determine and fix the widths of right 
of way for any and all state highways and is authorized to acquire the 
necossary rights of way therefor and real properties from which to procurc 
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EXHIBIT "A" (CON'T) 


MODOC POINT -BARCLAY SPRINGS SECTION - THE DALLES-CALIFORNIA HIGHWAY 


11065- Klamath Indian Tribal Lands 
Right of way, quarry sites 


$ $ 
108.71 acres at $5.00 acre 543.55 543.55 Cozad 
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EXHIBIT "Bl" (CON'T) 


F 6. That tho State Highway Engincer be and hoe hereby is instructed 
= F and directed to make or cause to be made all surveys necessary in connection 
Fe with tho determination, description, and acquisition of said real propertios, 


and said Engineer is further instructed to prepare and submit to the Logal 
3 Department necessary and adequate descriptions of the said real proportics, 
e which said descriptions shall be available for the preparation of any decd 
hy or deeds or other instrument or instrumonts necessary to complete the 
¢ acquisition of said property or propertios, whether said properties bo 
acquired by purchase, donation, agreemont, or by the excercise of tho power 
of eminent domain. 


7. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
5 and directed to attempt to agree with the owner or ownors and/or with the 
RB: tenants or persons in possession, if there be any, of said parcel or parcols 
Be of land with respect: to the compensation to be paid for the taking of the 
e, same and the damage, if there be any, and is authorized and directed to 
e. acquire, in addition to title to the said described parcels of land, all 
e- rights of access thereto except at such points or places as may be designated 
‘ by the State Highway Commission, and in the evont that no satisfactory 
BS; agreement or agreements can be reached, then it is hereby further ordcred 
S that the said J. M. Devers, as Chief Counsel for the State Highway Commission 
2 be and he hereby is requested and authorized to commence and prosecute to 
ef a final detormination such suit or action, or suits or actions, as may be 
necessary and appropriate to acquire title to the said parcels of real 
property and all rights of accoss thereto except at such points or places 
as may be designated by the State Highway Commission. 


8. That in the trial or prosecution of any action or actions 
i instituted for the purpose of acquiring by condemnation or otherwise the 
ms said described real properties, or any of thom, or any interest therein, the 
¥ said J. M. Devers, as Chief Counsel to the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, or 
admission in connection with any trial or court procedure connected with 
or prosecuted for the acquisition of said properties or intorest therein 
as in his judgment may be for the best interests of tho State, the State 
Highway Commission, and/or the defondant property owners. 


ssa oe 
Pay 4 eae Sn 


9. The real proporties sought to be acquired are described on 
the attached sheets, consisting of 6 pages, on which sheets are shown the 
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EXHIBIT "Bl" (CON'T) 


roadbuilding materials; and 


WHEREAS, pursuant to the provisions of said section, the Commission 
is authorized, when acquiring real property for highway purposes, to acquire 
and take foe title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee titlo to the real property needed for right of way purposes, 
all right of access from abutting property to the highway; and 


WHEREAS, the Pacific Highway East, as one of the major highways of 
the State, carries a large volume of traffic and it therefore is the judg- 
ment and qinion of the Commission that access to and from said highway should 
be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED, by this Commission, 
all members being present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that the properties 
described on the attached sheets are needed and required for use in connec- 
tion with the construction and maintenance of the section of the Pacific High- 
way East known and designated as the Oregon City-New Era Section. * 


2, That the spocific purpose and use for which each particular 
piece of real property is needed and required is expressly stated and the 
ownership of said property is named in the particular and respective tracts 
hereinafter described on the attached sheets, all of which are made part of 
this resolution. * 


3. That all of said real properties are needed and the acquisition 
of the same is necessary for the specific purposes stated in the description 
of each ownership. 


4. That said section of said highway has been relocatod, planned, 
and the specifications for the construction and improvement of the same made 
in a manner which, in the opinion and finding of this Commission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage. 


5. The Commission does hereby further find and declare that, in 
addition to the acquisition of the respective real propertics described on 
the attached sheots, it is, in the judgment and opinion of the Commission, 
necessary that there be acquired all rights of access from abutting propert- 
ies to the respective parcels of real property described on the attached 
sheets and the highway which is to be constructed theroover, except at such 
points or places as may be designated by the State Highway Commission. * 
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EXHIBIT "Bo" 
Minutes of December 29 and 30, 1947 


RESOLUTION 


WHEREAS, by virtue of the laws of the Stato of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the oxercise of the power of eminent domain real 
property and/or any right or interest therein necessary or deomed necessary 
for rights of way, either for original location or for widening, straight- 
ening, or otherwise changing already established highways, whether within 
or without the corporate limits of cities and towns, together with rights 
of accoss from abutting proporty thoreto, and/or for shops, cquipment sheds, 
office buildings, maintonance sitos,patrolmon accommodations, snow fences, 
quarry sitos, gravel pits, storage sites, stockpile sites, woighing stations, - 
broadcasting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding matcrials, approach or hauling roads, highway drainago, 
drainage tunnels, maintonance of unobstructed view of any state highway so 
as to provide for the safoty of the traveling public, and/or for the culture 
of troes and the preservation of scenic places and other objects of attrac- 
tion or scenic value adjaccnt to, along, or in close proximity to state 
highways or which may be conveniontly reached from or by a public highway, ‘ 
and/or for the devclopmont and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbored areas, or othor places of attraction and scenic value, 
and/or for any other use or purpose nocossary or dcomed necessary for carry- 
ing out tho purposes of the Oregon Highway Code, and/or for flight strips, 
airficlds, access roads, public highways, or for any other purpose designated 
by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land horeinafter described are cach and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 


1. That the Commission does hereby find and doclare that tho 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real propertics and the specific purposes for which tho 
Same arc being acquired are described as follows, to wit: 
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EXHIBIT "Bl" (CON'T) 


respective ownerships, the purpose for which the properties are to be 
acquired, and a complete and accurate description of said properties, 
said parcels of real property being otherwise identified as Parcels Nos. 
1 to 10, inclusive. * 


10. This resolution shall bo ontcred.in full in the minutes 
and records of this Commission as of the twonty-ninth day of December, 
1947. 


* The names of tho property owners and the detailed description 
of the respective parcels of real property montioned in this resolution 
are attached to tho original resolytion on file in the office of the 
State Highway Commission, Salem, being Rosolution No. 96, under the 
heading " Real Property Condemnation Resolution" and said descriptions by 
this reference are made a part of this minute ontry to the same extent as 
if copied in full herein. 
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EXHIBIT "Bo" (CON'T) 


2. That the Commission does hereby find and declare that cach of 
the said described parcels of real property is necessary and acquisition of 
the same by the State is required for the specific purposes hereinabove set 
forth, and the said properties are being acquired for the express and 
specific purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with tho determination, description, and acquisition of said real properties, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the proparation of any deed 
or deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whother said properties be 
acquired by purchase, donation, agreoment, or by the exercise of the power 
of eminent domain, 


4, That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commission, be and he is hereby requested, 
authorized, and directed to attempt to agree with the ownor or owners, and/or 
with the tenants or persons in possession, if there be any,of said parcel 
or parcels of land with respect to the compensation to be paid for the 
taking of tke same and the damages, if any there be, and in the event that 
no satisfactory agreement or agreements can be reached then it is hereby 
further resolved that J. M. Devers, Agsistant Attorney General and Chicf 
Counsol for the State Highway Commission, be and he hereby is roquested and 
authorized to commence and prosecute to final determination such suit or 
action, or suits or actions, as may be necessary and appropriate to acquire 
title to the said parcels of real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
Said above described real properties, or any of them, or any interest thore- 
in, the said J. M. Devers, as Chief Counsel for the Oregon State Highway 
Commission is hereby authorized and empowered to make such stipulation, 
agreoment, or admission in connection with any trial or court procedure 
connected with or prosccuted for the acquisition of said properties or 
interest therein as in his judgmont may be for the best intorests of the 
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Real property qymed by Earl J. Morris and Alice C. Morris, which 
property is located in Lot 4 of Section 6, Township 15 South, Range 16 
East, W. M., Crook County, Oregon, and is more particularly described 
on the attached sheets and designated as Parcol No. 1, and is further 
identified in the records of the Highway Commission as file R 14285, 
which property is being acquired for the purpose of securing road- 
building materials thorefrom for use in connection with the Madras- 
Prineville and Ochoco Highways; * 


Real property owned by Arthur Henry Parsons and Leonard Richard 
Persons, which property is located in the north half (N+) of Section 
12, Township 1 North, Range 39 East, W. M., Union County, Orogon, and 
is more particularly described on the attached sheets and designated 
as Parcel No. 2, and is further identified in tho records of the High- 
way Commission as file R 11425, which property is being acquired for 
right of way purposes in connection with the Wallowa Lake Highway; * 


Real property owned by the Estate of John Barry, which property 
is located = Lot 70, Steele's Addition to Beaverton, in the northeast 
quarter (NE}) of Section 18, Township 1 South, Range 1 West, W. M., 
Washington County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 3, and is further identi- 
fied in the records of the Highway Commission as file R 13693, which 
proporty is being acquired for right of way purposes in connection with 
the Tualetin Vallcy Highway; * 


Real property owned by Umatilla County, et al., which property 
is located in the southeast quarter (SEE) of the northwest quarter 
(NWi) of Section 10, Township 2 North, Rango 32 East, W. M., Umatilla 
County, Oregon, and is more particularly described on the attached 
sheets and designated as Parcel No. 4, and is further identified in 
the records of the Highway Commission as file R 12680, which property 
is being acquired for right of way purposes in connection with the 
Old Oregon Trail Highway;* * 


Real property owned by Pendloton Ranches, Inc., which property 
is located in Lot 8 of Section 34, Township 1 North, Range 35 East, 
W. M., Umatilla County, Oregon, and is more particularly doscribed 
on the attached sheets and designated as Parcel No. 5, and is further 
identified in the records of the Highway Commission as file R 14216, 
which property is being acquired for the purpose of procuring road- 
building materials therefrom for use in connection with the 0ld Oregon 
Trail Highway. * 
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EXHIBIT "Cc" 
Minutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, under the provisions of Title 100 0. C. L. A. and in part- 
icular, Subsection 36 of Section 115 of said Title, the State Highway Commis- 
sion, by mtual agreement with the respective county courts of the several 
counties of the State is authorized and empowered to select, locate, and 
designate a system of secondary state highways, which highways shall be se- 
lected from the market roads or other county roads, or available locations 
or routes of the several counties; and 


WHEREAS, the State Highway Commission, by mutual agreement with the 
Jefferson County Court of the State of Oregon, has selected the road or high- 
way hereinafter named, and it is the purpose of the Commission to officially 
and regularly designate and adopt said highway as a highway to constitute, 
together with other highways heretofore adopted and/or which may hereafter 
from time to time be added, the system of secondary stato highways under the - 
provisions of said acts; 

NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission, all members being present and affirmatively voting and parti- 
cipating, as follows: 


1. That the following described highway or road in Jefferson 
County be and the said highway or road hereby is selected, designated, estab- 
lished, adopted and approved as a secondary state highway and shall be and 
hereby is designated as a part of the secondary state highway system, to wit: 


Culver Secondary State Highway No. 361: 


Beginning at a point on The Dalles-California Highway at the 
intersection of 5th and "D" Streets in Madras; thence southerly via 
Metolius and Culver to a junction with The Dalles-California High- 
way southeast of Culver, in the NEE of the NE} of Section 32, T. 12 
S., R. 13 E., W. M., being a distance of approximately 11.54 miles. 


2. That the said highway shall be and hereby is qualified for 
improvement under the provisions of said title 100 0. C. L. A., Subsection 
36, Section 115. 


3. That this resolution be entered in the minutes of the meeting 
of the Highway Commission of December 29, 1947, and that the Secretary be 
and he hereby is instructed to deliver to the County Court of Jefferson 
County and to the County Clerk of Jefferson County duly certified copies 
thereof . 
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of the State, the State Highway Commission, and/or the defendant property 
owners. 


6. That this resolution be entered in full in the. minutes and 
records of this Commission as of the twenty-ninth day of Docember, 1947. 


* The namos of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Rosolution No. 97, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same extent as if 
copied in full herein. 
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EXHIBIT "D" (CON'T) 


4, That Resolution Form 3 adopted by the City of Banks on April 
8,1947 and approved by the State Highway Commission on June 16, 1947, shall 
be canceled, in accordance with the request of the City of Banks on file in 
the records of the State Highway Department, and Resolution Forms 1 and 2 
hereby approved be substituted therefor. 


5. That upon entry of this resolution in the minutes and records 
of the Commission, the Secretary shall thereafter mail to the proper officer 
in each of said cities and/or towns a duly certified copy of the resolution 
or resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


6. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 29th day of December, 1947. 
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EXHIBIT "D" 
Minutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the calendar 
year 1947 for street purposes as provided in said law, the several sums or 
amounts set opposite the names of the respective cities or towns: 


ee ee oer aie 
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AND, WHEREAS each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so 4s to qualify each for the bene- 
fits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Banks. - Wilkes Avenue, Woodman Street, Parmeley Street 
Dayville - One street for 900 feet south from the highway 
Gold Beach - All city streets 

Helix - Solar Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law by 
said cities and/or towns individually so as to qualify each to receive and 
use the funds to them apportioned. 
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Forms 1 and 2 hereby approved be substituted therefor. 


5. Theat upon entry of this resolution in the minutes and records 
; of the Commission the Secretary shall thereafter mail to the proper officer 
in each of said cities and/or towns a duly certified copy of the resolution 
4 or resolutions adopted by the City together with a copy of the resolution 
approving the plans submitted by the City. 


6. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the 29th day of December, 1947. 


E 
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EXHIBIT "E" 


Minutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws, 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 1946 for street purposes as provided in said law, the several sums 
or amounts set opposite the names of the respective cities or towns: 


ea nS sy cit ke Oa Oe re ee 
| tea a eee ee ee 361.51 


AND, WHEREAS, each of said cities andtr towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the bene- 
fits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities and/or towns: 


Cornelius - "Q" Street, "M" Street 
Richland - 2nd Street, 3rd Street, Main Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deemed 
an appropriate and proper conformance with the requirements of said law by 
said cities and/or towns individually so as to qualify each to receive and 
use the funds to them apportioned. 


4. That Resolution Forms 1 and 2 adopted by the City of Cornelius 
on October 9, 1946, and approved by the State Highway Commission on March 25, 
1947, shall be canceled, in accordance with the request of the City of Corn- 
elius on file in the records of the State Highway Department, and Resolution 
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4 EXHIBIT %g" 
“ Minutes of December 29 and 30, 1947 
. RESOLUTION 
“4 WHEREAS, tho Engineer has reported that the following State Highway 


Cc: mission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of the contracts, and that 
said jobs are now ready for acceptance: 


Contract No, 2780 with Kuckenberg Construction Co. for grading and 
bituminous macadam surfacing on the Gates-Niagara Section of the North 
Santiam Secondary Highway in Marion-Coynty, completed November 13, 1947. 


Contract No. 2806 with McNutt Bros. for grading and paving on the 
Reese Creek-Antelope Creek Section of the Crater Lake Highway in Jackson 
County, completed August 29, 1947. 


Contract No. 2646 with J. C. Papin for grading and oil mat surfac- 
ing on the West Unit, Love Bridge-Black Bridge Section of the Baker - 
Homestead Highway in Baker County, completed October 15, 1947. 


Contract No. 2857 with Sleeper & Keyes for construction of bridges 
over Cow Creck and Quines Creek on the Johns-Glendale Section of the 
Pacific Highway in Douglas County, completed November 1, 1947. 


Contract No. 2869 with 0. C. Yocom for surfacing and oiling on the 
Scholls-Newberg Section of the Hillsboro-Silverton Secondary Highway in 
Washington and Yamhill Counties, completed October 30, 1947. 


% 


Contract No. 2877 with J. N. & M. J. Conley for furnishing crushed 
rock in stockpiles on the Mt. Hood Section of Mt. Hood and Wapinitia 
Highways in Clackamas, Hood River and Wasco Counties, completed August 
T, 1947. 


Contract No. 2878 with Coos Bay Dredging Company, Inc. for construc- 
ting pier fender for the South Slough Bridge on the Cape Arago Highway, 
in Coos County, completed November 12, 1947. 


Contract No. 2909 with Natt McDougall Co. for grading on the North 
Unit, Washington State Line-Buford Creek Section of the Enterprise- 
Lewiston Highway in Wallowa County, completed November 13, 1947. 


THEREFORE, BE IT RESOLVED that the work covered by said state high- 
way contracts for the construction of said state highway projects be declared 
completed according to the terms of the respective contracts, and said jobs 
are hereby accepted and final payment in connection with each is hereby auth- 


orized. 
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EXHIBIT " F" 
Mimutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, under the provisions of Chapter 371, Oregon Laws, 1943, 
there will be by this Commission apportioned to the City of Siletz, the 
City's portion of State Tax Street Funds for use and disbursement during 
the calendar year 1948, for street purposes as provided in said law; and 


WHEREAS, said city being a city of less then 1,000, to wit: a 
city of 582, has submitted to this Commission for approval, plans for the 
expenditure of said sum; and 


WHEREAS, said plans and projects, having been submitted by this 
Commission to the State Highway Engineer for examination and approval, have 
been approved by him; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


l. That the following named streets of the City of Siletz,pro- 
posed for improvement by said city, as evidenced by a certified copy of a 
resolution adopted by said city and served on this Commission, be and said 
streets hereby are approved and thereby qualified for funds to be apportioned 
to said city by this Commission under the provisions of said law, the streets 
so approved being as follows: 


The streets locally known as the High School Lane and the Grade 
School Lane; improvement to consist of cutting roadway to an estab- 
lished curb line, grading the material over the roadway with a prop- 
er drainage ditch on each side, installing five culverts, this to be 
followed by rocking the roadway and properly blading same into place. 


2. That the type, plan and character of improvement suggested in 
said resolution be and said plans, type and character of improvement hereby 
are approved. 


3. That a certified copy of this resolution be delivered to the 
mayor of said city and a like certified copy delivered to the Secretary of 
State for such purpose as it may serve in connection with the administration 
of said act. 


4. That this resolution shall be entered in the minutes and records 
of the Commission as of the 29th day of December, 1947. 
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EXHIBIT "H” (CON'T) 


1885400 of the reconstructed highway, is hereby abandoned as any part of the 
right of way of said state highway. All of said abandoned section of said 
highway is to remain and be maintained as a public highway and the Commission 
hereby declares such section of the old Crater Lake Highway to be an exten- 
sion of the Little Butte Secondary Highway, and said road shall thereafter 
be maintained by the State as a secondary highway. 


e 3. That there is attached hereto and by this reference is made 4 
hed part hereof, a print on which is shown, colored in red and designated as 
Unit "A", the area of the old right of way which is to be taken over and 
maintained by the County; and there is shown on said print, colored in 
yellow and designated as Unit "B", the area of the abandoned section of said 
highway which is to remain and be maintained by the State as an extension of 
the Little Butte Secondary Highway; that the area shown on said print, 
colored in green, includes right of way acquired for the location and con- 
struction of the said highway and includes also some parts or areas of the 
old right of way not now incorporated within the boundarics of the right of 
way proper. In connection with all of the said area colored in green, it is 
the judgment and finding of the Commission that all of said area is and will 
be needed for highway right of way, and likewise for highway construction, 
improvement, maintenance, and other highway purposes and uses. For such 
uses and purposes, therefore, the Commission does hereby declare and order 
that possession of and title to all of the land or area shown colored in 
green on said print shall be retained and held by the State and shall not be 
permitted to revert to or become the property of abutting owners, * 


h, That this resolution be entered in the minutes and records of 
the Commission as of the 29th day of Decembor, 1947. 


FOOTNOTE: 


* The map montionod in this rosolution is attached to the orig- 
inal resolution on file in the office of tho State Highway Commission, Salen, 
being Resolution No. 175, under the heading "Abandonment and Retention Reso- 
lutions" and said map by this reference is made a part of this minute entry 
to the same extent as if copied in full herein. 


DEC 29 1947 


EXHIBIT "HK" 
Minutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Crater Lake Highway kmown as the Reese Creek~- 
Antelope Section in Jackson County, the northerly terminus of which is at 
Highway Engineer's Station 1532+50 of the reconstructed line and the souther- 
ly terminus of which is at Highway Engineer's Station 1933+58 of the recon- 
structed line; and 


WHEREAS, by reason of -the relocation of said section of said high- 
way, portions or units of the right of way of the highway as formerly located 
have been eliminated from: the right of way of the relocated line, some of 
which eliminated sections or areas are no longer needed for highway purposes, 
but have use and value for other public uses; and 


WHEREAS, the State, acting by and through its Highway Commission, 
and Jackson County, acting by and through its County Court, heretofore, to- 
wit: On the fourth day of June, 1946, entered into a written agreement re- 
lating to the use and jurisdiction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated’ sec- 
tion of the Crater Lake Highway was completed on August 29, 1947, and high- 
way traffic is now routed over said section; and ‘ 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
made or to be made of the areas and sections of the right of way of said 
highway which are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively: 


1. That the portion of the old right of way of the Crater Lake 
Highway bétween Highway Engineer's Station 1858+50 of the reconstructed 
linc and the intersection of the old highway and the Little Butte Secondary 
Highway is hereby abandoned as a part of the right of way of said state high- 
way, and said right of way is hereby surrendered to the County Court of Jack- 
son County for county road purposes, and all right, title, or interest which 
the State has or had in the same is hereby vested in Jackson County. 


2, That the portion of the old right of way, which by reason of 
the rcolocation of the said highway is no longer within the boundaries of the 
new right of way, which portion lies between the intersection of the old high- 
way with the Little Butte Secondary Highway and Highway Engineer's Station 
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EXHIBIT "I" (CON'T) 


highway, and all right, title, or interest which the State has or may have 
in said right of way is permitted to revert to and vest in the City of Halsey. 


3. That there is attached hereto and by this reference is made a 
part hereof, a print on which is shown, colored in blue and designated as 
Unit "B", the area of the old right of way which is to be taken over by the 
City; and there is shown on said exhibit, colored in red and designated as 
Unit "A", the area which is to be taken over and maintained by the County; 
and there is shown, colored in green, new right of way acquired by the State. 


4, That this resdlution be entered in the minutes and records of 
the Commission as of the 29th day of December, 1947. 


FOOTNOTES:  —— 


* The map mentioned in this resolution is attached to the orig- 
inal resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 176, under the heading "Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "I" 
Mimutes of December 29 and 30, 1947 
RESOLUTION 


WHEREAS, the Highway Commission found it necessary and desirable 
to relocate the section of the Pacific Highway East known as the Halsey- 
Harrisburg Section in Linn County, the northerly terminus of which is at 
Highway Engineer's Station 906+55 of the reconstructed line, and the south- 
erly terminus of which is at Highway Engineer's Station 1358488 of the rocon- 
structed line; and ~ 


WHEREAS, by reason of the relocation of said section of said high- 
way, portions or units of the right of way of the highway as formerly located 
have been eliminated from the right of way of the relocated line, some of 
which eliminated sections or areas are no longer needed for highway purposes, 
but have use and value for other public use; and 


WHEREAS, the State, acting by and through its Highway Commission, 
and Linn County, acting by and through its County Court, and the City of 
Halsey, acting by and through its municipal authorities, heretofore, to-wit: 
On the fifth day of November, 1947, entered into a written agreement by the 
terms of which the eliminated sections or parts of old right of way which 
must be maintained for the service of persons living thereon or communities 
served thereby, are to be maintained by the County and City as in said agree- 
ment set out; said agreement is now in full force and effect; and 


WHEREAS, it is the purpose of the Highway Commission to take .offic- 
ial action and impress upon the Commission's records the disposition made or 
to be made of the areas and sections of the right of way of said highway 
which are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSION, 
all members being present and voting affirmatively: 


1. That the portion of the old right of way of the Pacific High- 
way East between Engineer's Station 940+90 of the reconstructed line and 
Engineer's Station 945410 of the reconstructed line is hereby abandoned as 
& part of the right of way of said state highway, and said right of way is 
hereby surromdcred to the County Court of Linn County, and all right, title, 
or interest which the State has or had in the same is hereby vested in Linn 
County. 


2. That the section of said old right of way now abandoned as a 
part of the Pacific Highway East and lying between Engineer's Station 921+40 
and Engincer's Station 940490 is hereby abandoned as a part of the said state 
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EXHIBIT "J" (CON'T) 


BE IT FURTHER ORDERED that the State Highway Engincer be and he 
hereby is ordored and directed to crect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable spood on 
said state highway. 


BE TT FURTHER ORDERED that any provious order heretofore made by 
the Commission with respect to specd or speeds applicable to any of the high- 
ways or sections of highways specified hcoroin which is in conflict with the 
provisions of this order hereby is vacated and annulled. 
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EXHIBIT "J" 


Minutes of Decomber 29 and 30, 1947 


RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to the provisions 
of Section 115-320, 0. C. L. A., as amended by Chapter 458, Orogon Laws, 1941, 
has caused an ongincering and traffic investigation to be made with respect 
to certain state highways and/or certain sections of state highways more 
particularly and completely described and set forth horeinafter; and 


WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State Highway 
Commission at Salem, Oregon; and 


WHEREAS, based upon said enginecring and traffic investigation the 
Commission has determined that the fixed and designated speeds prescribed by 
the provisions of subsection (b) of said Section 115-320, 0. C. L. A., as 
amended, arc in certain specified instances greater than is reasonablo and 
safo and in other specified instances are less than is reasonable under the 
conditions found to exist upon or with respect to the stato highways or scc - 
tions of state highways horcinafter sot forth and more particularly described 
and defined hereinafter, and the State Highway Commission has therofore detcr- 
mined to designate a different speod thereupon than the speed fixed in said 
statute, which said difforont specd or speeds shall be as specifically sct 
forth hcroinafter. 


NOW, THEREFORE, based upon said cnginecring and traffic investigation 
and upon the finding and determination made by the Commission with respect 
thereto, the Commission does hereby dctermine and does hereby order that with- 
in the meaning and purpose of said Section 115-320, 0. C. L. A., as amonded, 
the speed at which a vehicle may be driven upon said state highway and/or 
upon said sections of said state highway shall not exceed the rate of speed 
set forth immediately following. 


Name of Highway: ..... . . Corvallis - Newport Highway .......+e++-, 
Highway mumber: ......-- 33... . « Route Nunber US20. 
Location of Termini Established Specd 


— ee CC 


M. P. 54.37 (West of Corvallis) to M. P. 56.33(West Limits; 45 miles per hr. 
2 of Corvallis) 


——— = See SS = : o- — SS eee Se eee See eee 
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EXHIBIT "K" (CON'T) 


WHEREAS, the Portland Gas & Coke Company has applied to the High- 
way Commission and has requested that a permit be issucd to Fortior Transport 
Company, F. N. Rumbley Company, and Ransome Transportation Company authoriz- 
ing such pormittees to operate a fleet of trucks over the Pacific Highway and 
tho Pacific Highway East from the Oregon-California State Lino to Portland, 
Oregon, for the transportation of potrolcum gas; and 


WHEREAS, after consideration of all of the facts and circumstances, 
it is the judgment of the Commission that a real omergency cxists which can 
be relieved only by the use of said vehicles, and it is further the judgmont 
of tho Cormission that the interest of theo public will be served by the move- 
mont over said highways for the transportation from points in California to 
the plant of tho Portland Gas & Coke Company in Portland liqueficd potroleun 
Gas; 


NOW, THEREFORE, subject to the conditions, requirements, and limita- 
tions hereinafter set forth, it is ordcred that a temporary permit bo and such 
permit horoby is issucd to Fortier Transport Company, F. N. Rupbley Company, 
and Ransome Transportation Company to operate over the Pacific Highway in 
Oregon from the Orogon-California State Linc to Junction City, Oregon, and the 
Pacific Highway East from Junction City, Oregon, to Portland, Oregon, motor 
vehicles specifically doscribed and idcntificd in the records of thc Commis- 
sion in Salem, Orogon. 


This pormit is subject to the following express conditions, require- 
nents and limitations: 


a. Tho permit is tomporary as to duration and shall be void thirty 
days from date thorcof, unless upon or imodiately prior to the expiration 
thoroof such permit is oxtonded by order of this Commission. 


b. The pormittees shall provide and keep in effect during the lif 
of this permit or any extension theroof property damage insurance in the 
amount of $100,000.00 and public liability insurance in the amount of 
$100, 000. 00/$250, 000.00. 


¢. Such protection may be by a policy or policios issucd specially 
for this transaction, or may be evidenced by a rider satisfactory in form to 
tho Oregon State Highway Commission, which rider shall be attachod to and 
made a part of a policy or policies now carricd by the permittees. 


ad. The permit issued pursuant to this resolution shall be in accord 
ance with tho form attached hereto and by this reference made a part heroof. * 


e. Upon the expiration of said thirty-day Period, or inmediatecly 


prior thereto, this permit, upon satisfactory showing that the emorgency 
still exists, may be extended for a like period or for successivo like periods, 
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EXHIBIT "kK" 
Minutes of December 29 and 30, 1947 


RESOLUTION 


WHEREAS, the Portland Gas & Coke Company, with headquertors in 
Portland, Oregon, is a public utility engaged in the manufacture , Sale, and 


distribution of gas to patrons for heating of homes end for other domestic 
and busincss uses; and 


WHEREAS, the Company has undertaken to serve approximately 
120,000 customers whose homes and places of business are equipped with gas 
facilities and are not equippod so that in case of emergency any other type 
of fuel can be substituted; and 


WHEREAS, through no fault of the Portland Gas & Coke Company, but 
in spite of diligent effort to avoid conditions which make it impossible for 


said Company to sorve its customers, the Company is now confronted with an 
“ emergoncy; and 


WHEREAS, because of said emergency and tho attending conditions 
which are quite beyond the control of tho Company, it has become imperative 
that tho Company in order to mect a threatoned shortage in gas fucl import 
from California points liquid petroloun gas; and 


WHEREAS, because of the fact that there is no availablo water trans- 
port and there are not sufficient railway tank cars, such commodity must be 
transported from points in California to the Company's plant in Portland, 
Oregon, by motor transport; and 


WHEREAS, the only available motor transports engaged in the trans- 
portation of such commodities are ownod and operated in the State of Calif- 
ornia and are of a size and weight, or load capacity, in oxcess of weights, 
length limits, and load capacity prescribed undor Oregon law; and 


WHEREAS, it appoars that tho Interstate Commorce Commission and the 
Public Utilities Commissioner of Oregon have each issued to tho oporators of 
said motor trucks temporary licenses, thus making possible their use and 
operation in the State of Oregon to moet the existing omergency, but it 
appears that in addition to the temporary permits issued by the Interstate 
Commerce Commission and the Public Utilities Commissioner of Oregon said 
trucks cannot operate in Oregon without pormits issued by the Oregon State 
Highway Commission; and it appears further that such permits for such pur-~ 
pose can be issued only by the Oregon State Highway Commission undor spocial 
conditions and when in the opinion of the Commission the interest of the pub- 


lic will be served by the proposed movement over and usc of Oregon State High- 
ways; and 
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EXHIBIT "L" 


Minutes of December 29 and 30, 1947 


RESOLUTION 


Leer 


WHEREAS, the Commission, on the 2kth day of October, 1944, adopted 
a resolution and ontered the same in the minutes of the Commission, by which 
the Commission authorized certain individuals named therein, to sign permits 
authorizing the operation of motor vehicles over public highways when such 
movements conformed to the regulations and provisions adopted and established 
by the Commission, and 


WHEREAS, since the adoption of said resolution, it has developed 
that tho purpose of said resolution can be furthered and public convenience 
better served’ by the selection of certain other Highway employees, and the 
vesting in them of authority to sign permits issued under the authority of 
said resolution, 


SRR SE MTP I TIE NN f= 


NOW THEREFORE, Be It and It Hereby is Resolved by the Commission, 
that the following named Highway omployee, to-wit: Helen M. Wells, 
Secretary to Division Engineer, at La Grande,be and she hereby is authorized 
to issue permits within the meaning, purpose and scope of said resolution, 
and any permit issued, as provided therein, shall be valid when signed for 
the Commission by the above named person; 


This this resolution be decmed an amendment of said resolution of 
Octobér 24, 1944, and shall have no force or effect outside or beyond the 
provisions of said resolution; 


This this resolution be entered in the minutes and records of the 
Commission as of the 30th day of December, 1947. 
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EXHIBIT "K" (CON'T) 


but shall not be extended for any period or periods beyond the thirty-first 
day of March, 1948. 


f. When the provisions and requirements specified heroin and in 
said approved form of permit have been fully complicd with by the pernmittccs, 
a permit in said form signed for the Highway Commission by Ralph B. Sipproell 
or Paul Davies shall be deemed in full force and offect. 


g. Said permit may, before the expiration thereof for violation 
of any of its terms, or when in tho judgment of the Commission public wolfare 
and public interest warrant, be canceled and terminated without oe on 
the part of tho State or its Highway Commission. 


h. It is recognized that a permit or permits have heretofore been 
issucd to the said permittees pursuant to oral instruction given by the High- 
way Commission, therefore, said permit so ordered hereby is ratificd. 


This resolution shall be entered in the minutes and records of tho 
Commission as of the 30th day of Decembor, 1947, 


* The permit form nontioned in tho abovo resolution is attached 
to the original resolution on file in the office of the Stato Highway Commis- 
sion, Salon, being Itcm No. 25, undor the Heading "Spocial Mattors" and said 
exhibit by this reference is nade a part of this minute ontry to the samo 
extent as if copied in full horein. 
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EXHIBIT "N" 


Minutes of Decomber 29 and 30, 1947 


Be Oa api ee 
‘ 


RESOLUTION 
AMENDING RESOLUTION ADOPTED BY 


OREGON STATE HIGHWAY COMMISSION 
Novombor 25, 1947, 
ORDERING REDUCED MAXIMUM LOAT LIMIT 
on the 


WESTON-ELGIN STATE SECONDARY HIGHWAY 


eT a ae 


; WHEREAS, the State Highway Commission at a mecting held on the 25th 

3 day of Novem er, 1947, adopted a resolution ordering a reduction of 50 percen 

3 in the maximum weight of loads transported over the Weston-Elgin Secondary 

5 State Highway No. 330, effective during the spring months(Fobruary 16 to May 

' 1, 1948) when frost is leaving tho ground, which said resolution provided that 
"in no event shall the combined weight in pounds bearing on the surface of th 

: highway at contact with the troad of the whoels of any one exle of a vehicle 

' exceed the maximum limit set by law for any one axle"; and 

' WHEREAS, it is now the judgment of this Commission that the combin- 

: ed weight of load an vcohicle bearing on the surface of the hichway at contact 

4 with the wheels of any one axle othcr than the front axle of the truck or 
truck-tractor shall not be more than 50 percent of the maximum weight alloted 
by law for such axle, in order to preserve the highway surface during the said 
restricted period; 


i NOW THEREFORE, the circumstances being as stated, the Commission 
all members being present and affirmatively voting, hereby approves the follow 


ing modification of the first paragraph on Page 2 of the original resolution 
adopted on November 25, 1947: 


"The maximum weights which shall apply to the following highway, 
# to-wit: 


' WESTON-ELGIN STATE SECONDARY HIGHWAY No. 330 from Weston, in 
Umatilla County, to Elgin, in Union County. 
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EXHIBIT "M" 
Minutes of December 29 and 30, 1947 


RESOLUTION 


WHEREAS, the Commission, on July 21, 1947, upon the recommonde- 
tion of its Engineer, and after careful consideration, oa a resolu- 
tion under the authority of Chapter 156, Oregon Laws 197; ; 


WHEREAS, under the terms of said resolution, the Commission 
adopted and approved under Exhibit "A" and Exhibit "B", cortain sections 
of highways under the designation of "Group 1 Highways" * and “Group 2 
Highways"; and 


WHEREAS, based upon the advice and recommendation of its Engi- 
neer, the Commission now finds that that section of the Crater Lake High- 
way known as the Medford-Eagle Point Section is of such a geomotric de- 
sign that it will safely accommodate combinations of vehicles and the 
weight specified for Group 1 highways; and 


WHEREAS, based upon the advice and recommendation of its Engi- 
neer, the Commission has found that that section of the Ochoco Highway 
between Redmond and the Ochoco Ranger Station, Mile Post 43.65 (25 miles 
east of Prineville), is of such a construction, alignment and design that 
it will adequately accommodate 60-foot vehicles allowed under the desig- 
nation of Group 1 highways; 


OW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED AND ORDERED by 
this Commission, all rembors being prescnt and voting affirnatively: 


1. That the Medford-Eagle Point Section of the Crater Lake 
Highway be and the same hereby is designated as a Group 1 highway, and 
its designation and a Group 2 highway, under the terms of the Cemmis- 
sion's resolution of July 21, 1947, be and the same herby is deleted. 


2. That the Redmond-Ochoco Ranger Station Soction of the 
Ochoco Highway be and the same hereby is designated as a Group l highway, 
and its designation as a Group 2 highway, under the Commission's resolu- 
tion of July 21, 1947, be and the same heroby is deleted. 


3. In all other respects, the Commisston's resolution of July 
21,1947, is hereby ratified and confirmed, and the sections of the 
Crator Lake Highway and the @choco Highway not herein specifically re- 
ferred to, shall be and remain as Group 2 highways, under the terms of 
the Commission's action of July 21, 1947. 


4. That this resolution be entered in the minutes and records 
of the Cormission as of December 30, 1947, and the Secretary is directed 
to deliver to the Superintendent of State Police, a full, true and com- 
plete copy thereof, and to the Public Utilities Commissioner, elike copy. 
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EXHIBIT "0" 
Minutes of December 29 and 30, 1947 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the Gold Beach Section of 
the Oregon Coast Highway, in Curry County, and in connection therewith to 
prepare maps showing the route and location of said section of highway and 
to file said reports and records with the Commission for consideration; 
and 


WHEREAS, the Engineer has reported the completion of said survey 
and has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said survey, field notes, maps 
and other engineering data, it is the judgment of the Commission that the 
same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the survey of the Gold Beach Section of the Oregon Coast 
Highway, in Curry County, together with the map, which for identification 
purposes bears the map file No. 5B 19-6, field notes and other engineering 
data submitted by the Engineer, hereby are approved, and the Engineer is 
directed to file and preserve the same in the records and files of the Com- 
mission at Salem, Oregon. 


2. That when said section of said highway is permanently con- 
structed that same shall be done in accordance with said survey and location 
unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of 
the Commission as of the thirtieth day of December, 191;7. 
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EXHIBIT "N" (CON'T) 


shall be as follows: The combined weight ip pounds bearing on the surfaco of 
the highway at contact with the treed on the wheels of the front axle of a 
truck or truck-tractor shall not exceed the product of four hundred (400) 
multiplied by the sum in inches of the tire width of the wheels of such axle, 
and, the combined weight in pounds bearing on the surface of the highway at 
contact with the tread on the wheels of any one axle of a vehicle or combina- 
tion of vehicles, other than the front axle of a truck or truck-tractor, 
shell not exceed the product of three hundred (300) miltiplied by the sum in 
inches of the tire width of the wheels of such axle; but, in no event shall 
the combined weight in pounds bearing on the surface of tho highway at con- 
tact with the tread of the wheols of any ome axle of a vehicle exceed fifty 
(50) percont of the maximum limit set by law for any one axlc." 


IT IS THE ORDER of this Commission that the original resolution be 
rewritten including such modification and that a cortified copy of the re- 
vised resolution and order be furnished to the County Clerk of Umatilla 
County and a like copy to the County Clerk of Union County, and that a like 
certified copy of the order be furnished to the Superintendont of tho —* 
ment of State Police for his information; 


AND IT IS FURTHER ORDERED that a notice containing the modified 
restrictions be posted in a conspicuous manner and place at cach end of the 
above-named highway and at important crossroads on said highway, so that said 
notice can be readily secn and read, which said notice shall state plainly 
the limitations and prohibitions of traffie hereby in this order determined 
and fixed. 


Dated this 30th day of December, 1947. 


DEC 30 1947 
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Date 
1948 
Jan.5 


Feb.2 


TABLE OF CONTENTS 


Subject 


Salaries and wages. Engineer to submit report on pey increeses. 
Real Property. Columbia River Kwy. St. Helens. Offer of 
$20,000 to Jewell Ice Cream Co. approved. Condemnation 
approved if offer not accepted. Resolution adopted. 
Budget. State Major Betterment Progrem. Expenditure of 
$3,000,000 discussed. 
Umatilla County. Helix-Columbia River County Rosd. Bids to 
be considered in the future. 
Lake County. Werner Secdy. Hwy. Bids for improvement to be 
called again. 
Budget. State Major Betterment Program. Engineer to submit 
list of jobs to be done in 1949. 
Authorized preparation of plans and acquisition of R/W. 
Meeting recessed at noon to reconvene at 1:45 p.m. 
Coos County. Enegren Ferry. Counsel to meke report of ections 
in connection with Gunnell settlement. 
Budget, 1948. General budget approved. 
Budget, 1948. Capital Outleys. Surveys and R/W ecquisition 
approved. Projects to be approved before work is started. 
Salem Hwy. Office. Someone to be in office Saturday forenoons 
to take care of emergencies. 
Budget, 1948. Chief Accountant to show contingencies as sepa- 
rate items in cost reports. 
Maintenance contingencies and salary increases to be show 
separately on cost reports. 
Radio. Engineer to make report on request from State Police. 
Operations costs to be charged to jobs or departments in- 
curring same. 
Parks Budget. Approved in principle. Survey work to be done 
by present engineering forces. 
Approval on major items to be secured as work arises. 
Equipment. Expenditure of $250,000 approved. 
Astoria ferry. Approved calling bids for alterations to docks. 
Personell. Authority to hire if approved in budget. 
Salem Shops. Transportetion of employees epproved. Purchase 
of bus approved. 
Meeting adjourned at 5:00 p.m. 
Bids received on the following projects: 
Austin Junction-Forest Boundary and Brogen Hill Sections 
Gunnell Road-Robertson Bridge Section 
Troutdale Overcrossing 
Barbour Boulevard-Boones Ferry Road Section 
Wasco-Grass Valley Rock Production 
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Subject 


Sale of land. Klamath County. Sele of 20 acres to Mrs. Foegeding 
approved. 

Oregon Coast Hwy. Otis. Easement to Fred Afalter approved. 

Oregon Coast Hwy. North bend-Coos Bay. Easement to S.P. Co. 
approved. 

Portland. Approved ? deeds conveying to city property acquired 
for shipyard access roads. 

Meeting recessed at 12:00 noon to reconvene at 2:00 p.m. 

Columbia County. Columbia River Hwy. Jewell Ice Cream Company. 
R/W at St. Helens. Architects to confer. Counsel to report. 

Curry County. Oregon Coast Hwy. Port Orford. Engineer and 
Counsel to report on deadending streets. 

Marion County. Beaverton-Aurora Secdy. Hwy. Aurora. Use of 
airfield for recing. Counsel to handle and report action. 

Airfields. Use of auto to assist plane take off approved. 
Counsel to handle. 

Sale of land. Nasburg's Addition to Coos Bay. Sale to Karl 
Nichols approved. 

Sale of land. Portland. Huntington Rubber Mills. City to be 
asked not to sell property. 

Beaches. Yachats smelt sand. Counsel reports Commission's 
authority. Action deferred. 

Toll bridge. Columbia River. The Dalles. Approved three- 
way agreement for study of facts. 

Longview Bridge. Columbia River. Request of Washington 
State to waive payment of taxes. No action. 

I.M. Schannep. Expression of sympathy ordered filed. 

Beaches. Oceanlake. Prohibition of bonfires. Action deferred. 

Klamath Falls. Klamath Falls-Malin Hwy. Balsiger's offer to 
sell property refused. Engineer to report. 
Right of Way matters settled. Bids to be called at next 

meeting. 

Interstate Bridge. Portland-Vancouver. Counsel to contact 
Washington State authorities re charging utilities for use. 

Tillamook Vounty. Oregon Coast Hwy. Rockaway. Improvement 
in city approved. 

Warm Springs Hwy. Wapinitia Junction-Madras. Engineer reports 
construction status. 

Snake River bridges. Maintenance agreement with Idaho on 4 
bridges discussed. No action. 

Signals. Tillamook. Request for installation denied. 

Pacific Hwy. E. Milwaukie. Fireside Dinners. Landscaping 
agreement to be fulfilled or parking stopped. 

Insurance. Gunnell Ferry. Coos County. Engineer's report 
ordered filed. 

Storm damage. Engineer reports damage to hwys. west of the 
Cascades. 
South Umpqua River Bridge. Commission to inspect project. 
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Date Subject 
48 


Feb.2 Kent-Cow Canyon Junction Rock Production 
Minutes of December 29 and 30, 1947, approved. 
Parks Superintendent reports on following matters: 

Silver Creek Falls Recreational Project. Administrative pro- 
cedure approved. Operation to begin when title has been 
secured from National Park Service 

Lava Caves Park. Removal of 50 diseased trees approved. 

Oregon Coast Ewy. Yachats. Action deferred on Christensen 
offer to donate one acre. 

Merchandise vendors on state hwys. Oregon City. Request 

.° for permit by Grimes denied. 

John B. Yeon Park. Burnworth offer of $500 for cast iron 
pipe accepted. 

Wayside picnic areas. Development of 14 approved. Authority 
granted to erect signs. 

Coos County. Sunset Bay Park. Deed from county declined due 
to restrictions. Referred to Parks Superintendent. 

Simpson Park. North Bend. Sale of 2.2 acres to Weyerheeuser. 
Action deferred. 

Real Property. Acquisition authorized. See EXHIBIT "A". 

Item No. 14261. A.N. Bush property. Highway fund to be re- 
imbursed by Board of Control 

State Hwy. Dept. Office Bldg. Tenants on block to vacate 
in 6 months. See EXHIBIT "Bl". 

Item 11902A. Condemnation approved if Kliks does not accept 
$12,000. 

Tualatin Valley Hwy. West Slope-Beaverton Section. acqui- 
sition of R/W deferred. Engineer to report. 

Columbia River Hwy. Bonneville Dam. Acquisition of R/W 
deferred. Counsel to report before option expires. 

Curry County. Oregon Coast Hwy. Gold Beach. Construction 
deferred. 

Condemnation. Offers approved. See EXHIBITS "Bl" and "Bz". 
Benton County. Albany-Corvellis Hwy. Construction of footpath, 

Children's Farm Home, deferred. Engineer to report. 

Sale of bldgs. senton County. Pacific Hwy. W. Offer of Cook 

to purchase approved. , 

Sale of land. Umatilla County. Weston-Elgin Secdy. Hwy. Offer 
of Thompson to purchase 1.12 acres approved. 
Sale of land. North Sentiam Secdy. Hwy. Mill City. Sale of 

3 acres to city approved. 

Sale ofvland. Jefferson County. Sale of 4.32 acres to George 

Short approved conditionally. 

Timber strips. Suggestion to curb gyppo logging operators. 

State not to take initiative. 
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Date 
1948 
Feb.3 


Subject 


Pendleton Section of the Old Oregon Trail 
Elgin-Boswell Ranch Section 

Beaches. Yachats. Willis West urges cancellation of 
Christensen permit to remove sand. Counsel advises permit 
not inveiid. * 

Beaches. Yachats. L.M. Christensen offers to give up permit. 
No action. 

Lower Columbia River Hwy. Delegation requests improvement. 
Bids for Little Jack Falls Project to be received in March. 

Clatsop County. Tillamook Head. County preparing deed. 

Crooked River Hwy. Rerouting around proposed dem discussed. 

Crook Sounty. Combs Flat County Road. Delegation urges designa- 
tion as secdy. hwy. Proposal to be given further study. 

Lane County. McKenzie Hwy. Springfield. City Engireer requests 
study of by pass route. Action deferred. 

Meeting recessed at 12:00 noon to reconvene at 2:00 p.m. 

Signals. Marion County. Pacific Hwy. E. Salem. Reauest for 
installation at Fairgrounds Roed referred to Engineer. 

Malheur County. Ontario. Delegation reauests improvement of 
industrial streets. Request to be considered. 

Special State Tax Street Funds. ($250,000). List of projects 
approved as presented. 

Beker County. Baker-Unity Hwy. Beker. Grade separation 
structure, 
Bids to be.called when legel and R/W matters clerified. 

Umatilla County. Exchange of roads. Engineer and Counsel to 
report. 

Clatsop County. Astorie. Widening of Taylor Avenue. 
Engineering study authorized. 

Forest Hwys. Alsea Hwy. project. Increase of funds approved. 

Wallowa County. Wallowa Lake Hwy. Minam Hill-Wellowea. Improve- 
ment of section with state forces approved. 

Curry County. Oregon Coast Hwy. Port Orford. Improvement 
with stete forces approved. 

Awards. Cheirman announces awerd of contracts. 

Coos County. Seven Devils County Road. Request for improve- 
ment denied. 

Contracts. Engineer's awards confirmed. 

Surveys. Kimberly-Long Creek Secdy. Hwy. Monument-Hamilton 
Section. Survey adopted. See EXHIBIT "E". 

Extensions of time granted as follows: Contract Nos. 2844, 
2859, 2874, 2897, 2908, 2926, 2942 

Extensions of time to be numbered. 

Contracts completed and accepted as follows: Contract Nos. 
2772, end 2901. See EXHIBIT "K". 

Budget. Bridge minor betterment. Authority erented to spend 
$50,000. Engineer to submit requests in advance. 
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Date 
1948 


Feb.3 


Subject 

Awards. Cheirman announces award of contracts. 

Portland. Pacific Hwy. E. Union Ave. Engineer reports on 
preliminary survey. R/W to be acquired. 

Personnel. Holiday pay for hourly employes. Step increases. 
Increases in salaries and wages. Engineer to submit list 
based on merit. 

Crook County. Crooked River Hwy. Effect of proposed dam 
discussed. Engineer to report. ; 

Salem Hwy. Office. Maintenance Engineer to have employee in 
office Saturday forenoons. 

Washington County. Agreement for maintenance of Walker 
Road approved. 

Portlend. Four-cooperative projects discussed. Action 
deferred. 

Wilson River Hwy. Glenwood-North Plains. Request to com- 
plete section denied. 

Coos County. Oregon Coast Hwy. Sanford Heights road. 
Improvement of intersection approved. 

Umatilla County. Columbia River Hwy. McNary Dam. Surveying 
of section approved. 

Marion County. Beaverton-Aurora Secdy. Hwy. Aurora. Request 
for footpath denied. 

Portland. Barbur Boulevard. Request for footpath near 
Fulton Park Sehool denied. 

Coos County. Cape Arago Secdy, Hwy. Empire. Request for 
sidewalk, curb, and guardrail construction denied. 

Lake County. Lakeview. Request for construction of foot- 
path approved, 

Portland. Foster County Road. Request that road be de- 
signated state hwy. denied. 

Grant County. John Vay Hwy. Mt. Vernon-John Day. Re- 
construction to be considered in next program. 

Portland. Sandy Boulevard-Perkrose. Request for additional 
improvements denied. 

Extension of time. Tom Lillebo's Contract No. 2932 extended. 

John Day Hwy. Request to improve Dixie Pass Section. No 
funds available. 

Longview bridge. Columbie River. Request that state assume 
portion of maintenance laid on table. 

State Tax Street Funds. See EXHIBIT "C". 

Speeiel State Tax Street Funds. Apportionment of funds 
approved. See EXHIBIT "D". 

Meeting adjourned at 5:00 p.m. 

Bids received on the following projects: 

Reconstruct Astoria ferry slips 

Johns-Mackin Gulch Section 

Construct bridge over Salmon River 

Lebanon Section of Santiam Hwy. 

Bristol Undercrossing and Troutdale Grade Separation 
West Cottonwood Canyon Section 
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14641 
14644 
14646 
14653 
14654 
14656 
14660 
14662 
14664 
14666 
14667 


Subject 


Permits. Portland Gas and Coke Co. granted 30 day extension 
to haul liquid petroleum products from California. 

Permits. Harold H. McGee. Log hauling permit cancelled. 
Engineer to present complete report on violators. 

Permits. Local single movement emergency permits. Engineer's 
recommendations tentatively approved. Regulations to be 
prepared as a resolution. 

Permits. Revised forms for pole and pipe lines approved. Action 
on Director of Permits signing permits deferred. 

Permits. Action on allowing Director of Permits to sign Group I 
and Group II Hwy. permits deferred. 


‘Coos County. Enegren Ferry. Vessel to be named "Charles Enegren”. 


W.C. Williams authorized to attend Highway Research board meeting. 
in Salt Lake in March, 1948. 

Personnel. Retirement. Request to retain Roy V. Hollenberg eap- 
proved. 

Personnel. Edward F. Chidsey appointed Division Engineer to 
replace Paul Van Scoy, retired. 

C.H. Armstrong to replece F.D. Eason as Division Engineer upon 
his retirement. 

Meeting date. Next regular meeting set for Merch 22 and 23,1948. 
Later revised to March 11 and 12. 

Wallowa County. Enterprise-Lewiston Hwy. Delegation urges 
adoption of name "Chief Joseph trail". Markers to be 
considered. 

Insurance. Request of Oregon State Employees Association 
for group insurance deductions on peyroll denied. 

Lane County. Willamette Hwy. Pleasant Hill. Agreement with 
U.S. Army Engineers for overpass of railroad spproved. 

Agreements end other papers signed. 

Meeting adjourned et 5:00 p.m. 

EXHIBIT "A". Options for R/W. 

EXHIBIT "Bl". Condemnation resolution. Sslem Hwy. Office bleg. 

EXHIBIT "B2". Condemnation resolution. Miscellanecus. 

EXHIBIT "C". State Tax Street Funds. 

EXHIBIT "D". Special Stete Tax Street Funds, $250,000. 

EXHIBIT "E". Kimberly-Long Creek Survey. 

EXHIBIT "F". Tiller-Trail Secdy. Hwy. abandonment. 

EXHIBIT "G". Vale-West Secdy. Hwy. abandonment. 

EXHIBIT "EK". Wecoma-Cutler reduced speed zone. 

EXHIBIT "I". Monmouth Secdy. Hwy. reduced load limit. 

EXHIBIT "J", John Day-Burns Hwy. Reduced load limit. 

EXHIBIT "K". Contracts completed and accepted. 

EXHIBIT "L". Two percent tolerance. rescinded. 
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North Powder River Bridge-Oregon City-New Era Section. 
Elsie Rock Production Project. 

Klaskanine Summit-Jewell Rock Production Project. 
Paint 4 bridges in Curry County 
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Subject 


Klamath County. Klamath Falls. South 6th St. Pedestrian 
traffic hazard now being studied. 

Klamath County. Request for pedestrian signs at crosswalks in 
cities denied. 

Klamath County. Sprague River Road. Commission not initiate 
improvement. ‘ 

Clatsop County. Fort Stevens. Protest on Commission's action 
regarding proposed park ordered filed. ; 

Douglas County. Pacific Hwy. Request for designation of ~ 
abandoned section as Federal Aid Secdy. Hwy. Action deferred. 

American Association of State Hwy. Officials. 1948 dues approved. 

Tillamook Bounty. Oregon Coast Hwy. Old Three Rivers Bridge 
to be given to county when new one built. 

Equipment. Authority grented to purchase maintenance equipment. 

Sale of Postal Telegraph facilities. Pacific Hwy. Southern 
Oregon. Sale to Myrtle Creek Telephone Company approved. 

Road Reports. Request to clarify designation in road reports 
of North Santiam and Santiam Hwys. approved. 

Marion County. Pacific Hwy. E. Illahee-Steiwer Hill. Abandon- 
ment agreement with county approved. 

Tiller-Trail Secdy. Hwy. Abandonment resolution approved. 

See EXHIBIT "F". 

Malheur County. Vale-West Secdy, Hwy. Hope-Derry Ranch. 
Abandonment resolution adopted. See EXHIBIT "G". 

Wallowa County. Interprise-Lewiston Hwy. Request to rename 
as "Chief Joseph Trail" denied. 

Signals. Milton. Installation of blinker light approved. 

Signals. Tualatin Valley Hwy. Hillsboro. Request for two 
flashing beacons. Agtion deferred. 

Signals. Albany-Lyons Secdy.Hwy. Crabtree. Request from 
Southern Pacific Company for installation of two grade 
crossing signals. Action deferred. 

Speed Zone. Pacific Hwy. E, Gladstone-Portland. Request for 
reduced limit denied. 

Speed zone. The Dalles-California Hwy. Redmond. Request for 
reduced speed in Planerville denied. 

Speed zone. Lincoln County. Oregon Coast Hwy. Wecoma-Cutler 
City Section. Reduced speed approved. Signs to be erected. 
See EXHIBIT "H". . 

Load limits. Monmouth Secdy,Hwy. Reduced load limit con- 
firmed. See EXHIBIT "I". 

Load limits. John Day-Burns Hwy. Reduced load limit approved. 
See EXHIBIT "J". 

Permits. Two percent tolerance to petroleum haulers rescinded. 
See EXHIBIT "L". 

Marion County. North Santiam Hwy. Mill City-Mehama. Request 
for improvement denied. 

Clatsop County. Warrenton. Request for improvement to secdy. 
hwys.in city referred to the Engineer. 
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Subject 


Tualatin Valley Hwy. West Slope. Beaverton. Sidewalks 
being constructed only es replacements. 

Counsel's reports on R/W to include full information on 
R/W required for each project. 

Engineer's estimate of cost to include all items of expense. 
Engineer to submit list of proposed surveys. 

Oswego Hwy. Oswego-Oregon City Section. Further improve- 
ments to require additional R/W. 

Albany-Corvallis Hwy. Children's Home. R/W for foot path 
approved. 

Arlington. Purchase of house for State Police approved. 

Item No. 4380. Agate Beach Inn. Ray Landon to go to 

. California to negotiate settlement. 

Oregon Coast Hwy. Tillamook County. Tillemook-Pleasant 
Valley. Limited access to be secured: 

Right of Access. Secretary to search records re Commission 
order on this subject. 

Portland. Front Street Project. Action deferred on acquir- 
ing property from Vernon B. Barnes and #ergaret M. 
Spencer. 

Marion County. Pacific Hwy. East. Chemawe. Purchase of 
-071 acre denied. 

City of Baker. Purchase of property from Ben D. Larkin 
for underpass. Action deferred. 

Union County. Islend City-Summerville Hwy. Acquisition 
of gravel pit from Searles and Booth to be negotiated. 

Recessed at 12:00 noon to reconvene at 2:p.m. 

Bids received at morning session discussed. 

Awards. Chairman announces awards of contracts. 

Claims. Portland. Arthur Street grade separation. Contract 
2767. Request of Morrison-Knudsen Company for extra com- 
pensation denied. Engineer and Counsel to recommend 
amount of payment. 

Umatilla County. McNary Dam. Sent telegram to PRA affirm- 
ing feasibility of bridge on dam. 

Condemnation. Offers spproved. See EXHIBIT "Cl" and "C2". 

Polk County. Salmon River Hwy. Offer of Harris to purchase 
property near Fort Hill denied. 

Lane County. Siuslew Hwy. Rain Rock-Blachly Section. 

Offer of John Sumich to purchase .32 ecre epproved. 

-12 acre to be deeded to Lane County. 

Coos County. North Bend. Simpson Park. Sale of 2.2 acres 
to Weyerhaeuser. Action deferred. 

Linn County. Santiam Hwy. Lebanon. Approved granting 
deed to Mountain States Power Company. 

Umatilla County. Freewater. Approved granting deed to 
A.T. Little 

Marion County. Pacific Hwy. Fast. Steiwer Hill-Sentiam 
River. 42.48 acres to be sold on competitive bids. 
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Date 
1948 
March 11 


Subject 


Yellow Creek-Calapooya Creek Section. 

Alterations to Beardsley Bldg. 

Campbell Ranch-Gerking School Section. 

Meadowbrook-Red Bridge Section. 

Washington State Line-Flora Junction Section. 

Parks Superintendent reports on following projects: 

Juniper waysides. Central Oregon and Ochoco Hwy. 
Agreements extended one year. : 

Cove Park. Lease of additional land from Dept. of the 
Interior approved. 

Cape Sebastian Park. Lease to Turner for sheep grazing 
extended one year. 

Ecola Park. Deed from Clatsop County for 80 acres accepted. 
See EXHIBIT "A". 

Cascadia Park. Death of Mr. Geiserdorfer, former owner, 
reported. Life-time payments cease. 

Depoe Bay. Installation of binoculars on seawall denied. 
Request of Stanley Allyn to construct platform on R/W 

approved. 

Overnight camping in parks. Oregon Coast Association 
to be advised that such is not permitted. 

St. Helens. Offer of H.O. Mansfield to sell tract for 
park declined. 

Sunset Bay Park. Coos Vounty. Deed from county accepted. 
Offer of L.A. Smith to operate concession privileges 

declined. Park Superintendent to submit plan. 

Rogue River 0.& C Lands. Jackson County. Exchange of land 
with county approved. 

Yachats. Lineoln County. Offer of L.M. Christensen to 
give one acre declined. 

Brookings. Request that State acquire perk in Brookings 
denied. 

Wallowa Lake Park. Permission granted to construct Forestry 

Hdqtrs. in park. 

Wilson River Hwy. McNamars Camp. Sale of burned timber 
authorized. 

State Park Supervisors. Employment of two avproved. 

Surveys of State Parks. List of parks presented and re- 
ferred to Engineer to check and report. 

Coos County. Coos Bay. Exchange of properties with city. 

Counsel to negotiate and report. 

Real property. Acquisition authorized. See EXHIBIT "b". 

Eugene. Pacific Hwy. City to approve settlements in 
writing. 

Item 14074. Klemsen. Commissicn has authority to pro- 
hibit south-bound traffic from crossing the north- 
bound traffic lines. 

Pacific Hwy. Oregon City-New Era. Critser to retain 
house. 
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Subject 


Interstate Bridge. Collection of fees from utilities com- 
panies to be continued. 

Longview Bridge. Columbia River. Request by State of 
Washington for assistance in maintenance of Oregon 
approach. Leid on table. 

State Highway Dept. Office Bldg. Tenants in Block 8&6 to 
be given 30-day notice. 

Silver Creek Falls Park. Concession privileges. Agreement 
with Nohlgren extended for one year. Park Superintendent 
to render complete report. 

Yamhill County. Hilisboro-Silverton Secdy. Hwy. Newberg. 
Delegation protests routing along College and 4th Streets. 

Recessed at 12:00 noon to reconvene at 1:30 p.m. 

Salaries and wages. Engineer's recommendation of March 8, 
1948, approved. See EXHIBIT "Q". Engineer and Counsel 
to work for further increases. 

Crooked Rivér Hwy. Re-routing of hwy. around proposed dam. 
No action. 

Willamette River Bridge. Independence. Marion and Polk 
counties to write letters stating position. 

Marion County. Selem-Silverton Road. Delegation request 
purchase of R/W in Silverton. Engineer to report. 

Clatsop County. Elsie Cutoff Hwy. Delegation urges con- 
struction. No action. 

Awards. Chairman announces award of contracts. 

Columbia County. Columbia River Hwy. St. Helens. Amount 
of damage to Erickson's plant discussed. No action. 

Umatilla County. County proposes exchange of roads. 

Action deferred. 

Signals. Pacific Hwy. Junction City. Installation ap- 
proved. 

Crooked River Hwy. Re-routing of hwy. around proposed dam. 


Signals. Tualatin Valley Hwy. Aloha. Installation approved. 


Impractical to relocate hwy. 

Signals, Pacific Hwy. Salem. Installation of three ap- 
proved. 

Office space. Additional space approved at Roseburg, 
Coquille and Meacham. 

Lane County. McKenzie Hwy. Springfield by-pass route. 
Request for survey denied. 

Sale of Bldg. Pendleton. Bid rejected. Building to be 
turned over to Maintenance Dept. 


Sale of Used Equipment. High bids accepted. See EXHIBIT "E". 


Oregon Coast Hwy. Otis. Low bid for Salmon River Bridge 
rejected. Job to be re-advertised. 
Contracts awarded. Engineer's award confirmed. 
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Date 
1948 
March 11 


March 12 


Subject 


Coos County. Oregon Coast Hwy. Bandon. Property in Woodland 
Addition to be retained until hwy. complete. 

Douglas County. North Umpqua County Road. Glide. Approved 
securing options for property from Carl Trued. 

Portland. Jantzen Beach. Request to purchase land and erect 
bus shelters. Action deferred. 

Coos County. Oregon Coast Hwy. Coos Bay-North Bend. 
Agreement with Weyerhaeuser re Southern Pacific Railroad 

tracks and right of access. Agreement approved. 

Meeting adjourned at 5:00 p-m, 

Bids received on the following projects: 

Clean end paint McCullough Bridge over Coos Bay. 

Construct Maintenance Bldg. at Hood River. Monument- 
Hamilton Section. 

Klamath Falls (First Avenue-Esplanade Street) Section. 

McCredie Springs-Little Deschutes River Rock Production. 

Fremont Junction-Mud Creek Section. 

Mud Creek-Drake Creek Section. 

Pleasant Hill Overerossing. 

Hebo Rock Production Project. 

Pendleton (18th Street-First Street) Section. 

Umapine-Sunnyside Section. 

Claim. Portland. Arthur Street Overcrossing. Morrison- 
Knudsen Company claim not approved. Engineer and Counsel 
to recommend allowances. 

Cattle Guards. Painted cattle guard to be tried out. 

Century Drive Secdy. Hwy. and The Dalles-California Hwy. 
Improvement urged by Mr. Baer. No action. 

Warm Springs Hwy. Baer demands improvement. No action. 

Deshutes County. County Court offers exchange of work on 
Powell Butte Secdy. for State improvement on Terrebonne- 
Pine Creek Road. Engineer to report. 

Century Drive Secdy. Hwy. Judge Allen urges improvement. 
Forest Hwy. Project, no Federal money. 

Deschutes County Court to present requests in writing. 

Douglas County. Canyonville. Request to widen Pacific 
Hwy., change Tiller-Trail Secdy. Hwy. connection, and 
foot path construction. Engineer to report 

Lower Columbia River Hwy. Little Jack Falls. Request to 
retain part of old route denied. 

Blue Star Drive. Resolution adopted designating US 99E 
and W. See EXHIBIT "p", 

Lincoln County. Alsea Hwy. Tidewater. Request of Roy 
Cannon that State raise his house three feet approved. 

Douglas County. Florence. Request of Mr. Horn to salvage 
logs on beach denied. 

Insurance. Request for life insurance pay roll deductions 
denied because not available to all employees. 
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14722 


Subject 


Signals. Salem-Dallas Hwy. West Salem. Installation of 
traffic signal near Salem bridge approved. 

Clackamas County. Oregon City. Cascade Secdy. Hwy. 
Intersection at 7th and Washington streets desimated 
as 4-way stop. See EXHIBIT "K". 

Signals. Portland. Northwest Front Avenue. Request to 
install denied. If railroad company not install, State 
pay them $733 and take signal equipment. 

Curry County. Oregon Coast Hwy. Brookings. Lighting 
discussed. Action deferred. 

Curry County. Oregon Coast Hwy. Brookings. Resolution 
adopted re parking on R/W. See EXHIBIT "L". 

Clackamas County. Pacific Hwy. East. Milwaukie. "No 
Parking" zone established. See EXHIBIT "M". 

Manley Robison authorized to attend Tourist Conference in 
Pullman, Washington April 4 to 7, 1948. 

Carl W. Jordan authorized to attend Travel Shows in Oakland 
and Los Angeles March 26 to April 22, 1948. 

U.S. Marine Corps certificate of appreciation presented 
and ordered filed. 

Advertising in Oregon State Bar Associstion journal. Re- 
ferred to Advisory Board on travel matters. 

Columbia River Hwy. Troutdale. Concession privileges at 
Sandy and Troutdele. Action deferred. 

Personnel. J.F. Weller to be retained one year. Engineer 
to report employees reaching retirement aze. 

Load limits. Reduced load limits confirmed. See EXHIBIT "N". 

Load limits. Increased limits confirmed. See EXHIBIT "0". 

Load limits. Placing and removal of reduced limits on 
Richardson-Eugene Secdy. Hwy. approved. 

Log Hauling. Harold H. McGee. McGee's permit cancelled 
for 30 days. 

Commissioner Chandler excused. Returned later. 

Weighmesters‘Operations. Report for January 1948, ordered 
filed. 

Lane County. Richardson-Eugene Secdy. Hwy. Amazon Creek. 
Agreement with U.S. War Dept. approved. 

Coos County. McCullough Bridge. Extension of Central 
Lincoln P.U:D. Permit on bridge approved for 19 months. 

Permits. Emergency transportation. Resolution adopted. 
See EXHIBIT "P". 

Equipment. Approved purchase of three semi trailer tanks. 

Equipment. Purchase of two Buick cars approved. 

Equipment. Approved purchase of new Commission car. 

Jackson County. Pacific Hwy. Tolo Overcrossing. Agree- 
ment with S.P. Company and Jackson County approved. 

Coos County. Powers Secdy. Hwy. Timber cut on R/W. 

Lewis Eiseler to pay $6.00 per thousand FBM. 
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Date 
1948 
Merch 12 


Subject 


Budget. 1948 Major Betterment. Work on Flinn Bridge substi- 


tuted for bridge at Noon Station. 

Klamath County. South Poe Valley Road. Action deferred on 
request that State take over maintenance. 

Josephine County. Grants Pass. Cave Man Bridge. Request 
for chains and signs. Referred to Engineer. 

Linn County. Albany. Maintenance Hdatrs. Appproved pay- 
ment of city assessment. 

Lane County. Springfield-Creswell Secdy. Hwy. State to 
build log road crossing. Booth-Kelley Lumber Company 
to reimburse State. 

Lane County. Richardson-Eugene Seedy. Hwy. Petition for 
improvement from Globe to Richardson denied. 

Wallowa County. Wallowa Lake Hwy. Underpass at Minam. 
Request for improvement denied. 

Umatilla County. Umatilla. Aid on concrete curbs along 
6th Street. Engineer to report. 

Douglas County. Pacific Hwy. Roseburg. Request for im- 
provement north of city denied. 

Coos County. Powers Secdy Hwy. Request for improvement 
to be included in 1949 Major Betterment Budget. 

Lane County. Springfield-Creswell Secdy. Hwy. Jasper- 
Pleasant Hill. Request for improvement denied. 

Budget. Capital outlays 1948 projects totaling $33,375 
approved. 

Budget. 1948. Minor Betterment expenditure of $307,565 
approved. 

State Tax Street Funds. See EXHIBIT "F", 

Lane County. Mohawk Hwy. Request for improvement denied. 

Umatilla County. Milton. Cooperation with city on drain- 
age problem approved. 

Extensions of time granted as follows: 

Contract Nos. 2738, 2739, 2790, 2860, 2872, and 2914 

Contracts completed and accepted as follows: 

Nos. 2739, 2790, 2872, 2929, and 2935. See EXHIBIT "G". 

Coos County. Enegren Ferry. Resolution adopted naming 
ferry "Charles Enegren". See EXHIBIT "H". 

Astoria Ferry. Babbidge and Holt contract expires 
May 31, 1948. Approved advertising for bids for one 
year. 

Insurance. Astoria Ferry "M.R. Chessman". Full Cover- 
age Plan 1A approved. 

Insurance. Astoria Ferry. Excess protection and indemnity 
coverage. Action deferred. 

Umatilla County. Old Oregon Trail. Umatilla-Hermiston. 
Abandonment resolution approved. See EXHIBIT "I". 

Marion County. North Santiam Hwy. Gates-Niagara. 
Abandonment resolution approved. See EXHIBIT "J", 
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Subject 


EXHIBIT 
EXHIBIT 
EXHIBIT 
EXHIBIT 
EXHIBIT 
EXHIBIT 
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Four-way stop. Oregon City. 

Brookings. "No Parking" signs. 

Courtney Road. Parking on shoulders. 

Reduced load limits. 

Modification of reduced load limits. 
Emergency Transportation Permits. 
Salary and wages. 
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14725 
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14728 
14729 
14730 
14755 
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14760 
14761 
14766 
14769 
14770 
A4771 


14773 


Subject 


Throughways. Action deferred. 

Besches. Smelt Sand at Yachats. Editorial from Astorian- 
Budget ordered filed. 

Meeting date set for April 19 and 20, 1948. 

Real Property. Lane County. McKenzie Hwy. Approved quit- 
claim deed conveying to John P. Stobie .062 acre. 

Tillamook County. Oregon Coast Hwy. Wi-ne-ma. Purchase 
of lots from William F. Morse approved. 

Lincoln County. Oregon Coast Hwy. Depoe Bay. ‘Engineer 
to furnish R/W Dept. with description of property. 

Real Property. Excess to be sold only twice a year. 

Klamath County. Bonanza. Improvement to county road 
to be considered in construction program. 

Baker County. Baker-Homestead Hwy. Richland. Construc- 
tion of foot peth authorized. 

Surveys. Curry County. Oregon Coast Hwy. Gold Beach. 
Authority granted to make location survey. 

Lake County. Warner Secdy. Hwy. Offer of County to 
contribute $10,000 denied. 

Snake River. Agreement with Idaho re maintenance of four 
bridges approved. 

Commissioner Chandler returned to the meeting. 

Multnomah County. Columbia River Hwy. Oneonta Borrow Pit. 
Agreement with Leonard and Slate approved. 

Salem State Hwy. Office Bldg. Service entrance on 
Chemeketa Street. Engineer confer with Board of Control. 

Malheur County. Nyssa-Adrian Hwy. Adrian. Modification 
of agreement with Union Pacific Railroad Company approved. 

Douglas County. Pacific Hwy. Umpqua River Bridge. Com- 
mission to inspect pier failures. Engineer to report, 

Columbia County. St. Helens. Counsel to condemn Erickson 
property if they not accept $25,000. 

Agreements and other papers signed. 

Meeting adjourned at 5:30 p.m. 

EXHIBIT "A". Clatsop County. Deed for park. 

EXHIBIT "B". Options to purchase R/W. 

EXHIBIT "Ci". Condemnation resolution. Douglas County. 

EXHIBIT "C2". Condemnation resolution. Island City- 
Summerville. Union County road. 

EXHIBIT "D". Blue Star Drive. 

EXHIBIT "E". Sale of used equipment. 

EXHIBIT "F". State Tax Street Funds. 

EXHIBIT "G". Contracts completed and accepted. 

EXHIBIT "H". Enegren Ferry. 

EXHIBIT "I". Umatilla County. Old Oregon Trail. 
Abandonment. 

EXHIBIT "J". North Santiam Secdy. Hwy. Marion County. 
Abandonment. 
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Portland, Oregon 
January 5, 1948 


The State Highway Commission met in regular session at 9:00 a.m. in 
Room 715 of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
G. W. Neuner, Assistant Counsel 

M. H. Hawke, Auditor 

Floyd Query, Acting Secretary 


In the matter of pay for holidays for hourly employees and salary 
increases for employees in the lower pay brackets the Engineer reported that 
he had not had time, since the meeting of December 29 and 30, 1947, to pre- 
pare a report on this matter. He stated that the preparation of such a re- 
port requires considerable study and that the report would be sent to the 
Commission by mail as soon as it is ready. 


The Commission had under discussion the matter of acquiring addi- 
tional right of way in St. Helens on the Columbia River Highway from the 
Jewell Ice Cream Company. This matter had been considered previously at the 
meeting of December 29 and 30, 1947. The Engineer reported that the 19 foot 
jog in the present 80 foot right of way now owned by the Jewell Ice Cream 
Company should be acquired in the interests of safety for the traveling pub- 
lic. He pointed out that the ice cream company now owns a tract of land which 
extends 19 feet beyond the adjoining highway right of way and that this leaves 
a short section where the distance from the centerline of the highway to the 
edge of the company-owned property is only 21 feet. The Chief Counsel stated 
that it is very difficult to analyze the actual amount of damages to the ice 
cream company if the state takes the 19 foot wide section. He stated that the 
Ericksons, owners of the plant, want a new plant which a state right of way 
agent estimates will cost approximately $36,000. A representative from the 
Department of Agriculture had made an estimate of approximately $2);,000 based 
on revising the present plant. He advised that one of the Ericksons had 
called him recently and they want a decision on the matter. He stated that 
the Ericksons would probably ask damages of $40,000 or more, but that in his 
opinion the state should offer only $20,000 and suggested that parking f acili- 
ties be limited on the adjoining sections where the Highway Department has an 
80 foot right of way. He recommended an offer of $20,000 for the property and 
acquisition by condemnation if it is refused. Chairman Banfield inquired 
what recourse the state has if the amount awarded in condemnation should be 
higher than is considered a fair value. The Counsel replied that the state 
would have to pay the amount set by the court if it takes the property, and, 
if the Commission decided not to pay such amount and abandoned the proceedings, 
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then it would have to pay court costs and attorney's fees. 
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Upon motion of 


Commissioner Schaupp, which was seconded by Commissioner Chandler, the Commis- 
sion unanimously authorized the Counsel to offer the Jewell Ice Cream Company 
$20,000 for its property, and further authorized him to proceed with condemna- 
tion if it is not accepted. Thereupon by unanimous vote the Commission 


adopted the following resolution relative thereto: 


WHEREAS, by virtue of the laws of the State of Oregon, the 
State Highway Commission is authorized and empowered to acquire by 
purchase, agreement, donation, or by the exercise of the power of emi- 
nent domain real property and/or any right or interest therein necessary 
or deemed necessary for rights of way, either for original cation or 
for widening, straightening, or otherwise changing already established 
highways, whether within ar without the corporate limits of cities and 
towns, together with rights of access from abutting property thereto, 
and/or for shops, equipment sheds, office buildings, maintenance sitos, 
patrolmen accommodations, snow fences, quarry sites, gravel pits, 
storage sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition, or manufacture of roadbuilding 
materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway so as to provide 
for the sefety of the traveling public, and/or for the culture of trees 
and the preservation of scenic places and other objects of attraction or 
scenic value adjacent to, along, or in close proximity to state highways 
or which may be convenicntly reached from or by a public highway, and/or 
for the development and maintenance of parks, parking places, auto 

camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use or purpose necessary or deemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other pur- 
pose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land described on the attached sheet are necessary 
for the specific and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property described on the attached sheet are necessary 
for right of way purposes in connection with the Columbia River Highway, 
which real property is owned by Charles D. Erickson, Walter S. Erickson, 
and Irving T. Erickson, and is identified in the records of the Highway 
Commission as file R 14094; * 


2. That the Commission does hereby find and declare that the 


said parcels of real property described on the attached shcet aro ro- 
quired for the specific purpose hereinabove set forth, and the said 


January 5, 1948 


— ex x. = ae a 
ns - a iggueap a, TH ph RAC Te RNNARN gE MUTE pR er tyne a ee ty r Seen 


—— - — = 


The Commission then had under consideration tho adoption of a 
$3,000,000 State Major Betterment Program. The Engineor submitted a list 
of projects that he considered eligible for such a program. The Commission 
discussed the matter at some length, during which it indicated that the typo 
of project that it had in mind is preferably the smaller project, the con- 
struction of which would provide for safe movement of ordinary traffic and 
would delay for several years the major projects on the sections involved. 
During the discussion Commissioner Schaupp inquired if the various delega- 
tions and requests from Eastern Oregon had beon considered. The Engincer ro- 
plied in the affirmative but stated that most of such requests were for work 
on county roads in the Federal Secondary Highway System. Chairman Banfield 
expressed the opinion that the money being spent on Federal Secondary High- 
ways was being concentrated on large jobs in few locations and that the 
money should be spent on smaller jobs in a greater number of locations to 
provide a maximun of benefit for the largest number of people. The Engineer 
stated that the Federal Government would only approve work on the important 
county roads but that he would make every effort to get approval on smaller 
jots in moro locations. 


Tho Engineer explained that the proposed $3,000,000 State Major 
Bettermont Program had been prepared on the basis of doing the work in two 
yoars, 1948 and 1949, and that it would only be possible to do approximately 
half of it in 1948. In further discussing the type of work that the Commis- 
sion desires in this program Commissioner Chandler stated that he thought 
the section between Reedsport and Scottsburg on the Umpqua Highway is a 
typical example, that by taking care of three of the worst places on this 
section, at a cost of approximately $ 150,000 now, the Commission could 
defer reconstruction costing $1,300,000 for about ton years. Chairman Ban- 
field stated that he concurred in that thought, and gave as his opinion that 
the work should be limited to improvement of sections that are really hazard- 
ous, and that after these hazardous conditions have been taken care of, the 
sections in which they lie should be romoved from consideration for rocon- 
struction for approximately the next ten years. 


Chairman Banfield then inquired concerning a request from Umatilla 
County for improvement of the road between Helix and the Columbia River, 
which is not included in the program under discussion. He recalled that the 
request had boen made several months ago and that the Commission had advised 
the County Court to renew its request in the spring of 1946. The Engincer 
was instructed to keep this project in mind for future consideration. Comnis- 
Sioner'Schaupp recalled that to his memory bids had been received some tine 
previously for the improvement of the Warner Secondary Highway No. 431 in 
Lake County but that all had been rejected. The Engineor advised that this 
job would be put up for contracting again, as soon as possible. 


The Commission then discussed, item by item, the list of projects 
submitted by the Engineer and by unanimous vote selected the following pro- 
Jects, totaling $1,750,000, for this progran, it boing understood that 1948 
expenditures shall be limited to $1,500,000. 
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property is being acquired for the express and specific purpose in this 
resolution set forth; * 


3. That the State Highway Engineer be and he hereby is in‘S- 
tructed and directed to make or cause to be made all surveys necessary 
in connection with the determination, description, and acquisition of 
said real property, and said Enginecr is further instructed to prepare 
and submit to the Legal Department necessary and adequate descriptions 
| of the said real property, which said descriptions shall be available 
for the preparation of any deed or deeds or other instrument or instru- 
ments necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the 

/ exercise of the power of eminent domain; 


4. That J. M. Devers, Assistant Attorney General and Chief 
Counsel for the State Highway Commigsion, be and he is hereby requested, 
/ authorized, and directed to attempt to agree with the owners of said 
real property and/or with the tenants or persons in possession, if there 
be any, with respect to the compensation to be paid for the taking of tho 
same and the damage, if there be any, and in the event that no satisfact- 
| ory agroement can be reached then it is hereby further resolved that 
J. M. Devers, Assistant Attorney General and Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized to com- 
/ mence and prosecute to a final determination such suit or action as may 
} be necessary and appropriate to acquire title to said parcels of real 
property; 


5. That in the trial or prosecution of any action instituted 
/ for the purpose of acquiring by condemnation or otherwise the said prop- 
erty, or any interest therein, the said J, M. Devers, as Chief Counsel 
| for the Oregon State Highway Cormission, is hereby authorized and en- 
} powered to make such stipulation, agreement, or admission in connection 
{ with any trial or court procedure connected with or prosecuted for the 
HM acquisition of said property or interest therein as in his judgment may | 
; be for the best interests of the State, the State Highway Commission, | 
and/or the defendant property owners; 
} 
; 


6. That this resolution be entered in full in the mimutcs 
and records of this Commission as of the fifth day of January, 1948. 


FOOTNOTE: rf. 


\ * The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 98, under the 
heading "Real property Condemnation Resolutions", and said descriptions 
by this reference are made a part of this minute entry to the same ex- 
tent as if copied in full herein. 
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Approved 


County Highway Section and Bescription Allotment 

Division No. 3- Continued 
Lane Pacific Coast Fork of Willamette River, $ 275,000 

Cottage Grove, 2 Bridges 

Total - Division No. 3 $ 575,000 

Division No. 4 
Hood River Mt. Hood Barlow Pass-Hood River 150, 000 

Meadows, Widen and 

Resurface 
Klamath Dalles-California Rosedale-Corral Springs, 75,000 

Alignment Correction and 

Resurfacing ~ 
Sherman Sherman Biggs-Wasco, Alignment 

Correction and Resurfacing 50 , 000 
Wasco Dalles-California Cow Canyon Section, Align- 75, 000 

ment Correction and 

resurfacing 

Total - Division No. 4 $ 350,000 

Division No. 5 
Wallowa Wallowa Lake Minam-Wallowa, Alignnent $ 50,000 

Correction and Resurfacing 
Wallowa Enterprise- Flora Junction-State Line, 

Lewiston Surface, Oil and Guard 230 , 000 
Fenco 


Total - Division No. 5 $ 280,000 


SUMMARY 
Division No. 1 $ 100,000 
Division No, 2 445 000 
Division No. 3 575 , 900 
Division No, 4 350, 000 
Division No, 5 280 , 000 
Total $1,750,000 
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Columbia Columbia River 


Washington Tualatin 


Benton Corvallis-Newport 
Lincoln Salmon River 
Lincoln Oregon Coast 


Lincoln Alsea 
Marion Silver Creek Falls 
Tillamook Little Nestucca 


Yamhill Salmon River 


Curry Oregon Coast 


Douglas Umpqua 
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Division No. 1 


Scappoose Section, Pavement 
Widening 


Gales Creek Section, Two 
Bridges 


Total - Division No. 1 
Division No. 2 


Mary's River Bridge at 
Noon Station, Bridge 


Milo Post 12, Construct 
3rd-lane for trucks 


Devil's Lake Outlet at 
Delake, Bridge 


Tidewater-Benton Co. Line, 
Widen, Resurface and Oil 


Mill Creek east of Salen, 
Bridge 


Little Nestucca River, 
Bridge 


Sheridan Sectidn, Pavemont 
Widening and Resurfacing 


Total - Division No. 2 
Division No, 3 
Port Orford-Brookings, 
Alignment Correction and 
Resurfacing 


Scottsburg-Reedsport, Widen 
and Resurface 


(Con't) 


Approved 
Allotment 


$ 50,000 


50,000 


$ 100,000 


55,000 


25,000 
50,000 
175,000 
50,000 


30,000 


60,000 


$ 445,000 


$ 150,000 


150,000 


RECEIPTS 
State Funds 


Motor vehicle license fees 

Gasoline tax 

Diesel fuel tax 

Motor transportation fees 

Fines for traffic laws 
violations 

Miscellaneous receipts fron 
rentals, discounts, etc. 

County cooperation 

Miscellaneous cooperative 
funds 


Gross receipts, 
State Funds 


Less contributions 
to State Police 


Less contributions ~ 


to Counties 
Less contributions 
to Cities 


Net receipts, State 
Funds 
Federal Cooperative Funds 


Net receipts for 
state highway 
purposes 

First of year 
balance 


Estimated total 
available for 
state highways 


City funds to be expended 
by Highway Commission 


Estimated totals 


$ 3,729,611 
15,962,002 
279,792 


$22,447,750 


338,709 
2,598,428 


827,525 


$18 , 683 , 088 
2,339,092 


$21,022,180 
13,466,490 


$34,488,670 


of funds available $34,488,670 


(Continued on next page) 
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1947 
Estimated 


$ 4,950,000 
18,475,000 


$27 , 033,000 


766,000 


D319 , 000 


1,117,000 


$19,831,000 


6 500,000 


$26 , 33; ,000 


_16,811,,000 


$43,142,000 


$43,142,000 
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1948 
Proposed 
Budget 


$ 3,500,000 
20, 000, 000 
350, 000 

5 ,000, 000 
225,000 
35,000 


16,000 


20,900 


$29,146,000 


1,050,000 


5, 330,000 


~2,650,000 
$20,116,000 


7,000 , 000 


$27 , 116,000 
16,755,000 


— ah 


$43,871,000 


250, 000 


$44,121,000 


the ee ee ee 


The Commission instructed the Engineer to submit later a report 
comprising a list of major betterment jobs to take up the balance of 
$1,250,000 remaining to complete the proposed $3,000,000 State Major Botter- 
ment Program for the years 1948 and 1949, now under discussion. 


In connection with the State Major Betterment Program of $1,750,000 
approved at this meeting the Commission also authorized the preparation of 
plans and the securing of right of way as may be necessary to undertake the 
work. The Engineer advised that tho 1948 genoral budget contains an item in 
the amount of $1,500,000 to cover the first year's cost of this Progran. 


The meeting recessed at “12:00 noon and reconvened at 1:45 p.m, 
with the same persons present and participating. 


The Chief Counsel brought up for discussion the rough treatment, as 
he termed it, of the bonding company for Mr. Gunnell in connection with the 
Enegren ferry contract. He was instructed to submit a report to the Commis- 
sion giving a resume, step by step, as to actions that were taken in this 
matter for usc by the Commission as a basis for determining further action 
against the company if such is deemed necessary. 


The matter of the general budget for the calendar year 1948 had 
the attontion of the Commission. The Engineer explained briefly the formula 
on which tho estinated receipts for the year 1948 had been computed. Ho 
stated that a figure of eight percont increase in receipts had been used as 
a conservative estimate, although the 1947 receipts had increased fourtecn 
percent over 1946. The Commission considered the budget carefully item by 
item and the Engineer explained the amounts required, After due considcra- 
tion the budget was unanimously approved by the Commjssion as follows: 
(special instructions given by the Commission on certain items are contained 
in the footnotes following this budget): 


OREGON STATE HIGHWAY COMMISSION 
BUDGET - CALENDAR YEAR 1948 


As Proposed to the State Highway Commission by the State Highway Engineer 


(Calendar year expenditures as shown herein, correspond roughly to work 
performance from December 1 to November 30. 


(The two columns marked * and ** have been deleted from this transcript for 
lack of space. These columns are headed "1947 Budget, Adopted at Beginning 
of yeer" and " With Subsequent Approvals" on the copy of the budget in the 
Cormission's files.) 


(Continued on next page) 
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BUDGET - CALENDAR YEAR 1948 (Con't) 


1946 
(Actual) 


EXPENDITURES 
Capital Outlays: (See footnote 1) (Con't) 


Equipment: (Con't) 

Sale and depreciation 
credits of other 
equipment 

Contingencies, construction 


Cr. $ 168,395 


$ 8,784,775 


Maintenance: (See footnote 2) 


Special maintenance $ 
Goneral maintenance (primary) 
General maintenance (secondary) 
Maintenance of county roads - 
Maintonance of city streots 
Expenditures of city allotments 
District maintenance super- 
intendence 
Contingencies, maintenance 


291,597 

4 340,183 
1,279,718 
15,115 
30,106 


147 , 086 


$ 6,103,805 


Operation: (See footnote 3) 
Administration and general 
supervision: 
Engineering dcopartments 
Legal and right of way 
departnont 
Accounting dopartmont 
Parks department 
Secretary 
Planning and traffic surveys 
Travel and information bureau 
Radio Communication systen 
R-W, quarry and stockpile leases 
Park operation (general) 
Park operation (roadways and 
minor parks) ‘ 
Maintenance station operation 


393,695 
52,426 


101,562 
42,121 
40; 945 

196,578 

147,794 
13,413 

6,773 
72, 46s 
10,597 


55,292 


(Continued on next page) 
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1947 
Estinated 


1948 
Proposed 
badget 


Cr.$ 224,000 Cr.$ 318,000 


1,000 , 000 


$15,968,000 $22,082,000 


$ 400,000 
4,850, 000 
1,400,000 
20,000 
12,000 


$ 400,000 


5,400,000 
1,700,000 
20,000 


250,000 


190,000 


210,000 


100 , 000 


$ 8,080,000 


$ 6,872,000 


526,000 
72,000 


135,000 
100,000 
41,000 
275,000 
250, 000 
2h ,000 
5,000 
200, 000 
16,000 


70,000 
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BUDGET - CALENDAR YEAR 1948 (Con't) 


1946 * 1947 
(Actual) Estimated 


EXPENDITURES 
Capital Outlays: (See footnote 1) 


Federal cooperative projects: 


Committed $ 6,429,711 

Future cormitnents - - - - 
State construction projects: 

Committed 741,735 1,800,000 

Future commitments - - - - 
Cooperation in forest road work 100 ,000 215,000 
Major betterment (special program) - - -- 
Minor betternent: 

Committed 258,532 580 , 008 

Future commitments - - - - 
Surveys 302 , 967 315,000 
Property acquisition, goneral 5h 407 66,000 
Purchase of real property: 

For rights of way, general 475,284 700,000 

For right of way on Front 32,465 20,000 

Avenue 

For quarries and gravel pits 14, 333 25,000 

For stockpile sites 2,564 5,000 

For parks 18,787 45,000 


Miscellaneous sites (including 


office bldg.site) 5,954 10,000 
Construction of buildings and 
improvenents: 
In parks oa) 8,960 60,000 
In parks (roadways) 8,516 20,000 
At maintenance stations 48,423 93,000 
Astoria-Meglor ferry terminal - - - - 
(alterations) 
Miscellaneous (shops, offices, 11,156 29,000 
sand bunkers, scale houses, 
ote.) 
Equipment: 
Purchase of ferry boats at 154,147 275,000 
Astoria 
Astoria ferry boat deprecia- Cr. 13,125 Cr .26, 000 
tion credits 
Purchase and betterment of 
other equipment 298, 354 860,000 
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1948 
Proposed 
Budget 


$ 11,100,000 $ 8,100,000 


3,900 , 000 


1,500,000 


275, 000 
775,000 
450, 000 
100,000 


Byes 
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BUDGET - CALENDAR YEAR 1948 (Con't) 


1946 * 1947 1948 
(Actual) Estimated Proposed 
Budget 


EXPENDITURES (Con't) 


Debt Service: (See footnote 5) 


Bond naturitics $ 1,053,000 $ 650,000 $ 500,000 
Bond intorest and service 167,653 128,000 105,000 
charges 
Estimated total $ 17,677,858 $26,387,000 $33,683,000 
expenditures 
Unexpended belances $ 16,810,812 $16,755,000 $10,438,000+ 


AL, 


+ Amount to be reserved for contributions to Counties and Cities $4,000,000 


December 31, 1947" 


FOOINOTES: SS 


1. In the discussion of the items under the heading "Capital Out- 
lays" the Commission considered that it previously had approved the amounts 
shown for Federal Aid and State construction projects when it adopted reso- 
lutions providing its Three-Year Postwar Construction Programs for Federal 
and State monies; and that it also approved by such resolutions emounts for 
surveys and for right of way acquisition as may be required to undertake 
such construction programs. In view thereof, the Commission approved the 
anounts contained in the foregoing budget sub ject to the condition that 
final approval of construction projects will bo given at the time contracts 
are awarded, and final approval of right of way purchases shall be given 
when the options covering such purchases have been passed on by the Commis- 
sion. 


All othor items under the heading "Capital Outlays" were approved 
in principle with the understanding that the ingividual projects, unless 
they have already been approved by the Cormission, shall be submitted to the 
Commission for approval or rejoction before the work is started. 


2. In the discussion of the maintenanco budget Chairman Banficid 
requested that someone in authority be in the Salem office on Saturday fore- 
noons during the winter season to answer the telephone and take care of 
emergencies that arise. He referred particularly to a complaint he had 
received a fow days before regarding a slippery condition on the Mt. Hood 
Highway during a snow storn. Ho stated that he was unable to get in touch 
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1946 
Actual) 
EXPENDITURES (Con't) 
Operation: (See footnote 3) 
Truck Load inspection $ 106,818 
Astoria-Megler Ferry operation 137,403 
(charges) 
Astoria-Mogler Ferry operation Cr.134,158 
(credits) 
Other ferries and drawbridges 92,905 
Research and special investiga- 5,017 
tion 
Contribution to retirement fund 76,038 
Increase in revolving fund - - 
Legislative interim committee - - 
expense 
Miscellaneous general expense 61,463 
$ 1,479, 666 
Service and Cloaring Accounts (See footnote 4) 
Equipment, repair shops and 2,005,791 
storeroons (charges) 
- Equipment, repair shops and 
storeroons (credits) Cr.1,946,430 
Rock production projects 
(charges): 
Committed 508,468 
Future commitments - - 
Rock production projects (rock Cr. 508,468 
transfer credits) 
District Rock service account 961,513 
(charges) 
District rock service account Cr. 869,516 
(credits) 
Other service and clearing Cr. 62,399 


accounts (net) 


(Continued on next page) 
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+ + 


1947 
Estimated 


370,000 
350, 000 


, 


70,000 


$ 2,419,000 


2,650,000 
Cr. 2,500,000 


790,000 

cr. 790,000 
1, 300, 000 

cr. 1,100,000 


1948 
Proposed 
Budget 


Cr..1, 300,000 
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BUDGET - CALENDAR YEAR 1948 (Con't) 


FOOTNOTES: (Con't) 


4, All items under the heading "Service and Clearing Accounts” 
were approved by the Commission. 


The Engineer was authorized to submit rock production jobs for 
approval from time: to-time as necessary. 


5. The items under the heading "Debt Service" were approved by 
the Commission. 


Chairman Banfield sugmarized as follows the requirements the 
Commission has made ig connection with the budget; contingencies are to 
be shown on the cost reports as separate items. The Parks Department, and 
all other departments, are to secure approval from the Commission for all 
major items as the work arises and these are to be presented as individual 
items. The Auditor is to break down the overhead costs and charge back to 
Maintenance or other departments incurring the overhead. All departments 
are to obtain specific approval from the Commission on larger jobs before 
undertaking the work. 


The Engineer requested authority from the Commission to submit 
a list of approximately $250,000 for the most urgontly necded cquipnent con- 
sisting of trucks, blue printing equipment, desks, typewriters, etc. This 
authority was granted by the Commission. The Commission also approved the 
Engineer's request to call for bids for alterations to the Astoria ferry 
docks at an estimated cost of $36,000. 


The Engineer requested authority to hire additional personnel in 
the Accounting Division and in the Bridge Department. In connection with 
this request it was the Commission's view that it would not be necessary to 
secure approval for new personnel if provision has been made in the budget 
for this purpose. 


The matter of transporting employees to the temporary office 
building at the Salem Shops, when this building is completed, was discussed. 
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BUDGET - CALENDAR YEAR 1948 (Con't) 


(Con't) 


with the proper persons in Salem over the weekend, which condition, he said, 
should be corrected. The condition of the Mt. Hood Highway was discussed and 
the Engineer advised that signs are in place warning the public to put on 
chains and that only the cars without chains had trouble at the time mentioned; 
that the foreman and all of the crew were working butthe foreman happened to ~ 
be at the other end of the section at the time tho traffic congestion occurred; 
that traffic to Tinborline Lodge did not have any trouble, but the Forest 
Service enforced the use of chains. The Engincer stated further that although 
it is not common practice, he would, as an experiment, make applications of 
sanding materials during snow storms. Mr. W. W. Stiffler, Second Assistant 
State Highway Engineer, stated that the report stating that the road was 
closed was erroneous; that the information did not emanate from the Highway 
Department but came from a member of the State Police force. 


The Auditor was instructed, in the preparation of his cost reports, 
to show the amounts for contingencies as séparate items. 


All items under the heading "Maintenance" totaling $8,080,000 were 
approved by the Commission with the provision that the amounts set up for 
contingencies and incroasos in salaries be shown separatoly on the auditor's 
reports. 


3. In the discussion of the operations budget the Engineer reported 
@ request from the State Police that about $250,000 be spent on the state 
radio network but it was received too late to include in the budget. He 
_stated further that the increasing use, by other stations, of wave lengths 
close to the state's may force the state radio to use some other cycle and 
if this occurs new radio equipment will be required. The Engineer was in- 
structed to make a complete report to the Commission on this condition. 


Chairmen Banfield then stated that operations costs, such as the 
radio commnication system used almost exclusively by the Maintenance Depart- 
ment, should be charged back to the work for which the costs were incurred. 
It was his thought that operations costs such as this should be charged to 
maintenance, or whatever job incurred the operation cost to avoid an excess- 
ive amount of operations being considered as overhead. The Cormission in- 
structed the Auditor to charge such operation costs back to the jobs, the 
manner of charging back to be worked out by the Auditor. 


The State Parks Superintendent, Mr. S. H. Boardman, in explanation 
of the State Park budget, stated that he wanted to secure an engineering 
crew to survey the boundaries of a number of the parks. After this matter 
had been discussed at some length the Commission decided that it would approve 
in principle the parks budget as submitted but that the requested survey work 
is to be done by present engineering employees during the winter or othor slack 
time. The Parks Department is to get specific approval before hiring any now 
engineering personnel. Work performed by the engineering personnel for the 
Parks Department is to be charged to parks prefixes. 
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Portland, Oregon 
February 2, 1948 


The State Highway Commission met in regular session at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T, H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

W. C,. Williams, Acting State Highway Engineer 

W. W. Stiffler, nd, Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

G. W. Neuner, Assistant Counsel 

Malcolm H. Hawke, Chief Auditor 

H. B. Glaisyer, Secretary 


Bids,.as follows, for highway construction work were opened and 
read in conformity with previously-published notive, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m. in 
the same room. 


JOHN DAY HIGHWAY IN BAKER, GRANT AND MALHEUR COUNTIES 


* AUSTIN JUNCTION-FOREST BOUNDARY AND BROGAN HILL-BROGAN SECTIONS 


J. C. Compton Co,, McMinnville $ 20,245.00 
Cunningham & Smiley, Portland 20,901.00 
Babler Bros., Portland 20, 935.00 
D. F, McKenzie, Salem : 22, 865.00 
D-H Paving Co., Vancouver, Wn. 2h , 842.00 
Harr & Horton, Portland 26, 803.00 


ROGUE RIVER LOOP SECONDARY HIGHWAY IN JOSEPHINE COUNTY 


‘GUNNELL ROAD-ROBERTSON BRIDGE SECTION 


M. L. O'Neil & Son, Eugene $ 132,956.00 
Erland & Blickle, Vancouver, Wn. 139, 803.00 
Babler Bros., Portland 143,539.00 
T. W. Thomas, Portland 150,169.50 
F. L. Somers, Klamath Falls 159, 394.00 
McNutt Bros., Eugene 159,939.50 
M. C. Lininsger & Sons, Medford 165,092.00 
J. N. & M, J. Conley, Portland 171,131.00 
Miller & Strong, Eugene 172,915.00 
Cc. J. Eldon, Portland 188 , 931.50 
Heavy Hauling Co., Astoria 203, 301.40 
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a The Engineer advised that it is about a four-mimute drive from the state 
g office building where the employees now work to the sifops, and he recom- 
mended that a bus be purchased to transport them from the state office 
building tc the shops in the morning and back in the evening. The recom- 
mendation was approved by the Commission with the instruction that the 
Commission is to approve the price of the bus before it is purchascd. 


There boing no further business to come before the Commission 
at this time the mecting was adjourned at 5;00 p.m. 
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Lofts & Son, Hood River 

E. H. Itschner Co., Molalla 

N. A. Toole Constr. Co., Ontario 
Arthur Gentemann, Portland 

R. 0. Dail, Portland 

Rogers Constr. Co., Portland 


Wasco-Grass Valley Project. 


reported on the following matters: 


the area was under the Jur 


turned over to the state. 


trees growing along The Dalles 


recommendation unanimously. 


fragments, aggregating abou 
the State Highway Department 
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Peter Kiewit Sons' Co., Longview, Wn. 


1. Administrative procedure 
Silver Creek Falls Recreational Project: 
quested instructions with respect to this 
the same procedure be followed that has be 


Commission approved the recommen 
the Parks Superintendent to begin o 
has secured clear title to the property and it has 


and has stated a willingness to 


thought that the Commission shou 
and he recommended approval of the project. 


SHERMAN HIGHWAY IN SHERMAN AND WASCO COUNTIES 
KENT-COW CANYON JUNCTION ROCK PRODUCTION PROJECT 


“xe * * 


* 


* Bidder will accept award of this project only in combination with 


a 


The Commission by unanimous vote approved the minutes of th 
ing held on December 29 and 30, 1947. 


The State Parks Superintendent, Mr. S. H. Boar 


to be followed in the operation of 
The Parks Superintendent re- 


2. Proposal to remove approximately 
Caves State Park: The Parks Superintendent advised that the U. S. 


Forest Service is now undertaking a project 
-California H 


3. Offer of L. M. Christensen to present to the state as a gift 
certain property fronting on the ocean beac 
Oregon Coast Highway just south of the Yachats River at Yachats: The 


Parks Superintendent advised that the property cons 
+ one acre of land, between the driveway that 


now owns at this location and the ocean 


en followed in the past, when 
isdiction of the National Parks Service. The 
dation by unanimous vote and authorized 
peration of the 


50 danger trees from Lava 


to remove a lot of diseased 
ighway south of this park 
remove the similarly-diseased trees 
located within the park area if the Commission so desires. It was his 
ld take advantage of this opportunity, 
The Commission approved the 


h and lying adjacent to the 
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$ 18,704. 
19,320. 
19,320. 
21,252. 
25,875. 
27,600. 
29, 325. 


8888888 


e meet- 


dman, was present and 


He recommended that 


area when the state 
been officially 


ists of several small 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 


; TROUTDALE OVERCROSSING OF UNION PACIFIC TRACKS 
Af Birkemeier & Saremal, Portland $ 42,750.00 
Ean | | Lindstrom Bros., Portland 4 100.00 
Johnson-Storner Corp., Portland 4,940.00 
a ie Walder & Kenworthy, Portland 47,100.00 
a) ie E. E. Settergren, Portland 52,100.00 
' E, C. Hall Co., Portland 52,180.00 
Erick Enquist, Troutdale 53,850.00 
C. J. Fldon, Portland 61,650.00 
Hawkins & Armstrong, Seattle, Wn. 61,890.00 


WEST PORTLAND-HUBBARD HIGHWAY IN MULTNOMAH AND WASHINGTON COUNTIES 


BARBUR BOULEVARD-BOONES FERRY ROAD SECTION 


Using Using 

Asphalt Tar 
Parker Schram Co., Portland $ 239,213.00 ---+- 
Warren Northwest, Inc., Portland 2h2 681.00 - 2-2 - 
K. F. Jacobsen Co., Portland 2h2 , 346,00 ---- 
Porter W. Yett, Portland ehh 739.00 Oe a 


SHERMAN HIGHWAY IN SHERMAN COUNTY 


WASCO-GRASS VALLEY ROCK PRODUCTION PROJECT 


Lofts & Son, Hood River * $ 14,898.30 
E. H. Itschner Co., Molalla * 16,500.00 
N. A. Toole Constr. Co., Ontario * 17,050.00 
Arthur Gentemann, Portland * 18, 645.00 
R. 0. Dail, Portland * 20, 845.00 
Rogers Constr. Co., Portland 22,000.00 
Peter Kiewit Sons' Co., Longview, Wn. * 23,375.00 


* Bidder will accept award of this project only in combination with 
Kent-Cow Canyon Project. 


eee February 2, 1948 
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6. Proposed wayside picnic areas: The Parks Superintendent pre- 
sented for the Commission's consideration a list of 14 proposed picnic 
wayside areas which he recommended for approval by the Commission in 
conformity with the decision reached at the December 29 and 30, 1947, 
mecting, together with the estimated cost to develop each for the pur- 
pose intended, as follows: 


Crooked Creek $ 350.00 
Simmons Spring 300. 00 
Wallowa Lake Wayside 100, 00 
Emigrant Hill 100,00 
Boardman Oasis 300.00 
Castle Rock Oasis 300.00 
Barnum Wayside 500,00 
Sunset Spring 500,00 
Steiwer Hill 750.00 
Douthit Spring 500,00 
Willamette Spring 750.00 
Sumit Station 750.00 
Rattle Snake Spring 750.00 
Canyon Creek 200,00 

$ 6,150.00 
Contingencies 850.00 

$ 7,000.00 


Enel 


The Parks Superintendent also exhibited a map showing the location 
of each of the areas. He advised that these areas have been selected 
after very careful consideration, and he recommended approval of then 
and that he be authorized to improve them at a total estimated cost of 
$7 ,000. Following discussion and careful consideration of the matter, 
the Commission unanimously approved the list and authorized the Parks 
Superintendent to proceed with devolopment of each tract at the esti- 
mated cost. ; 


In this connection the Parks Superintendent exhibited a map show- 
ing similar areas developed by the U. S. Forest Service. It was his 
thought that these areas, as well as the state-owned wayside picnic 
areas, should be properly signed for easy identification by motorists. 
He requested authority to erect signs that are necessary at each of 
these locations. The recommendation was approved by the Commission by 
unanimous vote. 
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beach, which areas are being used by the people of Yachats more or less 
as dumping grounds for refuse, He also advised that there is some connec- 
tion between this transaction and the removal of smelt sands from the 
ocean beach bordering Mr. Christensen's property north of Yachats. In 
the event the Commission accepts this gift, he said, it probably would be 
necessary to make some provision to keep the area clean and free of 
rubbish. The Commission deferred action on this matter pending clarifica- 
tion of all points involved and until it has a clear-picture of all 
matters pertaining to it. 


4. Adoption of a policy relative to permitting merchandisers to 
conduct business on state highway rights of way: The Commission's Chief 
Counsel reported on this matter on behalf of the Parks Superintendent. 
He advised that the instance concerned is the request of a Mr. Donald 
P. Grimes, Portland, who has been conducting a popcorn business on the 
widened section of the right of way of the Pacific Highway East on the 
bluff at Oregon City, for a permit from the Highway Commission to con- 
duct his business at this location. Mr. Grimes, he said,opcrates only 
during the weekends under a peddler's license issued by the City of 
Oregon City. He pointed out that it is contrary to a long-established 
policy of the Commission to permit businesses to be conducted on highway 
property, but in this particular instance the operation is not especially 
hazardous because the popcorn wagan is set quite some distance from the 
traveled portion of the highway. Following discussion, the Commission 
voted unanimously to allow Mr. Grimes to continue operating as in the 
past, under authority of the peddler's license that he received from the 
city. The Commission decided not to grant Mr. Grimes a permit because 
it felt that the operation would be more easily controlled if no permit 
were granted. Then, if a complaint of the operation were filed, it 
would be a simple matter to stop the operation by referring the matter 
to the State Police. 


5. Sale of approximately 1,100 feet of old cast iron pipe located 
in John B. Yeon State Park: The Parks Superintendent reported an offer 
from Mr. A. C. Burnworth, Portland, to pay $500 for several sections of 
old cast iron pipe ranging from 20 to 24 inches in diameter that have 
been lying in this park for a long time. He advised that this matter 
previously had been considered by the Commission which tentatively 
authorized the sale of the pipe if it were not needed for state highway 
purposes. Mr. W. C. Williams, Acting State Highway Engineer, advised 
that as mch of the pipe has been removed as could be done economically 
and that the remaining pipe is of no value; moreover, it could not be 
renoved without considerable expense because it is located on a side 
hill that is covered with talus rock; further, it would have to be cut 
into short lengths in order to remove it with safety. He and the State 
Parks Superintendent recormended acceptance of Mr. Burnworth's offer 
and that he be aliowed to remove the pipe in five-foot lengths provided 
he properly protects highway traffic from danger during the process of 
renoval. The Commission approved the recommendation and instructed the 
Engineer to outline a method to be followed by Mr. Burnworth in renov- 
ing the pipe. 
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#* Items Nos. 14198, 14200, 14203, 14202 and 14199, representing 
properties in Block 86, Salem, the proposed site of the State Highway Depart~- 
ment Office Building: The Commission authorized closing the options at the 
stated prices and instructed the Chief Counsel to give immediate notice to 
the tenants to vacate the premises within six months. The Chief Counsel was 
authorized to condemn the four remaining properties. (See resolution marked 
EXHIBIT “B1".) 


*** Item No, 11902-A, B, A, KLiks: The Coumission epproved payment 
of $12,000 for this property and instructed the Chief Counsel to acquire it 
by condemnation, as previously authorized, in the event that Mr. Kliks will 
not accept such sum as payment in full, 


In this connection the Commission also discussed the acquisition of 
additional right of way for the West Slope-Beaverton Section of the Tualatin 
Valley Highway. In the discussion it was brought out that part of the right 
of way is needed for sidewalk and footpath construction, The question arose 
whether or not the Commission previously had authorized the building of such 
facilities. In view thereof, the Commission deferred, until its next meeting 
approval of the right of way purchases involved in this project and instruct- 
ed the Engineer to render a written report on this subject at that time, 


Also considered in the discussion of right of way purchases was & 
proposal to acquire a tract of land containing 0.89 acre on the southerly 
side of the Columbia River Highway opposite the entrance to Bonneville Dan. 
The Assistant Counsel advised that this property is owned by S. E. Anderson 
and Emon Chaloupa, who have given the state a six month's option to purchase 
this property for the sum of $6,500. The Engineer advised that the property 
is needed as right of way for the proposed improvement of the highway at this 
location although construction is not contemplated in the immediate future. 
The Commission deferred action on this purchase and instructed the Assistant 
Counsel to bring it to the Commission's attention again one month before the 
option expires. 


The Commission also discussed a report from the Chief Counsel re- 
garding the right of way situation in the town of Gold Beach, Curry County. 
It appears that the people of this town are unwilling to give the state 
options for their property unless the options contain a definite date when 
comgitriction of the highway through this place will be undertaken; moreover, 
the people are requiring exorbitant sums for moving buildings. In one in- 
stance the owner of a service station demands an amount equal to the cost of 
building a new modern service station, notwithstanding that the one he now 
has is an old one. The Chief Counsel advised that he cannot recommend to the 
Commission acceptance of the options under those conditions, nor can he 
approve the amounts that are being demanded for moving the buildings. He 
recommended that a study be made to ascertain whether or notthe highway could 
be constructed on a right of way 60 feet wide rather than 80 feet, as is pro- 
posed, The Commission appeared favorably inclined in that regard but took 
no action to that end; however, decided, in view of the circumstances, that 
construction of this project should be deferred for the time being. 
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7. Offer of the County Court of Coos County to present to the 
state as a gift the park area at Sunset Bay: The Parks Superintendont 
presented a deed from the Coos County Court conveying this tract of 
land to the state for park purposes. The Chief Counsel read aloud the 
conditions of the deed, pointing out, among other things, that the 
county will require the Highway Department to develop the area for pub- 
lic park purposes but will retain all mineral rights, and has provided 
that if the Highway Cormission does not do all of the things mentionod 
in the deed the property will revert to the county rogardless of the . 
expenditures that may have been made in developing the area. All nonm- 
bers of the Commission expressed themselves as being opposed to accopt- 
ing this property with such restrictions. The Parks Superintendent was 
instructed to inform the County Court that the restrictions are too 
severe and that the Commiasion cannot accept the offer unless they are 
renoved. 


8. The Commission discussed the proposed sale of a 2.2-acre tract 
of land located in Simpson State Park, North Bend, to the Woyerhacuser 
Timber Company, being particularly the old ferry landing at this place. 
Tho Parks Superintendent advised that the area is situate within Simpson 
State Park and that heretofore he has objected to disposing of it because 
it contains a landing dock for pleasure boats; however, he would have 
no objections to conveying the property to the Weyerhaeuser Timber if 
a sufficiont amount can be scoured for it to pay for acquisition and de- 
velopment of another landing place. Commissioner Chandler pointed out 
that the Weyerhaeuser Timber Company owns the property on both sidos of 
this tract and needs the area in connection with its business. In his 
estimation, the property is more valuable to this private enterprise 
than it is to the state. The matter was discussed at some length, but 
a decision with respect thereto was deferred until a future mecting. 


See er eer pe eer = 


Mr. J. W. DeSouza, Assistant Counsel, presented a list of proper- 
tics needed for various highway improvements throughout the state for which 
options have been obtained. Following careful consideration of each item 
in the list and the amount of the individual option, the Commission approved 
tho options and authorized acquisition of each tract on such basis. The 
resolution attached hereto, marked EXHIBIT "A", which by this reference is 
maden part hereof with like offect as though extended heroin, was thoroupon 
adopted by the Commission by unanimous vote. 


ee 


The following notes refer to items appearing in the above resolu- 
tion marked EXHIBIT "A": 


Commission approved this settlement, it being understood that the proporty 
is being acquired in behalf of the Board of Control which has agreed to 
see that the State Highway Fund is reimbursod later on for the full amount 


5 

* Itom No. 14281, Block 85, Salem - A. N. Bush property: The 

i 
: of the purchase price. 
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In this connection the Assistant Counsel also presented a list of 
properties that are needed as extra right of way to accommodate footpath con- 
struction along the Albany-Corvallis Highway between the Children's Farn 
Home and Garden Road. A question arose in the minds of the Comission 
whether or not, when it approved construction of this sidewalk project, it 
also authorized the acquisition of additional right of way. In view of this 
question the Commission deferred action on the matter until its next neeting. 
The Engineor was instructed to furnish the Commission with a writton report 
on the subject in the meantime. 


The Assistant Counsel presented an offer from Mr. Owen Cook to 
purchase, for the sun of $250, an old farmhouse and outbuildings located on 
property acquired by the Commission from the United States of America as & 
source of materials to be used for the improvement of the Pacific Highway 
West in Benton County, He advised that these buildings were acquired without 
cost to the state and that he considered the state would be fortunate if 
someone would pay $25 to wreck then. He recommended acceptance of Mr. Cook's 
offer. The Chief Counsel concurred. The Commission approved the recommonda- 
tion unanimously. 


The Assistant Counsel presonted a request fron Mr. Henry S. Thomp- 
son, Weston, Oregon, to purchase a small tract of land containing 1.12 acres 
adjacent to the Weston-Elgin Secondary Highway, in Umatilla County, which 
tract is located opposite highway Mile Post 9.3. He explained that Mr. 
Thompson desires this property in order to obtain access to the highway. He 
advisod that tho matter has been discussed with tho Enginoer and the Chicf 
Counsel, both of whom recommend approval of Mr. Thompson's request. The 
Commission authorized the sale of this property at a price to be fixed by tho 
Right of Way Department. 


The Commission discussed a letter from the City Council of Mill 
City inquiring if the city could purchase a small parcel of state-owned land 
about 1 if2 miles west of the town of Mill City which the city wishes to use 
as a regulated dumping area. The Engineer advised that this tract is located 
on tho north side of the North Santiam River and is a portion of a 29-acre 
tract which the Highway Department originally acquired as a gravel pit; how- 
ever, the portion the city wants contains no gravel materials, hence, is of 
no value for road purposes. He recommended the sale to the City of Mill City, 
of three acres in the southeast corner of the state's property for the sum of 
$200, which is the value set by the Right of Way Department. The Commission 
approved tho recommendation unaninously. 


The Commission discussed a request from Mr. George Short, Redmond, 
to purchase an old state-owned gravel pit, containing 4.32 acres of land, 
situate in the NWi NWE, Section 21, Township 15 South, Range 13 East, Ww. M., 
Jefferson County. The Agsistant Counsel advised that the tract has been 
investigated by the Engineering Department, and it has beon deternined that 
all of the gravel available has been removed from the site and that the 
property is no longer of any value for highway purposes, He recomnended 
sale of the property to Mr. Short for the sum of $225, subject to an easement 
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The Assistant Counsel also presented a list of properties that aro 
needed in connection with state highway improvements but concerning which he 
has been unable to secure satisfactory settlements by negotiation. He pre- 
sented a list of such properties, together with the offer that he recormended 
be made for cach parcel in the event it is necessary to acquire the property 
by condemnation, as follows: 


Recommended 
Offer 


14201 Elizabeth E, Heenan $ 18,500.00 
14204 Sarah Risc and Bernice M, Rise 11,000.00 
14197 Floyd C. Crabtree 22,000.00 
14197A Floyd C. Crabtree 15,000.00 
DELMAR-CHINA CAMP CREEK SECTION OF THE OREGON COAST HIGHWAY 
14105 William C. Morris and Leona Morris 

or Ervin Simon and Edna Simon 50.00 
DENNY CREEK SECTION OF THE KLAMATH LAKE SECONDARY HIGHWAY 
13302 John Meek 150,00 
MONUMENT-HAMILTON SECTION OF THE KIMBERLY-LONG CREEX HIGHWAY 
14260 Jerry T. Vickers 25.00 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION OF THE ROGUE RIVER LOOP HIGHWAY 


13991 Frank Hussey 15.00 
JOHNS-WOLF CREEK SECTION OF THE PACIFIC HIGHWAY 


14324 J. A Jacques Heirs 800,00 


JOHNS-MACKIN GULCH SECTION OF THE PACIFIC HIGHWAY 


14291 Any Gray Amount unknown 


Following careful consideration of each item the Commission authorized 
condemnation of the several tracts at the recormended offers and thereupon 
adopted by unanimous vote the attached resolutions marked EXHIBITS "Bl" and "Bo" 
with respect thereto, which resolutions by this reference are made a part hereof 
with like effect as though extended herein. 
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right of way, including that newly acquired and that formerly occupied by and 
used as a county road. The easement to the Southern Pacific Company, he said, 
is merely a transfer of the encroachment privileges heretofore granted the 
company by the county but which are now under the control of tho State High- 
way Commission, He recommended approval of the conveyance. Tho Cormission 
.approved the recormendation by unanimous vote. ( The casoment was signed by 
the Commission on the following day.) 


The Commission also had under consideration approval of two bargain 
and sele deeds and one quitclaim deed, conveying unto the City of Portland 
title to parcels of property acquired by the Commission during the wartine 
period for three access-road projects, particularly relating to N. Burghart 
Strect in the suburb of St. Johns, N. Swift, Olympia and Walker Strects, and 
Going Streot in Swan Island, in the City of Portland. It was explained that 
execution of these three deeds by the Commission would place in the control 
of the city title to the proporty on these three access projects. It was 
further oxplained that the right of way represented therein was acquired by 
the State Highway Department on behalf of the Federal Governnent, which has 
paid all costs in connection therewith and that tho three sections are city 
streets not on the State Highway System and are maintained by the city, which 
now requests that title to the right of way be transferred to the city. It 
was pointed out that the deeds of convoyance contain provision for the city 
to have jurisdiction over the streets subject to the rights, if any, of tho 
United States and that the City of Portland assumes all liability which the 
Govermnent may have against the state because of the purchase of this prop- 
erty. Tho Commission approved the transfer by unanimous vcte. ( The three 
deeds referred to were signed by the Commission on the following day. ) 


The Cormission recessed for lunchcon at twolvo o'clock noon and tho 
neetim: reconvenod at 2:00 p.n. in the sane room with the smu persons 
prosent and participating. 


Mr. Irving T. Erickson, represonting the Jewell Ice Cream Company, 
St. Helens, appeared before the Commission regarding the widening of the 
Lowor Columbia River Highway in front of the creamery establishment owned by 
hinself and his two brothers, Charles D, and Walter S. Erickson, both of whon 
were elso present. Mr. Erickson stated that he has only two questions of 
importance to ask tho Commission, one being whether or not the Commission 
definitely will take their land at the price set by the court in condemnation 
proceedings and the other being whether or not the Cormission is willing to 
consider an arrangement that might be effected between his architect and an 
architect employed by the Commission, or if the Commission is determined to 
pay no more than $15,000 for the property as previously tendered by the Con- 
mission's Chief Counsel. Mr. Erickson advised that their plant is inadequate 
for the coming season's business, and their problem is will they be required 
to rebuild their entire plant or will they be allowed to make alterations in 
their present plant to fit the highway improvement. He requested an early 
answer because, he said, delay in improving thoir facilities is going to 
cost them considerable money. He was informed that reports received by the 
Cormission indicate that the additional right of way is a necossity at this 
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for a pipeline which the City of Redmond has been maintaining across the 
Property. The Engincer concurred in the recommendation. The Commission 
approved the recormondation unanimously. 


A lotter was presented from Mr. Arthur R. Kirkham, Chairman of the 
Recreational Resources Comittee of the Portland Chamber of Commerce, trans- 
mitting a typowritten outline of a policy adopted by the St. Helens Pulp and 
Paper Company with respect to preservation of timber strips along the highways. 
According to this policy, the company has inaugurated and is maintaining a 
sustained-yicld program for the ordorly harvesting of the mature crop of tin- 
ber adjacent to the highways in order to retain the youngor and immature 
growth so as to make a suitable and attractive vista or background in all 
cases, excopt where the contour of the terrain is such as to necessitate clear 
cutting, thus leaving a fringe of timber which would oenhanco the beauty of the 
country through which the highways pass. Mr. Kirkham suggests that the Highway 
Commission take action to curb and stop depredations committed by "gyppo” 
operators who are doscecrating highway rondsides by cutting all standing tinber 
they own or control. The Commission decided unanimously not to take the initi- 
ative in this matter but to act when cases are brought to its attention by the 
State Parks Superintendent and the Engineer. The Commission ordered that Mr. 
Kirkhan bo thanked for the information submittod and for his interest in these 
natters. 


Consideration was given by the Commission to the application of 
Anna C. Foegeding, Crescent Lake, Oregon, to repurchase a portion of a tract 
of land which she sold to the State Highway Commission a few years ago for 
use aS a gravel pit. Mrs. Foegcding offers to pay $500 for this tract, which 
contains 20 acres of land. The Engincer advised that all of the gravel intond- 
ed to be used from this site has been obtained and that it is of no further 
value for highway purposes. He rocommended that it be sold to Mrs. Foogeding 
for the amount of $500, which is the appraised value of the property. The 
Chief Counsel concurred in tho recommendation. The Commission approved the 
recommendation unanimously. 4 

Tho Commission discussed and approved an casement agrecnont with 
Fred Afalter, et al., providing for use of a detour road across the proporty 
of these people as may be necessary in connection with construction of a now 
bridge over the Salmon River on the Oregon Coast Highway a short distance 
north of the town of Otis. The consideration involved is $1. (The agreement 
was signed by the Commission on tho following day.) 


The Engineer presented for the Cormission's consideration a forn 
of casenont, granting to the Southern Pacific Company, its successors and 
assigns, exclusive right to use for railroad purposes, certain property 
adjacent to the Oregon Coast Highway between the south city limits of the 
City of North Bend and the north city linits of the City of Coos Bay. This 
easenent is a grant of certain encroachment privileges to the company and is 
a continuation of the privileges heretofore givon by Cocos County. He ex- 
plained that prior to reconstruction of the highway at this point the rail- 
road occupied by franchise property under the control of Coos County, but 
upon construction of the new highway the state assumed control of all of the 
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resulted in numerous complaints and requests boing filed that the Highway 
Commission assume control of the area so that it can be kept free and safe 
for the purpose originally intended. He further stated thet a question has 
been raised with respect to where or in what agency the power is vested to 
police the area and particularly as to the Highway Commission's authority in 
regard thereto. He recited the history of this field, advising that, pur- 
suant to provisions of the legal authority vested in the Commission, an 
arrangenent was made with the Public Roads Administration whereby the state 
acquired the real property needed for this flight strip with the understand- 
ing that it would be reimbursed by the Federal Government for nonies expended 
for that purpose. Such reimbursement has beon made, he said, but the state 
still holds title to the property; however, in his opinion, such title is 
held in trust for the United States of America. He gave as his opinion that, 
in view of the circumstances, the Highway Commission has the authority and 

is undor obligation to close the field to the activity of those who desire to 
use it for "hot rod" competition, He recommended that the Commission act on 
its authority and close the field for such purpose, The Commission consider- 
ed that this matter was entirely a legal matter and referred it back to the 
Chief Counsel to handle in the manner which he considers right and proper. 
The Chief Counsel was instructed to report back to the Commission whatever 
action he takes with respect thereto. 


In this connection the Chief Counsel advised that in some instances 
amall airplanes are not equipped to "take off" without the assistance of a 
notor-powered vehicle, such as an automobile. In such cases, he said, as 
soon as tho plane has started the automobile is driveh off the runway and 
left there until it is needed to start another plane. It was his thought 
that it would be satisfactory to allow the operation of an automobile on the 
strip in such cases and that these cases should be reported to the Civil 
Aeronautics Association for its approval, and he so recommended. The Comnis- 
sion approved the suggestion and referred the matter back to the Chief Coun- 
sel to handle. 


The Chief Counsel brought up for discussion the matter of the sale 
of fractional Lots 3 and 4, Block 28, Nasburg's Addition to Coos Bay,bids for 
which were received by the Commission on December 15, 1947, in Salem. He 
recalled that all of the bids were rejected by the Comission at that tine 
because they were considerably lower than the appraised value as established 
by the Right of Way Department. He also said that he personally inspected 
this property during a recent visit to Coos Bay and is now of the opinion th 
that the Commission should sell the property for a consideration of $1,000 
or $1,200, particularly since the state's investment in the property amounts 
to only $300; moreover, the state is buying additional property in that 
vicinity, and if the Comission will not take less than $2,000. which is the 
appraised value as set by the Right of Way Departnent, then it will fix the 
selling price on the property it has to buy, so the state will be the loser 
in the long run, He advised that the property is not needed for highway 
purposes and gave as his opinion that the best interests of the state could 
be served if the property were sold to Mr. Karl Nichols, the high bidder, 
for the sum of $1,000 or $1,200. The Commission by unaninous vote approved 
the sale of the property to Mr. Nichols for $1,200. 
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location, and such being the case, it is the Commission's intention to tako 
the property unless the amount set by the court as the purchase price is 
entirely out of reason, and the Commission is not in position at the present 
time to make any more definite statement concerning that feature. He was 
also informed that the Commission has no desire to take the company’s prop- 
erty, or the property of anyone else, for a highway improvenent, but some- 
tines that is necessary, and if a satisfactory agreement cannot be reached 

as to the price to be paid for the property by negotiation, then the Conmis- 
sion fools it is only fair to the poople of the entire state that condemna- — 
tion be resorted to in order to acquiro it. 


As to Mr. Erickson's inquiry whother or not the Commission is will- 
ing to increase the anount of its offor, Chairman Banfiold advised that the 
Comission is relying on the Chief Counsel for advice in that regard. The 
Chief Counsel advised that his offer of $15,000 for the property was what he 
considered fair at the time tho offer was made and was based on figures and 
estinates furnished him; however, with subsequent information that he has ro- 
coived, he can noyconscientiously rocormend an offer of $20,000. Mr. Erickson 
suggested a conforonce between Mr. Erickson's architect and an architect en- 
ployed by tho Commission in an effort to arrive at an anount that would be 
satisfactory to both parties. The Chicf Counsel stated his willingness to 
arrange such a conference if the Cormission is willing. As the result of 
further discussion the Commission voted unanimously in favor of such a confor- 
ence of architects and referred the matter to the Chief Counsel to handlo, 
with instruction to report back to the Commission the results of the confer- 
ence. 


The Chiof Counsel reported the status of the acquisition of right 
of way for the improvenent of the Oregon Coast Highway through the town of 
Port Orford, Curry County, which involves an arrangement with the City Council 
concerning the deadending of several city streets where they intersoct the 
hichway. He advised that he has been unable to reach a satisfactory agreement 
with the city with respect to the mattcr of deadending the streots; however, 
he belioved that if the state would agree to leave open several of those 
streets, the project could go forward. The Engincer advised that the origin- 
al plan was to dcadend these strects in order to control access to the high- 
way and to climinate traffic hazards. He pointed out that some of the intcr- 
soctions are automatically deadonded because of physical reasons and gavo as 
his thought that perhaps it would be possible to modify the plans to accomno- 
date the city in this rogard. He was instructed by the Commission to give 
the matter further study. He and the Chief Counscl were also instructed to 
report their findings to the Commission at the next meeting. 


The Commission had under discussion a report from the Chief Counsel 
concerning the use of the flight strip adjacent to the Beaverton-Aurora Sec- 
ondary Highway near the town of Aurora by certain groups as a field to con- 
duct "hot rod” racing meets in which from 75 to 100 cars of a particular type 
compete. The Chief Counsel advised that when this flight strip is used for 
such purpose it cannot be used for aircraft omergoncy landings or for the nor- 
nal taking off or landing of aircraft of any type for any purposo, This has 
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ynaninous vote approved the agreonent as prepared. (Eight copies of this 
agreonent were signed by the Commission on the following day.) 


The Chicf Counsel brought into the discussion the matter of re- 
lieving the State of Washington fron paying taxes on property it owns on the 
Oregon side of the Longview Bridge, which bridge the state of Washington 
recently purchased. He advised that the Washington legislature sone time ago 
passed a law which relicved The Dalles City from payment of taxes on proper- 
ty it owns in the State of Washington and uses as the city's airport and the 
state is now inquiring whether or not Oregon will waive the payment of 
approximately $14,000 annually in taxes on the Oregon approach to the Long- 
viow Bridge. He said that about the only thing the State Highway Comission 
could do in the matter is to recommend to Columbia County that it recognize 
the atate's sovercign rights and relieve the State of Washington from paynent 
of taxes on this property. The Commission took no action on the matter. 


There was brought to the attention of the Commission a resolution 
adopted by the Association of Oregon Counties at its annual meeting on Nov- 
oubor 21, 1947, paying tribute to the late I. M. Schannep, former county 
judge of Umatilla County, former nember and past president of the Association, 
and a nomber of the logal staff of the State Highway Department, and oxpross- 
ing sympathy to the members of his family and the legal staff of the Highway 
Department. The Commission expressod appreciation for the sentiments express- 
ed therein. 


A petition was presented from residents and property owners of 
Oceanlake and vicinity requesting the promulgation of an order by the State 
Highway Commission, under authority of Chapter 493, Oregon Laws 1947, prohib- 
iting the building of bonfires on the beach closer than 20 feet to the banks 
and also prohibiting trespassing by the general public on occan banks of 
private property. The Commission deferred action on this natter pending 
adoption of a policy with respect to the use of ocean beach areas under its 
control. 


Tho ASsistant Counsel, Mr. De Souza, reported an offer from the 
Palsiger Motor Company, to sell to the state for the sum of $37,500 property 
that is desired by the Commission as right of way for the Klanath Falls- 
Malin Highway norfh of Sixth Strect, Klanath Falls, together with property 
lying to tho east of the right of way. He recalled that Mr. Balsiger 
originally set a tentative figure of $11,550 for the property and later on 
raised his price to $17,500, but it now appears that ho is not satisfied with 
such amount, In the discussion of this matter it was brought out that tho 
highway could be routed in another location, in view of which, the Cormission 
unanimously voted not to accept Mr. Balsiger's latest figure. The Engineer 
was instructed to make a further study of the matter and render a complete 
report at a future date. 


In the discussion of this mattor the Chief Counsel advised that all 
right of way matters, street closures, otc. with respect to the proposed con- 
struction of the First Avenue-Esplanade Section of the Klamath Falls-Malin 
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The Commission discussed a request from the Huntington Rubber Mills, 
Portland, to purchase two small parcels of property, one of which lies adJjac- 
ent to S. W. Miles Court and is 5.7' x 42.5'. and the other, 6' x 110', lies 
within the right of way of S. W. Macadam Street. The Chief Counsel advised: 
that the strip along S. W. Miles Court is owned by the state but that which 
lies within S, W.°Macadam Street is city-owned. The state-owned parcel, he 
said. is of no value for state highway purposes and could be sold if the Con- 
mission so desires; however, the other tract, which is the larger of the two, 
in his estimation, should not be disposed of by the city because it is needed 
to control access to the highway at this point. He recormended sale of the 
strip along S, W. Miles Court and that a letter be directed to the City of 
Portland requesting that it not make any transfer of the property within S. W. 
Macadan Street. The Engineer concurred in the recommendation. The Comission 
approved the recommendation unanimously. (Subsequent to this action of the 
Comission, further investigation reveals that the state no longer owns the 
strip along S. W. Miles Court, previously having deeded it to the City of 
Portland, so it is not under the control of: the State Highway Cormission. ) 


The Chief Counsel reported matters concerning the "smelt sand" con- 
troversy at Yachats and particularly referred to his written report to the 
nenbers of the State Highway Commission dated January 9, 1948, and a subse- 
quent letter dated January 12, 1948, on the same subject. He stated briefly 
that the beach was the property of the state when the state was admitted to 
the Union, but subsequently, fragnents aggregating about 23 miles of front- 
age were sold to private individuals by former state authorities, although 
in two instances, one at Gearhart and the other at Yachats, areas were re- 
captured by the state through the Highway Cormission. He gave as his thought 
that the only way the Commission could ultimately dispose of this unfortun- 
ate controversy is for the Commission to authorize an investigation of all 
parts of the beach to determine the areas which could be used for one purpose 
and those which could be used for other purposes, keeping in nind the interest 
that the public has in then, and thon adopt a policy definitely outlining just 
what it will or will not do with respect to the several areas. He gave as his 
opinion that unless the Commission has a complete picture of the entire beach 
frontage and adopts such a policy it cannot intelligently pass on requests for 
special privileges on these beaches. The Comission discussed this matter 
briefly but deferred action thereon pending a conference on the following day 
with delegations which are interested in tho subject. (See ahead for addition- 
al paragraph on this subject.) 


The Chief Counsel presented for the Commission's consideration a 
redraft of the preliminary agreement with Wasco County, Oregon, by its County 
Court, and the State of Washington, by its Toll Bridge Authority, for a 
cooperative study of facts -- legal, engineering and financial -- with respect 
to the proposed construction of a toll bridge across the Columbia River in the 
vicinity of The Dalles, Oregon. According to the agreement, the estinated 
cost of such study is $24 000, which cost is to be paid $8,000 by Wasco County, 
$8,000 by the Stato of Washington, and $8,000 by the State of Oregon. The 
te Chief Counsel pointed out that this agreement has already been approved and 
signed by the Wasco County Court. Following discussion, the Commission by 
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near Bear Springs and the junction with The Dalles-California Highway at 
Madras. Ho pointed out that all of the grading work has been contracted and 
all of the surfacing and oiling has been contracted with the exception of 
the seven-mile section at the north ond of the project which is estimated 

to cost $220,000 and is scheduled for improvement as a Forest Highwat Project 
in the Third Year Forest Highway Program if the Public Roads Administration 
and tho Forest Service approve the schedule. Ho pointed out that a meeting 
with these two governmental agencics cannot be hold until funds for the 
Third Year Forest Highway Program have beon appropriated by Congress. He 
also advised that the bridge over Mill Creek, which is estimated to cost 
about $378,000 remains to be constructed. The total ostimated cost cf the 
entire undertaking, ho said, is $2,420,000, of which amount approximately 
$600,000 has not been contracted. The Commission ordered the roport filed. 


The Cormission discussed the written report of Assistant State High- 
way Enginecr W. C. Williams, dated January 26, 1948, on the subject of inter- 
state bridges across the Snake River between Weiser, Idaho, and Nyssa, Oregon. 
(Seo report in general files for details.) Bricfly, the Enginoor advises 
that thore are four existing structures -- Woiser Bridge, Payette Bridge, 
Ontario Bridge, and Nyssa Bridge -- that the Woiscr and Payette Bridges arc 
being maintained by the State of Idaho and the Ontario and Nyssa Bridges are 
being maintained by the State of Orogon. It appears that no formal agreencnt 
exists betwoon the two states covoring these maintenance features, in view 
of which the Engineer suggests a consummation of such an agreement, in writ- 
ing, so ss to avoid any nisundorstandings that otherwise night arise. It 
was his thought that such maintenance agreement should cover maintenance of 
existing structures only and not tho replacement of any of then, particular- 
ly pointing out that damage recently occurred to the Weiser Bridge which 
necessitated placing a 10,000 pound maximum load limit on this structure. 
Arrangement between the two states for the construction of any now structurc, 
he said, should be formulated on an ontiroly differcnt basis than « mainte- 
nance agreement. The Chief Counsel advised that he is now preparing a form 
of agreement covering the nmaintonance feature and particularly providing 
therein that it doos not cover the replacement of any structure, which mattcr 
will be coverod by a separate agreement. The Commission took no action on 
this nattor. 


Tho Engincer brought up for discussion a request from the City of 
Tillamook for the installation of a stop and go signal at the intersection 
of Second Avenue and Third Street (state highway routes), in Tillamook. The 
Traffic Engincer, he said, investigated this matter immediately after the 
request was made and recommended to the city that, in licu of stop and go 
lights, tho city should designate parallel strocts for onc-way street rout- 
ing pending the construction of the Tillamook-Pleasant Vellcy section of the 
Oregon Coast Highway, which provides for such one-way routing. Tho City 
Council, ho said, took the matter under advisomont and at its Council noet- 
ing on January 5 decidod not to install tho tomporary one-way street plan. 
Tho Traffic Enginoer's investigation, he added, does not rovoal that the in- 
stallation of stop and go lights at this intersection is particularly needed 


Fobruary 2, 1948 


Es TN STS Tee? 


Highway which have delayed the contracting of this project are now clarified 
and, insofar as the Legal and Right of Way Departments are concerned this 
project may be advertised for bids at any meoting tho Cormission desires. In 
viow of this information the Commission instructed the Engincer to prepare 
this project for bids to be received at its next regular meeting. 


The Chief Counsel also brought up for discussion the matter of 
charging utility companies for the privilege of attaching their facilitics 
to the Interstate Bridge betwoen Portland and Vancouver. Ho advised that 
since 1937 the Pacific Telephone and Telegraph Company has been paying an 
annual fee for this privilege under agreement with Multnomah County, Oregon, 
and Clark County, Washington, the original owners of the bridge, notwithstand- 
ing that a now agreement was not executed when this bridge was taken ovor by 
the two states. The $420 fee for the year 1946 has been tendered. Fifty per- 
cent of this foe belongs to tho State of Washington. He pointed out that in 
March 1947 tho Commission adopted a general policy that no rental charge 
should be made to utilities for the use of state highway bridge structures 
unless the state is caused additional expense for maintenance by reason of 
the occupancy of the bridge by these facilities. The question arises, he 
said, whother or not the Commission intended this policy to apply to the Inter- 
state Bridge as well as to the other bridges throughout the state. Chairman 
Banfield advised that whon tho Commission discussed this matter at its mect- 
ing on March 14, 1947, it had in mind only one bridge structure, that being 
the bridge over the Willamette River at Albany on which the Portland Gas & 
Coke Company desired to maintain a pipeline, and it was not the intention of 
the Commission to relieve any utility company from continuing to pay foes 
they had paid in the past; however, since the matter has come up again the 
Commission will give consideration to any recormendation the Fnginoor and the 
Chief Counsel may offer for the future, but as to whether or not the utility 
companies are to be relieved of the charge for maintaining thoir facilitics 
on the Interstate Bridge will depend on the attitude of the authoritics of 
the State of Washington. The Chicf Counsel was thereupon instructed to con- 
tact the Washington authorities with regard thereto and to roport back to the 
Commission. 


The Enginocr reported the results of an invoedStigation authorized by 
the Commission some time ago to determine the cost to improve a short section 
of the Orogon Coast Highway in the town of Rockaway, as requested by the City 
Council. He advised that tho desired work consists of paving a scction two 
blocks (450 fect) long, which improvement he estimated would cost about $3,000, 
including the installation of necessary drainage, 220 fect of curb, excavating 
and reshaping the roadbed shoulders, and widening the roadbed surface to the 
curb linc. He advised that this is a meritorious project and recommended its 
epprovai and that the expense be charged to the Minor Betterment Contingency 
Fund contained in the 1948 Budget. The Cormission approved the recormendation 
by unanimous vote, subject to the condition, however, that the expense of con- 
struction of curbs and sidewalks shall bo borne 100 percent by the city. 


Pursuant to the Cormission's instructions, the Engineer presented a 
report on the status of the Warm Springs Highway botween Wapinitia Junction 
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and the draining of the water from the area. The Commission expressod a 
desire to inspect the project whon the work has progressed to that point and 
instructed the Engineor to notify the Commission well in advance so it can 
arrange to bo present to view it at that tine. 


The Commission discussed with the Engineer the bids received at the 
morning session, and at 3:00 p.m. Chairman Banficld publicly announced tho 
awards of contracts, as follows, the action of the Commission with respect to 
each project being by unanimous vote. 


"Austin Junction-Forest Boundary and Brogan Hill-Brogan Sections of 
the John Day Highway, in Bakor, Grant and Malhour Countios; 20.5 miles 
of re-oiling, J. C. Compton Co., McMinnville, submitted the low bid for 
this project at $20,245. The socond low bid was subnittod by Cunninghan 
& Sniley, of Portland, at $20,901. There wore four highcr bids. Tho 
Commission has awarded this contract to the low biddor, J. C. Compton Co. 


"Gunnell Road-Robertson Bridge Section of the Roguc River Loop 
Secondary Highway, in Josephine County; 4.57 miles of grading, surfacing, 
and oiling. M, L. O'Neil & Son, Eugene, submitted the low bid for this 
work in the amount of $132,956. The next low bid was that of Erland & 
Blickle, Vancouver, Washington, at $139, 803. Thore were nino higher 
bidders. ‘The Commission has awarded this contract to the low biddor, 

M. L. O'Neil & Son. 


"Troutdale Overcrossing of the Union Pacific Railroad tracks on the 
Columbia River Highway, in Multnomah County. Tho bid of Birkemoicr & 
Saromal, Portland, at $42,750 was the low bid recoived for this job. 
Lindstrom Bros., Portland, submitted the next low bid at $44,100. There 
wore seven higher bidders. Tho contract has boon awardod to the low 
biddor, Birkemeier & Saremal, at tho bid price. 


"Barbur Boulevard-Boones Ferry Road Soction of tho West Portland- 
Hubbard Highway, in Multnomah and Washington Counties; 6,89 nile of 
grading and 3.76 milos of paving. Parker Schram Co., Portland, sub- 
nitted the low bid for this work at $239,213, basod on the use of 
asphalt. They submitted no bid based on the use of tar, Warren North- 
west, Inc., Portland, submittod the noxt low bid at $241,681, based on 
the uso of asphalt. They also submitted no bid based on the uso of tar. 
Thoro wore two higher bidders. The Commission has deforred the award of 
this contract pending satisfaction of cortain conditions. Tho bids 
have beon roferred to the Engineer with authority to award the contract 
to the low bidder when these conditions have been satisfied. 


“Wasco-Grass Valley Rock Production Project on tho Shorman Highway, 
in Sherman County. Lofts & Son, Hood River, submitted tho low bid for 
this work in tho amount of $14,898.30. They qualificd their bid by 
stating that they would not accept this award unloss also awarded the 
contract for construction of the Kent-Cow Canyon Junction Rock Produc- 
tion Project. E. H. Itschnor Co., Molalla, submitted tho noxt low bid 
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now, so, for this reason and for the further reason that it is anticipated 
that bids will be called carly this spring for the construction of the 
Tillamook-Pleasant Valley Section, he recommended that the city's request 
be denied as the natter will correct itself when this job is completed. 
The Commission approved the recommendation unanimously. 


The Engincer brought up for discussion an agreement with Mr. Max 
Rosen, Milwaukie, Oregon, for filling in and landscaping a small area of 
state highway right of way in front of his establishment kmown as "Fireside 
Dimers” on the east side of the Pacific Highway East about one-half nile 
south of the town of Milwaukie. He recalled that this matter first camo 
before tho Commission in March of 1947, and the Commission at that time 
approved the request on the condition that Mr. Rosen would perform the dc- 
velopment work in conformity with the ideas and desires of the State High- 
way Engincer and the State Parks Superintendent, including the planting of 
certain shrubbery. A‘recent inspection by the Highway Department's Landscape 
Engineer, he said, reveals that Mr. Rosen has completed the grading work as 
specificd but has not carried out instructions with rogard to planting the 
area, and as a rosult, the area is being used for parking purposes, contrary 
to the original understanding. He requested instructions. The Commission in- 
structed the Engincer and the Chief Counsel to follow through on this nattor 
and sec that the arca is blocked off so as to close it entirely to tho park- 
ing of vehicles if Mr. Rosen will not fulfill his part of the agreement. 


The Cormission discussod briefly and ordered filed the Enginecr's 
writton report dated January 14, 1948, on tho status of insurance coverage 
on the forry boat "Gunnell Ferry" which the Cormission acquired some time 
ago through trust agreement executed by George F. Gunnell and Genovicve 
Gunnell, the Goneral Casualty Company of Seattle, and the State Highway Con- 
mission. 


The Engincer reported the amount of damage which resulted to the 
State Highway System during the first week in Jamuary when severe storms 
occurred causing floods which adverscly affectcd all major streams west of 
the Cascade Range. He estimated the cost to repair the damage at $274,835, 
which amount includes $120,000 to repair the bridge over the South Umpqua 
River on the Pacific Highway about 12 miles south of Roseburg. He advised 
that a certain amount of damago to highways by floods was anticipated prior 
to the adoption of the 1948 Budget, and work orders in the amount of $76,090 
had been approved to tako care of this oxpense, which leaves a balance of 
$198,745 nceded to repair tho rest of the damage. This amount, ho said, 
would be taken from the contingency fund contained in the 1948 Budget, but 
it will entiroly cxhaust that fund, so it very likely will be necessary to 
provide additional funds for contingency purposes. He said the ropair of the 
damage to the South Umpqua Rivcr Bridge is now under way and that approxinate- 
ly $30,000 has been spent in connection with the work, He anticipated that 
the coffor dan, which is necessary in order to facilitate the repairs, will 
be completed and the areca drained by tho first of Octobor. He asked tho High- 
way Cormission to approve this project. The Commission indicated its approv- 
al, however deforred a definite decision pending completion of the coffor dan 
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concurred,whoreupon the Engineer was instructed to furnish the Right of Way 
Department with right of way descriptions at once. Tho Chicf Counsel was in- 
strusted to negotiate for the acquisition of the properties end to render a 
progress roport thoreon at the next mecting of the Commission, 


The Commission had under discussion a written report from the Engi- 
neer dated January 23, 1948, on the matter of (1) allowing State Highway 
Department employees who are paid on an hourly basis certain holidays with 
pay, (2) authorizing step increases in salary for hourly-paid employees who 
are eligible under the rules and regulations of the Civil Service Commission, 
(3) approving increases in salaries and wages of othor omployees (seo letter 
in general files for details). The report was discussed at considerable 
length, during which Chairman Banfield expressed the attitude of the Commis- 
sion by stating that the Commission wants to look at this matter fairly be- 
cause it realizes that the employces need salary increases, but the Comnis- 
sion is not in favor of automatically raising the salaries of overyonc cn- 
ployed in the highway organization. The Commission looks with favor, he said, 
on granting salary increases to omployees who morit them and will approve 
such increases if properly recommonded. Commissioners Schaupp and Chand]:r 
indicated their approval of the Chairman's remarks. As a result of disc. 
sion the Cormission referred the matter back to the Engincor with instruc- 
tions to again go over the list of employees and submit another containing 
only the names of those whom he recommonds for step increases under the Civil 
Service ruling. Such list is tobe prepared on a merit rating basis, parti- 
cularly on the capability of the omployee to perform the duties of his posi- 
tion. His report is to be submitted at the next meeting of tho Commission, 
whon the Commission will take action on all of the subjects covered by the 
Engineer's report of January 23. It was understood that whatever action the 
Commission may take in the matter will bo retroactive to January 1, 1948. 


The Commission also discussed the Engineer's report on his investi- 
gation of the substitute route for the Crooked River Highway heretofore pro- 
posed by a Crook County delegation headed by Mr. A. R. Bowman, in order to 
avoid an expenditure of approximately $500,000 to rebuild the present highway 
around the U. S, Reclamation Bureau's proposed dam in Crooked River near the 
junction of the Crooked River Highway with the Crooked Rivor-Paulina Second- 
ary Highway. According to this report, the proposed routo follows along the 
Comb's Flat County Road, southoasterly frem Prinovillo, a distance of about 
16 miles to a connection with the Crooked River-Paulina Secondary Highway, 
thence along this secondary highway a distance of about 28 miles to a point 
near Camp Creek, where it loaves the state highway and extends in a southorly 
direction up Camp Creek and across flat country to a connection with the Ccn- 
tral Orogon Highway at approximately Mile Post 75.0, this lattor section 
being about 42 miles in length. Tho report roveals that the Crookod River 
Highway will be inundated for a distance of 4.63 miles south of the dam site 
and a section of the Crooked River-Paulina Secondary Highway 9.55 miles in 
length will also be flooded; furthor, that it will cost about $408,000 to ro- 
build the Crooked River Highway around the dam site and about $68,000 to rc- 
condition the Comb'’s Flat road for use by secondary highway traffic, a total 
of $476,000. Compared with this total the ostimated cost to recondition and 
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in the amount of $16,500. This contractor also stated that he would not 
accopt tho award of this project unless also awarded the contract for 

the Kent-Cow Canyon Project. There were five higher bidders. Inspection 
of the bids received for tho Kent-Cow Canyon Junction Rock Production 
Project reveals that Lofts & Son are also the low bidders for this work. 
Thoir combination bid on both projects was also the low one received. In 
viow thereof, tho Commission has awarded the Wasco-Grass Valley Rock 
Production Project to Lofts & Son at thoir bid price. 


"Kont-Cow Canyon Junction Rock Production Project on tho Shorman 
Highway,in Sherman and Wasco Counties. Lofts & Son, Hood Rivor, sub- 
mitted the low bid for this work in the amount of $18,704. They quali- 
ficd their bid by stating that thoy would not accept the award of this 
contract unless also awarded the contract for the Wasco-Grass Vallcy 
Project. E, H. Itschner Co., Molalla, submitted the next low bid at 
$19,320. This company also stated its refusal te accept the award of 
this contract unless also awarded the contract for the Wasco-Grass 
Valley Project. There were five higher bidders. Due to the fact that 
tho firm of Lofts & Son was low bidder for both projects, individually 
as woll as in combination, the Cormission has awarded the contract to 
Lofts & Son at their bid price.” 


The Engincer reported the results of preliminary surveys for inprove- 
nent of the Pacific Highway East (Union Avonuc) betwoon Columbia Boulovard and 
the intersection with tho Pacific Highway Wost (Denver Avenuc), Portland. Ho 
advised that Union Avenuc carries an extremely large volume of traffic, and it 
is difficult to arrivo at a plan which would handle this traffic and at the 
same time serve the various access roads because of the prohibitivo cost, but 
the plan that has boon prepared, he believed, would adequately sorve tho situ- 
etion and not be prohibitive in cost, considcring the territory through which 
the improvonont must be made, and could bo built in stago construction so 
that immediate benefits could be realized upon completion of cach scction, 

He pointed out that Union Avenue is now a three-lane highway carrying 20,000 
cars daily and that considerable building development is contemplated along 
this thoroughfaro, particularly in tho vicinity of Gertz Road, which will aug- 
mont the traffic volume. Much of this oxtra traffic, ho said, will enter 
Union Avenuc, and, in order to provide for the proper connections, it is 
planned to construct traffic soparation structures at scveral points--Gortz 
Road Junction, Portland Moadows Racetrack, Portland Spoodway, Bridgoton Road, 
and at the intersection of Denver and Union Avenues as requestod by tho Port- 
land Livestock Agsociation. Ho estimated tho total cost of the project at 
approxinatcly $1,200,000, of which amount about $107,000 represents the cost 
of right of way. In addition to tho grade separation structures, he said, 
the contemplated improvemont provides for the widening of Union Avonue for 
four lanos of treffic and the construction of parking lanos on cach sidc. Ho 
exhibited a map showing an outline of the proposed plan. In the discussion 
of this mattor Chairman Banficld romarked that the Commission does not have 
funds available to finance construction of the project at this time; howcvor, 
he gave as his opinion that right of way for it should be acquired now boforo 
further dovclopnont takes place. Commissionors Schaupp and Chandlor 
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The Engineer asked the Commission to confirm the telephonic author- 

ity previously given hin to enter into an agreoment with the County Court 
of Washington County for the maintenance of Walker County Road, which the 
State's contractor, Porter W. Yett, needs to use in connection with the 
transportation of surfacing materials required for his contract for surfac- 
ing and paving the North Plains-Barnes Road Section of the Sunset Highway. 
It appears that the Washington County Court has recently posted reduced load 
limits on a large number of county roads, including the Walker Road, and un- 
less some such an arrangement for the use of this road is perfected, the con- 
tractor will be unable to complete this contract with the Highway Commission 
during the 1948 season. The cost to main this road for the next four months 
he said, is estimated at $3,000. The Commission approved the arrangement by 
unanimous vote. (An agreement with Washington County covering the matter was 
signed by the Commission on the following day.) 


The Commission had under discussion a proposed agroement with the 
City of Portland covering four cooperative projects, as follows: 


(1) Improvement of Columbia Street pursuant to a ono-way 
traffic plan between 19th Avenue and Harbor Drive; estimated cost, 
$80,000, which is to be divided botween the city and the state on 
an equal basis, pursuant to previous oral understanding; 


(2) Installation of traffic signals on Fourth Avenue and 
Sixth Avenue; estimated cost, $18,000; 


(3) Installation of traffic signals on Union Avenue at East 
Clay Street and at East Stark Street; estimated cost, $10,000; 


(4) Installation of traffic signals on Front Avenue at its 
intersections with Salmon Street and with Morrison Street, esti- 


matod cost,$7,500. 


The Commission discussed all four projects at some length but de- 
ferred action thereon pending a conference with City Commissioner William 
A Bowes, as suggested by the Chief Counsel. 


There were presented to the Commission a number of communications 
requesting construction of the uncompleted section of the Wilson River High- 
way between Glenwood and the Sunset Highway Junction at North Plains. The 
Secretary was instructed to reply to these rcqucosts that the Commission does 
not have funds available at the present time to construct this project and 
does not know what funds are to be available in the future because Congress 
has not made an appropriation for federal aid for highway improvements; also 
that the committee appointed by the 1947 Legislature to make a study of high- 
way matters in this state is now holding hsarings on the subject and just 
what effect the committeo's report will have on future highway construction 
is a matter of conjecture; further, the Commission cannot obligate antici- 
pated funds for future construction but will be glad to consider this project 
along with others in the formulation of future construction programs and will 
instruct the Engineer to analyze the project in the meantime. 
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gravel the connecting road between the Crooked River-Paulina and Central 
Oregon Highways is $423,000, however, to this amount should be added the cost 
(estimated at $68,000) to recondition the Cambs Flat Road which will have to 
be used in either case, or a total of $491,000; in other words the estimated 
cost to provide the new route is only $15,000 more than that to rcbuild the 
Crooked River Highway. 


In the discussion of this matter the Engineer pointed out that there 
is a possibility the Reclamation Bureau will contribute the sum of $100,000 
toward the cost of the project, that being the value they place on the roads 
that will be inundated. He also reported information to the effect that if 
the Highway Commission will not cooperate in the project the Reclamation 
Bureau probably will relocate the dam farther upstream where its value for 
irrigation purposes would be far less than if it were constructed on the 
presently-proposed location. 


In reply to an inquiry from the Commission as to what position the 
Commission would be in if it assumed this entire obligation as requested, the 
Chief Counsel advised that, ordinarily, when the Federal Government builds a 
reclamation project, or any other project which destroys a highway facility, 
it usually replaces such facility, but it appears in this instance that the 
Government is reluctant to incur this expense, and the county, in order to 
secure both the highway and the dam project, is asking the state to assume 
the government's obligation with respect to the highway. He added that if the 
Commission should spend state highway funds for this purpose and by so doing 
would handicap a highway project in some other part of the state, then the 
Commission would be placing itself in a position where it could be enjoined 
by some dissatisfied resident. The discussion further brought out that the 
state already has an investment of $403 ,000 in the present Crooked River High- 
way which would be lost if the present road were abandoned for the other; 
moreover, the Commission would be required to spend about $491,000 in order 
to make the substitute road usable. It was also brought out that the present 
Crooked River Highway is a primary highway. The Chief Counsel advised that 
inasmich as this is a primary highway the Commission does not have the author- 
ity to abandon it as it has in the case of a state secondary highway. The 
Commission took no action in the matter but deferred it pending conference on 
the subject with a delegation from Prineville on the following day. (Mr.A. R. 
Bowman appeared before the Commission on the following day and, among other 
things, stated it is his understanding that the U. S Reclamation Bureau has 
$100 , 000 available to contribute toward the cost of improving the new route. 
The Commission at that time referred the matter back to the Engineer for 
further study and report at the next meeting. With respect to the Reclama- 
tion Bureau's $100,000, the Commission stated that it mst have a letter 
from the Reclamation Bureau definitely committing such sum to this project.) 


Pursuant to instructions of the Commission at the previous meeting, 
the Engineer reported arrangements that have been made to have a responsible 
assistant on duty in the office of the Maintenance Engineer, in Salem, each 
Saturday morning from eight to twelve throughout the winter season to dis- 
pense detailed information on road conditions during the weekends. The Com- 
mission approved the arrangement by unanimous vote. 
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Klamath Falls-Lakeview Highway near the Lakeview city limits for the protec- 
tion of school children and other pedestrians. It appears from the report 
that the highway has a 22-foot paved surface with about seven-foot shoulders, 
put the shoulders become wet and mddy during inclement weather so that 
podestrians are obliged to walk on the pavement. It also reveals that the 
traffic volume consists of approximately 3,260 vehicles during each 24 hour 
period and an average of 132 pedestrians during the same period, most of 
whom are school children. During the period 1940 to date, the report indi- 
cated one pedestrian has been killed and four pedestrians injured while walk- 
ing along this section of highway. The Engineer advised that the proposed 
footpath would be about 0.55 mile in length and is estimated to cost $1,550. 
He recommended approval of the project and that the expense be paid from the 
contingency reserve funds set up in the 1948 Budget. The Commission approved 
the recommendation unanimously and so ordered. 


The Commission discussed a letter from the S. E, Portland Chambor 
of Commerce requesting that Foster County Road, which extends in a south- 
eastorly direction from the City of Portland, be designated a state highway. 
Tho Engineer recalled that this matter had the attention of the Highway Com- 
mission several months ago and at that time the Commission denied the request; 
however, the origin and destination survey conducted in Portland reveals that 
the Foster Road route is of mch more importance now than it was formerly con- 
sidered. He suggested that the project might be kept in mind and given a 
priority rating second to the Sullivan Gulch project, notwithstanding that 
there is no money immodiately in sight to finance tho fimwovamient wore the road 
placed on the State Highway System. The Commission denied the request. 


The Commission discussed a letter from the John Day Junior Chamber 
of Commerce, requesting the reconstruction of the John Day Highway between 
tho towns of Mt. Vernon and John Day. The Engineer advised that this is a 
meritorious project and recommended that it be given a high priority rating 
in preparation of the next construction progran. The Commission approved the 
recommendation. 


A letter was presented from the Parkroso Chamber of Commerce ex- 
pressing appreciation for the improvements being made to Sandy Boulevard 
(Columbia River Highway) in the Parkrose District and requesting additional 
improvenonts to this thoroughfare between 107th and 122nd Streets. The Engi- 
neer recalled that the work now under way consists of widoning and construc- 
tion of curbs between 82nd Street and 99th Street, at a cost of $84,000, and 
ndvisod that to continuc the improvorcnt as- requested by the Charbor of Con- 
norce would cost on additions) $60,000. The Commission docided unanimously 
not to do tho oxtra work. 


The Engineer requested authority to extend Contract No. 2932 
awarded to Mr. Tom Lillebo and covering repairs to the Umpqua River Draw- 
bridge fenders which were damaged during the floods of 1945. He advised that 
this contract was awarded to Mr. Lillebo on August 26, 1947, and was only 
recently completed; however, payment of the final estimate has not been madc. 
He explained that the dolphins and fenders of this structure were consider- 
ably damaged by high water and floods occurring during January 1 to January 
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The Engineer brought up for discussion the petition of Coos County 
residents for the improvement of the intersection of the Sanford Heights 
County Road with the Oregon Coast Highway about one-half mile west of the 
city limits of Coquille. He advised that this is a Minor Betterment Project 
ami is estimated to cost $2,200; moreover, it is one of the projects which 
he recommended for construction during 1988 and for which provision has been 
made in the 1948 Minor Betterment Budget. He requested authority to proceed 
with the improvement. The Commission approved the request by unaninous 
vote, 


The Engineor requested confirmation of the telephonic authority 
previously given him by the Commission to obligate an expenditure of $20,000 
for surfacing and paving necessary to widon the Columbia River Highway adja- 
cent to McNary Den, Umatilla County, for four lanes of traffic. He explained 
that the U. S. Army Engineers allege and that he concurs, that the construc- 
tion of McNary Dem will cause serious traffic congestion on a section of the 
Columbia River Highway through the McNary Dam townsito and that the widening 
work is required in order to relieve the situation, The Army Engincers, he 
said, have offercd to do the grading work, which is estimated to cost $7,000, 
provided the state will later apply the surfacing and pave the widened sec- 
tion. The Commission approved the project by unanimous wte. 


The Comhission discussed a request from the Aurora Women's Club 
for sidewalk or footpath construction along the Beaverton-Aurora Secondary 
Highway between Aurora and the Aurora Grade School. The Engineer advised 
that this matter has been investigated by the Traffic Engineer who has deter- 
mined that it will require about 2,000 feot of footpath construction, esti- 
mated to cost approximately $2,000, and will require the acquisition of a 
small amount of right of way, costing about $100, He further stated that 
it is the recommendation of the Traffic Engineer, in which he concurs, that 
tho request be denied, there being no apparent reason to justify the expense. 
The Commission approved the recommendation. 


The Commission considered and denied a request from the Burlinzane- 
Fulton Park Community Club, Portland, that provision be made for pedestrian 
traffic on cither side of Barbur Boulevard from Terwilliger Boulevard Junc- 
tion to Miles Street, particularly for the benefit of school children who 
attend the Fulton Park School, It was the opinion of the Commission that 
this is strictly a city matter. 


The Commission also denied a request from the City Council of the 
City of Expire, Oregon, for sidewalk and curb construction along the Cape 
Arago Secondary Highway in the City of Empire and the further requost for 
construction of a guard rail along the highway fronting the Holden property 
on South Broadway becauge the Engineer's report on the subject dieclosed that 
the expense is not justified. 


The Commission had under discussion a report from the Engineer on 
the request of the School Board of Lakeview, the Lake County Chamber of Com- 
merce, and Mr, Howard F.Beachler, Lakeview, for footpath construction along the 
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Portland, Oregon 
= February 3, 1948 
The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler. Commissioner 

W. C, Willions, Acting State Highway Engineer 

W. W. Stifflor, @nd Asst. Stato Highway Engincer 
J. M. Devers, Chief Counsel 

M. H. Hawke, Chief Auditor 

G. W. Neuner, Assistant Counsel 

H. B. Glaisyer 


Bids for highway construction work were opened and read in conform- 
ity with previously published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m. in tho 
same room. 


RECONSTRUCT FERRY SLIPS AT ASTORIA IN CLATSOP COUNTY AND MECLER,IN PACIFIC 
COUNTY, WASHINGTON 


STATE PROJECT 


General Constr. Co.,Portland $ 20,858.15 
Larson & Palbcorg Co., Astoria 29, 847.00 


PACIFIC HIGHWAY IN DOUGLAS AND JOSEPHINE COUNTIES 


JOHNS-MACKIN GULCH SECTION 


Bablor Bros., Portland $ 292,796.00 
Edwin C. Gerber, Oregon City 306,409.00 
Homer G. Johnson, Portland 309,793.75 
J. C. Compton Co., McMinnville 311, 933.00 
J. N. & M. J. Conley, Portland 323,032.75 
Rogers Constr. Co., Portland 327 ,068. 00 
E. C. Hall Co,, Portland 331,158.00 
0. C, Yocom, McMinnville 333,375.00 
McNutt Bros., Eugene 384, 763.50 
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7, 1948, necessitating additional repairs which he estimated would cost about 
$5,600, including engineering and contingencies. It was his thought that the 
logical thing to do would be to extend Mr. Lillebo's present contract to in- 
clude this work, and he so recommended, The Commission approved the recon- 
mendation unanimously. 


A letter was prosented from the County Court of Grant County, urging 
construction this year of an oiled surface on the Dixie Pass Section of the 
John Day Highway. Tho Engineer advised that this job is estimated to cost. 
$125,000 and that it is contemplated to do the work as a Forest Highway Pro- 
ject, for which there are no funds at the present tine. The Secretary was in- 
structed to inform the County Court of the status of Forest Highway revenues 
and to state that the project will bo done just as soon as Forest Highway 
Funds are made available. 


The Commission discussed a letter from the Washington Toll Bridge 
Authority, requesting that the Oregon State Highway Commission assume a por- 
tion of the expense of maintaining and operating the toll bridge which spans 
the Columbia Rivor betwoen Longview, Washington, and Rainier, Oregon, which 
bridge recently was acquired by the State of Washington. Following discus- 
sion, motion was made by Commissioner Schaupp that the mattcr be laid on tho 
table for lack of information. The motion was seconded by Commissioner 
Chandler and carriod by the unanimous vote of the Commission. 


The Engineer reported that the following cities and towns have 
satisfied the legal requirements with respect to the expenditure of the 1946 
State Tax Strect Funds that they received in 1947 and that the plans of the 
projects which they expoct to finance with such funds have beon cxamined and 
found satisfactory: 
Canyon City ‘ Gearhart Sumpter 
Gaston Sodaville Wallowa 


He recommended approval of tho plans by the Commission. The Commis- 
sion approved the recommendation and by unanimous vote adopted the attached 
resolution with respect thereto marked EXHIBIT "C" which resolution by this 
reference is made a part hereof with like effect as though extended herein. 


The Commission had under discussion the matter of apportioning to 
the cities and towns of the state a certain percentage of state highway re- 
venues as required by Chapter 425, Oregon Laws 1947. The Engineor submitted 
a list of the cities and towns that are eligible for tho funds under discus- 
sion showing opposite each city and town the amount which each is legally 
entitled to recoive. Following discussion the Commission approved the appor- 
tionment of funds as disclosed by the Engineer and thereupon by unanimous 
vote, upon motion of Commissioner Chandler which was seconded by Commissioner 
Schaupp, adopted the attached resolution with regard thereto marked EXHIBIT 
"D" which resolution by this reference is made a part hereof with like offect 
as though cxtended herein. 


The meeting adjourned at 5:00 p.m, to reconvene on the following 
norning. 


February 2, 1948 


OLD OREGON TRAIL IN UMATILLA COUNTY 


PENDLETON SECTION 


Grimstad & Vanderveldt, Astoria $ 118,156.50 
Porter W. Yett, Portland 119,800.50 
E. C. Hall Co., Portland 123,275.00 
Denton Constr. Co., Portland 127,238.00 
Warren Northwest, Inc., Portland 127,892.38 
Heavy Hauling Co., Astoria 134,146.00 


WALLOWA LAKE HIGHWAY IN UNION COUNTY 


ELGIN-BOSWELL RANCH SECTION 


E. C, Hall Co., Portland $ 321,822.50 
Babler Bros., Portland 321, 840.00 
Peter Kiewit Sons' Co., Longview, Wn. 323,855.25 
0. C. Yocom Co., McMinnville 333,610, 00 
Goodfellow Bros., Wenatchee, Wn. 343, 600.00 
Rogers Constr. Co., Portland 345,115.00 
A. H. Saxton & Sons, Corvallis 345,720.50 
Heavy Hauling Co., Astoria 349,899.00 
Natt McDougall Co, , Portland 353,278.00 
Inter City Sand & Gravel Co., Eugene 357,011.00 
Triangle Constr. Co., Boise, Idaho 398, 383.75 


Mr. Willis West, Attorney, Portland, appeared before the Commission 
at the head of a delegation consisting of about 50 residents of Yachats who 
protest the removal of smelt sand from the ocean beach at Yachats. The 
following persons representing the Oregon Agate and Mineral Society were also 
present but took no part in the discussion: Rev. Byron Travis, Portland, 
and A. W. Hancock, Portland 


Mr. West urged the Commission to cancel the permit heretofore 
issued to Mr. L. M. Christensen, permitting him to remove beach sand at this 
location because of the disastrous effects it will have on the propagation 
of smelt. He alleged that the sand that was taken for use in connection with 
construction of the Alsea Bay Bridge had not been replaced as was predicted, 
and a bare shelf of rock remains; consequently, the smelt now spawn in the 
location where Mr. Christensen's sand-removal operations are under way. He 
gave as his opinion that unless the Highway Commission stops removal of the 
sand, the smelt will leave and this attraction will be lost for all time. He 
questioned the Commission's legal authority to issue the permit in the first 
instance because it was granted prior to enactment of the 1947 law covering 
the use of the ocean beaches. It was his thought that the Highway Commission 
had no control over the situation but that jurisdiction rested in the State 
Land Board, also that when the Highway Commission authorizes removal of smelt 
sand or the interference with the propagation of fish, it also interferes 
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OREGON COAST HIGHWAY IN LINCOLN COUNTY 
CONSTRUCT BRIDGE OVER SALMON RIVER 


Tower Sales & Erecting and Walder & Kenworthy, Portland 
Tom Lillebo, Reedsport 

C. J. Eldon, Portland 

Birkemeier & Seremal, Portland 


SANTIAM HIGHWAY IN LINN COUNTY 
LEBANON SECTION 


Warren Northwest, Inc., Portland $125 ,631.00 
Perkins Bros., Portland 130,661.00 
Denton Canstr.Co., Portland 134,954.00 
Remsey Constr. Co., Corvallis 136,659. 30 
Heavy Hauling Co., Astoria 241,540.20 


COLUMBIA RIVER HIGHWAY IN MUTLNOMAH COUNTY 


BRISTOL UNDERCROSSING AND TROUTDALE GRADE SEPARATION 


Welder & Kenworthy, Portland $ 47,420.50 

Birkemeier & Saremal, Portland 47,740.00 

Lindstrom Bros., Inc., Portland 50,210.00 
. Hawkins & Armstrong, Seattle, Wn. 

C. J. Eldon, Portland 

E. C. Hall Co., Portland 


WASCO-HEPPNER SECONDARY HIGHWAY IN SHERMAN COUNTY 
WEST COTTONWOOD CANYON SECTION 


Gerald Miller, Portland $ 46,012.00 
Verniec Jarl, Greshan 48, 338,00 
Stevenson Constr. Co., Salem 52,730.00 
Hauser Constr. Co., Portland 57, 454.50 
Dobyns & Webb, Salcm 59, 327.00 
C. J. Eldon, Portland 79,021.00 
Heavy Hauling Co., Astoria 98,719.00 
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improvenent since 1919 and is obsolete for present traffic. He requested the 
reconstruction of tho 40 mile-section between St. Helens and Bugby Loops. In 
reply to an inquiry of Commissioner Schaupp as to the cost involved and 
whether or not the matter nad been prasentod to the Legislative Interim Con- 
nittee, which is now studying highway matters, Mr. Steele stated that he did 
not know the cost but that the subject had been discussed with the Interin 
Camittee. Judge Boyington recalled that requests for this project had been 
made yoars ago and the people were promised a continuing program but during 
the last few years nothing has been done and thoy did not press their requests 
because they thought it best to wait the completion of tho Sunset Highway. He 
gave as his thought that now is the time to proceed with the improvement and 
urged fair consideration by the Commission. The Engineer advised that plans 
are ready for the Little Jack Falls Section and that bids would be called for 
construction of this section, approximately 3.6 miles in length, between 
Rainier and Goble as soon as the right of way is acquired. Chairman Benfield 
advised the delegation that state money has been allocated for this section 
and that it would be spent there unless the people desire some other project, 
but that lack of funds prohibits undertaking any additional work at the 
present time. He assured the delegation that every effort would be mado to 
prepare the Little Jack Falls project for bids to be received at the March 
meeting of the Commission. Judge Boyington also mentioned that the County 
Court is now proparing a deed conveying to the state title to County lands on 
Tillamook Head and that it would be deliverod to the Cormission shortly with- 
out, cost. 


Mr. A. R, Bowman, Prineville, came before the Commission regarding 
the rerouting of the Crooked River Highway so as to avoid reconstruction of 
the present highway around a proposed dam in Crooked River which the U, S. 
Bureau of Reclamation contemplates building. He repeated arguments for such 
rerouting as expressed at a previous meeting with the Commission and in addi- 
tion thereto advised that if the State Highway Commission will not approve 
the rerouting or assume the expense of reconstructing the present highway, 
the probability is that the Bureau of Reclamation will build the dam on 
another site further upstream, on the North Fork of the Crooked River, where 
it will not serve irrigation purposes as wili a dam constructed at the lower 
site. The route proposed by Mr. Bowman extends southeasterly from Prineville 
along what is known as the Combs Flat County Road to a place Imown as the 
Shorty Davis Ranch on the Crooked River -Paulina State Secondary Highway, 
thence follows the secondary highway to Camp Creek, which is about ten miles 
west of Paulina,and then leaves the secondary highway in a southerly direc- 
tion and extends to a junction with the Central Oregon Highway at a point 
approximately twelve miles west of Gap Ranch. Mr. Bowman advised that he 
has received information from the Bureau of Reclamation that the Bureau will 
contribute $100,000 toward the cost of reconstructing such route. 


It was pointed out to Mr. Bowman that, according to the Engineer's 
investigation, it will cost $450,000, or more, to make the proposed route 
usable; moreover, the state has approximately $400,000 already invested in 
the present route which would be lost were it abandoned as a state highway. 
Tt was also pointed out that were the Commission to spend gas tax money for 
this purpose it would be more or less subsidizing construction of the dan, 
which would not be exactly fair to the other people of the state who pay this 
tax and who are entitled to have the money spent strictly for road building 
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with the common right of fishery. He pointed out that the permit as issued 
contains no consideration and gave as his opinion, in view thoreof, that the 
permit would not hold up in the courts. Mr. West presented additional oral 
arguments in support of his request for the cancellation of Mr. Christensen's 
permit. Hoe filed with the Commission the following material: Resolution fron 
Yachats Grange No, 809, resolution from Yachats Chamber of Commerce, editorial 
from the Bend Bulletin, letter from North Lincoln Agate Society, letter from 
Oregon Agate and Minoral Society, potition signed by 200 residonts of Yachats, 
and pictures showing the beach area where the smeltsand is being removed, all 
of which supported the protest against removal of sand from this beach arca. 


Chairman Banfield advised tho group that the Commission would take 
no action whatsoever on Mr. West's request until it had consulted with its 
Chief Counsel, so they noed not expect an answer at this meeting. The Chicf 
Counsel later advised the Commission that if the permit issued by the Comnis- 
sion to Mr. Christensen is invalid, it is not invalid on the grounds stated 
by Mr. West. 


Mr. L. M. Christensen, Yachats, also was present with regard to this 
subject. He exhibited a permit that was granted him by the State Highway Con- 
mission in October 1946, permitting him to remove sand from this beach for 
five years oxcept during the smelt-spawning season, which lasts for several 
months in the summer. Mr. Christensen adviscd that on the strength of this 
permit he has made an investment of about $9,000 in oquipment to carry on his 
operations, howover, did not exercise any rights under the permit for a year 
after recciving it, in fact, has not sold even ono yard of the sand up to date 
clthough he has stockpiled 150 cubic yards which he expected to sell to local 
residents at cost, which would be about $1.50 to $1.75 por cubic yard, con- 
pared with $6.70 por cubic yard for sand delivered from Fogarty Creok near 
Newport. Mr. Christensen pointed out that he owns a 1,125 foot frontage on 
the ocean at this point and people, in order to reach the smelt sand, mst 
pass over his proporty. He read aloud a lettor from Mr. George Govro, who 
secured some 40,000 cubic yards of sand from this location several ycars ago 
for use in connection with the construction of the Alsea Bay Bridge at Wald- 
port. According to this letter Mr. Govro made certain tests to determine the 
quantity of sand that might be available at this location and found an inex- 
haustible supply. Mr. Christensen offered to return his permit to the Commis- 
sion if it so desired but ho wished it understood that he is not being forced 
to do so because of this controversy. This concluded the conforence on this 
sub ject. 


A delegation from Clatskanie representing tho Lower Columbia River 
Highway Association and consisting of State Representative Manley Wilson, of 
Warren; State Representative Ed H. Condit, Westport; Judge Guy Boyington, 
County Judge of Clatsop County, Astoria, and Mr. Arthur Steele, President of 
the Association, and publisher of the Clatskanic Chief, Clatskanie, appeared 
before the Commission regarding the further inprovenont of the Columbia Rivor 
Highway. Mr. Wilson headed the group and introduced the speakers. Mr. Stoclo 
mentioned that several pcople had beon killed on this highway due ontircly to 
the condition of the highway and not because of reckless driving or through 
any fanlt of thoir own. Ho declared that the highway has not had any najor 
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of improvement of about 100 blocks of city streets which they plan to finance 
with city funds as far 2s possible, but their main project is the improvement 
of East Second Street which now carries a large volume of industrial traffic 
with much nore in prospect due to construction of a new mill adjacent to this 
street. The city, he said, is not financially able to maintain this particu- 
lar streot, so they are asking the Highway Commission to assist, using the 
"City Account Funds” made available to the Commission under the provisions 

of Chapter 425, Orogon Laws 1947. He said that the city is equipped to doa 
portion of the work such as preparation of the base if the State Highway Con- 
mission will provide the oil surfacing; moreover, the city will contribute 
from $1,500 to $2,000 of city funds toward the costs involved, depending, of 
course, on the requirements of the Commission in that regard. Chairman 
Banficld explained that the Commission has $250,000 available under tho City 
Account Fund to distribute among the smaller cities and towns of the state 
under the provisions of the law referred to, and the Commission wants to aid 
these cities and towns in the improvement of their street facilities to the 
best of its ability; however, because of the limited amount of funds avail- 
able and the necessity to distribute the funds equitably throughout the state, 
there is a limit to the amount the Commission can allocate to any particular 
city or town. In the event the Commission should approve this project, he 
said it would be with the understanding that it is the city's major project 
and that the city could not return noxt year and ask for additional funds. 
Mr. Bennett assured the Commission that the East Second Street improvement 

is thoir major project and if the Commission will assist with this project 
the city will take care of the balance of its strects. He urged an carly 
decision in the matter so, if approved, the work can be done within the next 
90 days, before extreme heavy hauling is begun over this street. He was 
advised by the Commission that the request would be taken under considerat- 
tion, and, if it is approved, it would be on the condition that the city 
would contribute to the cost involved. 


Further consideration of the matter was given by the Commission 
following the departure of this group during discussion of projects subnitted 
by the Engineer as eligible for the "City Account Funds". The Engincer 
presented a list of projects,as follows, involving $194,616 of state funds, 
$90,028 of city cooperative funds, and $13,750 of funds to be provided by 
property owners, which list he suggested as a partial progran for the total 
anount of $250,000 state funds available: 


See next two pages for progran 
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purposes. The Chief Counsel advised that inasmuch as the Crooked River High- 
way is a primary state highway the State Highway Commission does not have 
authority to abandon it as in the case of a secondary highway, and it could 
be taken off the State Highway System only by action of the legislature; so 

i in the event the Commission should see fit to build the other road, it would 
: still have to maintain the present road until the legislature acted. Follow- 
i 


ing further discussion, the Commission agreed to give the matter further study 

and thereupon instructed the Engineer to recheck his estimates of cost to in- 
prove the proposed route and report his findings at the next meeting of the. 
Commission, Mr. Bowman was informed that before any action is taken the Com- 
mission must have definite assurance, in writing, from the Bureau of Reclana- | 
ii tion that it will contribute $100,000 toward the cost of improving the new 

i route. 


Mr. Fred Cheatham, City Engineer of Springfield, appeared before the 
Commission and requested a traffic and engineering study for a proposed by- 
pass route for the McKenzie Highway through the town of Springfield, particu- 
larly along South "A" Street between Mill Street and 10th Street. He present- 
\j ed a resolution from the City Council requesting such investigation. He stat- 
| F ed that he had had a previous conference with the State Highway Engineer re- 
garding this matter and was informed that he could not make the survey unless 
authorized to do so by the Commission, hence his appeal at this time. He 
further stated that although no definite commitments have been made, indica- 
tions are that the city will acquire the necessary right of way. The Engineer 
stated that the city had been told by Mr. Baldock that a survey would be neces- 
sary but that such a survey,estimated to cost between two and three thousand 
dollars,would have to be approved by the Commission. The Commission decided 
in that ,inasmuch as the previous discusssion of the matter was between city offi- 
cials and the State Highway Engineer, Mr. R. H. Baldock, who is now absent, 
the matter would be held up until he returns and the request would be placed 
on the agenda for the March meeting. 
| 


The mecting recessed for luncheon at 12:00 noon and reconvened at 
2:00 p.m. with the same members present and participating. 


Mr. J, L. Franzen, City Manager, Salen, appeared before the Commis- 
sion and requested the installation of a "stop and go” traffic light at the 
iH intersection of Pacific Highway East (N. Capitol St.), Silverton Road and 
Highland Ave. in North Salem on the sane cooperative basis as was approved 
for the signal installation in the Hollywood District. Chairman Banfield re- 

T called that when the Commission approved the installation in the Hollywood 
District it was with the understanding that the city would report to the Com- 
a mission the effect the signal has on traffic congestion but to date this ro- 
Va port has not been received. There followed a general discussion of the pro- 
4 5 posed installation but action on the matter was deferred pending an investiga- 
iis tion and report by the Engincer. 
1 


Mr, Elmo Smith, Mayor, and Mr. J, Dwyer Bennett, Councilman, repre- 
senting the City Council of Ontario, appeared before the Commission regarding the! 
improvenent of certain industrial streets in their city that are not on the state 
highway system. Mr. Smith was spokesman. He advised that the city has a progral 
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Remarks 


Type. of 


city Project Description of Proposed Inprovenent 
Bandon Cocperative Stateto reseal, City to Patch. 


Beaverton Cooperative State to lay oil mat. City to blade, etc. 
Property owners to pay for curbs 


Brownsville Cooperative State to remove bad spot, rebase and 
lay new asphaltic concrete, and re- 
place part of street with oil mat. 

City to pay for drainage and base rock. 


Central Point Cooperative State to remove sheet asphalt, place 
B-3 bituminous macadam, and patching. 
City to take care of drainage. 


Cornelius Cooperative State to patch and reseal. City to 
provide drainage. 


Dufur State to widen and place oil mat. 


Eastside Recommend no work in 1948, 


Estacada Recormend no work in 1948. 


Freewater State to widen and place oil mat, 


Garibaldi Cooperative State to place crushed rock and blade 
streets, City to drain and ditch. 


Gearhart Recommend no work in 1948. 


Harrisburg Recommend no work in 1948, 


Independence State to raise grade on one block, 
widen and re-oil balance. 


Milton Cooperative State to cut and fill, install culvert. 
City to fine grade and surface. 


Myrtle Point Cooperative State to lay asphaltic concrete. City 
to pay share. 


Oakland Stateto patch and reseal. 


(Con't) 
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CITIES - 0 TO 2,000 POPULATION 


Estimated 
Estimated Estimated Cost to Total Length 
Pop- Cost to Cost to Property Estimated in 


County City ulation State _ City Ownere Cost Miles 
Coos ~ Bandon 1,008 $1,218$ 4o $--- $ 1,254 355 
Washington Beaverton 1,492 7,255 650 4 ,250 12,155 65° 


960 8,11 --- 23,110 86 


15,000 


Jackson Central Point 1,156 15,000 3,000 --- 18,000 54 


Washington Cornelius 781 1,045 300 dm & 1,345 .37 


Wasco Dufur 392 4 812 -- --- 4 812 .295 
Coos Eastside 887 
Clackamas Estacada 673 
Umatilla Freewater 1,041 5,607 -- --- 5, 607 50 
Tillamook Garibaldi 899 3,920 300 -=- 4,220 495 
Clatsop Gearhart 614 
Linn: Harrisburg 860 
Polk Independence 1,608 8,530 -- --- 8,530 225 
| si 
| Umatilla Milton 1,849 11,101 5,580 --- 16,681 2k 
i] 
Coos Myrtle Point 1,613 15,000 5,724 oe 20,724 Tt 
Douglas Oakland 593 852 -- --- 852 .38 
(Con't) 


1948 
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Remarks 


City Description of Proposed Improvement 


Ocean Lake Recommend no work in 1948 

Powers Cooperative State to widen portion, patch and re-oil. 
City to provide drainage and culverts 

Reedsport State to patch and reseal 


Riddle Cooperative State to grade, base rock, and place asphaltic 
concrete, drainage. City to pay share. 


Siletz Cooperative State to drain and lay culvert pipes. City 
to place rock and blade. 

Stayton ‘Recommend no work in 1948 

Vale Recommend no work in 1948 


Willamina Recommend no work in 1948 


Type of Remarks 
Project Description of Proposed Improvement 


Cooperative State to patch and place oil mat. City 
to grade and rock. Property owners to 
furnish culvert pipe. 


Cottage Grove Recommend no work in 1948 


Pallas Cooperative State to place oil mat and asphaltic 
concrete, City to re-base portion 
and drain. 


(Con't) 
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Estimated 
Estimated Estimated Cost to Total Length 
Pop- Cost to Cost to Property Estimated in 

County City ulation State City Owners Cost Miles 
Lincoln Ocean Lake poe Ce ae ot a a ee - 
Coos Powers 762 7,248 2,700 - - 9,948 53 
Douglas Reodsport 1,979 1,403 - - - - 1,403 »76 
Douglas Riddle 6e2 15,000 14,92h - - 29,924 64 
Lincoln Siletz 582 2,417 1,810 - - 4 227 515 
Merion Stayton 1,353 
Malheur Vale 1,374 
Yamhill Willanina 886 


s| 


@ 
es 
wo 


$115,404 $ 43,138 $4,250 $162,792 


CITIES - 2,000 TO 5,000 POPULATION 


Estimated 
Estimated Estimated Cost to Total Length 
Pop Cost to Cost to Property Estimated in . 
County City ulation State City Owners Cost Miles 
Harney Burns 2,566 $9,521 $2,850 $ 500 $12,871 1.405 
Lane Cottage Grove 2,626 
Polk Dallas 3,579 8,267 1,875 - - 10,142 .98 
(Con't) 
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Lakeview 


Nowport 


Ontario 


Oswego 


Sweet Home 


Tillamook 


Type of 
Project 


Cooperative 


Cooperative 


Cooperative 


Cooperative 


Cooperative 


West Salem Cooperative 
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Remarks 


Description of Proposed Improvement 


State to reshape, place rock base, and 
oil mat. City and property owners 
to place curbs and storm drainage and 
one-half cost of rock base. 


State to widen and place oil mat. 
City to construct curbs. 


State to grade, surface and oil mat. City 
to install culverts and drainage and 
pay costs of grading, surfacing. 


Recommend no work in 1948 


State to place asphaltic concrete. City to 
provide drainage and base rock. 


State to place asphaltic concrete pavement. 
City to grade, place base rock. Froperty 
owners to place storm sewers, curbs, drive- 
ways, etc, 


State to place asphaltic concrete pavement. 
City to base rock, place curbs and drainage. 


14604 


Estimated 
Estimated Estimated Cost to Total Length 
Pop- Cost to Cost to Property Estimated in 
ulation State city Owners Cost Miles 


2,466 $ 12,151 $ 9,191 $ 3,000 $ oh, 3he 36 


Lincoln 


Malheur 


Oswego 


Sweet Home 


Tillamook Tillamook 


West Salem 


$ 79,212 $ 46,890 $ 9,500 $ 135,602 


$194,616 $ 90,028 $13,750 $ 298,394 
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The Engineer brought up for discussion the matter of improving the 
Minam Hill-Wallowa Section of the Wallowa Lake Highway with state forces 
rather than by contract. He advised that this is one of the jobs included 
in the Special Major Betterment Program for 1948 and because of the nature 
of the work, which is scattered over several miles of highway, it is diffi- 
cult to contract and very likely can be done mch cheaper with state forces. 
He requosted authority to perform the work on a state-force besis. Tho Chicf 
Counsel advised that it would be legal for the Highway Commission to do thc 
work in such manner because it is in the nature of minor betterment. Follow- 
ing discussion the Commission approved the Engincer''s request by unanimous 
vote, 


In this connection, and for similar reasons, the Engineer also re- 
quested authority to undertake with state forces the improvement of the 
Oregon Coast Highway south of Port Orford, which is also one of the projects 
included in the Commission's Special Major Bettorment Program for 1948. The 
Commission approved the request by unanimous vote. 


The Commission discussed with the Engineer the bids received at tho 
morning sossion for construction of state highway projects and by unanimous 
vote took action as publicly announced at 3;00 p.m. by Chairman Banfield, as 
follows: 


"Reconstruction of ferry slips at Astoria and Meglor, Clatsop 
County. The Commission received two bids for this job, the low bid 
being submitted by General Construction Co., Portland, at $20,858.15. 
The other bid was submitted by Larson and Palmberg Company, Astoria, at 
$29,847. The Commission has awarded the contract to the low bidder, 
General Construction Co. 


"Grading, surfacing, and furnishing crushed rock in stockpiles on 
the Johns-Mackin Gulch Section of the Pacific Highway in Douglas and 
Josephine Counties. Babler Bros,, Portland, submitted the low bid for 
this work at $292,796. The noxt low bid was submitted by Edwin C. 
Gerber, Oregon City at $306,409. Seven higher bids were received. The 
Commission has referred all bids to the Engincer with authority to 
award the contract to the low bidder, Babler Bros., when certain condi- 
tions have been satisfied. 


"Construction of a 260-foot reinforced concrete and stecl girder 
viaduct over the Salmon River on the Oregon Coast Highway in Lincoln 
County. Tower Sales & Erecting Co, and Walder & Kenworthy, Portland, 
submitted the low bid for this job at $82,505. The next low bid was 
submitted by Tom Lillebo, Reedsport, at $86,372.50. Two higher bids 
were received. The Commission has referred all bids to the Engineer 
with authority to award the contract to the low bidder, Tower Sales & 
Erecting Co. and Walder & Kenworthy, whon certain conditions have been 
satisfied. 
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The Engineer advised that the projects listed have been carefully 
checked on the ground by Highway Department engineers, and verbal agreenents 
have been effected with the city authorities pending consideration and approv- 
al of the projects by the Commission. He recommended approval of the projects 
and that authority be granted him to enter into formal agreements with the 
citics on the basis of the oral arrangements. Following careful consideration 
of this matter the Commission unanimously approved the projects as recommended. 
The Enginecr and the Chief Counsel were authorized and instructed to procoed 
at once to secure agreements with the cities and towns concerned, and to cxped- 
ite the matter as much as possible. The Engineer was authorized to procecd 
with the contracting of the work as soon as the agreements have been executed. 


Chairman Banficld brought up for discussion the construction of the 
proposed railroad grade separation structure on the Baker-Unity Highway in 
the City of Baker. The Chief Counsel reported that he is endeavoring to clear 
up the right of way features of this project and expects to have that taken 
care of shortly, and that he is trying to get additional cooperation from the 
railroad company and expects to have that matter settled soon also. The Engi- 
neer advised that the plans for the project have been prepared and the project 
can go forward as soon as right of way and legal matters have been cleared up. 
The Commission ordered the matter expedited and authorized the contracting of 
the project as soon as the legal and right of way matters have beon clarified. 


Chairman Banfield also inquired into the matter of the proposed ex- 
change of roads with Umatilla County as previously requested by the Umatilla 
County Court. He recalled that when the court appeared before the Commission 
it was understood that a definite answer would be given this year. Tho Engi- 
neer advised that the information for his report has been assombled and that 
the report will be submitted in the near future. He and the Chiof Counsel 
wore instructed to expedite their reports on this subject, 


A letter was presented from the City of Astoria, requesting the 
widoning of Taylor Avenue westerly from Bay Street and also requesting the 
improvement of the highway in the cast end of Astoria in order to reliocvo 
traffic congestion caused by the establishment of the Tongue Point Naval Base. 
The Eyrincer advised that a preliminary ongincecring study will have to be made 
of this matter before he can make an intelligent report on it. He estimated 
the cost of such study at $500 and suggested that he be authorized to proceed 
with it at odd times when an engineer can be spared for the purpose. The Con- 
mission approved the suggestion by unanimous vote on the condition that it 
will not be necessary to take porsonnel away from other jobs to make this in- 
vestigation. It was the feeling of the Commission that it should help out in 
matters of this kind if it will not handicap other work. 


The Commission by unanimous vote confirmed the oral approval hereto- 
fore given for increasing the amount of Postwar Forest Highway Funds programmed 
for: — vement of the Alsea Highway Project No. 6-Al, E8 from $250,000 to 
$340,000, such transfar being of Foderal Funds only, in order to expedite this 
fc so highway improvement. 
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Construction of Sandy River Bridge on Columbia River 
Highway, Multnomah County; contract awarded to low 
bidder, General Construction Company, on December 31, 
19k7. 


Grading and oil mat surfacing on the Carlton-Chehalen 
Creek Section of the Carlton-Chehalem Creek County 
Road, Yamhill County; contract awarded on December 31, 
1947, to low bidder, Frank M, Parsons. 


Construction of Crooked River Bridge on Ochoco Highway, 
in Crook County; contract awarded on December 31, 1947 
to Perkins Bros., the low bidders, 


? 


Grading and oil mat surfacing on the Crooked River 
Section of the Ochoco Highway, Crook County; contract 
awarded on December 31, 1947, to tho low bidder, 
Vornic Jarl, 


Silver Lake-Harvey Creek and Hervey Creek-Chewaucan 
River Rock Production Projects on the Fremont Highway, 
in Lake County; both contracts awarded to tho low bidder, 
F, L. Somers, on January 2, 1948. 


Grading and oil mat surfacing, overcrossing structure, 
and production of crushed gravel for the Adrian-Honcdale 
Section of the Nyssa-Adrain Highway, Malheur County; 
contract awarded on January 16, 1948, to J. A. Torteling 
& Sons, low bidders. 


Meacham Sanding Materials Project on the Old Oregon Trail, 
Unatilla and Union Counties; contract awarded on January 23, 
1948, to the low bidders, Holmes’Bros. 


The Commission by unanimous vote confirmed the awards as reported. 


The Engineer reported that the relocation survey for the Monument - 
Hamilton Section of the Kimberly-Long Creek Secondary Highway, in Grant 
County, has been completed arid asked the Commission to approve it as the 
permanent route of such highway section. After due consideration of the re- 
port of the Engineer with respect to the survey under discussion, the Con- 
mission approved and adopted the survey, by the adoption, by unaninous vote, 
of the resolution narked EXHIBIT "E", attachod hereto and by this reference 
nade a part hereof with like effect as though extended herein. 


The Commission considered the following requests for extensions of 

time within which to complete highway contracts. 

R, A. Heintz Construction Company, Contract No. 2844 for grading 
and topping the Johns-Glendale Junction Section of the Pacific Highway 
in Douglas County, requested an extension of time of 152 days, fron 
October 31, 1947, to March 31, 1948, within which to complete this job. 
They alleged that a two months' delay in awarding the contract due to 
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"Grading, paving and construction of a reinforced concrete bridge 
on the Lebanon Section of the Santiam Highway, in Linn County. The 
Commission received five bids for this work, the low bid being submitted 
by Werren Northwest, Inc., Portland, at $125,631. The next low bid was 
submitted by Perkins Broe., Portland, at $130,661, The contract has been 
awarded to the low bidder, Warren Northwest, Inc., at its bid price. 


"Bristol Undercrossing and Troutdale Grade Separation structures 
on the Columbia River Highway, in Multnomah County. The Commission 
received six bids for this work, The low bid was submitted by Walder 
& Kenworthy, Portland, at $47,420.50. Birkemeier & Saremal, Portland, 
subnitted the second low bid at $47,740. The contract has been award- 
ed to the low biddor,Walder & Kenworthy. 


"Grading the West Cottonwood Canyon Section of the Wasco-Hoppner 
Secondary Highway, in Sherman County. The Commission received seven 
bids for this work, the low bid being submitted by Gerald Miller, 
Prineville, at $46,012. Vernie Jarl, Gresham, submitted the second low 
bid at $48,338.00. The contract has been awarded to the low bidder, 
Gerald Miller. 


“Grading and paving on the Pendleton (18th Strect-First Street) 
Section of the Old Oregon Trail, in Umatilla County. The Commission 
received six bids for this work, the low bid being submitted by Grin- 
stad & Vanderveldt, Astoria, at $118,156.50. ‘The second low bid was 
submitted by Porter W. Yett, Portland, at $119,800.50. The Commission 
has rejected all bids for this job. 


"Grading, surfacing, and furnishing crushed rock in stockpiles on 
the Elgin-Boswell Ranch Section of the Wallowa Lake Highway, in Union 
County. E. C. Hall Co., Portland, was the low bidder for this work at 
$321,822.50. Babler Bros., Portland, submitted the second low bid at 
$321,840. Nine higher bids were received. The Commission has roferrod 
all bids to the Engineer with authority to award the contract to the low 
bidder, E. C. Hall Co., when certain conditions have been satisfied.” 


The Commission discussed a telegram from the Bandon Road Committee 
to Governor John H. Hall requesting immediate action by the State Highway 
Cormission in improving the Seven Devils Road from Coos Bay to Bandon and 
construction of a bridge across the Coquille River at Bullardsg. The Commis- 
sion considered that, inasmuch as this is a county road, it has no obliga- 
tion in connection with this road or bridge structure and instructed the 
Secretary to so inform the Bandon Road Committee, sending a copy of the 
communication to Governor Hall. 


Tho Engincor reported that, pursuant to authority previously 
given hin by the Highwey Coxmission, he has awarded contracts as follows, 
the conditions of the awards having been satisfied: 
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the job within the specified time but was forced to discontinue opcra- 
tions in October because of bad weather conditions. The traveling public. 
he said, has not been inconvenienced. He recormonded that tho oxtension 
of tine requested be grantcd without penalty. A lotter was presontod 
from the Public Roads Administration concurring therein. Tho Commission 
approved the extension of tine to June 30, 1948, without penalty. 


VaDare Construction Company, Contract No. 2908 for construction of 
the Stillwoll Bridge over Trask River on the Tillanook-Netarts Sccond- 
ary Highway, in Tillamook County, requested an extension of time of 181 
days, from Decorbor 31, 1947 to July 1, 1948, within which to complete 
this job. Thoy alleged that lack of capable skilled labor, oxtrone 
difficulties oncountered in excavation, and failure to locate critical 
naterials for cofferdams provented completion cf the contract within tho 
specified time limit. The Enginocor advised that tho ronsons given by 
the contractor for overrunning the specificd time linit are substantial- 
ly correct. He recormended that the cxtonsion of time requested be 
granted without penalty. The Commission unaninously approved the tine 
extension to July-1, 1948, without penalty. 


Johnson-Sterner Corp., Contract No, 2926 for construction of a 
bridge over Deep Creck on the Milwaukio-Estacada Section of the Clacka- 
mas Secondary Highway, in Clackamas County, requested an extension of 
tinc of 120 days,from Decomber 31, 1947, to May 1, 1948, within which to 
complete this job. They alloged that their delay in completing this job 
on time was due to slow dclivery of stcol handrail sections; however, 
they anticipated that the structure will be completed except for paint- 
ing, and ready for traffic by Decembor 31, 1947. Tho Enginoor advisod 
that as of January 9, 1948, the bridge was completed with tho exception 
of painting the handrail and romoval of the detour bridge. He recon- 
mended that the oxtension of tine requested be granted without ponalty. 
A letter was presente from the Public Roads Administration concurring 
thorein. The Commission by unaninous voto approved the extension of tine 
to May 1, 1948, without penalty. 


Lindstrom Bros., Contract No. 2942 for construction of a bridge 
ovor Rock Creck on the Milwaukio-Estacada Section of the Clackamas Soc- 
ondary Highway, in Clackamas County, requested an extension of time of 
90 days, from December 31, 1947 to March 31, 1948, within which to con- 
plote the project. They alleged that delay in awarding the contract and 
bad weather prevented completion of the job within the specificd contract 
time limit, The Engineer advisod that this is’one of the Timber Access 
Road projects for which the awarding of the contract was held up for a 
considerable length of time pending approval by the Federal authoritics; 
however, aftor the contract was awarded the contractor made as good tinc 
as could be. expected. Ho recommended that the cxtension of time request- 
ed be granted without penalty. A lotter was presented from the Public 
Roads Administration concurring therein. The Cormission granted the ox- 
tonsion of time to March 31, 1948, without penalty. 
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right of way troubles, and the extromely wot fall weathor provented con- 
pletion of the work within the specified time limit. The Engineer ad- 
vised that the awarding of the contract was delayed fifty days and 
furthor delays were caused by right of way disputes and adverse fall 
weather conditions; however, the state incurred no oxtra oxponse by 
reason thereof except perhaps a small amount for engineering supervision. 
He recormended that the extension of time be granted as requested, with- 
out penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unaninous- 


ly. 


Struss @McCoy, Contract No, 2859 for furnishing crushed rock in 
stockpiles for the John Day Rock Production project on the John Day,Booch 
Creck, Pondleton-John Day, and John Day-Burns Highways, in Grant County, 
requested an extension of time of 152 days, from Decombor 31, 1947 to 
June 1, 1948, within which to complete this job. They allcged that break- 
down of the crusher equipment had prevented completion of the ‘job within 
the specified time limit, The Engincor advised that the contract was 
awarded November 26, 1946, but the contractor did not start setting up 
his plant until May 2, 19h7; also that production output since that tine 
has not boon up to expectations. He recommended that the extension of 
time requested be granted to June 1, 1948, but that the contractor bo 
assessed enginccring costs incurred by the state subsequent to Decombcer 
31, 1947. The Commission approved the oxtension of time to June l, with 
ponalty, as recommended by the Enginecor. 


Kuckenborg Construction Company, Contract No, 2874 for construction 
of ramps at the west cnd of the Ross Island Bridge on the Pacific High- 
way West, in Multnomah County, requested an extension of time of 120 days, 
fron December 31, 1947, to April 30, 1948, within which to complete this 
job. Thoy statod that, inasrmch as this contract was awarded to them in 
conjunction with Contract No. 2873, they considered it advisable to syn- 
chronize tho job schedule for both projects, and as a result construction 
of the Ross Island Bridge ramps was delaycd until the fall and winter 
months. The Engincer advised that it was logical that the construction 
of the ramps be delayed as woather and ground conditions more seriously 
affected the other contract, No. 2873. He recommended, in view thereof, 
that tho extension of time requested be granted without ponalty. Thore 
was presented from the Public Roads Administration a lettor concurring 
therein. The Commission grantcd tho extension of tino to April 30, 1948, 
without penalty. 


Warren Northwest, Inc., Contract No, 2897 for re-grading and pav- 
ing the Milwaukie-Estacada Section of the Clackamas Secondary Highway, 
in Clackamas County, requested an extension of time of 242 days, from 
Octobor 31, 1947 to Juno 30, 1948, within which to complete this work. 
They allosod that thoir failure to complete the jobd within the speci- 
fied time linit was due to excessive rains during the month of Octobor 
which prevented the application of asphaltic and cencrote surfecc. The 
Engincor advised that the contractor had made cvory offort to complete 
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The Commission considered a request from the City of Klamath Fells 
that somothing be done to relieve the pedestrian traffic hazard on South 
Sixth Streot. Commissioner Schaupp stated that he had discussed this matter 
with Mr. Tom Edwards, District Maintonance Superintendent at Klamath Falls, 
and that romodial measures are now boing studied. The Secretary was in- 
structed to so inform the City of Klamath Falls. 


The Commission considered a suggestion from the Klamath County 

Chamber of Commerce that informational signs be crected on state highways at 
designated crosswalks notifying autoists that pedestrians have the right of 
way at such locations. The Engineer recommended that, inasrmch as tho con- 
trol of traffic at designated crosswalks is a matter of law onforcenont by 
the cities, the suggestion be donicd. Tho Cormission approved the Engincer's 
recommendation and instructed the Chief Counsel to write the Klamath County 
Chamber of Commerce, stating the action taken and the reasons therefor. 


Considoration was given by the Commission to a copy of a letter 
from Forrest E. Cooper, Attornoy, Lakeview, addressed to Mr. Ed Turnbull, 
Chairman, Highway Committee, Eugene Chanbor of Commerce, rogarding tho 
Sprague River Road in the Klamath Indian Roservation, in which it was sug- 
gosted that tho State Highway Commission initiate action for the inprovenent 
of this road. Commissioner Schaupp stated that he discussod this matter with 
Mr. Cooper and advised him that the Commission definitely would not take the 
initiative in the matter. The Engincer advised that ho had no now data on 
funds available for a project of this sort, No action was taken by the Con- 
nission. 


The Commission considored and ordered filed a letter from the 
Astoria Chanber of Cormerce protesting the Commission's action at the Decen- 
bor, 1947, neoting regarding the proposed acquisition of Fort Stevens as a 
State Park. — 


Tho Commission considered adoptior of a resolution extending Fod- 
eral Aid Secondary Highway No. 245, a county road in Douglas County, to in- 
clude a part of the forner route of the Pacific Highway. The Engincer ex- 
plainod that this road consisted of an abandoned soction of tho Pacific High- 
way, extending from Glendale Junction northerly a distance of 7.38 miles, to 
a connection with the relocated Pacific Highway near Azalea. He stated 
further that Douglas County will maintain the section, but the County Court 
wants it designated as an extension of Fedcral Aid Secondary Highway No, 2h5, 
and, if the Commission approves, tho County Court will roquest approval of 
the Public Roads Administration. Action on this resolution was deferred 
until the noxt Commission meoting ponding a report from the Chief Counsel on 
legal fontures involved. 


The Cormission by unanimous voto approved the payment of 1948 men- 


bership dues in the Amcrican Association of State Highway Officials, anount- 
ing to $450. 
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The State Highway Cormission, in passing on contractor's requests 
for extensions of time within which to complete the contracts as listed above, 
considered but did not necessarily adopt the recommendations of the Engineer 
and the reasons given by the contractors for failure to complete their pro- 
jects within the tine limits specified. 


The Engineer was instructed, hereafter, when submitting his written 
recommendations to the Commission prior to its regular meetings, to assign a 
number to each one so it can be identified easily when brought up for discus- 
sion at the meetings. 


The Engineer reported thet contracts Nos, 2772 amd 2901 have been 
completed according to the requirements of the contracts or modifications 
thereof and that said jobs are now ready for acceptance. After due considera- 
tion of the Engineer's report, with respect to the contracts under discussion, 
the Commission approved and accepted the said contracts as reported, and by 
unaninous vote adopted the resolution marked EXHIBIT "K", attached hereto and 
by this reference made a part hereof with like effect as though extended here- 
in. 


The Engineer requested authority to construct the following Bridge 
Minor Betterment jobs: 


Extond five 2 x 4 R, C. box culvorts $ 2,000.00 
Replace decayed untreated timber cattle passes 

or small timber bridges with pipe culverts- 

18 structures involving all five divisions 

of the state 23,000.00 
Extend bridge two additional spans untreated 

timber, MP 7-217.59 2,000.00 
Install stecl channel shear rail for the 

protection of Applegate River Bridge on 

the Redwood Highway 7 miles west of Grants Pass 3,000.00 
Replace 186 lincal foet untreated tinber trostle 

ovor Skipanon Slough on the Warrenton Secondary 

Highway with 36" pipe culvert and fill 10, 000,00 
Widen two bridges on Pacific Highway betwoon Wilbur 

and Sutherlin 10,000.00 


$ 50,000.00 


~ 


He estimated the cost of tho work at $50,000 and advised that funds 
to pay the oxpense are providod in tho 1948 Minor Betterment Budget. The Con- 
mission uneninously approved all of the projects listed; howevor, instructed 
the Engincor heroafter to submit requests of this nature to the Commission 
further in advance of its mecting datcs to allow the Commission time to ana- 
lyze thon before the meeting. 
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Maintonance Department, for road equipment (Con't) 


2 Pumps 

2 Retorts 

2 Tractors 

3 Powor Saws 

2 Snogos 

3 Weed Sprayers 

Repair Shop Equipnont 

Radio Equipment 

Sign Shop Equipment 

Logal Department, offico equipment 
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The Commission considered an arrangonent with the Myrtle Creck 
Tolephone Company covering disposal of 44.79 miles of telegraph Jine facili- 
ties formerly owned by the Postal Tolegraph Cable Company along the Pacific 
Highway in southern Orogon. The Company offered $1,567.65, payable $250.00 
down and tho balance by July 1, 1948, for such material. ‘Tho Engincor ad- 
vised that if this sale is approved it’ will dispose of all the remaining pole 
line facilities acquired fron the Postal Telegraph Company. He recommended 
approval of the sale. The Chief.Counsol concurred. The Cormission approved 
the arrangenont unanimously. (Tho contract of sale with tho Myrtle Creek 
Telephone Company was signed later in the day). 


A letter was presented from the Sweet Home Chamber of Commerco ro- 
questing that the designation of the North Santian and the Santian Highways 
be clarificd on the Commission's road condition report, as issued weekly, so 
as to avoid confusion that exists whon these highways are referred to by nanc. 


The Chambor of Commerce suggests that theso highways be reforred to 
by their route number, U. S. Route No. 20 and State Route No. 222 rather 
than by nance. _ The Cormission instructed the Engincor to so clarify the road 
report. 


The Commission considered an agroement with tho Marion County Court 
providing for abandonment to the county of two short sections of tho Pacific 
Eighway East between Illahco and Stoiwor Hill where the Highway has beon per- 
nancntly constructed on other alignnent. The Engincer explained that these 
sections had been reconstructed a few years ago but the prescntation of the 
agreenent had been delayed until the scction from Stoiwor Hill to Albany had 
been comploted, Tho Commission approved and, later in the day, sicned the 
agrocnent. 


The Commission considered the abandonment of portions of the old 
route of the Tiller-Trail Secondary Highway which no longer are of value fo 
state highway purposes since the highway has been realignod. After due con- 
sideration the Commission by unaninous vote adopted the attached resolution 
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The Commission discussed and, upon recommendation of the Engincor, 
approved a request from tho Tillamook County Court that the existing bridge 
over Three Rivers on the Oregon Coast Highway at Hebo, bo given to Tillamook 
County when it is replaced by a new structure. 


The Cormission confirmed the oral authority previously given the 
Engineer to purchase equipment costing $325,000, as follows, boing equipment 
listed in his letter of January 9, 1948, to the Commission; 


Maintenance Departnent 


5 Waukesha ongines ) $ 9,000.00 
2 F. W. D. engines ) 

60 Light trucks for paving crows 144 000.00 
5 Mctor Patrol gradors 40 000,00 
2 Baughman 7 cu. yd. sanders 2,000.00 
10 Front-cnd tractor loaders - paving crews 40,000.00 
10 Asphalt heaters for paving crows 16,000,00 
7 light passenger cars 10 ,500,00 
17 Station wagons - survey crews 22,000.00 
8 Pickups 9,000.00 


$ 292,500.00 


Engineering equipment for construction department 
Office equipment and furniture 

Tosting laboratory equipment 

Traffic enginccring equipment 

Maintenance station equipment 


Total 


a 


1,200.00 
5,900.00 
18,000.00 
2,400.00 
5 000,00 


— 


$ 325,000.00 


The Commission also authorized the Engineer to purchase additional 
equipment, estimated to cost $272,000, as follows, being equipment listed in 


the Engincor's lotter of January 27, 1948, to the Commission: 


Maintenance Departnent, for road equipnent 


20 cars at $1,500 

10 Pickups 

10 Light Trucks 

2 Power Shovels 

4 Air Compressors 
Boiler 
Dozers 
Diamond Drill 
Pull Graders 
concrete mixers 
Power Mowors 
Paving Plant 
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$ 30,000.00 


11,000.00 
24 000.00 
26,000.00 
20,000.00 
1,200.00 
3,000.00 
2,500.00 
10,000.00 
900.00 
25,500.00 
20,000.00 
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by tho Commission pending investigation and roport fron tho Chiof Counsel. 


Tho Commission considered a roquest from "Gladstone Builders" for 
designation of a 35 nile-per-hour speed linit on U. S. 99E between Gladstone 
~and Portland, and a 25 mile-per-hour specd linit within the City of Gladstonc. 

The Enginoor advised that the Pacific Highway East botwoon Portland and 
Oregon City is constructed on a four-lane standard, dosignod to accomodate 
reasonably high speed traffic, He recommended that the petition be denicd on 
the basis that the requested spood linitation would netcrially reduce vehicu- 
lar capacity of the highway. The Commission unanimously approved the Enci- 
noer'’s roecomondation, 


Tho Engineer reported on a petition recoived fron residents of 
Plancrville, a suburbsof Redmond, for the designation of a maximum speed of 
25 niles per hour on Tho Dalles-California Highway through this district. Hc 
advised that Planorville is approxinatcly ono mile south of Rodnond and that 
thore is no improved frontage lying betwoon tho towns; furthor, that an in- 
vestigation by the Traffic Engineer docs not reveal sufficient roadside 
culture to warrant a 25 mile-por-hour zone. He reconmended that the request 
bo donied. The Commission unaninously approved the Engincer's recommendation. 


The Engineer reported that numerous requests had been received for 
a speed-control zone on the Oregen Coast Highway through Wecoma, Ocean Lake, 
Delake, Nelscott, Taft and Cutler City. He stated that an investigation by 
the Traffic Engineer shows that the section in question which extends fron 
nile point 125.06 to nile point 130.8, a distance of 5.74 miles, is almost a 
continuous residential and business area, and that during the past six years 
there has been a total of 260 accidents on this section which makes it ono of 
the worst sections on this highway. He recommended that the existing 25 nile- 
per-hour speed limit through Ocean Lake be extended 0.35 nile southerly to 
include the section past Delake Sehool; that a 25-mile-per-hour speed linit 
be ordered within the city linits of Taft, a distance of 0.39 mile; and that 
the balance of the section be zoned for a speed limit of 35 miles per hour. 
The Commission unanimously approved the speed linits as recommended by the 
Engineer with the stipulation that signs clearly warning motorists of a re- 
duced speed zone ahoad be placed at each end of each zone. The Comnission 
thereupon by unaninous vote adopted the resolution which is attached hereto 
and markod EXHIBIT “H" and is by this reference nade a part hereof with like 
effect as though extended herein. 


Tho Commission confirmed a 50 per cont reduced load linit ordored 
by tho Engineer on the Monmouth Secondary Highway, effective January 8, 1948, 
which was nade nocossary by oxtromely hoavy rainfall during tho nonth of 
Decoriber end the fore-part of January, and thereupon by unanimous voto 
adopted tho resolution which is attached heroto and marked EXHIBIT "I" and is 
by this roforonce made a part horeof with like offect as though cxtcnded horo- 
in. 


Tho Enginoor requested authority to impose a 50 por cent reduced 


load linit on the entire length of tho John Day-Burns Highway beginning on or 
about Fobruary 15, 1948. He advised that this highway is subject to severe 
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abandoning such areas, which resolution is marked EXHIBIT "F" and by this 
reference is made a part hereof with like effect as though extended heroin. 


Tho Commission also considered the abandonment of a portion of the 
Hope-Derry Ranch Section of the Valo-Wost Secondary Highway which is no long- 
er of valuo for highway purposes because of construction of the highway on 
other aligmicnt, The Enginecr presented a map showing the old and new loca- 
tions. After duc considcration the Commission by unanimous vote adopted the 
attached resolution with respoct to the disposition of the areas,which reso- 
lution is markod EXHIBIT "G" and by this reference is made a part heroof with 
like offect as though extended herein. 


The Commission considered a letter from the Joseph Chamber of Con 
merce roquesting that the Enterprise-Lewiston Highway be ronamed as "Chiocf 
Josoph Trail,” which name, thoy stated, was chosen as the result of a contest. 
The Engineer advised that Oregon, Washington, and Idaho all havo different 
nanes for this highway and various other partios, also, have suggested rcnan- 
ing the highway. The Commission decided unanimously to retain the presont 
nane of this highway, "Enterpriso-Lewiston Highway." 


The Engineer presented a request from tho City of Milton for auth- 
ority to install, at city oxpenso, a yellow and red blinkor light at the in- 
tersoction of South Main and Frazer Stroots, The Engincer advised that a pre- 
vious request for a signal at this point was doniod by the Commission because 
tho Traffic Engineer, in his report on the subject, declarod it unnecessary 
in order to control traffic; however, the city still wants it to the oxtcnt 
that it is willing to install it at the city's cost and expenso if the Comis- 
sion will pernit the installation. He rccormended approval of tho roqucst 
sub ject to the condition that the signal is installed in confornity with state 
specifications and that the city will assume the maintenance of the light. 

The Commission approved the recormendation unanimously. 


The Commission discussed a request from the City of Hillsboro for 
installation of two flashing beacons on the Tualatin Valley Highway at the 
intersections of Donnis Strect and Oak Strect with the Tualatin Valley High- 
way, in Hillsboro, The Engineer advised that three traffic lights proviously 
have been installed in Hillsboro, and, in addition, the intersection at 10th 
Avenue and Base Lino Road has been channcllized. He roecormended that tho re- 
quest be deferred for a few months in order to dotermine the effect of the in- 
stallations that have been completed. The Cormission unaninously approvod the 
Engineer's recomnondation. 


The Engineer presonted a request from the Southern Pcific Company 
for state cooperation in tho installation of two flashing signals at tho grado 
crossing of the Southern Pacific Tracks and the Albany-Lyons Secondary Highway 
at Crabtree, in Linn County. He stated that there have beon five accidents 
at this crossing since 1941, two of which resulted in fatalatios. He rocon- 
hended approval of the request on the condition that tho state's cooperation 
shall be linited to 50 por cent of the cost of the ontiro installation, which 
is ostinated at $4,150, and that the Railroad Company shall maintain tho sig- 
nals after they arc installed. Action on this matter was deferred 
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California to Portland for the Portland Gas and Coke Company. The Enginoor 
advised that the pormit referred to granted a special overweight concession 
for a 30-day poriod that expired on January 31, 1948; however, the shortage 
of heating gas in the Portland areca still continues, and railroad tenk cars 
are still not available. He recormendod that the present permit be cxtonded 
30 days as requested. The Commission unaninously granted the oxtension as 
recormmonded. 


The Cammission considered the cangellation of a log hauling pernit 
issucd to Harold H. McGoe, Springficld, Oregon. The Engincer rocalled that 
this matter had been considered by the Cormission at its mocting on December 
29 and 30, 1947, and that the Cormission at that tino ordorod an itemized 
atatonent of all violations cormittod by Mr. McGee. He presonted a list of 
such violations covering the yoars 1945, 1946 and 1947 together with a tabu- 
lation showing that McGee paid fines and court costs totaling $1,381.45, of 
which anount $1,155.35 had beon assossed during the calondar yoar 1947. He 
also pointed out that Mr. McGee's pormit had been cancelled in September 
1945, for overloading and for refusal to allow his losds to bo weighed when 
requested by the weighmasters. This permit, ho said, was rcinstated in 
Octobor, 1945, based on Mr. McGee's lotter to the State Highway Commission 
dated October 2, 19k5, which stated in part, "in the future I shall, to tho 
best of ny ability, keep ny loads to within the linits prescribed by law and 
shall submit to woighing whonever requested to do so". The Engincer recon- 
nended that Mr. McGee's pernit be again cancelled on the basis of his poor 
record during 1947. The Commission approved the recormendation by unaninous 
vote and so ordered. 


In this connection the Commission instructed the Engincer, hereafter 
to subnit a complete report of violations in cases where he intends to recon- 
nend cancellation of a pernit. 


The Commission considered a form of pernit and the adoption of a 
policy with respect to issuance locally of single - movement emergency trans- 
portation pernits. The Enginecr recalled that this subject proviously had 
boon discussed by the Commission at its December 1947, noeting, and that in 
Novenber 1947, @ group representing the hoavy-hauling intorests had appeared 
before the Cormission requesting certain changes. Two conferencos with 
officers and officials of the haulers have been held since that time, he said, 
the last one, in January 1948, resulting in agreenont among the haulors as to 
what they really wanted. The Engincor oxplained bricfly the rccomiondations 
which he and the Chicf Counsel had determined upon, as outlined in the Engi- 
neor's letter of January 30, 1948, addressed to the State Highway Commission. 
(See lotter in genoral files for details.) Commissioner Schaupp gave as his 
understanding that the Cormission is primarily interested in protection of 
tho highways end the issuance of pormits to haulers with the loast anount of 
delay and “red tape". Following discussion the Commission tontatively approv- 
ed the recommendation and thercupon instructed the Chicf Counsel to consult 
with the Engincer with respect to dotails and then propare the regulations 
in the form of a resolution for adoption by the Commission at its noxt neet- 
ing. 
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damage when the frost is leaving the ground in the spring if loads are 

not subjected to control, and that in the past it has been found neces- 
sary to impose load restrictions for a short time during the spring 
months. After due consideration of this matter, the Commission authorized 
the reduced load limit, as requested, and thereupon adopted the resolution 
which is attached hereto, marked EXHIBIT "J" and by this reference made 

a part hereof, with like effect as though extended herein. 


The Commission considered rescinding the two percent tolerance 
allowed haulers of petroleum products during the war-time period. The 
Chief Counsel advised that the tolerance was allowed by the Commission at the 
request of the Army Air Corps ané the Director of Befenge Transportation to 
facilitate the movement of petroleum products from California to the Army 
Cantonments at Camp White and at Camp Abbott, but that conditions are now 
such that it no longer is required. He recommended, in order to keep the 
record straight, that the Commiesian now rescind its resolution of January 
11, 1944. The Engineer concurred in the recommendation. The Commission 
approved the recommendation and thereupon by unanimous vote adopted the 
attached resolution with regard thereto, marked EXHIBIT "L", and which by 
this reference is made a part hereof with like effect as though extended in 
full herein. 


A letter was presented from the Bend Chamber of Commerce urging 
immediate construction of the North Santiam Highway on permanent alignment 
on the north side of the North Santiam River between Mill City and Mehama, 
Marion County. ‘The Engineer advised that this project is estimated to cost 
$750,000 but it will not involve purchase of any right of way because that 
has been acquired by Marion County. He further stated that the project is 
not included in any construction program to date. The Commisston denied 
the request for lack of funds. 


The Commission discussed briefly and referred to the Engineer for 
investigation and report a request from the City of Warrenton for the inm- 
provement of secondary state highways recently designated by the Commission 
within this city. 


The Engineer presented a request from the Portland Gas and Coke 
Company for a 30-day extension of a permit, heretofore authorized by. the 
Commission at its December meeting, granting to contract haulers certain 
special privileges in the transportation of liquid petroleum products from 
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charge of the Salem district, has also reached retirement ago and must be ro- 
placed on January 1, 1949. He suggestod, in view thoreof, that it would be 
logical and advisable to appoint Mr. Chidscy Bivision Enginoer, as replaco- 
nent for Mr. Van Scoy, and Mr. Armstrong as replacement for Mr. Eason. He 
recormended approval of such appointments, which, he said, have been made on 
the basis of nerit and as the rosult of consultation among the norbers of the 
staff, due consideration also having been given to age of tho employee and 
his length of service with the State Highway Departnent. 


Chairman Banfield stated as his opinion that inasmuch as the selec- 
tions have been receomiended on tho basis of merit, the Commission should not 
interfcre in the selection of individuals for promotion, as that function, in 
his estination, is a depertmental responsibility. The Commission unanimously 
approved both appointments as recommonded by the Enginecr, upon motion by 
Commissioner Chandler which was seconded by Commissioner Schaupp. 


The Commission discussed a date for its next regular necting and 
decided to hold such neeting in Portland om Monday and Tucsday, March 22 and 
23, 1948. The Secretary was instructed to make the usual arrangements to 
hold the necting in the Green Room of the Imperial Hotel. (Tho neeting date 
was advanced later to Thursday and Friday, March 11 and 12, 1948.) 


Mossra. A. B. Daisley and Frank McCully, representing the Joseph 
Chamber of Commerce, appeared before the Cormission regarding the renaning of 
the Entorprise-Lewiston Highway. Mr. McCully was spokesman. He advised that 
the Charber of Commerce has just completed a contest for a suitable and offi- 
cial name for this highway, in which numerous civic groups from Oregon, Idaho, 
and Washington participated. The majority, he said, favor the nane "Chicf 
Joseph Trail" because it is suitable from a historical standpoint and because 
it follows closely the old Indian trails across the Grand Ronde River to the 
Lewiston country in Idaho. Ho asked the Commission to approve such name for 
this highway so they can proceed with their plans to dedicate it with appro- 
priate ceremonies next spring. Chairman Banfield advised that it is the 
established policy of the Commission to refer to the Oregon Historical Society 
all natters of a historical nature, so if that is the background of the re- 
quost, such procedure will have to be followed. Cormissioner Schaupp suggest- 
ed no change in the present name of this highway but that tho group consider 
the orection of markers along the route bearing the desired wording, as was 
done by a group which was behind the movenent to rename certain highways in 
Western Oregon the "Applegate Trail", He offered a motion to that effect 
which carried by the unanimous vote of the Commission, it being understood, 
however, that the group would secure the Oregon Historical Society's approval 
of the wording for the markers. 


The Commission considered a letter from the Oregon State Enployees 
Association requesting reconsideration of the matter of authorizing payroll 
deductions to pay premiums to the West Coast Life Insurance Company for group 
insurance coverage for employees and their families. Commissioner Schaupp 
stated that to his knowledge the plan as proposed by the Association provides 
excellent coverage but is limited to nombers of the Association. The auditor, 
Mr. Malcolm Hawke, advised that the group insurance plan offered by the Stato 
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The Cormission also considered the adoption of permit forms covering 
construction of pole lines, telephone cables and conduits, and pipe lines upon 
state highway rights of way, and the granting of authority to the Director of 
Permits and his assistant to sign permits of this type. Specimen copies of 
the several forms were presented for the Commission's inspection. TheChief 
Counsel and the Engineer recommended adoption of the new forms for use here- 
after in granting pernits of this type. The Commission by unanimous vote 
approved the new pernit forms but deferred for future consideration the matter 
of authorizing either the Director of Permits or the Utilities Permit Engincer 
to sign such pernits, which function is handled by the Cormission's Sccrctary 
under previous authorization from the Commission.( A copy of each of the above- 
mentioned permits is filed in the office of the State Highway Commission under 
the heading "Special Matters” as No. 26.) 


The Cormission also considered the granting of authority to the 
Director of Permits and the Permit Supervisor to sign Group I and Group II 
Emergency Trensportation Permits. Action on this matter was deferred. 


The Commission considered naning the ferry that operates across Coos 
River at a place known as Enogren Crossing. The Engineer advised that a nun- 
ber of local people have suggested that this vessel be named "Charles Enegren” 
in honor of a pioncor of that district. He recocmended that the ferry be so 
named. Tho Cormission unanimously approved the recommendation and instructed 
the Chicf Counsel to prepare an appropriate resolution covering the matter. 


The Commission discussed and ypaninously approve’ the Engineer's re- 
quest thet authority be granted First Assistant State Highway Engineer W. C. 
Williams to attend a conf'crence sponsored by the Highway Research Board at 
Salt Lake City during the first weck in March, 1948. Mr. Williams has been 
asked to give a paper on the subject "Economics of Low Cost Roads in the Rocky 
Mountain Arca and Plains State,” and his expenses will be paid by the Research 
Board. 


The Commission considcred retaining in state service Mr. Roy V. 
Hollenberg, Requisition Supervisor, until January 1, 1949. The Engineer ad- 
vised that Mr. Hollenberg will reach retirenent age in March, 1948, and at 
the present tine the Auditor does not have an employee in his organization 
who is capable of taking over M®. Hollenberg's duties, particularly those 
which have to do with freight rates and tariff schedules. He recommended 
that Mr. Hollcnborg be retained on the payroll until January 1, 1949 to allow 
time to train a replacement employce. The Commission unanimously approved 
the recormendation. 


The Engincer advised that Mr. Paul Van Scoy, Division Engineer at 

La Grande, has resigned, effective April 15, 1948, so it will be necessary to 
eppoint somcone to take his place. He presented for the Cammission's consider- 
tion e list of engineers selected in order of nerit rating to replace Mr, Van 
Scoy, including Mr. C. H. Armstrong, former District Maintenance Engineer at 
Pendlcton and now Assistant Maintenance Engincor at Salon, and Mr. E. F. 
Chidsey, Resident Engineer at La Grandc,for this appointment. In tho discus- 
sion the Engincer pointed out that Mr. F. D. Eason, Division gincor, in 
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Easement agreenent with Fred Afalter, et al for a detour road for 
use during construction of new bridge over Salnon River at Otis, Lincoln 
County. 


Agreonent with Federal Government (U.S. Army Engineers) providing 
for construction of an overpass over the Southern Pacific Company's tracks 
on the Willanotte Highway cast of Pleasant Hill, Lane County. 


Project Agrcenent with P, R. A. covering Clear Lake-Forest Boundary 
Sec., Warm Springs Highway, Wasco County. 


Project Agreement with P. R. A. covering East Diamond Lake Junc- 
tion-Lobort Sec. of The Dalles-California Highway, Klamath County. 


Project Agreenent wtih P. R. A. covering West Unit, Sheep Crock 
Hill Sec. of the Little Shoep Creek Highway, Wallowa County. 


Project Agreement with P. R. A. covering Cranc-Princcton Sec. of 
the Dianond Valley Highway, Harney County. 


Project Agreenent with P. R. A. covering Roseburg-Marks Ranch Sec. 
of the North Unpqua Highway, Douglas County. 


Three deeds conveying unto the City of Portland sevcoral parcels of 
right of way acquired during wartine period to pernit construction of access 
road to shipyards. 


Deed conveying unto Mrs. Anna C. Foegedin; 20 acres of land in 
Klamath County, 


Lease convoying to Southern Pacific Co. certain encroachment privi- 
leges horetofore granted to the Company by Coos County botwoen North Bend 
and Coos Bay. 


Construction, Survey and Exploration Pernit, U. S. Government, re 
traffic control on US 730 adjacent to the housing and dam site work area of 
McNary Dan, Unatilla County. 


Contract of Sale with J. U. McGuire, disposing of telegraph line 
facilities fornerly owned by Postal Telegraph Cable Co. on Pacific Highway in 
Southern Orogon. 


There being no further business to cone before the Cormission at 
this tine the meeting adjourned at 5:00 p.n. 


jincer “> 
—_—— / AAT L- 
if Comissioner~ - 


Secretary a & > & oe 


Cormissioner 
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Enployees Association is a better plan than that offered by the California- 
Western States Company in that it provides coverage for the employce's wife 
and children; noroover, the rates for the service rendered are slightly 
lowor than those of the other company. He stated, however, that there is 
no room left on the accounting machines to insert another deduction in addic 
tion to the 0. P. S,, N. H. A., and C. W. S, deductions now carried. Chair- 
nen Benfield stated that if the association contract were made available to 
all State Highway Department employces rather than tc Association nenbers 
only, it would reduce the Cormission's objections. The Cormission by unani- 
mous vote again donied the request. 


Tho Engineer brought up for discussion a proposed agreencnt with 
the U. S. Arny Engineers covering construction of an overpass structure on 
the Willcnotte Highway over the Southern Pacific Company's railroad tracks 
a short distance east of Ploasant Hill, Lane County. He advised that a re- 
vision of the Southorn Pacific Company's facilitios is necessitated by con- 
struction of the Lookout flood control dam and because the structure is on 
a state highway, the Arny Engincers prefer that its design and construction 
be handled by the Stato Highway Department. The agreenent, ho said, provides 
for such procedure and that the Federal Government will reimburse the state 
for the full amount of its exponse in connection therewith. Ho recormonded 
approval of this arrangement ind execution of the agreenent so that bids for 
the structure can be received by the Commission at its next regular necting 
in order to expedite construction of the structuro so that it will bo avail- 
able for public use in the fall of 1948. The Commission approved the recon- 
mendation unaninously and thercupon signed the agreenent, 


The Commission considered and signed agreenents etc. as follows: 


Agreemont with Mac Wilkins, Cole & Weber, covering sorvicos 
to be rendered in connection with the Highway Cormission's Travel Bureau. 


Agreement with Wasco County and the State of Washington covering 
the proposed construction of a toll bridge across the Columbia River near The 
Dalles. 


AGreenent with Washington County covering the use of the Beaverton- 
Cedar Mills Road, the Walker Road, and tho Cornell Road by Porter W. Yett in 
connection with construction of the Sunsot Hirshway. 


Agreenent with Marion County Court providing for abandonment of two 
short sections of Pacific Highway East, betweon Illahee and Steiwer Hill. 


Agreenent with U. S. Corps of Engineers covering proposed advance 
of $50,000 of State Highway Funds to finance construction of levees and 
channel-inprovenent work in the Walla Walla River. 


Agreenent with City of Creswell covering installation of a flash- 
ing bgagon at the intersection of the Pacific Highway and Oregon Strect. 
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EXHIBIT "A" 


Minutes of February 2 and 3, 1948 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acgq&ire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the propert- 
ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisjtion of the said properties and 
to take title thereto in the name of the State of Oregon. The said propert- 
ies hereby ordered and authorized to be acquired are as follows: 


CAPITOL GROUNDS 
14281- Bush, A. N. 


Capitol Grounds 
+ Option expires 


April 5, 1948 ‘ 
Blk. 85- 10,890 sq.ft. at $1.50 16, 335.00 
(Lot 1) 
2,310 sq.ft. at $1.00 2,310.00 
(14 ft. Lot 2) 
3,564 sq.ft. at 35 3,029.40 
(27 ft. Lots 9,10) 
5,430 eq.ft. at 85 
(back Lots 3,4) 4 615.50 
26,289.90 


(Con't) 
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1462. 
EXHIBIT "A" 


Minutes of February 2 and 3, 1948 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
: hereinafter designated, it is and has been necessary to acqkire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiatioms carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for tho propert- 
ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said propert- 
ies hereby ordered and authorized to be acquired are as follows: 


CAPITOL GROUNDS 
*14281- Bush, A. N. 
Capitol Grounds 
+ Option expires 


: 
$ 
| 


April 5, 1948 
Blk. 85- 10,890 sq.ft. at $1.50 16, 335.00 
(Lot 1) 
2,310 sq.ft. at $1.00 2,310.00 
(14 ft. Lot 2) 
3,564 sq.ft. at 35 3,029.40 
(27 ft. Lots 9,10) 
5,430 eq.ft. at 85 
(back Lots 3,4) 4 615.50 
26,289.90 
(Con't) 
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EXHIBIT "A" (Con't) 


CAPITOL GROUNDS (Con't) 


14203- 


14202- 


14199- 


Waters, Margaret M. 
Capitol Grounds 
Option expires 


May 20, 1948 

Blk, 86- 

$ $ 

7,920 sq.ft. at $1.50 sq.ft. 11,880.00 

10- room house 21,620.00 33,500.00 Parker 
Eyre, D. W. 
Capitol Grounds 
Option expires 
March 17, 1948 

Blk. 86- 

9,720 sq.ft. at $1.15 sq.ft. 11,178.00 

House 18,680.00 

Garage E 1,142.00 31, 000.00 a 


(Grantor to retain crystal chandelier, 
wall fixtures, shrubs, bulbs)- 


Turner, Arvilla M. 
Capitol Grounds 
Option expires 
July 23, 1948 


Blk. 86- 
10,890 sq.ft. at $ 1.00 sq.ft. 10,890.00 
House $21, 060.00 
Garage-6 car 2,640.00 
53, 700.00 
Depreciation 11,590.00 12,110.00 23,000.00 " 
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CAPITOL GROUNDS 
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EXHIBIT "A" (Con't) 


(CON'T) « x 


14281- Bush, A. N. 


House- 5,714 sq.ft. at $8 - 
$45,712.00 
71.4% depreciation 
on 62 year old 
house- $32,638.00 
Less Additional 
10% 1,307.00 


33,945.00 


Today's house value $11,767.00 
Shed (Lots 3,4) 400.00 
Caretaker's house 750.00 

(Lots 9,10) 
Heating plant 

(Lots 9,10) 
Compromise to settle_ 2,643.10 


2,150.00 


$ 17,710.10 $44,000.00 Parker 


The grantor reserves elevator, electric fire place, boiler, pump 
in use, ventilator system, including fan and motor, small house 

in rear, personal bath tub, carpets, curtains and drape rods, 3 

light fixtures, cabinets and china closets and bookcases. 


+ Option approved by Board of Control January 27, 1948 


14198- Worth, H. R. 
Capitol Grounds 
Option expires 
May 19, 1948 


Blk 86- 


8,610 sq.ft. at $1.75 sq.ft. 
12-room house 
Garage 


14200- Hartmen,Catherine M. 
Capitol Grounds 
Option expires 

May 19, 1948 


Blk 86- 


4,100 sq.ft. at 85¢ sq.ft. 
5-room house, garage 


15,067.50 
9,392.00 
540.50 25,000.00 " 


EXHIBIT "A" (Con't) 


PLEASANT HILL-LOST CREEK SECTION - WILLAMETTE HIGHWAY 


14225- Appling, D. B., Mary C Appling, Lula McMaster, 
Lena M. Gartin 
Channel Change 


$ 
0.67 acre for channel change 00.00 
easement 


ROSEBURG-DIXONVILLE SECTION - NORTH UMPQUA HIGHWAY 


13154-A Neal, A. M. and Hattie Neal 
Right of way 
Option expires 
March 21, 1948 


107 sq.ft. 1,00 
30 foot strip for roadway to be 
constructed by the State 


TYEE-SUTHERLIN SECTION - ELKTON - SUTHERLIN HIGHWAY 


13947- Grubbe, Meridith D. and Vida V, Grubbe 
Right of way 
Option expires 
March 26, 1948 


(CORRECTION) 
0.84 acre 00,00 
0.85 acre at $100.00 85.00 
0.21 acre at $100.00 21.00 
170 rods fence at $2.00 rod 340.00 
Notary fee 1.00 


Previous report: 


0.21 acre not included 
$1.00 notary fee not included 
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00.00 Lytle 


1.00 Norlin 


447.00 Haskin 
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SUNDIAL ROAD-TROUTDALE SECTION - COLUMBIA RIVER HIGHWAY 


11902-A Kliks, B. A, *# 
Right of way 


$ 
1.05 acres at $650.00 682.50 
1.278 acres at $650.00 less 817.50 
7-room house 7,000.00 
Barn 3,000.00 
Compromise 500.00 12,000.00 Parker 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY 


14167- Portland Area Council Boy Scouts of America 
Right of way 
Option expires 
June 14, 1948 
0.14 acre at $200.00 28.00 28.00 Benson 
MOLALLA-COLTON SECTION-WOODBURN-ESTACADA HIGHWAY 


14328- Clackamas County 
Stock pile 


1.03 acres 00.00 00,00 Skelton 
HOOD RIVER-THE DALLES SECTION - COLUMBIA RIVER HIGHWAY 


14320- Reils, Frederick W. 
Easement 


Perpetual easement for power 75.00 75.00 Benfield 
line for traffic lights 


14321- Cove, Loland C. and Bertha E. Cove 
Easement 


Perpetual casement for power 
line for traffic lights 10,00 


CORVALLIS SECTION - PACIFIC HIGHWAY 


14289- City of Corvallis 
Easement 


0.87 acre for easement purposes 00.00 00,00 McChesney 
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EXHIBIT "A" (Con't) 
DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (CON'T) 


14250- Samuelson, S. E. and Arlyn G. Samuelson 


Right of way 
Option expires 
July 9, 1948 
$ $ Berry 
0.25 acre at $200.00 50.00 50.00 Mayhew 


14123- Schoonover, Gordon L. and Evelyn M. Schoonover 
Right of way 
Option expires 
July 6, 1948 


0.50 acre at $200.00 100,00 
Allowance-removal wood/shed 150.00 
State to level building site 

and remove house, estimated 


1,500.00 1,750.00 . 


14119- Manfull, Steve and Ivy Bell Manfull 
Right of way 
Option expires 
July 20, 1948 


0.25 acre at $200.00 50.00 
Allowance-damages-too 

close-taking garden 

orchard space 150.00 200.00 “3 


14337- Ortman, William H. and Julia Ortman 
Right of way 
Option expires 
July 21, 1948 


0.40 acre at $200.00 80.00 80.00 " 
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EXHIBIT "A" (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY 


14114- Willard, Etta Smith and Grant U. Willard, and Roy Smith 
and Bebe Smith 
Right of way 
Option expires 
July 6, 1948 


2.20 acres at $250.00 
1.0 acre at $900.00 
Allowance for buildings: 
Tavern, residence, gasoline 
station, outbuildings, 
chickenhouse, or barn, pump Berry 
house 9,650.00 11,100.00 Mayhew 


14140- Ruble, J. W. and Pearl C. Ruble 
Right of way 
Option expires 
July 14, 1948 


0.89 acre at $250.00 


Yoakum, Edwin D. and Olive K. Yoakum 
Right of way 

Option expires 

July 7, 1948 


5.20 acres at $250.00 1, 300.00 
Allowance-139 plus rods 
wire fence at $4.00 rod 558.00 
(mesh) 
Allowance- 50 fruit trees 500.00 
$10 ea 
Allowance- damage 5 acre at 500.00 
$100 acre 
Moving house, garage, estimated 3,500.00 
Campbell, Lillie M. 
Right of way 
Option expires 
July 1, 1948 


7.81 acres at $80.00 


(Con't) 


14¢ 


EXHIBIT "A" (Con't) 


SALMON RIVER BRIDGE-OTIS SECTION - OREGON COAST HIGHWAY 


14327- Affalter, Kathleon, Fred Affalter, Vivian Lematta and 
Marvin Lematta 
Easement 


$ 


** 
132 


2 parcels - bridge easement- 00.00 00.00 Gardiner 


RAINER-GOBLE SECTION - LOWER COLUMBIA RIVER HIGHWAY 


10843- Columbia County 
Right of way 


0.50 acre at $1.00 1.00 1.00 McChesney 


10838- Columbia County 
Right of way 


5,000 sq.ft. 1.00 1.00 


10841- Welter, Paul and Bessie H. Welter 
Right of way 
Option expires 
July 6, 1948 


0.39 acre 00.00 00.00 


10846- Kenney, M. A, and Elizaboth H. Kenney, 
and Glen E. Kibbe and Louise F. Kibbe 
Right of way 
Option expires 
July 19, 1948 


0.71 acre 1,00 1.00 
GUNNELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY 
14322- Ripley, Mae 
Right of way 
Option expires 
July 5, 1948 


0.53 acre at $100.00 53.00 


18 rods fence at $2.00 rod 36.00 89.00 Haskin 


(Con't) 
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EXHIBIT "A" (Con't) 


CANYONVILLE-JOHNS SECTION - PACIFIC HIGHWAY 


14275- Johns, E L. and L. S. Johns 
Right of way 
Option expires 
July 21, 1948 


0,21 acre at $50.00 10.50 
Allowance-loss access to new 
highway 39.50_ 50.00 Haskin 


14274- Douglas County 
Right of way 


1.75 acre 
Private access- Station 540400 


JOHNS-WOLF CREEK SECTION - PACIFIC HIGHWAY 


14284- Winkelman, Pirley and Mabel D. Winkelman 
Quarry 
No option taken 


5.46 acres , 500,00 Norlin 


14283- Allen, Leo Mayhew and Jennie Grace Allen 
Quarry and plant site 
Option expires 
July 20, 1948 


1.0 acre at $120.00 (quarry) 120.00 
2.0 acres at $200.00 400.00 
2.96 acres including 0.18 
acre haul road easement, 
uncleared pasture, $100 acre 296.00 
48 rods at $3.00 rod 144.00 
4 posts at $10.00 each 40.00 
Compromise to settle 200.00 1,200.00 " 
Plus fencing 


GARDINER SUMMIT-TAHKENITCH SECTION - OREGON COAST HIGHWAY 


10287- Sparrow, Margaret B. 
Right of way 
Option expires 
July 13, 1943 


4.20 acres at $10.00 42.00 42.00 Gardiner 
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EXHIBIT "A" (Con't) 


CRANE-PRINCETON SECTION - DIAMOND VALLEY SECONDARY 


12823- Thompson, Carrie H. 


Right of way 
(CORRECTION) 
$ 
1.45 acres at $10.00 14.50 
320 rods fence at $1.00 320.00 334.50 Benson 


Previous report; 


285 rods fence- $285.00 
LOWER KLAMATH LAKE SECTION - LOWER KLAMATH HIGHWAY 
13546- Wise, Harvey E. and Vivian Sheets Wise 
Stock pile 
Option expires 
July 5, 1948 
0.42 acre at $60.00 25.00 25.00 Witt 
PAISLEY VALLEY FALLS SECTION - FREMONT HIGHWAY 
14311- Brattain Brothers 
Stock pile 
Option expires 
July 21, 1948 
3.67 acres at $49.00 plus 180,00 180.00 Chandler 
MORROW COUNTY-STANFIELD SECTION - BOARDMAN-STANFIELD HIGHWAY 


13490- Correa, Frank Sr. 
Easement 


1.13 acres at $486.73 550.00 550.00 Neuner 


(Construction and maintenance 
of flood control dyke) 
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EXHIBIT "A" (Con't) 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION-ROGUE RIVER LOOP HIGHWAY (CON'T) 


'13989- Payne, C. S. and Malinda S. Payne 
Right of way 
Option expires 
July 12, 1948 


1.0 acre at $100.00 

2.29 acres at $50.00 

1,710 ft. piling stumpage 
at 5¢ ft. 

20,000 feet fir stumpage 
at $5 M 


White, Logan B. and Laura C. White 
Right of way 

Option expires 

July 5, 1948 


0.93 acre at $40.00 


Ripley, Ralph W. and Lavina M. Ripley 
Right of way 

Option expires 

July 5, 1948 


3.0 acres at $30.00 

0.50 acre at $100.00 
110 rods fence at $ 

1 gate 


Kelly, Laurence P. and Dorothy M. Kelly 
Right of way 

Option expires 

July 19, 1948 


0.79 acre at $350.00 276.50 
Severance- 0.18 acre at $350.00 
43% of $63 27.99 303.59 


PRINEVILLE SECTION-PRINEVILLE-OCHOCO HIGHWAY 


14285- Morris, Earl J. and Alice C. Morris, and W. L. Buckley and Edna Buckley 
Embankment materials 
Option expires 
June a2, 1948 


2.07 acres at $10.00 20.70 Gardiner 


EXHIBIT "A" (Con't) 


WEST COTTONWOOD GRADE SECTION - WASCO-HEPPNER HIGHWAY 


14253- Roos, William and Mary Roos 
Right of way 
Option expires 
July 5, 1948 


0.17 acre at $10,00 1.70 
State to remove any fence 


14254- Burrell, Estate Bart 
Right of way 
Option expires 
July 11, 1948 


6.23 acres 1.00 
State to remove any fence 


14257- Burres, J. S. 

Right of way 

Option expires 

July 7, 1948 
1.43 acres 1.00 
State to remove fences, ** 
State to construct cattle pass 
** Private and Government land 


MONUMENT-HAMILTON SECTION - KIMBERLY-LONG CREEK HIGHWAY 


14263 - Batty, Lewis C. 


Right of way 

Option expires 

June 28, 1948 
5.10 acres at $5.00 25.50 
1.75 acres at $100.00 175.00 


1,119 plus rods woven wire 
fence at $1.50 rod to be re- 
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1.70 Benfield 


1.00 4s 


1.00 7 


moved by owner-allowance 1,829,50 2,030.00 Cozad 


FEB 2 1948 


14685 


EXHIBIT “A" (Con't) 


ELGIN-BOSWELL RANCH SECTION -WALLOWA LAKE HIGHWAY 


11425- Parsons Brothers 
Right of way 
Option expires 
July 26, 1948 
(REVISED OPTION 


$ 
11.56 acres at $150.00 1,734.00 
Allowance- severance damages 
inconvenience for mail, 5, 000,00 
bus service, etc. 
Allowance-lieu leveling cuts 2,266.00 9,000.00 Cozad 
and fills of old road bed 
after materials have been 
removed 


mere eclectic tt Aa RRR saree er Ag? 


1 
| 
| 

Li 


State Work: 


Fence entire distance both sides 

with 36" heavy gage woven wire, 3 strands 

barbed wire on top, steel pests 1 rod 

apart 1,335.00 
Provide stock guards at 

intersection private road to house, both 

sides new located highway 450.00 F 
Provide entrance road to 

farm buildings west side barn lots distance 

about 1/4 mi., fence required west side 1,630.00 


Remove gravel and surfacing 

from present highway; exact amount to be 

determined time of construction 00.00 
Pipe small spring across 

highway for stock water, 3/4 in. pipo 

about 3 or 4 hundred feet 510.00 


State not required to provide stock under- 
pass, and grantor is to remove all old 
fencing- 
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EXHIBIT "Bl" 
Minutes of February 2 and 3, 1948 
RESOLUTION 


WHEREAS, the Highway Commission is empowered and authorized under 
the laws of the State of Oregon to construct and maintain in Salem, Oregon, 
an office building for the use of the Highway Department, which said building 
must be located on a site approved by the Oregon State Board of Control; and 


WHEREAS, Block 86 of the Original Plat of the City of Salem, Marion 
County, Oregon, has been selected, with the approval of the Oregon State 
Board of Control, as the site upon which to construct an office building for 
the use and accommodation of the State Highway Commission and the State Hish- 
way Department; and 


WHEREAS, the Highway Commission has acquired by agreement with the 
owners most of the properties located in said block and needed as a site for 
the construction of said building, but there are four properties which the 
Commission has been unable to acquire by agreement; and 


WHEREAS, the properties and the respective owners thereof concern- 
ing which and with whom agreements have not been reached are as follows: 


Property, owned by Elizabeth E. Heenan, described as follows: 


Lot Eight (8) of Block Eight-six (86) of the City of Salem, 
in the County of Marion and State of Oregon, according to the map 
or plat of the said City of Salem filed in the office of the Re- 
corder of Conveyances for the County of Marion aforesaid; 


Property, owned by Sarah Rise and Bernice M. Rise, described as 
follows: 


Beginning at the northeast corner of Lot 10, Block 86 of Salen, 
Marion County, Oregon, and running thence southerly along the west 
line of an alley 92 feet; thence westerly and parallel with the 
northerly line of said block 45 feet; thence northerly and parallel 
with the west line of said alley 92 feet to the south line of Center 
Street; thence easterly along the south line of Center Street 45 feet 
to the place of beginning; 


Property, owned by Floyd C. Crabtree, described as follows: 


Beginning at the southeast corner of Lot 2, Block 86, Salem, 
Marion County, Oregon; thence westerly along the southerly line of 
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EXHIBIT "A" (Con't) 


MONUMENT-HAMILTON SECTION - KIMBERLY-LONG CREEK HIGHWAY  (CON'T) 


14266- Hinton, F. E. 

Right of way 

Option expires 

July 4, 1948 

$ $ 
17.10 acres at $5.00 89.00 

1.0 acre at $100.00 100,00 
951 rods fencing-allowance 


$1 rod 951.00 1,140.00 Cozad 


SHELTON RANCH-FLORA JUNCTION SECTION -LEWISTON-ENTERPRISE HIGHWAY 


14286- Clark, G. C. and Harold W. Smiley 
Quarry and stock pile 
Option expires 
July 13, 1948 


4.06 acres at $40.00 162.40 162.40 
State to reestablish cxisting 
fence 


FOOTNOTE: 


* 14261- A. N. Bush, acquisition of property in Block 85, Salem. See 
page 14572 in the minutes for discussion of this item. 


** Capitol Grounds- Block 86, Salem. See page 14573 in the 
minutes for discussion of this item, 


we 11902- B. A. Kliks, acquisition of right of way. See page 14573 
in the minutes for discussion of this iten. 
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EXHIBIT "Bl" (Con't) 


Heenan, free and clear of all encumbrances, including the 1947-1948 taxes, 
the sum of $18,500.00; and is likewise authorized, in connection with said 
negotiations, to offer to Sarah Rise and Bernice M. Rise for a warranty deed 
conveying to the State of Oregon, by and through its State Highway Commission, 
the real property above described and owned by Sarah Rise and Bernice M. Rise, 
free and clear of all encumbrances, including the 1947-1948 taxes, the sum 

of $11,000.00; and is likewise authorized, in connection with said negoti- 
ations, to offer to Floyd C. Crabtree for a warranty deed conveying to the 
State of Oregon, by and through its State Highway Commission, the real 
property above described and owned by Floyd C. Crabtree, free and clear of 
all encumbrances, including the 1947-1948 taxes, the sum of $22,000.00 for 
the parcel of real property first above identified as owned by Floyd C. 
Crabtree and the sum of $15,000.00 for the parcel of real property second 
above identified as owned by Floyd C. Crabtree; 


3. In the event Counsel is unable to acquire said properties, or 
any one of the same, by agreement on the basis of the above specified con- 
siderations and appraisals, then Counsel is authorized to institute and 
prosecute condemnation actions for the purpose of acquiring said property or 
properties for the purpose herein set forth; 


4, That if condemnation proceedings are found to be necessary, 
then such proceedings shall be instituted and prosecuted in the name of the 
State of Oregon, by and through its State Highway Commission, or in the name 
of the State of Oregon, by and through its State Board of Control, as may be 
approved and directed by the Attorney General of the State of Oregon; 


5. That in the event said properties, or any of them, mst be 
acquired by the exercise of the power of eminent domain, then J, M. Dovers, 
as Chief Counsel to the Oregon State Highway Commission, is authorized and 
empowered to make such stipulation, agreement, or admission in connection 
with the trial or court procedure connected with or prosecuted for the 
acquisition of said properties, or any interest therein, as in his judgment 
may be for the best interests of the State, the State Highway Commission, 
and/or the defendant property owners; 


6. This resolution shall be entered in full in the minutes and 
records of this Commission as of the second day of February, 1948. 
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EXHIBIT "Bl" (Con't) 


said lot 165 feet to the southwest corner of said lot; thence north- 
erly along the westerly line of said lot 50 feet; thence easterly 
and parallel with the southerly line of said lot 165 feet to the 
easterly line of said lot; thence southerly along the easterly line 
of said lot 50 feet to the place of beginning; 


Property, owned by Floyd C. Crabtree, described as follows: 


Beginning at the northwest corner of Lot One (1), Block Eight-six 
(86), Salem, Oregon, as the same appears upon the duly recorded plat 
thereof in the office of the County Recorder for Marion County, Oregon; 
running thence southerly along the east side of the alley 82 feet; 
thence easterly parallel with Center Street 60 feet; thence northerly 
parallel with the alley 82 feet to the south line of Center Street; 
thence westerly along the south line of Center Street 60 feet to the 
place of beginning, being parts of Lots One(1) and Two (2) in Block 
Eight-six (86) in Salem, Oregon; 


and 


WHEREAS, in the judgment of the Commission it is necessary that 
title to said properties be acquired and taken in the name of the State of 
Oregon, by and through its State Highway Commission, for use in connection 
with the construction and maintenance of said proposed office building} and 


WHEREAS, the Commission has had said properties appraised by its 
regular appraisers with respect to their reasonable cash market value , and 
the Commission after due and deliberate consideration has found it advisable 
to instruct its Chief Counsel to offer to the owners of said respective proper- 
ties the amounts of said appraisals; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. The Commission does hereby find and declare that the real 
properties above described are needed and necessary and ownership and title 
thereto must be acquired for use in conmection with the construction and 
maintenance of an office building for the accommodation and use of the High- 
way Commission and the Highway Department; 


2. That J. M, Devers, Assistant Attorney General and Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and instructed 
to negotiate further with the owners of said properties for the acquisition 
of the same for the purpose herein stated, and in connection with said negoti- 
ations said Counsel is authorized to offer to Elizabeth E. Heenan for a 
warranty deed conveying to the State of Oregon, by and through its State High- 
way Commission, the real property above described and owned by Elizabeth E. 


1948 


14642 


EXHIBIT "B2" (Con't) 


file R 14105, which property is being acquired for right of way purposes 
in connection with the Oregon Coast Highway. * 


Real property owned by John Meek, which property is located in the 
northeast pastes (NBL) and the southeast quarter (SEt) of Section 25, 
Township 36 South, Range 6 East, W. M.,Klamath County, Oregon, and is 
more particularly described on the attached sheets and designated as 
Parcels Nos. 2 and 3, Parcel No. 2 being acquired for right of way pur- 
poses in connection with the Klamath Lake Secondary Highway and Parcel 
No. 3 being acquired for the purpose of securing roadbuilding materials 
therefrom for use in connection with said highway, which property is 
identified in the records of the Highway Commission as file R 13302; * 


Real property owned by Jerry T. Vickers, which property is located 
in the southeast quarter (SEL) of the northeast quarter (NEY) of Section 
12, Township 9 South, Range 27 East, W. M., Grant County, Oregon, and is 
more particularly described on the attached sheets and designated as 
Parcel No. 4, and is further identified in the records of the Highway 
Cormission as file R 14260, which property is being acquired for right 
of way purposes in connection with the Kinberly-Long Creek Highway; * 


Real property owned by Frank Hussey, which property is located in 
Lot 9 of the southwest quarter (SWt) of Section 36, Township 35 South, 
Range 7 West, W. M., Josephine County, Oregon, and is more particularly 
described on the attached sheets and dosignated as Parcel No. 5, and is 
further identified in the records of the Highway Commission as file 
R 13991, which property is being acquired for right of way purposes in 
connection with the Rogue River Loop Highway; * 


Real property owned by the heirs of J. A. Jacques, which property 
is located in the southeast quarter (SE%) of the northeast quarter (NEL) 
of Section 35, Township 32 South, Range 6 West, W. M., Douglas County, 
Oregon, and is more particularly described on the attached sheets and 
designated as Parcel No. 6, and is further identified in the records of 
the Highway Commission as file R 14324, which property is being acquired 
for the purpose of securing roadbuilding materials thorefrom for use in 
connection with the Pacific Highway. * 


2. That the Commission does hereby find and declare that each of 
the said described parcels of real property is necessary and acquisition of 
the same by the State is required for the specific purposes hereinabove set 
forth, and the said properties are being acquired for the express and speci- 
fic purposes in this resolution set forth. 


3. That the State Highway Engineer be and he hereby is instructed 


and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 


+EB 2 19 4B 


H 
: 
; 
{ 
f 
i 
i 
; 


14641 


EXHIBIT “Bo” 
Minutes of February 2 and 3, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

ighway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise cf the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deemed necessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office build- 
ings, maintenance sites, patrolnen accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, woighing stations, ’ proadcasting 
stations, and/or for appropriation, acquisition or nanufacture of road-build- 
ing naterials, approach or hauling roads, highway drainage, drainage tunnels, 
naintenance of unobstructed view of any state highway so as to provide for 
the safety of the traveling public, and/or for tho culture of trees and the 
preservation of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close proximity to state highways or which nay be 
conveniently reached from or by a public highway. and or for the development 
and maintenance of parks, parking places, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, or 
other places of attraction and scenic value, and/or for any other use or pur- 
pose necessary or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airficlds, access roads, public high- 
ways, or for any other purpose designated by the United Statcs; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real properties and the specific purposes for which the 
same are being acquired are described as follows, to wit: 


Real property owned by William C. Morris, et al., which property 
is located in Government Lot 9 (NWd of the gw) of Section 2, Township 
27 South, Range 13 West, W. M., Coos County, Oregon, and is more particu- 
larly described on the attached sheets and designated as Parcel No. l, 
and is further identified in the records of the Highway Commission as 


19 48 


14644 


EXHIBIT "Cc" 


Minutes of February 2 and 3, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 1947 for street purposes as provided in said law, the several suns 
or anounts set opposite the names of the respective cities or towns: 


Canyon City S 625.75: * 
Gaston 667 . 87 
Gearhart 639.79 
Sodaville 198.56 
Sumpter B42. 36 
Wallowa 1,680.71 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrunent, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 

Canyon City - Washington Street 

Gaston - Church Street, Perk Street 

Gearhart - 6th Street 

Sodaville - Fisher Street, Vine Street, Alder Street 

Sumpter - West High Street, East High Street, West North Street, 


Granite Street, Auburn Street, Austin Street, Mill Street, 
Cracker Street 


Wallowa - Pine Street, Spruce Street, 2nd Street, jra Street, 
kth Street 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above naned 
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EXHIBIT "Be" (Con't) 


and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of any deed 
or deeds or other instrument or instruments necessary to complete the ac- 
quisition of said property or properties, whether said properties be acquired 
by purchase, donation, agreement or by the exercise of the power of eminent - 
domain. 


4, That J. M. Devers, Assistant Attorney General and Chicf Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owner or owners, and/or with the 
tenants or persons in possession, if there be any, Of said parcel or parcels 
of land with respect to the compensation to be paid for the taking of the 
same and the damages, if any thore be, and in the event that no satisfactory 
agreement or agreements can be reached then it is horoeby further résolved that 
J. M. Devers, Assistant Attorney General and Chief Counsel for the State High- 
way Commission, be and he hereby is requested and authorftzed to commence and 
prosecute to final determination such suit or action or suits or actions, as 
may be necessary and appropriate to acquire title to the said parcels of real 
property. 

5. That in the trial or prosecution of any action or actions in- 
stituted for the purpose of acquiring by condemnation or otherwise the said 
above described real properties, or any of then, or any interest therein, the 
said J. M. Devers, as Chief Counsel for the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, or 
admission in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said properties or interest therein as in 
his judgment may be for the best interests of the State, the State Highway 
Commission, and/or the defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Cormission as of the second day of February, 1948, 


FOOTNOTE: 


* The nanes of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State High- 
way Commission, Salem, being Resolution ho. 100 under the heading "Real 
Property Condemnation Resolutions” and said descriptions by this reference 
are made a part of this minute ontry to the same extent as if copied in full 
herein. 


14646 
EXHIBIT "D" 
Minutes of February 2 and 3, 1948 
RESOLUTION - 


WHEREAS, by the enactment of Chapter 425, Oregon Laws 1947 the 
legislature in section 2 of said act provided as follows: 


"Section 2. Beginning with the year 1947 and annually thore- 
after there shall be and hereby is appropriated out of the state 
highway fund such sums of money as will equal 10 per cent of all 
nonoys credited to the state highway fund by the state treasurer 
between January 1 and December 31 of each year and which have ac- 
crued from funds transferred to the state highway fund by the state 
treasurer under the provisions of section 115-135, 0.C.L.A.; 
section 15, chapter 413, Oregon Laws 1945; section 115-528, 0.C. 
L.A., in the event it becomes law; section 29 of house bill No. 

175 of the forty-fourth legislative asserbly, and from fines and 
penalties collected for violations of the motor vehicle and trans- 
portation laws. Such appropriation shall be distributed anong the 
several cities as provided in this act; but in no event shall pay- 
nent under this act be made to cities for any year unless more than 
$11,000,000 is credited to such fund, and allocations hereundor 
shall be made to cities only from any excess over $11,000,000 
credited to such fund in any year."; 


AND, WHEREAS, the legislature by section 3 of the said act pro- 
vided as follows: 


“Section 3. Such appropriation shall be allocated to the 
cities as follows: The sum of $250,000 shall be withdrawn fron 
such appropriation and set up in a separate account to be adnin- 
istered by the state highway commission. Such account shall be 
spent each year by such commission upon streets not a part of the 
state highway system within cities which are receiving excossive 
wer through sudden increases in population in the area or heavy 
and unusual industrial traffic. Such commission shall determine 
the distribution of such expenditures after considering applica- 
tions made to it therefor from the cities. The balance remaining 
in such appropriation after the withdrawal of said $250,000 shall 
be distributed to all of the cities. Each city shall receive such 
share of the balance as its population bears to the total popula- 
tion of the cities."; 


AND WHEREAS, the moneys which have been credited to the state 
highway fund by the State Troasurer covering the period of January first to 


EXHIBIT "C" (Con't) 


respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission, shall be and is deened 
an appropriate and proper conformance with the requirements of said law by 
said cities and/or towns individually so as to qualify each to receive and 
use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall thereafter mail to the proper officer 
in each of said cities and/or towns a duly certified copy of the resolution 
or resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records 
of the Oregon State Highway Commission as of the 2nd day of February, 1948. 
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EXHIBIT "D" (Con't) 


I. Cities of Populations 1,000 or nore 


City Population Amount 

Albany 5,654 $24 176.99 
Ashland 7h 20,285.75 
Astoria 10, 389 4h Woh 26 
Baker 9,342 39, 947.19 
Bandon 1,004 4 293.19 
Beaverton 1,492 6,379.92 
Bend 10,021 42,850.66 
Burns 2,566 10,972.44 
Canby 1,236* 5,285.2 
Central Point 1,156* 4 943,16 
Coos Bay 5,259 22,487.94 
Coquille 3,327 14,226.54 
Corvallis 8,392 35,884.91 
Cottage Grove 2,626 11,229.00 
Dallas 3,979 15,304.11 
Elgin 1,175* 5,02 .40 
Enterprise 1,709 7,307.83 
Eugene 29, 838 89,105.08 
Forest Grove 2,449 10,472.13 
Freowater 1,041* 4451.41 
Gladstone 1,910* 8,167.32 
Grants Pass 6,028 25,776.25 
Gresham 2, 72k 11,648.06 
Heppner 1,419* 6,067.77 
Herniston 2,107* 9,009.71 
Hillsboro 3,747 16,022.49 
Hood. River 3,280 14,025.56 
Independence 1,608 6,875.95 
Jacksonville 1,011* 4 323.12 
Junction City 1,415* 6,050.66 
Klamath Palls 16,497 70,542.59 
La Grande 7,747 33,126.84 
Lakeview 2,466 10,544 . 83 
Lebanon 2,729 11,669.44 
McMinnville 3,706 15,847.17 
Medford 11,281 48,238.52 
Mill City 1,223* 5,229.65 
Milton 1, 49* 7,906.48 
Milwaukie 5, 146* 22,004.74 
Molalla 1,236* 5, 285.2h 
Monmouth 1,072* 4 583.96 
Mount Angel 1,279* 5,469.11 
Myrtle Point 1,613* 6,897.33 
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EXHIBIT "D" (Con't) 


December thirty-first, inclusive, of the year 1947, which funds have accrued 
from sources designated in said legislative act, amount to $26,633,287.93 
and are derived from funds accruing from the following sources: 


Section 115-135, 0. C. L. A. (motor vehicle 
license fves) $ 4,949,150.25 


Section 15, Chapter 413, Oregon Laws 1945 
(gasoline tax) 18,473, 988.99 


Section 115-528, 0. C. L. A., and Section 29, 
Chapter 467, Oregon Laws 1947 (motor 
carrier fees) 2,996,797 .52 


From fines and penalties collected for viola- 
tions of the motor vehicle and transpor- 


tation laws 213,351.17 
$ 26,633,287.93 


AND, WHEREAS, the ten percent of the $26,633,287.93, which is 
available for appropriation to the cities and towns amounts to $2,663, 328.79; 
and 

WHEREAS, after withdrawing the sum of $250,000.00 as provided in 
said act, which sum is to be administered by the State Highway Commission 
within the neaning of Section 3 of said Chapter 425, Oregon Laws 1947, there 
remains a balance of $2,413,328.79, which balance is, in response to the 
command of said statute, to be distributed among the cities of the State; 
each city being entitled to receive such share of said balance as its popu- 
lation bears to the total population of the cities; and 


i 
i 

' 

§ 
ia 
4 

‘| 


WHEREAS, by applying the factors of allocation or distribution pro- 
vided for in said Chapter 425, Oregon Laws 1947, the State Highway Commission 
has determined upon an apportionment of said funds among the several cities 
and towns of the State as shown in the tabulation given below; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Highway Con- 
mission, all members being present and affirmatively voting, as follows: 


1. That the Commission does hereby find and declare that the funds 
nade available for distribution among the cities of the State pursuant to said 
law should be and are allocated and apportioned to the cities named below in 
the amounts set opposite the nanes of the respective cities: 
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EXHIBIT "D" (Con't) 


II. Cities of Populations Less Than 1,000 


City Population Amount 

Adens 169 $ 722.66 
Anity 545 2,330.47 
Antelope 90 384. 85 
Arlington 609 2,604.14 
Athona 754% 3,224.17 
Aunsville ohh 1,043.37 
Aurora 2h3* 1,039.09 
Banks 2h7 1,056.19 
Barlow 52 222.36 
Bay City 536* 2,300.53 
Boardman 110 470.37 
Bonanza 233 996. 33 
Brownsville 960* 4,105.04 
Butte Falls 339 1,449.59 
Canyon City 312 1,334.14 
Canyonville / 787* 3,365.28 
Carlton 964% 4,122.15 
Cascade Locks 703 3,006.09 
Cave Junction 2h 3% 1,039.09 
Chiloquin 741 3,168.58 
Clatskaniec 708 3,027.47 
Coburg 456 1,949.90 
Coluribia City 327 1,398.28 
Condon 918* 3,925.45 
Cornelius 781* 3,339.62 
Cove 321 1,372.62 
Creswell 622% 2,659.73 
Culver 181* 773.97 
Dayton 635* 2,715.31 
Dayville 136 581.55 
Donald 186* 795.35 
Drain 986* 4,216.22 
Dufur 392 1,676.23 
Dundee 209 893.70 
Eagle Point 451* 1,928.51 
Fastside 887* 3,792.89 
Echo 45k* 1,941.34 
Empire 707* 3,023.19 
Estacada 673* 2,877.81 
Fairview 305 1,304.21 
Falls City 75 3,057.40 
Florence 605* 2,587.03 
Fossil 532 2,274.88 
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City 


Newberg 
Newport 
North Bend 
Nyssa 
Ontario 
Oregon City 
Oswego 
Pendleton 
Portland 
Prineville | 
Rainior 
Rednond 
Reedsport 
Roseburg 
St. Helens 
Salen 
Seaside 
Sheridan 
Silverton 
Springfield 
Stayton 
Sutherlin 
Sweet Hone 
The Dalles 
Tillanook 
Toledo 
Union 

Vale 
Vernonia 
Warrenton 
West Linn 
West Salen 
Woodburn 


* Population as determined by actual count made under supervision 


EXHIBIT "D" (Con't) 


of Secretary of State. 


Anount 


$ 12,657.21 
8,633.42 
18, 224.68 
10,467.86 
15,184.38 
26,186.75 
10,455.03 
37,830.53 
870,593.99 
10,083.01 
5,058.61 
9,253.45 
8,462.37 
21,055.45 
18,404.27 
132,165.26 
12,409.20 
6,431.23 
12,507.55 
16,270.51 


$2,158, 897.42 


** 2/3 of 1940 census, as provided in Chapter 425, Oregon Laws 
19k7. 
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EXHIBIT "D" (Con't) 


City Population Anount 
Oakridge 991* $ 4,237.60 
Oceanlake 557* 2,381.78 
Paisley 237 1,013.43 
Philomath 876% 3,745.85 
Phoenix 641* 2,740.97 
Pilot Rock 478% 2,043.97 
Port Orford 755 3,228.44 
Powers 762% 3,258.38 
Prairie City 701* 2,997.54 
Richland 254 1,086.13 
Riddle 622% 2,659.73 
Rockaway 952* 4 070.83 
Roguo Rivor L7h* 2,026.86 
St. Paul 183 782.52 
Sandy 660* 2,822.22 
Scappoose 502* 2,146.60 
Scio 436% 1,872.93 
Scotts Mills 227 970.67 
Shaniko 55 235.18 
Sherwood 563* 2,407.44 
Siletz - 582 2,488.68 
Sisters 656* 2,805,11 
Sodaville 99 423.33 
Stanfield 566* 2,420.26 
Sublinity 280 1,197.30 
Summerville 80 342.09 
Sumpter 4oo 1,795.96 
Talent 381 1,629.19 
Troutdale 211 902.25 
Tualatin 236 1,017.71 
Turner 554% 2,368.95 
Unatilla 370 1,582.15 
Waldport 630 2,693.93 
Wallowa 838 3,583.36 
Wasco 303 1,295.65 
Weston 498 2,129.49 
Wheeler 259 1,107.51 
Willamina 886* 3,788.61 
Yamhill 418 2, TeT.NO 
Yoncalla 378* 1,616.3 
59,501 $ 254 431.3 


*Population as determined by actual count made under 

supervision of Secretary of State. 

2. That a certified copy of this resolution be delivered to the 
Secretary of State for his use and guidance in the administration of said 
law with respect to the distribution of said funds. 

3. That this resolution be entered in the minutes and records of 
the Commission as of February 2, 1948. 
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City 


Garibaldi 
Gaston 
Gearhart 
Gervais 
Glendale 
Gold Beach 
Gold Hill 
Granite 
Grass Valley 


Jefferson 
John Day 
Jordan Valley 
Joseph 
Juntura 
Lafayette 
Lexington 
Lonerock 
Long Creek 
Lostino 
Madras 
Malin 
Manzanita 
Maupin 
Merrill 
Mitchell 


Myrtle Creek 
Nehalen 
North Powder 
Oakland 


EXHIBIT "D" (Con't) 
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EXHIBIT "F" 
Minutes of February 2 nd 3, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desir- 
able to relocate a section of the Tiller-Trail Secondary Highway, otherwise 
designated as State Highway No. 230 in Douglas County; and 


WHEREAS, by reason of the relocation of said section of said high- 
way, portions or units of the right of way of the highway as originelly locat— 
ed are eliminated and will no longer be needed for highway purposes for the 
service of neople living thereon or communities served thereby; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
made of the units or sections of the right of way of said highway effected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the section of the Tiller-Trail Secondary Highwey known 
as the Day’s Creek-Tiller Section, which begins at Highway Engineer's Station 
379+84 on the new route and ends at Highway Engineer's Station 1234+63.3 of 
the new route, has been completed and has been mede available for travel, 
and, therefore, the section of the old route herein defined and described as 
Unit "A" is no longer a part of the route of the Tiller-Trail Secondary High- 
way and is, therefore, eliminated therefrom. 


2, That part of the sections of the old route of the Tiller—Trail 
Secondary Highway lying outside the established right of way of the relocated 
highway, which for the purpose of this resolution is identified as Umit "A" 
and is more particularly described as follows: 
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EXHIBIT "E" 


Minutes of February 2 and 3, 1948 


RESOLUTION 


aa ree 


WHEREAS, the Commission heretofore authorized and directed 
the Engineer to make a complete and final survey of the route and per- 
manent Jocation of the following section of a state highway, to wit: 


—— 


ttonenen:t-Hent ten Section of the Kimberly-Long Creek Secon- 
dary Highway in Grant County. 


and in connection therewith to prepare maps showing the route and loca- 
tion of said section of highway and to file said reports and records 
with the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said 
survey and has submitted the same for the approval or disapproval of 
the Commission; and 


WHEREAS, after due consideration of said survey, field notes, 
maps and other engineering data, it is the judgment of the Commission 
that the same should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Com- 
mission, all members being present and voting affirmatively as follows: 


1. That the survey of the above-mentioned section of state 
highway, together with the mans, which for identification purposes bear 
the map file No. 6B-25-17 and 18, field notes and other engineering 
data submitted by the Engineer hereby are approved, and the Engineer 
is directed to file and preserve the same in the records and files of 
the Commission at Salem, Oregon. 


2. That when said section of said highway is permanently con- 
structed the same shall be done in accordance with said survey and loca- 
tion unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the third day of February, 1948. 


. a 
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EXHIBIT "G" 


Minutes of February 2 and 3, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and de- 
sirable to relocate a section of the Vale-West Secondary Highway, other- 
wise designated as State Highway No. 451, in Malheur County; and 


WHEREAS, by reason of the relocation of said section of said 
highway, portions or units of the right of way of the highway as oririnelly 
located are eliminated and will no longer be needed for highway purposes 
for the service of people living thereon or communities served thereby; and 


WHEREAS, the State Highway Commission and the County of Malheur 
entered into an agreement dated November 19, 1947, in which there is set 
forth the disposition which is to be made of certain portions of the right 
of way of the then location when the highway is completed over the new lo- 
cation and thrown open to travel. -The new location or section has been 
completed and is now open to traffic; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission’s records the disposition to be 
made of the units or sections of the right of way of said highway effected 
by reason of said relocation; 


NOW, THEREFORE, BE 1T AND IT HEREBY IS RESOLVED BY THIS COMMISS DDN 
as follows: 


1. That the section of the Vale-West Secondary Highway known as 
the Hope-—Derry Ranch Section, which begins at Highway Engineer's Station 
87+38 on the new route and ends at Highway Engineer's Station 39730 of the 
new route, has been completed and made available for travel, and that the 
sections of the old route herein defined and described as Units "A", "B", 
nO" "Dp" "E","F", and "G" shall no longer be part of the route of the Vale— 
West Secondary Highway but shall be eliminated therefrom. 


2. Those parts of the sections of the old route of the Vale- 
West Secondary Highway lying outside the established right of way of the 
relocated highway which for the purpose of this agreement are identified 
as Units "E" and "G" and are more particularly described as follows: 
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EXHIBIT "F" (Cont'd.) 


Becinning at State Highway Enpineer's Station 521+50 of the 
new route of the Tiller-Trail Secondary Highway in the Southwest 
quarter (SK) o® the Northeast quarter (NEL) of Section 22, Town- 
«hin 30 South, Range 4 West, W.M.; thence northwesterly via the “ormer 
route of the Tiller-Trail Secondary Hirhway to State Hiphway Eneineer's 
Station 532+50 of the relocated Tiller-Trail Secondary Hirhway in the 
Northeast quarter (NE}) o® the Northeast quarter (NE+) of Section 22, 
Townshin 30 South, Range 4 West W.™. 


shell be and hereby is abandoned as part of said highway and hereafter shall 
be under the jurisdiction and control of the County and may be vacated or kept 
by the County for such vublic use as the County may determine, or may permit 
said richt of way to revert to the proper abutting owners. 


3. There is attached hereto and made a part hereof a white print 
on which there is shown colored in brown the section of the old route of the 
Tiller-Trail Secondary Highway herein designated as Unit "A" which unit pursuant 
to the terms of this resolution is eliminated as a part of the right of way as 
now located. All other vortions of the old highway between the aforesaid Sta~ 
tion 379+84 and Station 1234+63.8 are to be retained by the Highway Commission 
for highway right of way and for other highway or other public purposes and 
uses. 


4. That this resolution be entered in the minutes and records of 
the Highway Commission and a certified copy thereof delivered to the County 
Court and to the County Clerk of Douglas County. 


FOOTNOTE; 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 175, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


14658 


EXHIBIT "G" (Cont*d.) 


Township 19 South, Range 44 East, Welle and the Southwest quar- 
ter (Sk+) of the Northwest quarter (Nw) of Section 5, Township 
19 South, Range 44 East, W.M.; thence Northerly via the former 
route of the Vale-Kest Secondary Highway to State Highway FEngi- 
neer's Station 132+20 of the relocated Vale-\iest Secondary High- 
way in the Northeast quarter (NE) of the Northeast quarter 
{NE}) of Section 6, Township 19 South, Range 44 East, W.M. 


Unit nce 


Beginning at State Highway Engineer's Station 180+00 of 
the relocated Vale-West Secondary Highway in the Southwest 
quarter (SWt) of the Northeast quarter (NEF) of Section 31, 
Towmship 18 South, Range 44 East, W.M.; thence Northwesterly 
via the former route of the Vale-test Secondary Highway to 
State Highway Engineer's Station 188+50 of the relocated Vale- 
West Secondary Highway in the Southeast quarter (SE{) of the 
Northwest quarter (Nig) of Section 31, Township 18 South, 
Range 44 East, WM. 


Unit "D" 


Beginning at State Highway Engineer's Station 226+50 of 
the relocated Vale-West Secondary Highway in the Southeast 
auarter (SE}) of the Southeast quarter (SE) of Section 25, 
Township 18 South, Range 43 East, ".M.; thence Northerly via 
the former route of the Vale-West Secondary Highway to State 
Highway Engineer'*s Station 250+00 of the relocated Vale-iiest 
Secondary Highway in the Northeast quarter (NE+) of the South- 
east quarter (SE) of Section 25, Township 18 South, Renge 42 
East, Well. 


Qnit "F" 


Beginning at State Highway Engineer's Station 306+10 of 

the relocated Vale-West Secondary Highway in the Northeast 
quarter (NE) of the Northwest quarter (Nwt) of Section 29, 
Townshin 18 South, Range 44 East, .M.; thence Easterly via the 
former route of the Vale-tiest Secondary Highway to State Highway 
Engineer's Station 311+50 of the relocated Vale-West Secondary 
Highway in the Northeast querter (NEL) of the Northwest quarter 
(Nut) of Section 29, Township 18 South, Range 44 Fast, WM. 


shall be and hereby are abandoned as parts of said highway and hereefter 
shell be under the jurisdiction and control of the County and may be 
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EXHIBIT "G" (Cont'd.) 


Uni t “Ee 


Beginning at State Highway Engineer's Station 302+00 of the 
relocated Vale-West Secondary Highway in the Southwest quarter 
(swt) of the Southwest quarter (Swe) of Section 20, Towmmship 18 
South, Range 44 East, W.M.; thence Easterly via the former route 
of the Vale-liest Secondary Highway to State Highzay Engineer's 
Station 307+00 in the Southeast quarter (SE}) of the Southwest 
quarter (SW) of Section 20, Towmship 1% South, Range 44 East, W.M. 


Unit "6G" 


Beginning at State Highway Engineer's Station 341+40 of the 
relocated Vale-West Secondary Highway in the Northeast quarter 
(NFL) of the Northeast quarter (NE}) of Section 29, Township 18 
South, Range 44 Fast, W.M.3 thence Easterly via the former route 
of the Vale-Vest Secondary Highvay to State Highvay Fngineer's 
Station 2480 of the reloceted Vale-\’est. Secondary Highway in 
the Northwest ouarter (NWd) of the Northwest quarter (Nw}) of 
Section 28, Township 18 South, Range 44 Fast, W.M. 


shall be and hereby are abandoned as parts of said state highway, but said 
units shall nevertheless be a public highway and shall be maintained as such 
under the jurisdiction of said County Court pursuant to said agreement deted 
November 19, 1947. 


2, Those parts or sections of the 2ld route of the Vale-i‘est Sec— 
ondary Highway lying outside the established right of way of the relocated 
highway, which for the purpose of this agreement are identified as Units "A", 
"B", "C" "D", and "F" and are more particularly described as follows: 


Unit "A" 


Beginning at State Highway Engineer's Station 816+00 of the 
Central Oregon Highway in the Southeast quarter (SEt) of the South- 
west ouarter (sw) of Section 5, Township 19 South, Range 44 Fast, 
W.M.3; thence Northwesterly via the former route cf the Vale-ifest 
Secondary Highway to State Highwey Engineer's Station 96+70 of the 
relocated Vale-West Secondary Highway in the Southwest quarter (Sw) 
of the Southwest quarter (Skt) of Section 5, Townshiv 19 South, 
Range 44 East, We’. 


Unit "B" 
Beginning at State Highway Engineer's Station 126+00 of the 


relocated Vale-'est Secondary Highway on the line between the South- 
east quarter (SE}) of the Northeast quarter (NE+) of Section 6, 


1948 
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EXHIBIT "H" 
Minutes of Fobruary 2 and 3, 1948 


RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to the provisions 
of Section 115-320, 0. C. L. A., as amended by Chapter 458, Oregon Laws, 
1941, has caused an engineoring and traffic investigation to be made with 
respect to certain stato highways and/or certain sections of state highways 
nore particularly end completely described and sct forth hercinafter; and 


WHEREAS, the data, facts and information obtained in connection 
with said investigation are all on file in the office of the State Highway 
Commission at Salem, Oregon; and 


WHEREAS, based upon said engincering and traffic investigation the 
Cormission has determined that tho fixed and designated speeds prescribed 
by the provisions of subsection (b) of said Section 115-320, 0. C. L. A., as 
amended, are in certain specified instances greater than is reasonable and 
safo and in othor specified instances are less than is reasonable under the 
conditions found to cxist upon or with respect to the state highways or 
sections of statehighways hereinafter set forth and more particularly de- 
scribed and defined hereinafter, and the State Highway Cormission has there- 
fore determined to designate a different speed thereupon than the speed fixed 
in said statute, which said different speed or speeds shall be as specific- 
ally sot forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investiga- 
tion and upon the finding and dotermination made by the Commission with 
respect thoreto, the Commission does horeby determine and does hereby order 
that within the meaning and purpose of said Soction 115-320,0. C. L. A., a8 
amonded, the speed at which a vehicle may be driven upon said state highway 
and/or upon said sections of said state highway shall not exceed the rate 
of speod set forth immediately following. 
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EXHIBIT "G" (Cont?d.) 


vacated or kept by the County for such public use as the County may deter- 
mine. 


4. There is attached hereto and made a part hereof a white print 
on which there are shown colored in red the sections of the old route of 
the Vale-\'est Secondary Highway herein designated as Units "E" and "G", 
which units pursuant to the terms of this agreement are to be eliminated 
from the route of the Vale-West Secondary Highway and maintained by the 
County, and show colored in brown are the sections of the old route of 
the Vale-West Secondary Highway herein designated as Units "A", "B", "C", 
"D", and "F", which units pursuant to the terms of this agreement may be 
vacated by the County. There are also shown on said map colored in green 
the rights of way or real properties which are te be retained by the 
Highway Commission for highway right of way and for other highway or 
other oublic purposes and uses. * 


5. That this resolution be entered in the minutes and records 
of the Highway Commission and a certified copy thereof delivered to the 
County Court and to the County Clerk of Yalheur County. 


FOOTNOTE: 


*The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 176, under the heading "Abandonment end Retention 
Res oluticns" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


14662 


EXHIBIT "I" 


Minutes of February 2 and 3, 1948 


ORDER REDUCING MAXIMUM LOAD LIMIT 


on _ the 


MONMOUTH STATE SECONDARY HIGHWAY 


WHFREAS, the following road or highway has been duly designated 
and declared to be and is a state highway, and has been improved and is 
being maintained by the State Highway Commission pursuant to the laws of 
the State of Oregon as a stete Highway, to-wit; 


MONMOUTH SECONDARY STATE HIGHWAY NO. 194 


AND, WHEREAS, the above-named state highway is, in the judgment 
of the State Highway Commission, being subjected to 2 kind and character 
of traffic which is damaging end injuring the seid highway, and in order 
to protect said highway against such damage and injury it is deemed and 
is the judgment of the Highway Commission, and said Commission finds 
that it will be for the best interests of the said highway that the max- 
imum weights permitted and authorized by law be reduced; 


AND, WHEREAS, the State Highway Commission has after due inves— 
tigetion determined and found, and it is the judgment of the Commission 
that the maximum weights which shall be permitted upon the said road 
shall be reduced and fixed as in this order provided. 


NOW THEREFORE, the premises being in part as above stated, and 
the State Highway Commission being of the opinion that said road wes not 
built to sufficient standards to withstand adverse action of the elements 
and the maximum weights permitted and authorized by law, and the Commis- 
sion having found upon due investigation that it will be for the best 
interests of the said highway that the maximum total weight of load and 
vehicle which shall be permitted unon said road shall be reduced so as 
to conform to the requirements fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined load 
end vehicle which slmll be permitted upon the within-named road shall not 
exceed the weight herein fixed. 
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EXHIBIT "H" (Con't) 


Namo of highway... Oregon Coast Highway ..... 

Highway number: ... No.9... . . Route number: .. 

Location of Termini Established Speed 

M. P. 125,06 (north of to M. P. 125.72 (n. limits 35 nilos por hour 
Wecona) Ocean Lake) 

M. P, 126.56 (s. limits toM. P. 126.91 (Devils 25 miles per hour 
Ocean Lake) Lake Outlet) 

M. P, 126.91 (Devils to M. P. 129.85 (n. limits 35 miles per hour 
Lake Outlet) Taft 

M, P. 129.85 (mn. linits toM. P. 130.2h (s. limits 25 miles per hour 
Taft) Taft) 

M. P. 130.24 (s. limits +toM. P. 130.80 (s. of Cutler 35 miles per hour 

) 


BE IT FURTHER ORDERED that the State Highway Engineer be and he 
hereby is ordered and directed to erect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable speed on 
said state highway. 


BE IT FURTHER ORDERED that any previous order heretofore made by 
the Commission with respect to speed or speeds applicable to any of the 
highways or sections of highways specified herein which is in conflict with 
the provisions of this order hereby is vacated and annulled. 
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EXHIBIT "J* 
Minutes of February 2 and 3, 1948 


QRDER REDUCING MAXIMUM LOAD LIMIT 


on_ the 
JOHN DAY-BURNS STATE PRIMARY HIGHWAY 


WHEREAS, the following road or highway has been duly designated 
and declared to be and is a state highway, and has been improved and is 
being maintained by the State Highway Commission pursuant to the laws of 
the State of Oregon as a state highway, to-wit: 


JOHN DAY~BURNS STATE PRIMARY HIGHWAY NO. 48 


AND WHEREAS, the above-named state highway is, in the judgment 
of the State Highway Commission, being subjected to a kind and character 
of traffic which will damage and injure the said highway during the spring 
months when the frost is leaving the ground, and in order to protect said 
highway against such damage and injury it is deemed and is the judgment 
of the Highway Commission, and said Commission finds that it will be for 
the best interests of the said highway that the maximum weights permitted 
and authorized by law be reduced during such period; 


AND WHEREAS, the State Highway Commission has after due inves- 
tigation determined and found, and it is the judgment of the Commission, 
thet the maximum weights which shall be permitted upon said road during the 
spring months shall be reduced and fixed as in this order provided, 


NOW THEREFORE, the premises being in pert as above stated, and 
the State Highway Commission being of the opinion that said road was not 
built to sufficient stendards to withstand adverse action of the elements 
and the maximum weights permitted and authorized by law, end the Commis— 
sion having found upon due investigation that it will be for the best 
interests of said highway that the maximum total weight of load end vehicle 
which shall be permitted upon said road during the spring period commencing 
February 15, 1948, shall be reduced so as to comform to the requirements 
fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined load 
and vehicle which shall be permitted upon the within-neamed road shall not 
exceed the weight herein fixed. 


The maximum weights which shall apply to the following highway, 
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EXHIBIT "I" (Cont'd.) 


The maximum weights which shell epply to the following high- 
way, to-wit: 


MONMOUTH STATE SECONDARY HIGHWAY NO. 194 from Monmouth 
to Kings Valley Secondary Highway No. 191 in Polk County, 


shall be as follows: The combined weight in pounds bearing on the sur- 
face of the highway at contact with the tread on the wheels of the front 
axle of a truck or truck-tractor shall not exceed the product of four- 
hundred (400) multiplied by the sum in inches of the tire width of the 
wheels of such axles and, the combined weight in pounds bearing on the 
surface of the highway at contact with the tread on the wheels of any 
one axle of a vehicle or combination of vehicles, other than the front 
axle of a truck or truck-tractor, shall not exceed the product of three- 
hundred (300) multiplied by the sum in inches of the tire width of the 
wheels of such axle; but, in no event shall the combined weight in pounds 
bearing on the surface of the highway at contact with the tread of the 
wheels of any one axle of a vehicle exceed fifty (50) percent of the 
maximum limit set by law for any one axle. 


IT IS FURTHER ORDERED, that these rules and regulations as made 
and found by the State Highway Commission under the provisions of Sec. 115- 
394 0.C.L.A., shall be in full force and effect from the 8th day of January, 
1948 wntil modified, annulled or voided by the order of the State Highway 
Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a conspicuous 
manner and place at each end of the above-named highway and at important 
crossroads on said highway, so that said notice can be readily sven and read, 
which said notice shall state plainly the limitations and prohibitions of 
traffic hereby in this order determined and fixed 


AND BE IT FURTHER ORDERED, that a certified copy of this order 
be furnished to the County Court of Polk County and a like copy to the 
County Clerk of Polk County, and that a certified copy of this order be 
furnished to the Superintendent of the Department of State Police for 
his information. 


Dated this third dey of February, 1948. 
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EXHIBIT "K" 
Minutes of February 2 and 3, 1948 


RESOLUTION 


WHEREAS, the Fngineer has reported that the following Ctate 
Highway Commission contracts for the construction of state highway 
projects have been completed according to the terms and provisions of 
said contracts, and that said jobs are now ready for acceptance: 
Contract No. 2772 with Sound Construction and Fngineering 
Company for grading on the Berger Ranch-Barnes Road Section of 


bo Sunset Highway in Washington County, completed September 26, 
947. ; 


Contract No. 2901 with Tom Lillebo for Bridge Construction 
on the Depot Slough on the Corvallis-Newport Highway in Lincoln 
County comoleted January 22, 1948. 
THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects 
be declared commleted according to the terms of the respective contracts, 


and said jobs are hereby accepted and final payment in connection there- 


with is hereby authorized. 


ee ee 
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"J" (Contid.) 


JOHN DAY-BURNS STATE PRIMARY HIGHWAY NO. 48 from John Day in Grant 
County to Burns in Harney County 


shall be as follows: The combined weight in pounds bearing on the surface 
of the highway at contact with the tread on the wheels of the front axle of 
a truck or truck-tractor shall not exceed the product of four hundred (400) 
multinlied by the sum in inches of the tire width of the wheels of such 
axle; and, the combined weight in nounds bearing on the surface of the high— 
way at contect with the tread on the wheels of any one axle of a vehicle or 
combination of vehicles, other than the front axle of a truck or truck- 
tractor, shall not exceed the product of three hundred (309) multiplied by 
the sum in inches of the tire width of the wheels of such sxle; but, in 

no event shall the combined weight in pounds bearing on the surface of the 
highway at contact with the tread of the wheels of any one -yle of a vehicle 
exceed fifty (50) percent of the meximum limit set by law for any one axle. 


IT IS FURTHER ORDERED, that these rules and regulctions as made 
and found by the State Highway Commission under the provisions of Sec. 115- 
394 0.C.L.A,, shall be in full force and effect from the 15th day of Feb- 
ruary, 1948, until modified, annulled or voided by the order of the State 
Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a conspic-— 
uous manner and place at each end of the above-named highway and at im 
portant crossroads on said highway, so that said notice can be readily seen 
and read, which said notice shall state plainly the limitations and prohi- 
bitions of traffic hereby in this order determined and fixed, 


AND BE IT FURTHER ORDERED, that a certified copy 2f this order be 
furnished to the county clerk of Grant County and a like copy to the county 
clerk of Harney County, and that a certified copy of this order be furnished 
to the Superintendent of the Department of State Police for his information, 


Dated this third day of February, 1948. 
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Portiand, Oregon 
March 12, 1948 


The State Righway Commission met in regular session et 9:00 a.m. 
2m the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Cammissioner 

R, H. Baldock, State Highway Engineer 

W. C. Williams, lst Asst. State Highway Enginoer 
W. W. Stiffier, Ond Asst. State Highway Engineer 
J. M. Devets, Chief Counsel 

Malcolm H. Hawke, Chief Auditor 

George W. Neuner, Assistant Counsel 

H. B. Glaisyer, Secretary 


Bids for highway construction work were opened and read in conform- 
ity with previously-published notice, féllowing which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m. in the 
same room. 


NORTH POWDER RIVER COUNTY ROAD I BAKER AND UNION COUNTIES 


NORTH POWDER RIVER BRIDGE SEOTION 


i 
} 


Snook Bros., Corvallis 3 $ 31,480.00 


PACIFIC HIGHWAY EAST IN CLACKAMAS COUNTY 


ee Se eee 


OREGON CITY-NEW ERA SECTION 


Using Asphalt Using Tar 


Warren Northwest Inc., Portland $ 657,071.50 Stag ban 
Goodfellow Bros. Inc., Wenatchee, Wn. 70% ,630.50 - - - 


EXHIBIT “L” 
Minutes of February 2 and 3, 1948 


RESOLUTIONS 


WHEREAS, the Commission, on January 11, 1944, passed a resolution 


providing, for the duration of the war, a two per cent tolerance on the 


maxinun gross load capacity of vehicles carrying petroleum; and 


WHEREAS, the war emergency is ended and no good reason appears 
for the continuance of such tolerance, and Chapter 266, Oregon Laws, 1943, 


has expired by operation of law, 


NOW, THEREFORE, Be It and It Hereby is Resolved by this Commis- 


sion, all menbers being present and affirmatively voting as follows: 


1. That the action taken by this Commission on January 11, 1944, 
with reference to the two per cent tolerance in the load limits of vehicles 


carrying petroleum products, be and the same hereby is rescinded. 


2. That a certified copy of this resolution be given to the 


Superintendent of State Police, and to all weighmasters. 


3. That this resolution be entered in the minutes and records 


of this Commission, as of February 3, 1948, 
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ELKTON-SUTHERLIN SECONDARY HIGHWAY IN DOUGLAS COUNTY 


YELLOW CREEK-CALAPOOYA CREEK SECTION 
Using Asphalt Using Tar 


C. Je Eldon, Portland $ 355,492.00 Site a= 


K. F. Jacobsen & Co., Portland 368,891.00 --- 
McNutt Brose, Eugene 393, 660,50 --- 
Leonard & Slate, Oregon Ltd., Portland 432,409,00 --- 
Guy F, Atkinson, Portland hh9,070,00 --- 


KLAMATH FALLS IN KLAMATH COUNTY 
ALTERATIONS TO BEARDSLEY BUILDING 


Angele Doveri, Klamath Falls $ 18,375.00 


ATHENA-HOLDMAN SECONDARY HIGHWAY IN UMATILLA COUNTY 
CAMPBELL RANCH-GERKING SCHOOL SECTION 


T. W. Thomas, Portland $ 185,051.59 


A. He Saxton & Sons, Corvallis 


188,175.00 


Babler Bros., Portland 189,017.00 
Newport Constr, Co., and Kern & Kibbe, Portland 191,566.00 
Inter City Sand & Gravel Co., Eugene 192,507.00 
Edwin C. Gerber, Oregon City 194,233.00 
J. Ne & M. Je Conley, Portland 198,966.00 
E. C. Hall Co., Portland 200,748.00 
0. C. Yocom Co., McMinnville 201,357.50 
Goodfellow Brose, Inc., Wenatchee, Wn. 203,090.00 
Morrison & Fisher, Walla Walla, Wn, 207,922.00 
Heavy Hauling Co., Astoria 212,613.25 
Peter Kiewit Sons' Co,, Longview, Wn. 218,131.50 
Je D. Shotwell, Tacoma, Wn. 233,373.00 
STARKEY SECONDARY HIGHWAY IN UNION COUNTY 
MEADOWBROOK-RED BRIDGE SECTION 

Rey Norquist, Sweet Home $ 39,869.00 
La Grande Goncrete Pipe Co,., La Grande 43,000,00 
Groesbeck & Hickson, Eugene 45,735.00 
Geo. E, Corliss, Ontario 46,241.00 
T. W. Thomas, Portland 47,506.00 
Inter city Sand & Gravel Co., Eugene 55,265.50 
Heavy Hauling Co., Astoria 575592450 
Rogers Constr. Co,, Portland 28» 83h. 

Stevenson Constr. Co,, Salem 61,606. 

Natt McDougall Co., Portland 64,269.50 
Js Ne & Me J Conley, Portland 65,973.00 
Erland & Blickle, Vancouver, Wn, 71,594.00 
C. Te Malcolm & Con, Portland 84,473.00 
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SUNSET AND FISHHAWK FALLS HIGHWAYS IN CLATSOP COUNTY 
ELSIE ROCK PRODUCTION PROJECT 


Jed Wilson, Soaside , $ 25,297.00 
E. H. Itschner Co., Molalla (4) 26,925.00 
A, H. Saxton & Sons, Corvallis 28,730.00 
R. 0. Dail, Portland ( 31, 785.00 
0. C. Yocom Co., McMinnville 33,992.00 . 
Natal Logging Co., Clatskanie (3) 33,813.50 


(1) Bidder will accept award of this project only in combination with 
Kiaskanine Summit-Jewell Rock Production Project. 


(2) Bidder will make lump sum reduction of $1,800.00 for award of both 
projects. 


Bidder will make lump sum reduction of $1,000.00 for award of both 
projects. 


Bidder will not accept projects totaling over $170,000.00. 


NEHALEM SECONDARY HIGHWAY IN CLATSOP COUNTY 
KLASKANINE SUMMIT-JEWELL ROCK PRODUCTION PROJECT 


Jed Wilson, Seaside $ 29,200.00 
Natal Logging Co., Clatskanie (1) 30, 300.00 
R. 0. Dail, Portland (1) 32,500.00 
A, H. Saxton & Sons, Corvallis 33, 000,00 
E. H, Itschner Co., Molalla (1) (2) 33,500.00 
0. C. Yocom Co., McMinnville 34, 000. 00 


(1) Bidder will accept award of this project only in combination with 
the Elsie Rock Production Project. 


(2) Bidder will not accept projects totaling more than $170,000.00. 
OREGON COAST HIGHWAY IN CURRY COUNTY 
PAINT FOUR BRIDGES 
Antonsen Painting Co., Tacoma, Wn. 
E. L. Watson, Tacoma, Wn. 


Tri-State Painting Co., Portland 
A. EH. Barbour & Son, Portland 


A NE a NT 


several years, for which he has paid the sum of 50 cents per head per year. 
He recommended approval of the extension for another year on the same basis. 
The Commission unanimously approved the recommendation. 


h. Acquisition of property Irom Clatsop County as an addition to 
Ecola State Park at Tillamook Head: ‘The Parks Superintendent reported 
receipt of a deed from the county conveying an 80-acre tract of land 
at this location, pursuant to previous agreement and understanding. He 
recommended acceptance of the deed by the Commission. The Commission 
approved the recommendation and thereupon by unanimous vote adopted the 
attached resolution with regard thereto marked EXHIBIT "A" and by this 
reference made a part hereof with like effect as though extended in full 
herein, 


5. Report on the deathof Mr. George Geisendorfer, former owner of 
Cascadia State Park: ‘The State Parks Superintendent reported that Mr. 
Geisendorfer, from whom the Commission acquired Cascadia State Park, passed 
away a short time ago. He recalled that as part consideration for the 
purchase of the area the Commission was required to pay Mr. Geisendorfer 
$50 monthly durifig his lifetime, which payments now cease. The Commissi@® 
took no action on the matter. 


6. Request of Mr. King Sveet to maintain binoculars on the scewall 
at Depoe Bay: ‘The Parks Superintendent recommended that the request be 
denied because it not only would establish an undesirable precedent but 
would also have g tendency to attract crowds which very likely would re- ° 
sult in the creagion of a serious traffic hazard at this popular resort. 
The Commission approved the recommendation unanimously. 


In this connection the Engineer reported a request from Mr. Stanley 
Allyn for permission to construct a platform on Btate highway right of way 
adjacent to the Depoe Bay Bridge for the accommodation of the general pub- 
lic and to provide access facilities to the ticket office of "Tradewinds 
Trollers", which he owns, He exhibited a drawing showing the plan of tho 
platform and explained details, He gave as his belief that such a platform 
would not detract from the appearance of the highway or be objectionable in 
any way, provided it is maintained properly, and he recommended approval 
of Mr, Allyn's request on the condition that he will construct the platform 
in accordance with plans and under the suporvision of the State Highway 
Department and will maintain it in accordance with instructions he may re- 
ceive from this Department, with the understanding that if he fails to do 
80 the state may remove the platform without the assumption of any liability 
whatsoever. “The Chief Counsel advised that the Commission has authority to 
grant this request if it so desires. He gave as his opinion that if the 
platform is properly constructed and maintained and if the general public 
which uses it is properly safeguarded, it will prove to be a facility which 
will contribute greatly to the enjoyment of tourists who fise the coast higb- 
wey and who enjoy watobing the fishing boats enter and leave Depoe Bay. He 
concurred in the Engineer's recommendation. 


In the discussion Chairman Banfield expressed his fecling that it 
would be satisfactory to grant this permit, if the state does not incur 
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ENTERPRISE-LEWISTON HIGHWAY IN WALLOWA COUNTY 


WASHINGTON STATE LINE-FLORA JUNCTION SECTION 


E. H. Itachnor Co., Molalin * $ 164,679.00 
A. H. Saxton & Sons, Corvallis 

J. R. Taggart and Co.,. Inc.,; Fossil 

Baulne & Frieske, Spokane, Wn. 

Newport Constr. Co., and Kern & Kibbe, Portiand 

J. N. & M. J. Conley, Portland 

Max J. Kuney Co., Spokane, Wn. 

Rogers Constr. Co., Portland 

J. D. Shotwell, Tacoma, Wn. 

Peter Kiewit Sons' Co., Longview, Wn. 


* Bidder will not accept award of projects totaling more than 
$170,000.00. 


wh a ee pe 


ee ee ee 


The State Parks Superintendent, Mr. S. H. Boardman, was present 
and reported on the following matters: 


1, Renewal of juniper wayside agreements with the U. S, Departmest 
of the Interior, Bureau of Land Management, along the following state 
highway sections: 


Central Oregon Highway between Horse Ridge and Bend 
McKenzie Highway between Sisters and Redmond 
Ochoco Highway between Redmond and Prineville 


The Parks Suporintendent advised that the present agreement with 
respect to the Bend-Horse Ridge Section expires on March 20, 1948, and 
that the agreement with respect to the other sections expires on July 3, 
1948. He recommended approval of a one-year extension of each of these 
agreements. The Commission approved the recommendation by unanimous 
vote. (Fiéld agreements covering the matter were executed by the Com- 
mission on the following day.) 


2. Proposed lease of additional Government lands located in The 
Cove State Park: The Parks Superintendent recommended the leasing of 
such lands from the Soil Conservation Service of the Department of the 
Interior under the provisions of the Recreational Act, He advised that 
these lands are located within the borders of The Cove State Park and 
are needed in connection with operation of. the park. He also advised 
that no cost is involved and that the acquisition of the areas will pro- 
vide additional frontage on the Metolius, Deschutes, and Crooked Rivers. 
The Commission approved the recommendation unanimously. 


3. Renewal of a lease with Mr. J. H, Turner covering the grazing 
of 40 head of sheep in Cape Sebastian State Park: The Parks Superin- 
tendent advised that Mr. Turner has been granted this privilege for 


concession in this park, including provision for a pony circle, a boat 
house, and boat rentals, As a consideration for this privilege, he 
said, Mr. Smith will pay $200 up to $2,000 intake and ten percent for 
all additional intake in excess of $2,000 per season. The Commission 
decided unanimously not to grant Mr. Smith's request on tho basis of 
his application, however, instructed the Parks Superintendent to pre- 
pare and submit a plan for tho operation of this area on a concession 
basis in the event he wishes to allow use of this park in such mamner. 


10, Status of acquisition of Rogue River 0, & C. lands by excharge 
for Jackson County lands: The Parks Superintendent reported that an 
exchange of these properties involving some 320 acres and the payment 
of $1,600 to Jackson County has been completed pursuant to authority 
previously given by the Commission. He explained that the 320 acres 
consists of four tracts of land located betweon Trail and Prospect. 

The Commission approved the report. 


11. Offer of Mr. L. M, Christensen to deed to the state one acro 
of ocoan frontage at Yachats: The Parks Superintendent presented Mr. 
Christensen's offer, which, he said, is in tho nature of a gift. He 
explained that the one acre consists of small fragments of land lying 
between the existing park road and the ocean beach just south of 
tho Yachats River at Yachats, The question arose in tho minds of the 
Commission whethor or not the deed of conveyance would contain pro- 
vision that would obligate the state to police the area and to do 
other things that might be required to stop the dumping of rubbish 
and debris on the beach frontage as is now being done by some people. 
Tho Commission decided unanimously not to accept the property unless 
it is deeded to the state unconditionally. 


12. Proposal of Brookings-Harbor Chamber of Commerce that the 
state acquire a small perk area situate on the ocean beach at Brookings: 
The Parks Superintendent advised that this matter was before the Com- 
mission previously and tho proposal submitted at that time was turnod 
down because the area is small and because it would cost a considerahle 
amount of money to construct a roadway into the property; moreover, 
the state now owns a park of 141 acres about one mile north of Brookings 
which has a 3/4 mile frontage on the occan and is available and access- 
ible to the general public, Ho recommended that the offer be declined 
The Commission approved tho recommendation unanimously. (A delegation 
from Brookings which was scheduled to appear before the Commission on 
the following day concerning this subjoct was. not prosent because of 
the illness of one of its mombers.) 


13. Request of the State Forostor for permission to construct a 
forestry headquarters in Wallowa Leke State Park: Tho Parks Superin- 
tondont recommended approval of this request on the condition that 
the building be erected in the park in a location acceptable to hin. 
The Commission approvod the rocommendation. 


14.Proposed sale of burned timber along the Wilson River Highway 
near McNamar's Camp: The Parks Superintendent advised that the State 
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any liability cither now or later on with regard to it. Commissioner 
Schaupp expressed himself similarly. As the result of this discussion 
the Commission approved the recommendation by unanimous vote, subject 
to the conditions mentioned by the Engineer and also subject to the 
condition that the applicant will furnish public liability insuranco 
in the amount of $50,000 and $100,000 to indemnify and save harmless 
members of the Highway Commission, its omployees and agents, in the 
event that an accident should occur by reason of the operation of 

such platform. The Chief Counsel was instructed to prepare an appro- ~ 
priate form of permit covering the matter, 


7. Suggestion of the Oregon Coast Association regarding prohibit- 
ing overnight camping in state parks: The Parks Superintendent pre- 
sented a lotter from the Association urging “that the law prohibiting 
overnight camping in state parks and along our highways be onforced by 
our State Police". He requested instructions, however, pointed out that 
it has never been the practice of the Commission to allow overnight 
camping in state parks. As a result of discussion the Commission ordered 
that the Oregon Coast Association be informed that the Commission has 
not in the past and is not now permitting overnight camping in its park 
facilities, neither has the Commission authorized any such use of its 
wayside tracts, and if the Association knows of cases where such use 
of the state's property is being made, it should call them to the 
attention of the State Police, which has power and whose duty it is to 
act in the promises. 


8. Offer of Mrs. H. OU. Mansfield, St. Helens, to sell to the 
state a tract of land in St. Helons for park purposes: The Parks 
Superintendent advised. that the Mansfield tract consists of about 
50 acres of land, for which she is asking the sum of $30,000. The 
tract is located within the city limits, he said, and is a beautiful 
area; however, it does not fit into the state park picture because of 
its location. He recommonded that the offer be declined. The Com- 
mission approved the recommendation unanimously. 


9. Acquisition of Sunsct Bay Park area from Coos County for state 
park purposes: The Parks Superintendent advised that, pursuant to in- 
structions from the Commission at the previous meeting, he has discussai 
with tho Coos County Court tho restrictions contained in the deed as | 
previously submitted and now has received a new deed which contains 
only one restriction, which is that the arca nust be used for state 
park and recreational purposes; otherwise, it reverts back to tho 
county. The Chicf Counsel advised that he has éxamined this deed 
carefully and, in his cstimation, it now meets the Commission's re- 
quirements. Both he and the State Parks Superintendent recommended 
acceptance of the deed. Motion was made by Commissioner Chandler that 
the decd be accepted on the basis of the recommendation. The motion 
was seconded by Commissioner Schaupp and carried by the unanimous vote 
of the -Commission, 


In this connection the Parks Superintcndent advised that a Mr. 
L. A. Smith, Coos Bay, Oregon, has made application to operate a 
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LIST OF PROPOSED SURVEYS (Con't) 


Miles 
Lincoln Lincoln Ocean Waysides Med. 6.0 $600.00 
Seal Rock Med. 0.5 50.00 
Marion North Santian Med. 0.5 50.00 
Polk Holman Med. 1.0 100.00 
Helmick Med. 1.0 100.00 
Tillamook Short Sand Beagh R & Br. 15.0 2,250.00 
Cape Lookout R&Br. 3.0 450,00 
Umatilla Ukiah-Dale Med, 7.0 700.00 
Wallowa Wallowa Lake R&Br. 3.0 450.00 
Wheeler Shelton Med. 18.0 1,000,00 
Painted Hills (picnic area) Med. 1.0 100.00 
Yamhill Williamson : Med, 0.5 50.00 
128.5 $1h, 62 . 50 
(Open - Little or no brush $ 50.00 ) 
(Med. - Rolling terrain, light brush $ 100,00) 
(R & Br. - Rough and heavy brush $ 150.00) 


He estimated the total mileage of boundary line to be established at 
128.5 miles and the cost to conduct the surveys at $14,625. He re- 
quested authority to errange with the Engineer to have the surveys made. 
The Commission instructed him to present te the Enginecr a list of the 
proposed surveys arranged in the ordor of their importance. Tho Engi- 
nocr was instructed to check the cost ostimates and report back to the 
Commission when final instructions will be givon. 


Messrs. Evan E. Peterson, City Manager, and H. Oscar Gulovsen, 
City Recorder, representing the City of Coos Bay, appeared before the Con- 
misgion regarding an exchange of properties along tho water front in the 
City of Coos Bey. Mr. Peterson was spokesman. He gave as his understanding 
that it would be necessary for the State Highway Commission to acquire ad- 
ditional right of way for the proposed inprovement of the Oregon Coast High- 
way. southerly from the improvement that is now under way by contractor Porter 
W. Yett in their city, including land owned by the city and property which 
lies betwoen the highway location and the water from. Ho advised that tho 
city is willing to deed a right of way to the state across the city-owned 
land, but in exchange therefor would like the state to deed to the city some 
of the water front property so the city can develop it as dockage sites for 
small boats and otherwise beautify the premises. Ho oxhibited a map 
showing tho areas under discussion and pointed out that the section the city 
is particularly interested in oxtends from Contral Avenue to Ferry Strect. 
He requested favorable consideration by the Commission in the matter of 
exchanging those properties and suggested that someone be given authority 
to act for the Commission to effect the exchange. 


Commissioner Chandler oxplained that the right of way nentioned 
by Mr. Peterson is that required in connection with construction of the 
proposed northbound traffic lane, all of which is within the city linits, 
and is just south of the Porter Yott contract. He pointed out that the con- 
struction of this project has not been authorizod by the Commission and 
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Forester is now selling some timber along this highway and has offered 
to include in the sale burned timber belonging to the State Highway 
Department if the Highway Commission so desires. He advised that there 
are about 285 M-FBM of this timber which the State Forester believes he 
can sell for at least $2 per thousand; in fact, he will not sell it at 
a lesser rate. Tho Parks Superintendent recommended acceptance of the 
offer. The Commission by unanimous vote authorized tho Parks Suporin- 
tendent to negotiate the sale of this timber, 


15. Employment of State Park Supervisors: The Parks Superinten- 
dent requested authority to employ two division supervisors to act as 
field superintendents in state park matters. He advised that provision 
has beon made in the 1948 Budget for tho employment of five such supcr- 
visors, but he is asking for authority to employ only two of them at 
the prosont time. The Commission by unanimous voto approved the employ- 
mont of two supervisors ag a tomporary expedient, it boing understood 
that omploynent of three additional supervisors will be considered at 
a future time. 


16. Report on cost to survey boundaries of certain state parks: 
Tho Parks Superintendent submitted a list of state parks which he 
wishes to have surveyed in order to determine the boundary lines, as 
follows: 


STATE PARKS DEPARTMENT 
LIST OF PROPOSED SURVEYS AND 
ESTIMATED COST OF EACH 


F 


Bradley 
Tillamook Head 
Golden and Silver Falls 
Harris Beach 
Deschutes Peter Skene Ogden 
Bend Forest Wayside 
Lava River Caves 
Elkton Tunnel 
Camas Mountain 
Canyon Creek 
Jefferson The Cove 
Josephine Stage Coach Pass 
Makin Gulch 
Klamath Collier Memorial 
Lane Neptune 
Darlingtonia 
Hondricks Bridge 
Ben & Kay Dorris 
Jennie B. Harris 
H. B. Van Buzer 
Boiler Bay 
Rocky Creek 
Devil's Punch Bowl 
Yaquina Bay 


~ 
. 
Mw 
. 


Bo 
8 SSgyS3Ssy 


inna ooouUooo oO OUNOOOUUCOUDOU 
NM Ww Ww 


a 
38 


iy 
PRwW He ROW 
SSBysss8ss 


SCORPRFWOORPRPRrPAWANONWNPPYWPR 
ZSQEVVVSsgsssssesesssssessseess 


™ mM 
ww 


. 
7 


March 11, 1948 


14678 


rocommonded, in view of tho circumstances, that the Commission could 
afford to let Mr. Criteser have the houso without charge, particularly 
in view of the saving of $12,000 that would accrue because it would not 
bo nocessary to build the retaining wall. Tho Commission approved the 
recommendation unanimously. 


+Right of way nooded in connection with sidewalk construction 
on tho Wost Slope-Beaverton Section of the Tualatin Valloy Highway: 
Tho Commission approved the sottlomonts listed on advico from the 
Engineer that the sidowalks aro being constructed only as replaccments 
of oxisting sidewalks. 


Tho Assistant Counsel was instructod horoaftor to include 
in his reports on tho status of right of way acquisition full inforne- 
tion with respect to right of way required for oach project. The 
Engineer was instructod hercaftor to include in his cstimates of cost 
to construct any particular project every conceivable item of expense 
including construction, right of way, landscaping, ctcotcra, so that 
whon the Commission allocates a certain sum for tho project it will 
know that overy item of oxpense is provided for and it will not be 
necossary to incroase the allocation later on. Tho Engincer pointed 
out that in order to comply with this instruction it will be necessary 
to mako survoys in advance. He requestod authority to procead with 
making such surveys. Ho was instructed by the Commission to report to 
it a list of the proposod surveys in this category. The Commission 
will then givo definite instructions whother or not to proceed with the 
surveys. 

##* Itoms Nos. 14338, 14339, 14340, and 14341, acquisition of 
right of way neoded for widening the Oswego-Oregon City Section of tho 
Oswogo Highway: The sottlements as listed wero approved by the Conm- 
mission by unanimous voto on assurance from the Enginoer that this will 
complote acquisition of oxtra right of way insofar as it concerns the 
portion of highway already reconstructed. Tho Engincer advisod that 
if and when this highway is furthor improved it will be necessary to 
acquire additional right of way. 


44 Items Nos. 14318 and 14319, acquisition of right of way 
neoded for sidewalk construction along tho Children's Home-Garden Road 
Section of tho Albany-Corvallis Highway: Tho Commission approved the 
sottlomoents as listed on assuranco from the Engincor thet no further 
right of way acquisitions aro necded for this purpose. 


#### Itom No. 11208, acquisition of houso and lot in the City 
of Arlington: Tho Commission approved this purchasc, it boing the under- 
standing from the report of tho Engincer that the house is noeded as a 
headquarters for State Police officers and radio, and that the Department 
of State Police will pay rental for the uso of tho premises. 


“##e# Itom No. 4360, Agate Beach Inn property: The Commission 


approved payment of $7,000 for right of way and easement as disclosed in 
tho rosolution; however, thc Chief Counsel reportod later in the sossion 
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advised that the city's prfmary motive in proposing the exchange of propertics 
is to protect tho city's interests and to provide for beautification of tho 
water front. The Commission oxpressed a dosire to codperate with tho city 
insofar as is possible, however, not to the extent that it would authorize 
somoone to approve exchanges on behalf of the Commission. The Engincer was 
thereupon instructed to furnish the Right of Way Department with descriptions 
of the properties nceded by thp state for right of way and other purposes, 
and the Chief Counsel was authorized to negotiate exchanges and report the 
results thereof to the Commission, when final action will be taken. 


: The Assistant Counsel, Mr. J. W. DeSouza, ‘presented for the Con- 
mission's consideration a list contalgfog rocommended.offers of settlement for 
properties that aro needed as right of way for various highway improvements 
throughout the state and for other purposes, together with options obtainod 
for cach tract. This matter was discussed khoroughly by tho Commission, cach 
individual settlement being given careful consideration. As a result thereof 
tho Commission approved the acquisition of the properties at the amounts 
stated in the options and by unanimous vote adopted the attached resolution 
with regard thereto marked EXHIBIT "B" which by this reforonce is made a part 
hereof with like effect as though extonded in full heroin. 


The following notes refor to the above-mentioned resolution titlod 
EXHIBIT "B": 


* The Commission approved the amounts of the options secured 
for the acquisition of right of way for the cooperative project on the 
Pacific Highway in the City of Eugone on the condition that the City of 
Eugono approvos, in writing, the settlements as listed and will also 
approve, in writing, the settlements previously negotiated and the pur- 
chases proviously made for right of way required for this project. 


** Item No. 14074, acquisition of right of way and easement 
from George and Gladys I. Klemsen for the Oregon City-Noew Era Section 
of the Pacific Highway East: This sottlement was approved by the Conm- 
mission upon assurance from the Chief Counsel that the Commission-has 
authority to prohibit southbound traffic from crossing the northbound 
traffic lanes in order to enter the Klomsen property. 


In this connection the Chicf Counsol reported on a proposed 
settlement with Mr. Durwood Criteser for right of way needed for the 
Oregon City-Now Era improvement. It appears that the Critesoert property 
ia situate near the sumnit of the Now Era Hill‘and that improvoment of 
the highway will involve the construction of a retaining wall which 
will cost about $12,000. Mr. Critcsor does not want to sell his prop- 
erty, and the state cannot condemn it because it is not all needed for 
the highway improvement. The Chief Counsel advised that an option 
in tho amount of $10,000 was obtained from Mrs. Criteser covering the 
entire tract; however, Mr. Criteser was not present at the time the ne- 
gotiations wore carried on and upon his return he advised that he pre- 
viously refused an offer of $11,000 for his holdings, but he is willing 
to soll for $10,000 if the Highway Commission will let him retain pos- 
sossion of his house, which he proposes to move to anothor location; 
moreover, he is willing to pay $300 far this house. The Chief Counsel 
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(3) Question of acquiring fight of way for improvement of the 
Pacific Highway East at its intersection with Chomawa County Road about 
five milos m7thof Salem: The Engincer advised that the proporty in 
quostion is located in a wye connection at this intersection and that 
the ownor has been offerod tho sum of $2,500 for tho property, which 
consists of 0.071 acre of land, but because of its particular location, 
the ownor wants the State Highway Department to have the first refusa.. 
of it. We pointed out that the amount asked by the owner is at tho 
rate of approximately $35,000 por acre; however, he advised that un- 
doubtedly, if the state does not acquire it, somoone else will and Will 
use it for commercial purposes, and if a building were constructed 
thereon, it would create an extremely hazardous condition. The Con- 
mission docided unanimously not to purchase proporty for such figure. 


(4) Acquisition of right of way from Ben D. Larkin for use 
in connection with construction of the proposed underpass in tho City 
of Bakor: The Commission dceforred action on this purchase ponding tho 
oxocution of waivers of claims for damages and until a camplete report 
is rendored on all right of way matters concerning this. project. 


(5) Acquisition of a gravel pit from Weil Searles and C, 
H. Booth on the West Ranch-Summerville Section of the Island City- 
Summerville Highway, Union County: In the discussion of this matter 
it was pointed out that the owners want to retain grazing rights on 
tho property and that the option has been based on such a surmiso. 
Tho Commission was disinclined to acquire the property on such basis 
because of the possibility of future complications arising out of it 
and roferred the matter back to the Right of Way Departmont to rene- 
gotiate ona “no-restriction” basis. 


Tho ucoting recessed at twélve o'clock noon and’:roconvened at * 
2:00 p.m. in the same room with the same persons present and participating. 


Tho Commission discussed with the Engineer the bids received at 
the morning session for highway construction and took the following action 
thereon by unanimous vote: 


North Powder River Bridge Section of the Beker-Unity Highway, in 
Baker and Union Counties. The Commission received only one bid for this job 
which proved satisfactory, but the award of the contract was held up pending 
approval by the Public Roads Administration. The bid was referred to the 
Engineer with authority to award the contract to the bidder if and when the 
Public Roads Administration approval has been obtained. 


Grading and paving the Oregon City-New Era Section of the Pacific 
Highway East, Clackamas County. The Commission deferred the award of this 
contract pending an agreement with the Western Union Telegraph Company 
with respect to the re-establishment of its facilities along this highway. 
Bids received were referred to the Engineer with authority to award the 
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that complications had arisen because the property is encumbered by two 
mortgages, a first mortgage being held by tho original owners of the 
property and the second by a resident of Albany. It appears that tho 
socond mortgage. is bodmg foreclosod, and there is a possibility that 
the state will havo to pay out an additional sum in order to satisfy 
this mortage unless the holders of the first mortgage will satisfy the 
account. It also appears that the holders of the first mortgage are 
two clderly women, who reside in tho State of California and who are 
not in the bost of health, so it probably will bo necessary to sond 
someone to California to discuss the matter with them personally. The 
Chiof Counsel requested authority for Mr. Ray Landon of the Right of 
Way Department to go to California at stato expense for this purpose, 
if nocossary, and also to nogotiate a settlement with the second mort- 
gagec. Tho Commission approved the requests by unanimous vote. The 
Chicf Counsel was instructed to roport back the results of these rono- 
gotiations, 


In the discussion of the properties listed in tho above-mentionod 
right of way rosolution the Commission also considered the following matters: 


(1) Acquisition of right of way noeded for improvement 
of the Tillamook-Pleasant Valley Section of the Oregon Coast Highway 
in Tillamook County: The Assistant Counsel presented options for prop- 
erties that are needed for this improvement and explained that tho 
settlononts do not include right of access. Tho Commission considcrod 
that this section of highway is of sueh importanco thet accoss thoreto 
should be limited. In view thereof, the settlements wero roforred 
back to tho Right of Way Dopartment to renogotiate acquisition of right 
of access. 


The discussion of this matter revoaled an uncertainty 
whether or not the Commission previously had authorized securing of right 
of access in connection with othor projects of this nature, Chairman 
Banficld gave as his opinion that the Commission had previously ordered 
acquisition of limited access on any new highway project, such action, 
as he recalled,having been taken about two years ago. In any event, horo- 
after such limited access should be acquired in connection with any new 
highway improvements. The Secretary was instructed to search the records 
to ascertain whether or not the Commission previously had made an order 
in this regard. 


(2) Acquisition of right of way necdod im connection 
with the construction of the Front Stroot Project in tho City of Portimdé, 
particularly that required of Vornon B, Barnes, for which an option. in 
tho amount of $41,500 has beon obtained, and that required fram Margarot 
M. Sponccr for which a right of way option in the amount of $105,000 
hus boon acquired. The Commission deferred action on these two purchascs 
pending a complete check up of the finances in cooperation with the City 
of Portland for right of way for the entire Front Street Project and 
a report as to how much more right of way is necdod and the ostimated 
cost thereof. 
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"Grading and paving the Oregon City-New Era Section of the Pacific 
Highway East, in Clackamas County. Warren Northwest, Inc., Portland, 
submitted the low bid for this work at $657,071.50, based on the use of 
asphalt. Goodfellow Bros., Inc., Wenatchee, Washington, submitted the 
only othor bid, in the amount of $704,630.50, based on the use of as- 
phalt. The Commission has referred the bids to the Ingineer with 
authority to award the contract to the low bidder, Warren Northwest, 
Inc., when a satisfactory agreement has been reached with the Western 
Union Telegraph Company with respect to the re-establishment of its 
facilities. 


"Elsie Rock Production Project on the Sunset and Fishhawk Falls 
Highways, in Clatsop County. Jed Wilson, Seaside, submitted the low 
bid for this work in the amount of $25,297. E. H, Itschner Co., Molalla 
submitted the next bw bid in the amount of $26,925. This company stated 
it would not accept the award of this contract unless also awarded the 
contract for the Klaskanine Summit-Jewell Rock Production Project; more- 
over, it would not accept at this meeting projects totaling more than 
$170,000. There were four higher bidders. A study of the bids received 
for the Klaskanine Summit-Jewell Rock Production Project revealed that 
of Jed Wilson to be low on such project also, in view of which, the 
Commission has awarded the contract for the Elsie Rock Production Project 
to Mr. Wilson at his bid price. - 


"Klaskanine-Summit-Jewell Rock Production Project on the Nehalen 
Secondary Highway, in Clatsop County. Jed Wilson, Seaside, was the low 
bidder for this project at $29,200. Natal Logging Co., Clatskanic, was 
the second low bidder at $30,300. They stated their refusal to accept 
the award of this contract unless also awarded the contract for the 
Elsie Rock Production Project. There wore four highor bidders, The 
Commission has awarded this contract to the low bidder, Jed Wilson, at 
his bid price. 


"Cleaning and painting four bridges over Winchuck River, Chetco Rivor 
Floras Creek, and Sixes River on the Oregon Coast Highway, in Curry 
County. Antonsen Painting Co., Tacona, Washington, submitted the low 
bid for this work in the amount of $11,900. E. L. Watson, Tacoma, Wash- 
ington, submitted the next low bid for this work in the amount of 
$15,968. There were two higher bids. The Commission has awarded the 
contract to the low bidder, Antonsen Painting Co., at its bid price. 


"Grading, surfacing, and oiling the Yellow Creek-Calapooya Creek 
Section of the Elkton-Sutherlin Secondary Highway, in Douglas County. 
C. J. Eldon, Portland, submitted the low bid for this work in the emount 
of $355,492, based on the use of asphalt. K. F. Jacobsen & Co., Portland 
submitted the next low bid in the amount of $368,891, based on the use of 
asphalt. There were three higher bidders. The Commission has referred 
the bids to the Engineer with authority to award the contract to the low 
bidder, C. J. Eldon, when approved by the Public Roads Administration. 
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contract to the, low bidder when a satisfactory arrangembnt has been made 
with the telegraph company and it has the approval of the Highway Commission. 


The Commission awarded to Jed Wilson, Seaside, the contract for the 
Elsie Rock Production Project on the Sunset and Fishhawk Falls Highways, in 
Clatsop County, and the contract for the Klaskanine Summit-Jewell Rock Pro- 
duction Project on the Nehalem Secondary Highway, in Clatsop County. 


The bid of Antonsen Painting Company, Tacoma, Washington, for 
cleaning and painting four bridges on the Oregon Coast Highway, in Curry 
County, was accepted by the Commission and the contract awarded to this 
company. 


Yellow Creek-Calapooya Creek Section of the Elkton-Sutherlin Sec- 
ondary Highway, in Douglas County--grading, surfacing, and oiling. The 
Commission deferred the award of this contract pending approval by the 
Public Roads Administration of the low bid received therefor. The bids 
were referred to the Engineer with authority to award the contract to the low 
bidder when this condition has been satisfied. 


Remodeling the Beardsley Building, Klamath Falls. The Commission 
received one bid for this project, which appeared to be satisfactory; however, 
the award of the contract was deferred pending approval by Mr. Beardsley, 
owner of the building. The matter was referred to the Engineer and the Chief 
Counsel to discuss with Mr. Beardsley. 


Grading, surfacing, and oiling the Campbell Ranch-Gerking School 
Section of the Athena-Holdman Secondary Highway, Umatilla County. The Com- 
mission awarded this contract to the low bidder, T. W. Thomas. 


Grading and roadbed topping on the Meadowbrook-Red Bridge Section 
of the Starkey Secondary Highway, in Union County. The Commission awarded 
this contract to the low bidder, Roy Norquist, Sweet Hame, at his bid price. 


Surfacing and oiling the Washington State Line-Flora Section of the 
Enterprise-Lewiston Highway, in Wallowa County. The Commission awarded this 
contract to the low bidder, E. H. Itschner Co., Molalla, at its bid price. 


At 3:00 p.m. Chairman Banfield announced the Commission's action 
with respect to these wwards, as follows; 


"North Powder River Bridge Section of the Baker-Unity Highway, in 
Baker and Union Counties. Construction of a reinforced concrete viaduct 
and 0.25 mile highway roadbed. The Commission received only one bid for 
this job, boing that of Snook Bros., Corvallis, at $31,480. The award of the 
contract has been deferred, and the bid has been referred to the Engine@’ 
with authority to award the contract to Snook Bros. when approved by the 
Public Roads Administration, 
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the limits of the specifications and was handicapped in its operations because 
numerous things which were to have been done by the state when the contract 
was awarded, such as moving public utilities and buildings, and back filling 
work, wore not done until later; in fact, some of the work has not even been 
accomplished to date, which threw their whole program of operation out of 
"kilter". He also axpressed willingness to arbitrate the matter and sug- 
gested the appointment of a board for this purpose, one member of which 
should be an engineer. 


Chairman Banfield advised that the Commission has received the 
Engineer's report on this subject but has not had an opportunity to discuss 
it, however, may do so at this meeting. Mr. Rand reiterated that the claim 
is a moritorious one and that they do not feel it should be given a "brush 
off" by the Commission. He was assured by Chairman Banfield that it would 
not be handled in that manner, but that the Commission would be obliged to 
act on the reports and recommendations of the Engineer and the Chief Counsel. 
(The matter was discussed further on the following day, at which time the 
Commission decided unanimously not to allow the claim as prosented except 
that it would approve payment of items recommended by the Engincer and the 
Chief Counsel. The Commission also decided it would not arbitrate the matter. 
The Chief Counsel was instructed to prepare a letter notifying the company 
of the action taken, which letter is to be signed by the Secretary in behalf 
of the Commission. ) . 


The Engineer reported developments in connection with the proposed 
bridge construction on McNary Dam which is to be constructed by the Arny 
Engineers across the Columbia River near the town of Umatilla. He advised 
that the latest information is that the Army Engineors are recommending 
against the construction of a bridge on the dam because of the cost in- 
volved. It appears that the bridge was originally estimated to cost about 
$3,400,000 and that the Army Engincers now allege that it cannot be constructed 
for less than $5,400,000; moreover, they further allege that the state can 
build a bridge for $3,400,000 at a location downstream near the town of 
Paterson. The Engineer advised that a bridge could be constructed at the 
alternate location, but in that case it would have to be paid for with state 
funds, whereas the bridge constructed on the dam would be paid for by the 
Federal Govermment from funds appropriated for such specific purposes. 

If the state is obligated to finance the bridge, he said, it will be many 
years before it can be constructed because there are no funds available to 
allocate to it. He suggested the Commission send a telegram to Mr, W. H. 
Lynch, Division Engineer, Public Roads Administration, re-affirming its 
previous decision that a bridge on the dam is economically feasible and is 
needed to connect the highway systems of the States of Oregon and Washington. 
It was the thought of the Commission that everything possible should be done 
to secure the Federal funds for this project, The Commission thereupon by 
unanimous vote approved transmitting the following telegram to Mr. Lynch: 
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“Remodeling the Beardsley Building in Klamath Falls. The Commis- 
sion received only one bid for this job, being that of Angelo Doveri, 
Klamath Falls, in tho amount of $15,375. This bid hag been referred 
by the Commission to the Enginoer with authority to award the contract 
to Mr. Doveri if and when Mr. Beardsley, the owner of the pbuilding, 
approves. The matter has been referred to the Engineer and the Chief 
Counsel to discuss with Mr. Beardsley. 


"Grading, surfacing, and oiling the Campbell Ranch-Gerking School 
Section of the Athena-Holdman Secondary Highway, in Umatilla County. 
The low bid for this work was submitted by T. W. Thomas, Portland, at 
$185,051.50. A, H, Saxton & Sons, Corvallis, submitted the next low .. 
bid in the amount of $188175. There were 12 higher bidders. The 
Commission has awarded the contract to the low bidder, T. W, Thomas, 
at his bid price. 


"Grading and roadbed topping on the Moadowbrook-Red Bridge Sec- 
tion of the Starkey Secondary Highway, in Union County. Roy Norquist, 
Sweot Home, submitted the low bid for this work in the amount of 
$39,869. La Grande Concrete Pipe Co., La Grande, submitted the noxt 
low Bid in the amount of $43,000. There were 11 higher bidders. The 
Commission has awarded the contract to the low bidder, Roy Norquist, 
at. his bid price. 


"Surfacing and oiling the Washington State Line-Flora Section of 
the Enterprise-Lewiston Highway, in Wallowa County. The low bid for 
this work was submitted by E. H. Itschner Co., Molalla, at $164,679. 
Mr. Itschner qualified his bid by stating that he would not accept the 
award ot this mevting of projects totaling more than $170,000. A. H. 
Saxton & Sons. Corvallis, submitted the next low bid in the amount of 
$173,082.25. There were eight higher bidders. The Commission has 
awarded the contract to the low bidder, E, H. Itschner Co., at its 
bid price." 


The following persons representing the Morrison-Knudsen Co., con- 
tractors for the construction of the Arthur Street Grade Separation Structure 
on S, W. Front Street in Portland, Multnomah County, State Highway Contract 
No. 2767, were present in regard to the contractor's claim for additional 
compensation in connection with this project: Senator Irving Rand, attorney; 
Mr. Louis A. Peacock, Vice President of the company; and Mr. Wallace B. 
Curtis, engineer for the company. Mr. Rand advised that the company has 
received a letter from the State Highway Engineer dated February 24, 1948, 
with respect to the company's claim, but information contained therein 
is not entirely clear, and they want an opportunity to Cciscuss the clain 
with the Highway Commission. He advised that this is a serious matter and 
the company is going to press its claim to the limit, however, stated 
that the company is willing to negotiate the matter or arbitrate it, or 
will do anything within reason which the Commission might suggest. Mr. 
Curtis advised that the Enginep®’s reply to their claim is not satisfac- 
tory. He also stated that the company was required to do work beyond 
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The Commission also discussed the matter of sale to Mr. John Sumich 
of a parcel of land containing 0.32 acre adjacent to the Rain Rock-Blachly 
Section of the Siuslaw Highway, in Lane County. In the discussion of this 
matter it was pointed out that the tract originally purchased by the Commis- 
sion contained 0.44 acre and that Mr. Sumich is offering to pay $300 for the 
portion he wants. The Engineer advised that the property is not needed for 
state highway purposes and recommended acceptance of the offer and that the 
balance of the area, amounting to 0.12 acre, be conveyed to Lane County for 
right of way for a connecting road between the state highway and a county 
road lying north of the property. The Chief Counsel concurred in the rec- 
ommendation., The Commission approved the recommendation unanimously. 


The matter of sale to the Weyerhacuwor Timber Company of a 2.2-acre 
tract of land situate in Simpson Park, North Bend, was brought up for discus- 
sion, but action thereon was held pending personal inspection of the premises 
by the members of the Commission. 


The Commission had under discussion the matter of deeding to the 
Mountain States Power Company a small tract of land situate on the Santian 
Highway in the City of Lebanon. It appeared from the discussion that because 
of the proposed highway improvement in Lebanon, a canal owned by the company 
at this place has to be changed, and the company is willing to make the 
change if the estate will furnish the land for it. It also appears that there 
is no further consideration involved except that of maintaining the canal 
where it lies within the highway right of way. The Commission approved the 
deeding of this property to the Mountain States Power Company. (The deed 
of conveyance was executed by the Commission on the following day. } 


The Commission discussed the proposed sale of a portion of some 
state-owned property in the town of Frvewater which the state obtained by 
reason of a street vacation. The Engineer advised that the property in 
question is cut off from the highway by a high fill and is of no value for 
highway purposes; in faét, it is of value only to the adjacent property 
owner. He pointed out that in 1945 the Commission deeded a portion of the 
street to the Seventh Day Adventist Church, and, insofar as he can see, 
there is no particular reason for not deeding the balance of the street 
to the owner of the adjoining property, a Mr. A. T, Little, and he so 
recommended. The Chief Counsel concurred in the recommendation. The 
Commission approved the recommendation unanimously. 


The Commission also discussed the matter of disposing of some state- 
owned property adjacent to the Steiwer Hill-Santiam River Section of the re- 
vised location of the Pacific Highway East, being a portion of farm property 
acquired from Hudson D. Reeves. The Engineer advised that the area contains 
about 42.48 acres, all of which lies west of the highway right of way, and 
that he has received a number of inquiries from prospective purchasers. The 
property is of no particular value to the State Highway Department, ho said, 
and he recommended that it be sold as the result of competitive bidding. 

The Chief Counsel concurred in the recormendation. The Commission approved 
the recoméndatinm untminously, 
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"W. H. Lynch, Division Engineer Portland, Oregon 
U. S. Public Roads Administration March 11, 1948 
Broadway-Oak Building 

Portland, Oregon 


The Oregon State Highway Commission reaffirms its decision of two 
years ago that a bridge across the MeNary Dam is economically feasible and 
needed to connect Oregon and Washington Road Network, believes that failure 
to build this structure will cause public criticism and therefore insists 
that this bridge be built to carry out the intent of the Congress to utilize 
such dams as foundations for highway bridges. 


R, H. Baldock, 
Oregon State Highway Commission" 


The Assistant Counsel prvounted a list of properties That are risodod 
in connection with state highway improvements but concerning which he has 
been unable to secure satisfactory settlements by negotiation, together with 
the offer that he recommended be made for each parcel in the event it is 
necessary to acquire the property by condemnation,. as follows: 


Recommended 
Offer 


YELLOW CREEK-HAMILTON RANCH SECTION OF THE HRERON-APITERLIN HIGHWAY 
ob 


13769R—s A, CO Kobbe, ot al. $ 908.00 
13789 A. 0, Kobbe, et al. 2119.10 
14218 A, 0, Kobbe, et al. 323.00 


MYRTLE CREEK-CANYONVILLE SECTION OF THE PACIFIC HIGHWAY 
14307 Glen W. Dodge 650.00 
WEST RANCH-DRY CREEK SECTION OF THE ISLAND CITY-SUMMERVILLE HIGHWAY 


14335 Robert L. Berry and Helen A. Berry —~ 250.00 


Following careful consideration of each item, the Commission authar- 
ized condémnation of the several tracts at the recommended offers and there- 
upon adopted by unanimous vote the attached resolutions marked EXHIBITS "C1" 
and "C2"; with respect thereto, which resolutions by this reference are made 
a part hereof with like effect as though extended in full herein. 


The Assistant Coungel, Mr. DeSouza, presented the offer of Mr. W. 
W. Harris to purchase state-owned property on the Salmon River Highway be- 
tween Ft. Hill and Valley Junction. He advised that the tract consists 
of property previously purchased from Mr. Harris and property acquired fron 
Mr. Turnidge and that Mr. Harris has offered to pay $350 for it. The En- 
gineer advised that the property is needed for highway purposes and recon- 
mended that it not be sold. The Commission approved the recommendation. 
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The Engineer recalled that the company deeded to the state, without 
cost, the areas lying within the various traffic interchanges adjacent to the 
highway improvement. The property was acquired, he said, in order to forestall 
industriel developments within the areas which would interfere with sight dis- 
tance and create traffic hazards. He pointed out that the points at which 
the company wishes to erect the sign are outside the normal width right of 
way, so any signs erected thereon would not create a hazardous condition. He 
recommended that the Commission quitclaim to the company two small parcels, 
each about ten feet square, to allow the company to erect and maintain its 
signs as in the past, it being his belief that it would be preferable to deed 
the property back to the company rather than to grant the company permission 
to maintain signs on state-owned property, which is contrary to the law. 


As to the shelter huts, the Engineer expressed the opinion that if 
they were constructed to proper standards and were located in a manner that 
would not prove detrimental to traffic, they would not be objectionable but 
would be a general public convenience. He recommended that the company be 
given permission to maintain these bus shelters on the property under those 
conditions. The Commission deferred action on the matter pending 4 detailed 
report by the Engineer on the entire transaction with the amusement company. 
Such report is to include information as to how much property was donated to 
the state by the company, how much the state has spent in the company's inter- 
ests at this location, and what work has been done. 


The Commission had under discussion 4 proposed agreement with th 
Woyerhaeuser Timber Company relating to relocating the Southern Pacific 
Company's railroad tracks, relinquishing access to the Oregon Coast Highway ~ 
and deeding certain property to the company abutting this highway between 
North Bend and Coos Bay. The agreement recites that the state is in the pro- 
cess of relocating the Oregon Coast Highway between the cities of Coos Bay and 
North Bend, whereby it is planned to construct a modern highway facility to 
adequately serve transportation needs on the highway as well as the immediate 
territory, also, that the corporation which owns 4 manufacturing plant in pro®& 
imity to the highway facility 4s concerned with the problem of off-street park 
ing of motor vehicles of its employees and customers; further, that the corpor- 
ation has agreed to cooperate with the state in planning e means of ingress to 
and egress from its plant so the capacity of the highway will not be impaired, 
that the state has made designs for a highway facility which provides a safe 
means of ingress to and egress from the plant to minimize hazards to the highway 
traffic, and that the state and the corporation have agreed to cooperate 1: the 
design of the highway facility so that the best interosts of both can be served. 
In the discussion of this matter it was explained that in order to effect the 
plan it will be necessary for the state to deed to the company three small par- 
cels of land, and flor the company to grent a waiver of access to the highway at 
all points except at Oregon Avenue and Lewis Street. It was also explained that 
the company has agreed to pay the sun of $3,517.79 for the three parcels of loa 
which conveyance is to act as consideration by the company in waiving its acces 
rights. Further details of the transaction were explained by the Engineer and 
the Chief Counsel, both of whom recommended approval of the egreement as preo- 
pared. The Commission approved the recommendation unanimously, 
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The Engineer brought up for discussion the matter of sale to the 
City of Bandon of a small tract of state-owned land situate adjacent to the 
Oregon Coast Highway where it crosses through Block 10 of Woodland Addition 
to Bandon. He advised that there have been several inquiries concerning 
this property, the most recent of which has been from the City of Bandon 
which wishes to acquire this property to make it available for business 
development. He pointed out that the highway north from this property has 
already been widened to a total width of 60 feet between curbs, but souther- 
ly thereof the existing highway consists of only two 1l-foot &% fic lanes. . 
At some future time, he said, it undoubtedly will be necessary to widen the 
southerly section to conform with the section on the north and such being 
the case, in his estimation, it would be inadvisable to dispose of the prop- 
erty now. He recommended that the state retain title to the property, at 
least until the ultimate improvement of the highway through Bandon has been 
completed. The Commission approved the recommendation unanimously. 


A request was presented from Mr. Carl Trued, Glide, Oregon, that 
the Highway Commission purchase from him right of way that is needed for a 
proposed revision of the Little River-Lonerock Section of the North Umpqua 
County Road, particularly where it crosses his land between Highway En- 
gineer's Stations 858467 and 886464. It appears that Mr. Trued desires 
to subdivide his property but does not wish to interfere with the proposed 
reconstruction of the highway. The Engineer recalled that the Commission 
some time ago authorized the purchase of a small parcel of right of way 
from another owner in this vicinity, and he pointed out that while the 
improvement of this particular section is not included in any existing con- 
struction program it will have to be improved in the not too distant future, 
so, in his estimation, now is an opportune time to purchase the additional 
right of way before subdivisions are made which will increase the cost 
materially. He recommended that the Right of Way Department be authorized 
to negotiate purchase of the right of way from Mr. Trued, and beyond, to a 
connection with the right of way previously acquired at Highway Engineer's 
Station 90540. Following discussion, the Commissiort authorized negotia- 
tions to obtain options for the right of way between the points mentioned. 
The Engineer was instructed to furnish the Chief Counsel with right of way 
descriptions. 


A letter Was presented from Mr. Harvey W.Wells, Prosident of the 
Hayden Island Amusement Company, Portland, inquiring as to purchase from 
the Highway Commission of about four square feet of space at eachof two 
locations near the entrance to Jantzen Beach Park on which to maintain 
neon signs featuring the famous Jantzen swimming girl and directing traffic 
to Jantzen Beach, and also requesting permission to maintain two bus stop 
shelter buildings on the highway right of way at two additional locations 
in this vicinity for the accommodation of people who live on Hayden Island 
and use the busses twice daily. Mr. Wells advises that when tho original 
right of way was negotiated at this point he was instructed by his board 
of directors to secure an easement for the use of the property by the 
company beforo deeding the land to the state; however, that feature was 
overlooked. 


A. ane ee 


KIMBERLY-LONG CREEK SECONBARY HIGHWAY IN GRANT COUNTY 
MONUMENT-HAMILTON SECTION 


A. H, Saxton & Sons, Corvallis $ 156,286.25 
Inter City Sand & Gravel Co., Eugene (1) 168 ,959. 30 
Sernie Jarl, Gresham 186 , 263.00 
D. F. McKenzie, Salem 187,074.25 
Goodfellow Bros. Inc., Wenatchee, Wn. 187,540.00 
Heavy Hauling Co., Astoria (2) 189,740.75 
J.N. & Mid. Conley, Portland 191,961.00 
Babler Bros., Portland 196 , 378.00 
Peter Kiewit Sons' Co., Longview, Wn. 200 , 413.50 
Grimstad & Vavdsrveldt, Astoria 208 ,213.50 


(1) Bidder will not accept projects totaling more than $350,000. 
(2) Bidder will not accept projects totaling more than $380,000. 


MAINTENANCE BUILDING AT HOOD RIVER IN HOOD RIVER COUNTY 
CONSTRUCT BUILDING 


Alternate "A" Alternate "B" 
(Frame Constr.) (Masonry Blocks) 
R, H. Jones, Hillsboro $ 12,619.00 $ 15,269.00 
Eric Enquist, Troutdale 5,956.00 --- 
Lorentz Bruun Constr. Co., Portland 16, 843.00 18,230.60 
Rushlight Automatic Sprinkler Co., Portlaad 16,087.00 17,917.00 


KLAMATH FALLS-MALIN HIGHWAY IN KLAMATH COUNTY 
KLAMATH FALLS {lst Ave,-Esplanade St.) SECTION 


Rogers Constr. Co., Portland $ 361, 
M. P. Butler, Seattle, Wn. 422 


WILLAMETTE HIGHWAY IN KLAMATH AND LANE COUNTIES 
McCREDIE SPRINGS-LITTLE DESCHUTES RIVER ROCK PRODUCTION PROJECT 


N. A, Toole Constr. Co., Ontario $ 49,875.00 
Rogers Constr. Co., Portland 50,400.00 
F,. H, McEwen, Eugene 51,169.00 
A, H. Saxton & Sons, Corvallis (2) 53, 900.00 
F, L. Somers, Klamath Falls (2) 5% 600.00 
P, B. Doherty & Son, Portland 65, 800.00 


(1) Bidder will not accept projects totaling over $340,000.00 

(2) Bidder is a subcontractor on two other projects and is bidding 
on two additional projects. If he is awarded the Monument- 
Hamilton project and is to be subcontractor on two projects 
he will not accept award of this project. 
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(For full particulars with respect to this matter, see Miscellaneous Contract 

and Agreement No, 1021 on file in the office of the State Highway Commission, 

Selem. The agreement and the deed referred to therein vere both signed by the 
Commission on the following day.) 


The meeting adjourned at 5:00 p.m. to reconvene at 9;00 a.m. on the 
following day in the same room, 


- 


Portland, @rogon 
March 12, 1948 
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The meeting of the State Highway Commission reconvened at 9:00 a.n. 
in the Groen Room of the Imperial Hotel. Present were: 


7, H. Banfield, Chairman 

A. W. Schaupp, State Highway Commissioner 

Ben R. Chandler, State Highway Commissioner 

R. H, Baldock, State Highway Engineer 

W, C, Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M, Devers, Chief Counsel 

G. W. Neuner, Assistant Counsel 

Malcolm H. Hawke, Chief Auditor 

H. B,. Glaisyer, Secretary 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously-published notice, following which Chairman Ban- 
field announced that the awards of contracts would be made at 3;00 p,m. in the 
geme roon; 


EATS ITE I 
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OREGON COAST HIGHWAY IN COOS COUNTY 
CLEAN AND PAINT McCULLC™H BRIDGE OVER COOS BAY 


J, S. Morris Co., Berkeley, Calif. $ 41,840.00 
Tri-State Painting Co., Portland 47 , 800.00 
Hall & Wols, Portland 62,500.00 
A, H. Barbour & Son, Portland 71,000.00 


pee pi 


pa Aen, 
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WILLAMETTE HIGHWAY IN LANE COUNTY 
PLEASANT HILL OVERCROSSING 


R& M Constr. Co., Central Point $ 72,119.00 
R, H, Jones, Hillsboro 75,700.00 
McNutt Bros., Eugene 78,450.00 
Lindstrom Bros., Inc., Portland 80 , 850,00 
Eric Enquist, Troutdale 85, 651,00 
Archie R. Averill, Portland 90 475.00 
Alan Yonker, Portland GO , 860.00 
Lockyear & White, Inc., Seattle, Wn. 92,355.00 


OREGON COAST AND THREE RIVERS HIGHWAYS IN TILLAMOOK COUNTY 
HEBO ROCK PRODUCTION PROJECT 


A. H. Saxton & Sons, Corvallis $ 27,500.00 


0. C. Yocom Co., McMinnville 34,500.00 
OLD ORZCON TRATL IN UMATILLA COUNTY 
PENDLEYON (18th St.— lst St.) SECTION 
Grimstad & Vanderveldt, Astoria $ 118,981.50 
122,768.50 


T. W. Thomas, Portland 


SUNNYSIDE-UMAPINE SECONDARY HIGHWAY IN UMATILLA COUNTY 
UMAPINE-SUNNYSIDE SECTION 


Pendleton Sand & Gravel Co., Pendleton $ 4,920.25 
J. C, Compton Co., McMinnville 5,975.00 
Morrison & Fisher, Walla Walla, Wn, 6,423.00 

6,850.00 


Babler Bros., Portland 


The Commission again discussed the claim of Morrison-Knudsen Compary, 
Inc. in connection with its contract for the construction of the Arthur Street 
Overcrossing on S, W, Front Avenue, Portlani. The Commission unanimously de- 
cided neither to approve the claim as presented nor to submit the claim for 
arbitration as suggested by the contractor's representatives; however, the 
Commission indicated that it would approve allowantes as may be recommended 
by the Engineer and the Chief Counsel. The Chief Counsel was instructed to 
prepare a letter for the Secretary to sign, notifying the contractor of the 
action taken. 


Mr. James Frankland, Acting Regional Forester, appeared before the 
Commission regarding the installation of permanent steel rail type cattle 
guards at three locations on state highways in Grant County with particular 
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WARNER SECONDARY HIGHWAY IN LAKE COUNTY 
FREMONT JUNCTION-MUD CREEK SECTION 


M. L. & C. R. O'Neil, Cresvell (1) $ 135,210.00 
Inter City Sand & Gravel Co., Eugene (2) 138,657.00 
Rogers Constr. Co., Portland 1 139, 524,50 
f. L. Somers, Klamath Falls (1) (3) 154,442.00 
Peter Kiewit Sons' Co., Longview, Wn. 159,103.00 
Heavy Hauling Co., Astoria (k) 160,269.50 


(1) Bidder will accept this project only in combination with 
Mud Creek-Drake Creek Project. 

(2) Bidder will not accept projects totaling more than $350,000. 

(3) Bidder will not accept projects totaling more than $340,000. 

4) Bidder will not accept projects totaling more than $380,000. 


WARNER SECONDARY HIGHWAY IN LAKE COUNTY 
MUD CREEK-DRAKE CREEK SECFION 


Inter City Sand & Gravel Co., Eugene $ 163,597.80 
M. L. & C. R. O'Neil, Creswell ) 179,243.00 
F. L. Somers, Klamath Falls 180,660.20 


Heavy Hauling Co., Astoria 187,215.00 
Peter Kiewit Sons' Co., Longview, Wn. 197 , 130,00 
Rogers Constr, Co,, Portland ( 201,243.00 


(1) Bidder will accept this project only in combination with the 
Fremont Jinction-Mud Creek Project. 
Lump Sum reduction of $4000 if also awarded Fremont Junction- 
Mud: Creek Project. 
Lump Sum reduction of $5000 if also awarded Fremont Junction- 
Mud-Creek Project. 
Bidder will not accept projects toteling more than $350,000. 
Bidder will not accept projects totaling more than $340,000. 
Bidder will not accept projects totaling more than $380,000, 


: COMBINATION BIDS FOR ABOVE TWO PROJECTS 
(1) Fremont Junction-Mud Creek Section of the Warner Secondary Highway . 
(2) Mud Creek-Drake Creek Section of the Warner Secondary Highway. 


Inter City Sand & Gravel Co. 8,657.00 § 
M. L. & C. R, O'Neil 135,210. 


F, L. Somers 154,442.00 


Rogers Constr. Co, 
Heavy Hauling Co. 
Peter Kiewit Sons’ Co. 
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139,524.50 
160,269.50 
159,103.00 


335,102.20 
340, 767 .50 
342,484 ,50 
356,233.00 
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kind of work Deschutes County has performed during the last two years, and a 
petition signed by mumerous residents in the Bend area requesting the surfac- 
ing of a section of the Powell Butte State Secondary Highway northerly from 
its junction with the Alfalfa County Road a distance of 2,1 miles, to the 
junction with the Butler Market Road near the Bend airport. This section, 
Judge Allen stated, is not surfaced at the present time although it serves 

a populous area. He advised that the county would reshape, grade, and place 
a pit run gravel surfacing to e depth of eight inches on this section, at a 
total estimated cost of $25,600, and is asking the state to construct an oil 
mat surface thereon, which he estimated would cost about $5,510, In exchange 
for this county improvement Judge Allen suggested that the state improve 3.8 
miles on the Terrebonne-Smithrock-Pine Creek road, a Federal Aid Secondary 
county road, which he estimated would cost about $30,000. Judge Allen stated 
that the county preferred that the state assume responsibility for the 
Smithrock road improvement because of the neture of the work which should 

be done by state contract rather than by county crews. The delegation was 
requested to submit their requests in writing cutlining these oral proposals 
in detail. The Engineer was instructed to render 4 report on the subject when 
such written request has been received. 


Judge Allen also urged the improvement of the Cascade Lakes Highway 
(Century Drive Secondary State Highway). He advised that this road presently 
is only partially improved, 8 miles being surfaced on the easterly end and 8 
miles graded at the other end, but the section in between is in very bad con- 
dition. He urged the surfacing of this section this year, it being a section 
of the highway leading to the popular Elk Lake recreational area. 


W. H, Lynch, Division Ingineer, Public Roads Administration, who was 
present, pointed out that this improvement was proposed as a Forest Highway 
project, but Congress did not make a sufficisnt appropriation, so it and other 
similar projects coul¢c not go forward as planned; however, the project is still 
in the program and will be constructed when furds ave made available to finance 
it. 


Chairman Banfield again requested that the County Court present its 
requests in writing as soon as possible so the Engineer can prepare 4 report 
for consideration by the Commission at its next meeting. 


Mr. Jack Maris, member of the Canyonvilje City Council, appeared 
before the Commission with three requests. (1.) Widen the pavement full 
width between curbe on the Pacific Highway in Canyonvilie. He advised that 
the city has constructed curbs, gutters, and sewers along this highway for 
a distance of 1,514 feet, the distance between curbs being approximately 
60 feet, and now wants *he etate to pave the unsur?aced area between the 
curbs and the existing pavement. (2) Change the present connection of the 
Tiller-Trail Secondary Highway with the Pacific Highway. He stated that 
the present connection is dangerous, being on a 90° angle, and inadequate 
for the traffic it bears and suggested a new connection on Third Strest 
which would remedy this condition. (3) Request for footpath construction in 
the north part of Canyonville for the benefit of pupils attending their public 
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reference to such an installation at the south boundary of the Malheur Nacioy- 
al Forest on the Pendleton-John Day Highway marth of Burns. He asked the 
Commission to grant a permit for such permanent type of guard which would 
be less costly than fence construction and would prevent range cattle from 
roaming the highways and becoming a hazard to highway travel, The Engineer 
stated that he did not favor the steel rail type as frost and ice on the 
rails would create a hazerd to motorists. It was his thought that a painted 
type of cattle guard would be just as effective in controlling cattle and 
suggested that Mr. Frankland try out this type of guard. Mr. Frankland was” 
agreeable to experimenting with the painted type guard and stated that if it 
does not prove successful he probably will renew his request for the other 


type. 


Mr. Wm. J. Baer, Chairman of the Highway Committee, Bend Chamber 
of Commerce appeared before the Commission in the interests of the Century 
Drive Secondary State Highway and of The Dalles-California Highway north of 
the Willamette Highway junction. He inquired first es to what had become 
of the $55,000 heretofore allocated for improvement of the Century Drive 
Highway. He gave as his understanding that this money was transferred to 
the Columbia River Highway and urged that it be replaced. He was informed 
by the Engineer that the funds of which he spoke are forest road funds 
which have not yet been released by Congress and that no transfer has been 
made. Mr. W. H. Lynch, Division Engineer of the Public Roads Administra- 
tion,who was present, confirmed tho statement. 


Mr. Baer then requested the improvement of The Dalles-California 
Highway north of the Willamette Highway junction. He declared that the 
present connection between these two highways is very unsatisfactory and 
and relegate: The Dalles-California Highway to a secondary highway status. 
He urged the improvement of the intersection so as to place both highways 
on a comparable basis, and he also urged the general improvement of The 
Dalles-California Highway north from the junction to Bend, alleging that 
the section between the junction and Crescent is in extremely bad condi- 
tion, the road surface being badly broken up and the shoulders narrow and 
rough. The Commission took no action on the matter. 


Mr. Baer also urged the completion this year of the Warm Springs 
Highway. He demanded immediate action to that end. He was informed by 
Chairman Banfield that every effort is being made to expedite work on the 
Warm Springs Highway, even to the extent of borrowing funds from the 
Ochoco Highway to finance the work, which is all that the Commission can 
do under the circumstances. 


County Judge C, L, Allen, Deschutes County, and County Commis- 
sioners A. E, Stevens and E, E, Varco appeared before the Commission re- 
garding the improvement of several roads in Deschutes County. Judge Allen act- 
ed as epdkcaman. He presented a statement and maps showing the amount and 
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In a brief discussiom of this matter the Engineer and the Chief Counsel 
pointed out that} the Association has an agreement with the life insurance 
company which provides that only members of the Association may secure the 
insurance; they advised, however, that the plan offered by the West Coast Life 
Insurance Company has some benefits which are better than the company for 
which deductions are now allowed, Chairman Banfield expressed himself in 
favor of allowing this extra deduction if the insurance vere made available 
to all state employees, rather than to members of the Association only. Com- 
missioner Schaupp and Commissioner Chamdler expressed themselves similarly, 
whereupon motion was made by Commissioner Chandler, seconded by Commissioner 
Schaupp, that the Commission reaffirm its previous action in this matter deny- 
ing the request for insurance pay roll deductions unless the benefits accrue 
to all employees. The motion carried by the unanimous vote of the Commission. 


The matter of collecting an amnual fee from the utility companies 
that maintain facilities om the Interstate Bridge between Portland and Van- 
couver was considered by the Commission, The Chief Counsel explained that 
in most instances where utilities use state highway bridges no fee is collect- 
ed, and that the establishment of the payment of a fee on the Interstate 
Bridge was an outgrowth of the time when the bridge was controlled by the two 
counties in Washington and Oregon, but no formal egreement has been executed 
since the bridge was taken over by the two states. He “urther stated that he 
had consulted with Washington State officials concerning the matter as pro- 
viously instructed by the Commission, and as a result received a letter from 
Smith Troy, Assistant Attorney General of the State of Washington, saying 
that it is their highway department's desire to continue collecting the fee 
from the telephone company, which it appears now is the only company that 
occupies the structure, and suggesting that he continue his efforts to secure 
an adequate agreement betweem the two state departments and the company. The 
Commission decided to continue to charge the fee and instructed the Chief 
Counsel to prepare such an agreement with the telephone company. 


The Commission considered a request from the State of Washington 
that the State of Oregon assist in the maintenance of the Oregon approach to 
the Longview Bridge across the Columbia River. The matter was laid on the 
table for future consideration . 


The Chief Counsel reported an inquiry from tenants of the "Barnes" 
property, Salem, as to when they have to vacate the premises, He advised that 
this property is located in Block 86 where it is planned to build the proposed 
Highway Department Office Building, although it was purchased by the Board of 
Control. Chairman Banfield recalled that at a previous meeting the Commission 
decided to give the tenants six-months notice to move, which means that they 
would have to vacate the premises about four months from now, The Chief Coun- 
sal gugzested that the tenants might be placed on a 30-day notice plam. The 
suggestion was unanimously approved by the Commission. 


The retter of renowing the lease agreement with Mr. Ralph S. 


Nohlgren for concession privileges in Silver Creek Falls State Park had the 
attention of the Commission. The Chief Counsel recommended that the present 
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schools argi Canyonville Bible Academy. He stated that the school children are 
forced to go onto the highway surface at some points and advised that all they 
are asking is permission to install a footpath at the city’s expense. Mr. 

Maris was requested by the Commission to submit his requests in writing. The 
Engineer was instructed to prepare reports for the Commission's consideratim. 


Mr. J. A. Plebuch, Aberdeen, Washington, appeared before the Com- 
mission regarding the retention on the State Highway System of the old Colum- 
bia River Highway route near Little Jack Falls, when the highway has been re- 
constructed at this location. He advised that he owns the land abutting on 
the highway at this point, which he said is a very scenic spot, and asked 
the Commission to retain the old highway for its scenic value, Chairman 
Banfield advised that present plans are to contract the Little Jack Falls 
improvement next month and that the Engineer and the Parks Superintendent 
have recommended abandonment of the old highway route. The request was 
denied. , 
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The Chief Counsel presented for the Commission's consideration a 
resolution designating US99 East and West between Portland and Junction 
City as the "Blue Star Drive" in honor of World War II service men and women. 
The Commission by unanimous vote adopted the resolution which is attached 
hereto and marked FFNIBIT "D" and by this reference made a part hereof with 
like effect as though extended herein. 


The Chief Counsel presented for the Commission's consideration a 
request from Mr. Roy Cannon, Multnomah County Superintendent of Schools, that 
his cabin, situate on the Alsea Highway near Tidewater, be raised about three 
feet so it will be above high water level. He explained that the cabin was 
moved to its present location to accommodate a highway improvement but was 
reestablished at too low an elevation am, as a consequence, now is endangered 
by high water and logs drifting in with the tide. He recommended that the 
state go back and raise the house, as requested, which would solve the 
problem. The recommendation was unanimously approved by the Commission, 
and it was so ordered. 


The Commission considered a request from a Mr. Horn, Florence, 
Oregon, for permission to salvage logs left by the tide om the baach. The 
Chief Counsel explained that the logs in which Mr. Horn is interested, are 
short ones, probably suitable only for tie mills, and there is no way to 
determine who owns them. He recommended that the request be denied, because 
in his estimation, a permit of this sort should not be granted to one par- 
ticular individual. The recommendation was unanimously approved by the 
Commission. 


The matter of pay roll deductions for payment of premiums for 
group insurance furnished by the West Coast Life Insurance Company covering 
State Hichway Department employees, as freviously was requcsted by the 
Oregon State Employees Association, had the attention of the Commission. 
The Chief Counsel advised that the statute authorizes the Commission to 
make deductions for one company, but leaves it to the Commission's discre- 
tion whether or not deductions shall be allowed for move than one company, 
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The Commission recessed for luncheon at 12:00 o'clock noon and recon- 
vened at 1:30 p.m. with the same persons present and participating. 


The Commission had under discussion the matter of increasing sala- 
ries and wages of State Highway Department employees, particularly the Engi- 
neer's letter on the subject, dated March 8, 1948, which contains six recom- 
mendations to take care of the immodlate employment emergency. The Enginoor 
reviewod the situation orally, advising that he had discussed the mattor 
with the Civil Service Board and the Budget Director, by whom the recommenda- 
tions have been approved. He asked the Commission to approve all of the 
recommendations, notwithstanding that the salary increases shown therein are 
insufficient, as a temporary expedient, until a further adjustment can be ef- 
fected. The Chief Counsel gave as his opimion that the Commission can 
disregard the finding of the Civil Service Board if the Board's rulings impair 
tho Commission's ability to function properly, and in that case the Commission 
can establish its own salary and wage rates. He advised that the Attorney 
General concurs in that opinion. In a lengthy discussion of this matter, which 
followed, it was pointed out that the salaries and wages now being paid to 
Highway Department employees are much lower than those being paid for like 
services in adjoining states, which are offering special inducements to attract 
mon from Oregon, so salaries will have to be increased if the Commission ex- 
pects to carry out its construction program properly and satisfactorily. It 
is a casc, not only of being unable to attract new employees but also of re- 
taining the services of present employees. The question also arose whether or 
not the Commission should adopt ‘“1e Fnginoer's recommendations, as presented, 
as a temporary expedient, mnd attcnp* to eecure the approval of the 
Civil Service Board for more adequate salary increases, or should the attempt 
to sccure more satisfactory rates be made without the adoption of the tempo- 
rery plan. As the result of considerable discussion the Commission decided . 
unanimously it. favor of the adoption of the Engineer's recommendations as ap- 
pear in his lottor of March 8, 1948, a copy of which is attached hereto, 
marked EXHIBIT "Q" and by this reference made a part hereof with like cffect 
as though extended in full herein, it being understood that the new rates will 
be retroactive to January 1, 1948. ‘The Commission also decided unanimously to 
meke a further attempt to secure the epproval of tho Civil Service Board and 
the Budget Director to further increases in the salary and wage rates, because 
definitely thoso now set up are wholly inadequate. The Engineer and the Chief 
Counsel were instructed to follow tho matter through with the Civil Service 
Board and the Budget Director. In the event a satisfactory agreement cannot 
be reached then the Commission will discuss tho matter with the Governor and 
the Board of Control. 


The Commission discussed a brief submitted by Mr. A, R. Bowman, 
Prineville, in support of his previous request for rerouting the Crooked River 
Highway around the proposod dam in Crooked River. Commissioner Schaupp gave 
as hig understanding that $100,000 of Reclamation Burcau money is all the 
cooperation that has been offered in connection with this project and advised, 
if such is the case, that he could not see how the state could approve the 
project when there are no state funds available to pay the entire balance. 

The Engincer advised that he recently inspected the proposed now route from 
Prinoville to a junction with the Central Oregon Highway, andfound portions 
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agreoment be extended for another year at the same rate. The Parks Superin- 
tendent concurred :im this recommendation. The Commission approved the 
recommendation unanimously; however, the Parks Superintendent was instructed 
to render a complete report on the past year of operation. 


A delogation from Newberg, "headed Dy Senator Eugene Marsh of McMinn- 
ville, appeared before the Commission in opposition to the plan to reroute the 
Hillsboro-Silverton Secondary Highwty along College Street and Fourth Sa@reet 
through the City of Newberg. Appearing with Senator Maresh were C. A. Hodson; 
Levi Pennington, ex-Officio President, Pacific College; Emmett Gulley; Dr. 
Ralph W. Van Venlin, dentist; Ted Francis; and W. S. Allen, former County Com 
missioner, all of Newberg. Senator Marsh exhibited ea map showing the present 
and proposed routings of this highway and advised that if the plan as rroposed 
is carried out it will mean that highway traffic will be routed along 
the best rosidential street in this town, the destruction of many fine shade 
trees, and the creation of additional hazards to school children and others 
who have te cro8s College Street daily in going to and from school, and to the 
business district; moreover, it will devaluate a good residential district. 
He advised that the members of the delegation are property owners along the 
College Street route who are strongly opposed to the proposed plan and who 
suggest as an alternate proposition that the highway be routed along Meridian 
Street, two blocks east of College Street, which is now paved to a width of 
36 feet and,in their estimation, will serve the purpose equally well or even 
better than the College Street route. Dr. Levi Pennington stated that aside 
from the destruction of residential values he is concerned with the preserva- 
tion of human life, for the safoty of the many children who walk along Col- 
lege Street daily going to asifrom schooll. He pointed out also that on Col- 
lege Street there are four large churches that draw large gatherings on 
Sundays with resultant increase in pedestrian treffic on those days. If the 
route is moved to Meridian Street, he said, these situations could be avoided, 
He asked to Commission to say to the Newberg City Council, who initiated the 
College Street rovte, that such routing is wrong. 


Chairman Banfield advised that the State Highway Commission did not 
initiate the proposed change but approved it at the request of the Newberg 
City Council, so it is a matter for the City Council to decide if the project 
should go forward as planned or some other street improved. He pointed 
out that the Commission has appropriated a certain amount to finance the 
improvement along College Street, so if eventually the routing is changed 
to Meridian Street, tho improvement of which is more oastly, it will be 
up to the city to provide funds to pay the increased costs. In reply to 
Mr. Pennington's suggestion that the Commission tell the City Council that 
the College Street routing is wrong, Chairman Banfield stated the Commis- 
sion could not do that because the city initiated the project and the Com- 
mission has simply been carrying out the wishes of the City Council. It is 
the responsibility of the Citizens of Newberg to contact the City Council 
in that regard, and if the Council will advise the Commission that it has 
changed its mind about the project, the Commission will eliminate it from 
the program-and spend its funds elsewhere. He concluded the conference by 
stating that the Commigsion would discuss the matter further among themselves. 
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but now, according to the Stato Highway Engineer, it is going to cost $900 , 000. 
Marion County, he said, still wants tho bridge built and is willing to pay its 
sharo of tho additional oxpensc but sugpsts, in @iow of tho possibility that 
costs will lower, that the taking of bids bo doforrod until about tho first of 
noxt yoar if that.can be dono without sacrificing prosont proposals or commit- 
monts. Judge Van Well statod that his county agroes with the statomont as pro- 
sented by, Judge Murphy, provided tho countics will net lose priority on mator- 
fals by doforring construction, if not, thon Polk County would like tho pro- 
joct doforrod until January, 1949. Howover, if tho Highway Commission focls 
that construction of tho bridgo should proceod at once thon Polk County will 
agroo, Chairman Banficld adviscd that this mattor could bo decided now if 

the county attitudes aro known. The state, ho stated, has the money set asidc 
and tho Commission is rcady and willing to proceed on tho basis of tho orig- 
inal agrcomont at any time. He further statod that tho Commission hag no ob- 
joctions to dolaying construction if that is the dosiro of tho countics, but 
tho timo of building is to bo dotormined by the wishes of tho countics and tho 
Entincor's judgmont, Commissionor Chandicr suggestod that the project be 
advertised for bids to bo rocoived at tho April 1948 mocting of tho Commis- 
sion to dotormine just how much tho bridge is going to cost; the countics could 
thon doeido whether or not thoy wanted to accept thom or adofcr construction to 
a lator dato, Following furthor discussion Chairman Banficld advised that tho 
Commission wants to comply with the wishos of tho two countics and 4f both 
county courts will dircgt lottors to tho Commission stating dcfinitcly and 
cloarly whom thoy want the Commission to advertise the projoct for ids, tho 
Commission thon can take action, Both county courts agrood to send such lct- 
tors and it was undorstood that bids would be recoivod at tho April mocting, if 
tho counties so dosirod. No furthor action was takon by the Commission ponding 
receipt of lottcrs from the countics advising tho action thoy wishcd takon in 
the mattor. 


Dr. P. A. Loor, Chamber of Commorce reprosontativo; Gus Horr, Pros- 
idont of tho Chambor of Commorco; Robort Borland, and Gid Smith, Jr., busincss- 
mon; all of Silvorton, comprisod a dclogation roprosonting the City Planning 
Commission, which appoarod boforo tho Commission regarding tho location of 
tho Salom-Silverton county road in Silvorton. Dr. Loor oxhibited a map and ox- 
plainod that tho proposed now construction on thc Silvorton road oxtondgs only 
as far as McLain Stroot. Ho askod the Commission to acquire right of way for 
a proposod oxtonsion from that point to a connoction with tho Hillsboro-Sil- 
vorton Secondary Highway bocausc tho proporty is about to bo dovelopoed and it 
will be much moro difficult and costly to acquire lator on. Tho Enginocr ad- 
viscd that the proposed now construction onds about ea milo wost of Silverton 
and that from thoro on into Silvorton only a reconnaisance survcy has boon 
mado. Ho stated furthor that it would bo nocossary for the Commission to 
grant authority for a survoy of the new route before tho right of way could bo 
sccured, Dr. Loor was informed that the Commission is not in position to 
tako action now, but his roquost will bo givon duo considcration whcn addition- 
al information is forthcoming. Tho Enginccr was thoroupon authcrized and in- 
structed to invostigatoe tho matter and roport back to tho Commission at its 
noxt mooting. 
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of the route uttorly impassable. He also said that his previous estimate 

of $450,000 as the cost to rock surface the road for all weather travel is 
absolutely the minimum and ‘the probability is that it would cost more than 
such sum. The Chief Counsel suggested, if the Commission saw fit, that the 
Crooked River Highway might be left_on the State Highway System, then. if 
the dam is built, and the highway blocked, that the Legislature be requested 
to remove it as a primary highway. The.Engineer suggested that Crook County 
night assunc half of the estimated $450,000 inasmmch as $100;000 is already 
available from the Bureau of Reclamation. Wo action was taken by the Com- 
mission on this matter pending a response from the county on the suggostion 
contained in Chairman Banfield's acknowledgement of Mr. Bowman's brief. 


Mr. Bowman appeared before the Commission later in the day, ac- 
companied by Mr. Kenneth Sawyer, Chairman of the Comittee on Agriculture 
of the Portland Chamber of Commerce, and Mr. W. D. B. Dodson, also of 
the Portland Chamber of Commerce, regarding this subject. Mr. Bowman re- 
peated statements previously expressed in behalf of tho project, particular- 
ly mentioning that all they are asking is a road as good as the existing 
one -- a road that can be furnished for $100,000. Mr. Sawyer read aloud and 
presented a statoment endorsing the project from a state-wide standpoint 
He suggested, if the Commission cannot see its way clear to approve the 
project at this tine, that final action be deferred pending further study, 
looking for a compromise proposition. 


Mr. Dodson stated that he had spent 30 years trying to got this 
dam located which he felt is essential to the welfare of the poople of 
central Oregon to utilize the waste lands for which the proposed dam would 
provide irrigation. (See additional paragraphs ahead. ) 


A delegation from Marion and Polk Counties, consisting of: 


Grant Murphy, Marion County Judge, Salen 

Herman Van Well, Polk County Judge, Dallas 

W. E. Knower, Polk County,Commissioner, Salem 

H. H. Brant, Polk County Commissioner, Independence 

E. L. Rogers, Marion County Commissioner, Salon 

Roy J. Rice, Marion County Commissioner, Salen, 

T. J. Permus, hardware and International Harvester dealer, 
Independence 

Dr. M J. Butler, dentist, Independence 

Dr. Geo C. Knott, M.D., Independence 

Jas. Hart, Ford Motor Co., Independence 

Sen. Dean Walker, Hop grower, Independence 


appeared before the Commission regarding construction of a proposed bridge 
across the Willamette River at Independence. Grant Murphy, Marion County 
Court Judge, and Horman Van Well, Polk County Judge, acted as spokesmen. 
Judge Murphy pointed out that at the time the agreement between the stato and 
the two countics was oxecuted, tle estimated cost of the bridge was $600,000. 
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Tho Commission has awardod this contract to the low biddor, J. S. Morris 
Co., at its bid price. . 


"Monunent-Hamilton Section of the Kinborly-Long Croek Secondary 
Highway, in Grant County. 8.27 milos of grading, surfacing, and oiling. 
A, H, Saxton & Sons, Corvallis, submitted tho low pid for this work, 
in ths amount of $156,286.25. Tho noxt low bid was submittod by Inter 
City Send & Gravel Co., Eugone, at $168,959.30. Thoro wore eight 
higher bidders. Tho Comission has awarded this contract to the low 
piddor, A. H. Saxton & Sons, at thoir bid pricc. 


"Construct maintenance building at flood River, in Hood River County. 
R. H, Jonos, Hillsboro, submitted the low bid on this job at $12,619, 
using Altornate "A", framo construction. Eric Enquist, Troutdalo, sub- 
nittod tho noxt low bid, using Altcrnate "A", at $15,956. Thore wore 
two highor bidders, Tho contract has been awarded to R. H. Jonos, the 
low bidder, at his bid prico, using Altornato "A", framc construction. 


"Kianath Falls (1st Avc.-Esplanadc St.) Section of the Klemath 
Falle-Malin Highway, in Klamath County. 1.8 miles of grading and bitu- 
ninous macadan surfacing, two reinforced concrote bridges, and 0.1 nite 
of Portland comont concrote pavement. Rogers Const. Co., Portland, sub- 
mitted tho low bid for this work at $361,108. Tho socond, and only 
othor, Bid was gubmittod by M. P. Butlor, Seattle, Wm,, at $422 ,638. 80. 
Tho contract has bocn awarded to Rogors Construction Company, tho low 
piddor, at its bid pricc. 


"McCredio Springs-Littlo Deschutes River Rock Production Project on 
the Willamette Highway, in Klamath and Lake Countics. Furnish approx- 
imatcly 17,500 cu. yds. of erushed rock in stockpilos. N, A, Toole Conat. 
Co,, Ontario, submitted the low bid for this job at $49,875. Rogers Const 

Co, Portland, submitted the gocond low bid at $50,400. Four higher bids 
wore roceivod. This contract has bocn awardod to thc low biddor, N. A. 
Toole Const, Co., at its bid prico. 


"Rromont Junction-Mud Orook Section of the Warncr Secondary Highway, 
in Lako County. 4.92 milos of grading and 12.7 miles of rock or gravol 
surfacing. Tho low bid for this work was submitted by M. L. & C. R. 
O'Neil, Croswoll, at $135,210. The bidder, hewcvor, has quealificd his 
pid by stating that he will accept this project only in combination with 
tho Mud Crock-Irake Crock project. The second low bid was submittcd by 
the Intor City Sand & Gravel Co., Eugono, at $138,657. This bid has boon 
qualifiod by a statcmont that tho biddor will not accopt projects at this 
necting totaling more than $350,000. There wore four highor bids recoivad. 
(Soe next job for award) 


"Mud Creok-Drake Creek Section of the Warnor Secondary Hivhway, in 
Lake County. 8.46 miles of grading and rock surfacing. Intor City Sand 
& Gravel Co., Bugono, submitted the low bid for this work at $163 , 597.80. 
Its bid has boon qualifiod by a statomont that thoy will not acccpt pro- 
jocts at this lotting totaling noro than $350,000; howover, they will 
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A dologation roprosonting tho North Tillamook County Chambor of 
Commerce appearod bofore the Commission and urgod tho construction of a 
"Cut-Off" Highway oxtonding from Elsio on tho Wolf Crook Highway southwost- 
orly to a junction with the Nocanicum Highway, approximatoly three milcs 
north of tho TMMllamook County lino. Mr. Jim Kolly, Socrotary of tho North 
Tillamook County Chambor of Commorce, hoadod the group which includod John 
Aschin, Secrctary, Tillamook Chambor of Commerco; John Shibol, Noahkanio; 
Loo Moad, Nohalomj Ed Winclo, Noahkanio; Al Thompson, County Commissioner; © 
Irving Savin; Prosidont, Tillamook Chambor of Commorco, Tillamook; Charics 
Ross, Prosidont, Oregon Coast Association; Franklin E. Knight, Prosidcnt, 
N. Tillamook Chambor of Cormorce. 


Mr, Kolly rcad ajoud and prosontod to tho Commission a briof con- 
taining a potition signod by 455 rosidonts and proporty ownors of tho dis- 
trict, and othor information in support of their oral request. Othcrs 
speaking in bchalf of the projoct woro Mossrsa. Aschim, Schibol, Moad and 
Thompson, Thoy pointed out that rosidcnts am the Nocanicum Highway aro 
handicapped by tho vory crooked condition of the road and that it would bo 
a great aid in tho development of tho arca if the proposed "cut off" is 
adopted. Thoy pointed out that thoro arc two logging roads already built 
one at cach ond of the proposod "cut off", which could be uscd for a dis- 
tance of six milos and the uso of which would climinato about six miles 
of new construction. Mr. Agchin adviscd that North Tillamook County has ° 
dovoloped rapidly during tho last fow yoars and the road is worthy of the 
Commission's sorious considoration. Mr. Schibol rcad aloud and prosonted 
a writton endorsomont fren the Noah-kah-nic Commmity Club. Mr. Mcad ro- 
viowed past history of tho Sunsct Highway and this "cut off" road. He 
alloged that thoy wore le@ to believe by a formor Highway Commission that 
this short cut would be built; in fact, woro givon that promise. Thoy re- 
qucstod a location survey, an estimate of cost and construction at tho 
carlicst possible timo. Chairman Banficld advised that tho ostimated cost 
of this projcct is about $1,600,000 according to a check made sovoral yoars « 
ago. Ho also stated the minutos of the Commission mcctings had boon 
checked and nothing can be found thorcin to indicate that a provious 
Highway Commission had made any definito commitment or promiso with rospect 
to this road. The presont Highway Commission, ho said, is in no position to 
finance tho project, because it is only onc of many projects in tho samc 
catogory, and thore is not enough monoy to go around, He addcd that this 
is tho first timo this project has beon bofore this commission and that 
the Commission would discuss it. 


The Commission discussed with the Engincor the bids roccived at the 
morning scasion, and at 3:00 p.m. Chairman Banficld publicly announced tho 
awards of contracts, as follows, the action of tho Commission with rospoct 
to cach project boing by unanimcas voto: 


"Clean and paint all structural stcol bolow roadway on the McCul- 
lengh, Bridge over Coos Bay on the Orcgon Coast Highway, in Coos County. 
J.&Morris Cop Barkoloy, California, submittod the low bid for this pro- 
joct at $41,840. Tho sccond low bid was submitted by Tri-State Paint- 
ing Company, Portland, at $47,800. Thero wero two highcr bidders. 
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difference between the two amounts represents their damages, so they are asking 
for $35,000, The Chief Counsel stated he had offered to settle with the 
gricksens for $25,000, which, in his judgment, is adequate, as the Ericksens 
will have a better plant. He pointed out that if the Ericksens had built as 
first planned they would have had to use the highway right of way in connection 
bwith their business, which net only is contrary to law but is an infringement 
on the rights of the general public and would create a dangerous situation for 
-ighway traffic, which very likely would have forced the Conmission to take 
restrictive action on the use of state right of way for parking, etc. The 
Commission deferred action on the matter pending discussion among themselves. 


Mr. William R. Meiners, Umatilla County Commissioner, appeared before 
the Commission regarding a proposed exchange of certain county roads in Umatilla 
County. He advised that the county has spent approximately $60,000 for im- 
provement of the Thorn Hollow Road, a Federal Aid Secondary Highway, and would 
like to have that road eliminated from the Federal Aid Secondary System and 
the Helix-Holdman road designated in its place. He offered county cooperation 
in the amount of $13,000 and agreed to furnish needed right of way and to re- 
move fences at county expense. The Engineer exhibited a map showing the roads 
under discussion and advised that neither road is included in the present 
three year construction program, so if the Commission decides to approve the 
county's request and improve the Helix-Holdman Road, the work would have to be 
done as a major betterment project. He estimated the cost to improve the road 
to a satisfactory standard at $150,000, The Commission took the matter under 
advisement. 


The Engineer reported on the installation of a traffic signal at 
the intersection of the “acific Highway and Sixth Street in Junction City here- 
tofore requested by Senator Angus Sibson. He estimated the cost of the signal 
at $4,000 and advised that the Traffic Engineer has investigated the request 
and recommends that the signal be installed, pravided the City of Junction City 
will pay the customary one-half of the cost and furnish the electrical energy 
to operate it, The Commission unanimously approved the recommendation. 


Mr. Ae Re Bowman, Prineville, appeared before the Commission at this 
time relative to his previous request for a revision in the Crooked River High- 
way to by-pass a dam site proposed by the U.S. Bureau of Reclamation. Appearing 
with Mr. Bowman were Mr, Kenneth Sawyer, Chairman of the Committee on Agricul- 
ture of the Portland Chamber of Commerce, and Mr. W. D. B. Dodson, also of the 
Portland Chamber of Commerce. Mr. Bowman reiterated arguments presented pre- 
viously in support of his request and particularly advised that all they want 
is as good a road as the one they now have -- as serviceable a road as they can 
get for $100,000. 

Mr. Sawyer read aloud and filed with the Commission a letter express- 
ing the attitude of the Portland Chamber of Commerce with respect to this matter 
The Portland Chamber of Commerce, he said, is interested in the project from the 
standpoint of developing the state as a whole. He suggested, if the Commission 
cannot see its way clear now to approve the project, that final action be de- 
ferred pending further studies with the view of reaching an agreement later on 
that would be satisfactory to all concerned. 


Chairman Bamfield pointed out that an engineering investigation 
reveals that a $100,000 expenditure will only start the required improvement 
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allow a lump sum reduction of $4,000 if also awarded the Froncat 
Junction-Mud Creek project. Tho sccond low bid was submittod by 
by M. L. & C. R. O'Neil, Creswell, at $179,243. Four highor bids 
wore recoivod. Considoring tho combination bids submitted for both 
jobs and tho qualifying statements of tho biddors, Inter City 

Sand & Gravol Co. .is tho low combination biddor at $298,254.80, 

Thc sccond low combination bid was submitted by M, L, & C. R. O'Noil 
at $314,453. Thoro woro four highor combination bids. Tho contracts 
for tho Fronont Junction-Mué Crook Section, and tho Mud Crook-Drake 
Crook Scction of tho Warner Socondary Highway have beon awardod to 
tho lew curbination biddor, Intor City Sand & Gravel Co., at thoir 
coubination bid pricc. 


"Ploasant Hill Overcrossing on tho Willamettc Highway, in Lano 
County. R. & M, Construction Co,, Contral Point,submittod tho low bid 
at $72,110. Tho socond low bid was submittod by i. H. Jonos, Hillsboro, 
at $75,700. hore wore six highor biddors. All bids havo boon re- 
forred to the Engincor with authority to award tho contract to the 

low bidder when certain conditions havo been satisficd. 


“Hobo Rock Production Project on tho Oregon Coast and Three Rivors 
Highways, in Tillamook County. A. H, Saxton and Sons, Corvallis, sub- - 
nitted the low bid for this job at $27,500. Tho second low, and only 
othor, bid was submitted by 0. C. Yocom Co., McMinnvillo, at $34,500. 

Tho contract has beon awardod to the low biddor, A, H. Saxton & Sons, at 
their bid pricc. 


"Pondloton (18th St.-lst St.) Scction of the Old Orogon Trail, in 
Unatilla County. 1.13 miles of grading and paving. Grimstad & Vandor- 
voldt, Astoria, submitted the low bid for this job at $118,981.50. The 
second low, and only othoy bid was submitted by T. W. Thomas, Por®land, 
at $122,768.50, Tho contract has beon awarded to the low biddor, Grin- 
stad & Vandcrvcldt, at thoir bid prico. 


"Umapinc-Sunnyside Section of the Sumnysido-Umapine Secondary High- 
way, in Umatilla County. 5.45 milos of rooiling. Pondloton Sand & 
Gravel Co., Pondloton, submitted the low bid for this work at $4,920.25. 
Tho sccond low bid was submitted by J. C. Compton Co., McMinnville, at 
$5,575. ‘Two higher bids were roccivod. Tho contract has boon awardod 
to tho low bidder, Pondloton Sand & Gravol Co., at its did prico." 


Mr. W. A, Dickson, roprosonting Erickson Bros., of St. Holens, 
appeared bofore tho Commission regarding the amount to be paid for a small 
strip of tho Erickson's property that is noodod for widening tho Colunbia 
Rivor Highway in St. Holons. Ho statod that tho cost of ronodcling the 
croanmcry plant, if the state acquires the additional right of way, will de 
approxinatcly $14 000, and in addition thoy loso 900 squaro foct of arca, 
whilo tho cost of the romodeling work thoy now havo undor way is botwoen 
$6,000 and $8,000. Hc contended that the Ericksons - will have as good a 
plant with the oxpondituro of $6,000 to $8,000 as thoy would havo if they 
spent $44,000 on the basis of not using the right of way in question, Tho 
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made to enlarge the Roseburg Division office headquarters and the Coquille 
District Maintenance headquarters, and since that time the housing facil- 
itios at Meacham have become inadequate. He recommended that four additional 
roons be added to tho Rosoburg office building and that an additional heating 
plant be installed at this place to take care of additional maintenance and 
enginecring omployees who have boen assignod to the Roseburg area. He esti- 
nated the cost to provide such facilities at $12,000. He also recormended 

the addition of two rooms to the existing building at Coquille to provide 

room for expanded operations, at an estimated total cost of $5,000. He further 
recommended the purchase of a two story, sevon room cottage and six 50'x 100! 
lots for the sum of $2,CU0 to provide additional housing facilitics at Meacham. 
In rogard to the Meachan situation, he explained that the acute shortage of 
personnel at that location is due primarily to the lack of housing facilitics. 
The Commission unanimously approved the threo projects as recommended by the 
Engineer at a total estinated cost of $19,000. 


Tho Engineer reported that he had been contactod by officials of 
the City of Springfield regarding the adoption of a by-pass route on the 
McKenzie Highway through Springfield, He recalled that this matter was pre- 
sented to the Commission at the February 1948 necting by the City Engineer, 
but action was deferred at that time pending his return fron Washington, D.C. 
He advised that it is not possible to make an adequate recormendation unloss 
tho Commission wishes to spend about $1,500 for a survey. Cormissioner Schaupp 
renarked that numerous similar requests have been received and gave as his 
opinion that surveys of this nature should not be undertaken unless absolutely 
necessary bocause of the shortage of engineering personnel. The request was 
denfed due to increased construction and a lack of personnel. 


Tho Engineer reported the results of bids received in Salem on Marth 1 
for the palo cf a building in Pendleton and on March 8 for sale of used cquip- 
nent at Salen, Coquille, Klemath Falls and La Grande. Bids received for sale 
of the building in Pendleton were as follows: 


J. G. Denny, Pendleton $202 .00 


This was the only bid received. The Engincer recomiended that the 
bid be rejected as too low and that tho building be turned over to the Main- 
tenance Department for prctable uso at Ukiah. The Commissicn unanimously ap- 
proved this recommendation. 


In the matter of the sale of used eguipment at Salon, Coquille, 
Klamath Falls, and La Grande, the Engineer recommended that the equipment 
be sold to the high bidder, in each instance, as shown in EXHIBIT "E" attached 
hereto and by this reference made a part horeof with like offect as thoujsh 
extended herein. The Commission approved the Engineer's recommendation unan- 
imously and so ordered. 


Tho Engineer brought up for discussion the matter of contracting 
construction of the Salmon River Bridge on the Oregon Coast Highway at Otis, 
bids for which were received by the Commission at the previous necting. Ee 
advised that a satisfactory bid was submitted by Tower Scles & Erecting Con- 
pany and Walder & Kenworthy, jointly, but because of a requost fron the Public 
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and will only invite trouble. He further advised that if the dan is built and 
the present highway inundated the Highway Commission will ask replacement 

of the road, and while he has not yet discussed the matter with the other Con- 
missioners, it is his feeling that the Commission will not pernit the 
establishnent of the dam at the point desired without an understanding with 
respect to the highway problen. He suggested that Mr. Bowman arrange for 
cooperation in the amount of $250,000 toward the highway expense, then, he 
said, the Highway Commission will reconsider the matter. He pointed ont 
that, in addition to the expense involved, it will be necessary to remove the 
present road from the State Highway Systen, which will require action by 

the Legislature. 


Re ar ol 


Mr. Dodson stated that the Portland Chamber of Commerce has 
been trying for 20 years to get this dam; also, that it feels it is the 
duty of the State of Oregon to assist in getting additioml acreage under 
irrigation so it can be utilized. 


This matter was discussed further, but no agreement was 
reached, Chairnan Banfield concluding the conference by stating that, in 

his eatination, if the people want this inprovement it will be up to” then 
to contribute half of the expense to reestablish the highway; however, the 
Commission will discuss it among thonmselves. 


The Engineer reported on a previous request for the installa- 
tion of a flasing red signal at the intorsection of the Tualatin Valley High- 
way and Wheeler Avenue in the town of Aloha. He advised that, pursuant to 

the Commissions' instructions, another investigation has been nade of the con- 
ditions at this point, including tho possibility of relocating the highway 
around the town and of removing the "kinks" in the present aligment, and it 
has been found ocononically impractical to change the location. The investi- 
gation also reveals, he said, that conditions have changed since his last re- 
port, and there now appears full justification for a traffic-actuated signal. 
Ho estinatod the cost of the installation at $3,500 and recommended approval 
of the project which, ho said, would have to be paid 100% by the state because 
Aloha is an unincorporated town. Tho Cammission unanimously approved the Engi- 
neer's recommendation, 


The Commission discussed a request from the City of Salem for 
additional traffic signals on the Pacific Highway in Salem, particularly at 
its intersoction with "D" St; Market St; and Fairgrounds Road. The Engineer 
advised that investigation reveals that signals at these points are a neces- 
sity, and ho recommended approval of all three installations, which he est- 
inated would cost a total of $11,000, provided the city will pay fifty per- 
cent of the initial expense, will maintain the signals, and will furnish the 
electrical energy noeded to operate them. The Commission approved the recon- 
nmendation unaninously. 


The matter of providing additional office space at highway 


headquarters in Roseburg, Coquille, and Meacham was considered by the Con- 
mission. The Engineer recalicd that during 1947 tentative plans had been 
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comnection with the Malin-Pooe Valloy Road which is now being improved, Be- 
cause of lack of tine, the Commission deferred discussion of this natter 
until its noxt noeting. 


A letter was presented from the Safety Cormittee of the Grants Pass 
Lions Club requesting construction of either chains or 4 fence, preferably 2 
fence, along both sidewalks on what is known as tho "Cavo Man Bridge” across 
tho Rogue River in Grants Pass as a safeguard to pedestrians, and also re- 
questing installation of a sign at each end of the bridge requiring bicyclists 
to disnount and walk across the bridge in the pedestrian lanes. The Cormittce 
advisos that a young man was killod recently on this structure; that the 
bridge ia very nerrow for the anount of traffic using it, mech of which is 
childérow crossing to amd from the city park, and that pedestrians are prono 
to stop down onto the highway into vehicular treffic while crossing this 
structure, It was thoir thought that a fence constructed along the walk is 
needed as podestrian protection. fho Engincer advised that this matter has 
beon investigated, and the cost to construct a suitable steol handrail is 
estinated at approxinately $9,000 based on 1,100 foet of handrail at $8.00 
por foot, The investigation also reveals, he said, that the fatality ro- 
ferred to by the Committee is the first one that has occurred since the bridge 
was constructed in 1931, and that in this particular instance the person 
killed was a bicyclist who rode his bicycle into tho side of a truck. The 
records do not indicate, he said, that thore is any more hazard on this bridge 
than on hundreds of others throughout the state, in view of which, he recon- 
nendod that the request te denied. In the discussion of this matter the Chief 
Counsel agvised that he has received numerous complaints concerning the haz- 
ards on this bridge structure, particularly that children climb on tho 
trestles. In view of this information, the Commission deferred action and 
referred the matter back to the Engineer to make further investigations cov- 
ering the foatmes mentioned by the Chief Counsel and to report his findings. 


The Commission had under aiscussion the natter of paying assesenents 
for the improvement of certain streets in Albany bordering on the State High- 
way Department's Maintenance Headquarters at this place. Tho Engineer advised 
that the city has made an assessnent against the state's property in the total 
anount of $1,628.33 for improvements consisting of construction of curbs and 
guttors and gravel surfacing on Sixth Street and on Burkhart Street which 
strects lie on two sidos of the state's premises. He declared that the 
Sixth Street improvement affords no benefit to the state highwey property be- 
cause there is no gate or entrance to the property fron that street; however 
thore is an entrance to the state's tract fron Burkhart Street and the state 
derives sufficient benefit from the improvenent to justify the paynent of the 
assessnent for the improvement of that strect, which amounts to $620.73. He 
recommended payment of the assessnent for the improvenent on Burkhart Stroet 
but that the assessment on Sixth Street bo denied. The Commission approved 
the recommendation unaninously. 


A l.ttor was prosentcd fron The Booth-Kelly Luabcer Conpany, Eugonc 
advisin. that on February 8, 1948, the Public Utilities Crmussioner nado an 
ordor »ormitting the company to construct « private log in; road across the 
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Roads Administration that certain changes be made in the design of the struc- 
ture, the Commission deferred the award of the contract and referred the bids 
to him with authority to make the award if the bidder would accept the contract 
under revised plans. The low bidder, he said, was contacted, and it appears 
now that they will not accept the job on the revised plan at the unit prices 
quoted in their proposal. In view thereof, ho recommended rejection of the 
bid and that the project be re-advertised for new bids. The Commission ap- 
proved the recommendation. unaninously. ; 


Tho Engineer reported that, pursuant to authority heretofore granted 
him by the Commission, he has awarded contracts, bids for which were received 
at the necting on February 2 and 3, 1948, the conditions of the awards having 
been satisfied. -He requested the Cormission's confirmation of the awards as 
follows: 


Grading’ and paving the Barbur Boulevard-Boones Ferry Road 
Section of the West Portland-Hubbard Highway, Multnonah and 
Washington Counties; bids received February 2, contract awarded 
February 10 to Parker-Schram Co., low bidder. 


Grading and bituminous nacadan surfacing and stock-piling rock 
on the Johns-Mackin Gulch Section of Pacific Highway, in Douglas 
and Josephine Counties; bids received February 3, contract 
awarded February 9 to Babler Bros., low bidder. 


Grading, oil-mat surfacing and stockpiling rock on the 
Elgin-Boswoll Ranch Section of the Wallowa Lake Highway, 
Union County; bids received February 3, contract awarded 
Fobruary 16 to E. C. Hall Co., low bidder. 


The Commission approved the awards as reported by unanimous vote, 


The Erineer brought up for discussion the matter of revising the 
najor betterment progran adopted by the Commission at its meoting on January 
5, 1948, by substituting improvenont of the "Flinn Bridge" over Mary's River 
on the Alsea Highway for the reconstruction of the Mary's River Bridge at 
Noon Station on the Corvallis-Newport Highway. He advised that a recent 
inspection reveals that the "Flinn Bridge" is in far worse condition thad 
the other, and if the substitution of the project is not approvod it will 
be necessary to spend approximately $7,700 this year for replacement of 
untreated tinbor approach spans. Hoe ostinated the cost of reconstructing 
"FlianBridge” at $55,000, which is tho sane amount that has been set up 
for reconstruction of the bridgo at Noon Station, He recommended the sub- 
stitution of the project, which would elininate the need to spend $7,700 
this year for ropairing the “Flinn Bridge". Tho Commission approved such 
substitution of the project by unanimous vote. 


A letter was presonted from the County Court of Klamath County re- 


questing that tho stato take over and assume maintenance of the South Poe 
Valley Road, approximately 10 niles in length, from the town of Olene to 4 
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construction of curbs and sidewalks, In view of the circumstances, the High- 
way Commission is requested to aid the city by constructing curbs along 6th 
Street. Action on this matter was deferred by the Commission. The Enginoor 
was instructed to investigate the request and render 2 detailed report on how 
much it will cost to do what the city asks. 


There was presented for the Camission's consideration a letter fron 
the Roseburg Chamber of Commerce, requesting reconsideration by the Commission 
of its action on the city's previous request for improvement of the Pacific 
Highway north of the Roseburg city limits. The Engineer recalled that the 
city previously requested an investigation to deternine what is necessary 
to relieve the traffic condition existing at this place, that the Commission 
approved the request, and that an investigation was made and a report ren- 
dered at tho previous meeting. This report, he said, revealed that a four- 
lane highway, costing about 250,000, would be required to remedy the situa- 
tion and the city was so informed; however, it now appears that they are not 
satisfied with the report and are asking the Commission to approve an inferior 
improvenent. He gave as his thought that if the inprovenent is needed it 
should be done properly rather than as a partial project, as the city requests, 
and he so recommended. The Commission approved the recommendation unanimously 
and instructed the Engineer to so inform the Chamber of Commerce. 


A letter was presented from the Powers Lions Club requesting inprove- 
nents to the Powers Secondary Highway, including the raising of the grade along 
certain sections so it will not be flooded during each high water period. 

The Engineer advised that this matter has been investigated, and it has been 
found that the sections involved agayegate a total of about 1,400 feet of 
highway and that it would cost about $8,000 to raise the grade above the ord- 
inary high water level, including construction of an oil mat surface. He 
further advised that this is a meritorious project and recormended that it 
be given favorable consideration in prograrming the balance of $1,250,000 of 
funds budgeted for special state najor betterment projects, the work to be 
done in 1949, ‘The Cormission approved the recommendation. 


The Commission discussed a petition from residents and taxpayers of 
the Jesper-Pleasant Hill area, Lane County, requesting the improvenent and 1 
oiling of the Springfield-Creswell State Secondary Highway No, 222 between the 
towns of Jasper and Pleasant Hill. The Engineer advised that ap investigation 
reveals that to reconstruct this section of highway to permanent status, includ- 
ing bituminous macadam surfacing and base, 80 that it will withstand heavy 
log-hauling traffic will cost about $120,000 or about $40,000 per mile for the bh 
three-nile section involved. This particular section of highway, he said, 
carries an average daily traffic of about 300 vehicles, about 20 percent of 
which aro logging trucks. He pointed out that the project is not included 
in any approved construction progran. The Commission denied the petition be- 
cause of lack of funds to finance the work. 


The Engineer requested the Commission's specific approval of the 
following projects, funde for which were authorized by the Commission in the 
1948 Budget under the hoading "Expenditures for Capital Outlays" and the sub- 
heading "Construction of Buildings and Inprovenents": 
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Springfield-Creswell Secondary Highway No. 222 near Springfield, Lane County, 
and inquiring whether or not it would be possible for State Highway Depart- 
nent forces to install this crossing for the company if the company will pay 
all of the expense incident thereto. The Engineer advised that he has had 
this matter investigated, and it appears necessary to raise the grade of the 
highway for about 240 feet. The cost to do the work, he said, including 
grading, construction of an asphaltic concrete pavement, contingencies, etc., 
is estimated at $1,500. He further stated that there is sufficient equip- 
ment in the vicinity of Springfield to assign to the work and recommended 
that the company's request be granted on the condition that the work is 

done at a time when it will not interfere with state work. The Commission 
approved the recommendation unaninously. 


A petition was presented from citizens of Lame County residing in 
the vicinity of Globe and Richardson, requesting that the resurfacing project 
now under way on the Richardson-Eugene Secondary Highway between Elnira 
and Globe be extended to Richardson, The petitioners alloge that the present 
road is in very bad condition and cannot be maintained properly without 
improvement and doos not adequatoly serve the large volune of traffic which 
uses it, much of .a; sh is log-hauling traffic. The Engineer estimated that 
a satisfactory improvement would cost about $120,000. He advised that the 
project is not included in any approved progran and there are no funds in- 
mediately available to finance the work, The Commission denied ‘the re- 
quest. 


Communications were presented from Mayor M. J. Rutherford, Enter- 
prise, Byron W. Henry, Secretary of the Enterprise Chamber of Commerce; and 
Fred W. Mastrude, Chairman of the Roads and Highway Committee of the Wallowa 
County Farm Bureau, urging improvenents to the railroad underpass structure n 
on the Wallowa Lake Highway at Minman where the highway passes under the 
Union Pacific Railroad tracks. The petitioners represent that the roadway 
through this underpass is too narrow for the safe passing of trucks and 
busses, that the vertical clearance is too low, and that the visibility is 
linited in both directions at the underpass because it is located in the 
middle of a curve. The Engineer advised that a hazardous condition docs 
exist at this place and the need for the improvement has long been recog- 
nized. He estimated that to replace the structure and at the sane tine 
improve the alignment would necéssitate an expenditure of fron $45,000 to 
$50,000. He pointed out that the project is not in any approved program and 
suggested that it be given consideration in the preparation of the next con- 
struction program. The Commission denied the request for immediate under- 
taking, however, indicated that it would consider the project in the forn- 
ulation of its next progran. 


The Commission discussed a letter fron the City of Umatilla, re- 
mesting state aid in the construction of concrete curbs along 6th Street 
in Umatilla, route of the Columbia River Highway. The Commission was 
advised that because of the McNary Dam Project it has been necessary for 
the city to improve its water system and make other improvenents, which are 
taking all the funds the 6ity has available and as a result, the city cannot. 
finance many other civic improvenents which should be undertaken, ineluding 
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approved the recérmenmfation and thereupon by unaninous vote adopted the 
attached resolution with regard thereto marked EXHIBIT "F" which by this 
reforence is made a part hereof with like effect as though extended in full 
herein, 


A request was prosented from Mr. E, C, Hart, Mohawk, Oregom,for in- 
provenent of the "Mohawk Highway" in Lane County, The Enginoer advised that 
the highway referred to is a county road under the jurisdiction of the Lane 
County Court; that it is om the Federal Aid Secondary Highway Systen, but no 
money has been provided for ite improvement. He further stated that the road 
is rough and the alignmont very poor, but the Lane County Court has never re- 
quested that it be reconstructed in the immediate future. The Commission 
ordored that Mr, Hart be iffformed of the status of the road and that there are 
no nonies available to finance the improvement that he requests, 


The Commission discussed a request from the City of Milton for state 
coeperatior in solving a drainage problem at the south end of Main Street in 
Milton City, involving drainago waters fron the state highway and adjoining 
land south of Milton, ‘Tho Engineer advised that the Oregon-Washington Highway 
ontors Milton in the southern part of the town on a descending five percent 
grado, following a gulch which drains approximately 1,500 acres of low rolling 
hill country. This gulch, he said, carries considerable water from water 
spouts in the summer months and from melting snow during the winter season. 
Along with the water is considerable silt and dobris which enters the highway 
drainage systen at the south end of Main Street, Carrection of the condition, 
he said, 1s partly the obligation of the city, although it is primarily © prob- 
len for the State Highway tment to. solve, inasrmch as the entire run-up 
from the gulch is takon into tho highway drainage system before being disposed 
of. This condition, he sagd, has been thoroughly investigated and corrective 
nonsures are estimated to cost approximately $17,400, divided as follows: 
$4,000 for construction of check dans by state forces; $13,400 for interception 
of flood waters at the intersection of Main and Frazier Streets and the carry- 
ing of such waters along Frazier Street in a 36-imch concrete pipe to a slough 
which carries the discharge from a hydro-electric plant into the Walla Walla 
River. This latter work, he said, will be performed by the City of Milton if 
tho state will contribute $8,600 toward the expense. He recormended approval 
of the project, the state's portion of which totals $12,600, as a Minor Bottor- 
nent Projest. Following discussion the Commission approved the recormendation 
unaninously and ordered that tho matter be covered by appropriate agreenent 
betwoen the city and the state. 


The Commission discussed the following requests for extensions of 
tine within which to complote highway contracts: 


Warren Northwost, Inc., Contract No. 2738 for grading and paving 
the South Unit of the Steiwer Hill-Albany Section of the Pacific High- 
way East, in Linn County, requested an additional extension of tine of 
243 days, from September 30, 1947, to May 31, 1948, within which to 
complete this job. They attributed their failuro to complete the pro- 
ject within the previously-extended time limit to inability to secure 
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Stockpile sites 


Fencing and construction of 2 sand 
storage bunkers $ 5,975.00 


Maintenance stations 


Miscellaneous improvements such as 
gas pumps, water supply, gates, 
fencing, etc, at 13 locations 3, 800.00 


Truck scales 


Improvenont of approaches to scales 
at 3 locations 1,000.00 


Park roads 


Twelve projects, the largest of which is 
included at the request of the State 
Parks Superintendent, totaling 22,600.00 


GRAND TOTAL $ 33,375.00 


The Engineer presented betterment work orders covering each of the 
proyects in detail and recommended approval of the expenditures. The Cormis- 
sion approved the recommendation by unanimous vote. (For details of the ex- 
penditures authorized in each of the above-mentioned work orders, see copies 
of the work orders on file in the office of the State Highway Commission in 
Salem, being State Highway Department Budgets File No. 2c.) 


The Engineer also presented a list of Minor Betternent Projects, 
totaling $307,565, for performance during the 1948 season. He expleined 
details in connection therewith and advised that funds to finance then 
have been provided in the Minor Betterment Budget for 1948. He requested 
approval of the projects and authority to proceed with the inprovenents. 
Following discussion the Commission approved the request by unanimous 
vote. (For details of this work see copies of the work orders on file in 
the office of the State Highway Cormission, Salen, being State Highway 
Cormission Budgets File No, 2b.) 


The Engineer reported that the following cities end towns have 
satisfied the legal requirements with respect to the expenditure of 1946 
State Tax Street Funds which they received in 1947 ond that the plans of 
the projects proposed to be financed with such funds have been examined 
and found satisfactory: 


Athena Coburg Pilot Rock Sherwood 
Chiloquin Falls City Prairie City 


He recommended approval of the plans by the Commission, The Commission 
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crushing contract which they haf with the U. S, Farest Service. Tho Engi- 
neod advised that the reason given by the contractor for overrunning the 
tino limit 4s correct, He further stated that when the contractor 
started on his state job he completod it expeditiously so that the state 
aid not incur any extra expense for enginoering supervision. He recon- 
nendod, in view of the circumstances, that the extension of tine requests’ 
be granted without penalty. The Comission approved the recommendation 
unaninously. 


Aréhie R. Averill, Contract No. 2872 for construction of a concreto 
viaduct over Spencer Creek on the Oregon Coast Highway near Newport, Lin- 
coln County, requested an additional extension of tine of 34 days, fron 
Noveriber 15 to December 19, 1947, within which to complete this job. He 
alleged that the overrun in tine linit was caused by his being required 
to do extra work that was not in the contract. The Engineer advised that 
the Commission, at its meeting on October 21, 1947, granted Mr. Averill 
an extension of tinc from September 30 to Novenber 15, 1947 without pen- 
alty within which to complete this job, with the understanding, however, 
that if the project was not completed by Noverber 15 the contractor 
would be required, as a penalty, to reinburse ‘the state for all engineer- 
ing costs incurred in connection with the job subsequent to Novenber 15. 
He recommended, in view of this condition, that the extonsion of tine now 
requestod be granted but that Mr. Averill be charged with the engineer ing 
expense incurred subsequent to Novenbcr 15, 1947. A lotter was presented 
fron the Public Roads Administration concurring therein, The Cormission 
approved tho recommendation unarinously. 

L. R. Kauffman, Contract No, 2914 for rock production on the Alsea 
Highway and the Alsea-Deadwood Secondary Highway, in Benton and Lincoln 
Counties, requested an additional extension of time of 70 days,fron 
Jenuary 31 to April 10, 1948, within which to complete this job. He 
attributed his failure to complete the project within the previously- 
extended time limit to inclement weather and breakdown of his equipment. 
The Engineer advised that Mr. Kauffman experienced serious mechanical 
trouble with his rock-crushing equipment and had it not been for this 
trowble he would have completed his contract within the specified time. 
The traveling public, he said, has not been inconvenienced by the delay 
because the materials Mr. Kauffman is manufacturing will not be needed 
until next summer's oiling and paving season. He recommended, in view 
of the circumstances, that the extension of time requested be granted 
without penalty. The Cormission approved the recommendation by unan- 
imous vote. 


‘tthe State Highway Cormission, in passing on contractor's requests 
for oxtensions of time within which to complete the contracts as listed above, 
considered but aid not necessarily adopt the recommendations of the Engineer 
and the reasons given by the contractors for failure to complete their pro- 
jects within the tine linits specified. 


The Enginoer reported that contracts Nos. 2739, 279°, 2872, 2929, 
and 2935 have been completed according to the requirenents of the contracts or 
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dry lumber for guardrail, which delayed construction of that facility and 
the painting of it, The Engineer advised that the Contractor wes delayed 
in completing the guardrail due to unsuitable weather for curing and paint 
ing the rails, The traveling public, he said, has not been inconvenienced 
by the delay because the highway has been in continuous use, He recor- 
mended that the extension of time requested be granted without penalty. 

A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 


Werren Northwest, Inc., Contract No, 2739 for grading and 
paving the North Unit of the Steiwer Hill-Albany Section of the Pac? 
ific Highway East, in Marion County, requested an ad@itional extension 
of tine of one day, from September 30 to October 1, 1947, within which 
to complete this job. They attributed their failure to complete the 
project within the previously-extendod tine linit to delay caused by 
a cement shortage and difficulty in securing box cars for cenent do- 
livories, ‘The Engineer advised that the overrun in the tine linit 
could be attributed entirely to delays in cement shipments. He rec- 
ormended, in view of the circumstancos, that the additional exten- 
sion of time requested be granted without penalty. A letter was 
presented from tho Public Roads Administration concurring therein. 

The Cormission approved the recommendation unaninously. 


Borke Bros., Contract No. 2790 for grading the Spencer 
Creek-Agate Beach Section of the Oregon Coast-Highway, in Lincoln 
County, requested an additional extension of time of 67 days fron 
October 1 to December 6, 1947, within which to complete this job. 

The Engineer advised that the surfacing of the Spencer Creek-Agate 
Beach Section, including a small amount of grading at the north end 
of tho job, was being done under a separate contract by Mr. Lloyd 
Calkins, and since the work was closely tiod in with Berke Bros.' 
grading job, it seemed desirable for Berke Bros, to do the small 
anount of grading work that cane under the Calkins contract, and 
arrangements were effected to take care of it in that nannor. Such 
arrangement, he said, necessarily deferred Berke Bros,' work on their 
own contract so that it extended into the carly fall rainy season 
naking it impossible to complete the project within the specified tine. 
Yao arrengenment for the grading work, he said, was to the state's best 
interests, and in view thereof, he recommended that the extension of 
tine requested be granted without penalty. A letter wes presented 
from tho Public Roads Administration concurring therein. The Comnis- 
sion approved the rccomnondation. unanimously. 


M. C, Lininger & Sons, Contract No. 2860 for furnishing 
crushed rock in stockpiles for tho Siskiyou Junction-Long Prairie 
Creck Section of the Green Springs Highway, in Jackson and Klamath 
Countios, requested an extension of tino of 80day, from August 31, 
to Novonbor 19, 1947, within which to completo this project. They 
attributed their failure to complete the project within the specified 
tino linit to tho fact that they were provonted fron starting tho work 
as soon as they expected because of unanticipated overruns on the rock 
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The question whether or not to purchase oxcoss protection end inden- 
nity coverage on this vessel, as is now carriod on "Tourist No. II" and 
“mourist No. III", making a total coverage of $500,000 om cach vessel, was 
also discussed, ‘Tho Engincor advised that fe has receivod no direct quota- 
tion for furnishing such coverage, but he cstinated that it would cost ap- 
proxinately $800 annually. Tho Comission deferred 2 decision in this matter 
until lator. 


Consideration was given by the Commission to the abandonment of a 
portion of the Unatilla-Herniston Section of the Old Oregon Trail, in Unatilla 
County, whore this highway has beon roconstructed on other alignment. ‘the 
Enginocr advisod that the now highway has been comploted and is now used by 
traffic and that tho old highway no Icnger 4g of value for state highway pur- 
poses, He recommended abandomnent of the old: route. The Commission approved 
tho rocormendation and by unaninous voto adopted the attached resolution rel- 
ativo theroto marked EXHIBIT "I", which by this reforenco is nade a part 
heroof with like cffect as though extended in full herein. 


The Commission also discussed abandonnont of a portion of the old 
route of the NOrth Santian Highway botween Gates and Niagara, Marion County. 
Tho Engincor advised that since the completion of the now highway between thosc 
points the old route no longer is of value for state highway purposes. Ho 
rocommondod abandonment of the old route by the Commission in favor of Marion 
County. The Commission approved tho recormendation and by unaninous vote 
adopted the attached resolution with rogerd thereto narkod EXHIBIT "J", which 
by this referonce is mado a part hereof with like effect as though cxtended in 
full herein. 


The Enginoer brought up for discussion and recormended a change in 
the signal installation on tho Salon-Dallas Highway at its intersection with 
the Salen-Dayton Secondary Highway, in West Salen. He advised that the signal 
presently installed at this intersoction consists of a flashing beacon, vhich, 
while it somowhat improves traffic conditions, does not pornit adequate access 
to the Selon-Dallas Highway from the secondary highway; noreover, the existing 
specd-control signal is conducive to rear-ond collisiema on the Salen-Dallas 
Highway and causes unnecessary delay to traffic, He pointed out that an aver- 
age of 15,537 vehicles enter this intersection daily, of which 13,286 are on 
the Salon-Dallas Highway and 2,252 are fron the secondary highway. He recon- 
nendod that a semi-actuated traffic signal be installed as a substitute for 
the existing one, including 2 push-button attachnent for the convenience of 
pedestrians. He estimated the cost of such an installation at amt $2,500, 
which, he said, would have to be paid for ontirely with state funds because 
tho intersection is of two state highways outside the city linits of Wost 
Salen; further that tho cost would have to be charged to the Minor Botternent 
Contingency Fund. Tho Cormission approved the recormendation unaninously,. 


A rosoluticn was presonted fron the City of Orogon City designating 
the intersection of 7th Street and Washington Stroot as a stop street at all 
four entrances and requesting concurrenco by the Commission in order to neet 
the logal rogaizements, The Engincer advised that 7th Strect is the route of 
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nodifications thereof and that said jobs are now ready for acceptance. After 
due considcration of the Engineer's report with respect to the contracts un- 
der discussion, the Commission approved and accepted the contracts as re- 
ported and authorized final paynent in connection with each. The Comission 
by wnaninous vote adopted the attached resolution relative thereto, marked 
EXHIBIT "G" and by this reference mado a part hereof with like effect as 
though extended herein. 


The Chief Counsel presented a form of resolution with respect to 
naning the Coos River Ferry "Charles Enegren" Ferry in honor of Mr. Charles 
Enegren, a pioneer of the district, pursuant to action taken by the Comnis- ~ 
sion at the provious meeting. The Commission approved and adopted the reso- 
lution as prepared, by unaninous vote, which resolution is attached hereto, 
narked EXHIBIT "H", and by this reference is nade a part horoof with like 
effect os though -extended in full heroin. 


The Engineer reported that the Commission's contract with Babbidzge 
& Holt covering the: operation of the Astoria-Megler Forry expires on May 31, 
1948. He requested authority to advertise for bids for continuation of this 
service after May 31. The Commission approved the request by unanimous vote, 


In this connection the Engincor inguired as to the length of tine 
the new contract should run. The Cormission ordered that the specifications 
provide for one yorr's operation with the privilege of oxtending the time if 
the Commission so dosires. 


The Commission discussed the Engineer's written report dated 
March 8, 1948,on the purchase of hull and machinery and protection and in-: 
demmity insurance for the forry "M. R, Chessman". This report gives quota- 
tions for insurance purchased in the American market and also in the London 
market and points out that a comparison of the rates shows them to be idon- 
tical, the only difference boing in the various combinations of plans as to 
the amount of the franchise or deductible amounts against claims. (For de- 
tails of this report see Engineer's report dated March 8, 1948, in general 
files.) It appears from the report that Plan 1-A carries tho highest pre- 
niun rate --$13,938; also that under this plan the P, & I, coverage carrios 
only a $250 deductible clause for all claims, which is the sane as is 
presontly in force on ferry boats "Tourist No, II" and "Tourist No. III". 
It also appears that the premium for the hull and machinery coverago is 
based on a $1,000 particular average franchise for all clains, but not 
deductible, for which an additional preniun of $920 is charged ovor and 
above tho cost of Plan 2-A, which is based on a $1,000 deductible charge. 
Plan 2-A was also discussed, and it appears that the only difference between 
these two plans is the extra charge for the non-deductible provision. It 
was the thought of the Commission that full coverage should be purchased, 
and accordingly, the Cormission voted unanimously to purchase the insurance 
under Plan 1-A, totaling $13,938. The Commission also decided unanimously ° 
that the insurance should be purchased in the Anerice:. market through the 
Oregon Association of Insurance Agents, ropresented vy Jewett, Barton, 
Leavy & Korn, who have been designated by the Ass ciation as its servicing 
agent. 
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are both of the opinion that the project has merit. The Commission decided 
unaninously, in view of this report, to defer action on the matter pending 
tho order of the county court with respect to the petition. 


Pursuant to instructions fron the Commission at the previous neeting 
the Chief Counsel presented a forn of rosolution covering the subject of park- 
ing of vehicles on state highway right of way in the town of Brookings. Fol- 
lowing discussion the Commission unaninously approved the resolution as pre- 
pared, a copy of which is attached hereto, marked EXHIBIT "L", and by this 
reference made a part heroof with like effect as though oxtended in full here- 
in. 


The Engineer reported 4 hazardous condition existing on tho Pacific 
Highway East (US99E) in front of tho Piggly Wiggly Store at Courtney Road one 
nile south of the town of Milwaukio due to the congestion of traffic at this 
point and the volune of fast-moving highway traffic. This matter, he said, has 
been called to his attention by the Orogon State Police who suggest, in the 
interests of safety, the establishment of a "no parking" zone for a distanco 
of about 300 feet at this location. The matter has been investigated by the 
Traffic Engineor, he said, who recommends the establishment of such a zone 
en doth sides of the highway between Highway Engineer's Stati ons2h04:5 and 
243455, which will eliminate a hazard which now oxists to the many cars onter- 
ing and leaving the Piggly Wiggly parking lot and to the pedestrians who park 
their cars on the opposite side of the highway and must cross it toe gain acccss 
to the store. He advised that he concurs in the recommendation that a "no 
parking" zone be established between these stations, Tho Comission approved 
the recormendation and thereupon by unaninous vote adopted the attached reso- 
lution rolative thereto marked EXHIBIT "y" which by this reference is nade a 
part hereof with like effect as though oxtended herein. 


The Engineer requested authority for Mr. Manley Robison, Director of 
the Travel Information Department, to attend, at state expense, a tourist con- 
ference which is to be held in Pullman, Washington, during April 4. to 7, 1948. 
Ho estinated that Mr. Robison's expense would not exceed $56.50. He also re- 
quosted authority for Mr. Cerl W. Jordan, Ass!stant Director of the Travel In- 
fornation Department, to attend, at state expense, travel shows in Oakland and 
Los Angeles, California, during the period March 26 to April 22, 1948, whero 
he will naijntain exhibits on behalf of the State of Oregon. He estimated 
Mr. Jordan's expense would amount to about $409.70. The Engineer pointed out 
that the AdvigoryBoard on travel natters has approved the exponditure in both 
instances. Tho Commission unaninously approved both requests subject to furtha 
approvel by Governor Hall. 


The Secretary presented a certificate fron the U. S. Marine Corps, 
expressing appreciation for contributions made by the State Highway Comission 
toward national defense in granting leavos of absenco to State Highway Depart- 
nent employees to attend active duty training with the U. S. Marine Corps Re- 
serve. Tho Commission accepted the certificate with thanks and ordered it 


properly filed in the Department records. 


the Cascade State Secondary Highway, 30 in order to legalize the proposed 
signal installation it will be necessary for the State Highway Commission 

to adopt a companion resolution. An investigation of tho conditions ob- 
taining at this intersection,he said, has been mede by the Traffic Enginoer 
who recommends, in the interests of traffic, that this intersection be desig- 
nated as a fowway stop, on the condition that the city will erect and main- 
tain the necessary signs. The Engineer advised that he concurs in the recon- 
nondetion, The Cormission approved the recormendation and thereupon by unan- 
inous vote adopted the attached resolution rolative thereto marked EXHIBIT 
“K" which by this reference is made a part hereof with like effect as 
though oxtcnded hercin. 


The Encincer rendcred a status report on the matter of installing 
a grade crossing signal on N, W. Front Avome, Portland, at a point where 
the spur track of the Nerthern Pacific Feymiinal Company crosses this thor- 
ourhfarc. He recalled that on February 28, 1941, the Commission authorized 
installation of this signal, which was estimated to cost $733, at the ex- 
pense of the state, esing Federal funds; however, it was not installed be- 
cause of the war work-stoppase order and in the nmeantine all of the Fed- 
eral funds were absorbed in other grade-crossing jobs. At its meeting 
on October 21, 1947, he said, the Commission again authorised this installae- 
tion, with the understanding that the cost to the state would not exceed 
the original $733 commitment. Such information was conveyed totthe North- 
ern Pacific Terminal Company which has asked reconsideration by the Commis- 
sion because the present estimate to install tho signal is $1,219, and the 
company is asking the state to assume the entire expense. Ho recormended 
denial of the request on the basis that the signal will be of naterial 
benefit to the coupany which, in view thereof, should assune the opst over 
and above the $733 that the Commission has agreed to pay. He further recon- 
mended that if tho railroad company will not accept such proposition the 
state pay to the company $733 and take possession of thc materials which 
the company has purchased for the purpose and which can be used at sone 
other point on the State Highway System. The Commission approved the rec- 
omiondation by unanimous vote. 


The Commission had umder discussion a lotter from the Brookings- 
Harbor Chatiber of Cormerce concerning the formlation of a highway light- 
ing district along US10l1 through the town of Brookings. Accompanying the 
letter was a copy of a petition directed to the Curry County Court request- 
ing approval of this district, a copy of the district's by-laws, and a pic- 
ture illustratin; the type of luminaire proposed for the installation. The 
Chief counsel advised that, according to the statutes, the petition nust 
first have the approval of the county court because the county court is tho 
tribunal which has to do with the creation of the district, but after the 
district has bcen formed it must then submit its plans and specifications 
to the Hichwey Cormission for its approval before beginning construction of 
the project on the state highway. He advisod thet insofar as he knew the 
county court hes not acted on the petition, so there appears to be nothing 
for the State Hishway Commission to do at the presont time. He nentioned, 
however, that ho had discussed this matter with the Engineer and that they 
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In this commection the Comission instructed the Engincer to subnit 
to the Commission, at omce, 2 roport on how many employees will reach retire- 
nont age detwoen now and the first of Jamary 1949. 


The Engineer asked the Camission to confirm for the record the tole- 
phonic authority givon hin to post the following highways for 50-perecent re- 
duced load linits: McKenzie Highway between the Forest Boundary ani Belknap 
Springs, East Diamond Lake Secondary Highway fron its junction with the Crater 
Lake North Secondary Highway to the junction with Mo Dalles-California High- 
way, Crater Lake North Secondary Highway fron its junction with the East 
Dianond Lake Socondary Highway to Diamond Lake, The Cormission approv: 4 euch 
postings and thereupon by unanimous vote adopted the attached resolution 
rolative thereto narked EXHIBIT "N" which by this roferonce is made 4 part 
hereof with like effect as though oxtended in full herein. 


Tho Engineer also asked the Commission to confirm for the reeord 
the telephonic authority given hin to increase the woight allowed on th 
Nashville-Blodgett Section of theRddyville-Blodgett Secondary Highway, in 
Lincoln County. The Commission approved sych {increased weight allowance and 
thereupon by unaninous vote adopted the attached rosolution rolative thereto 
moked EXHIBIT "0" which by this roferonce is made a part hereof with Lik: 
effect as though extended in full herein. 


The Engineer reported that, in conformity with telephonic authority 
given hin by the Cormission, he posted the Walton-Cedar Creek Section of the 
Richardson-tugene Secondary Highway fora naxinun gross weight of 20,000 pounds, 
effective February 20, 1948; also, that on March 1, 1948, bocause of ioproved 
conditions the signs were removed and legal londing was restored, He asked 
the Commission to confirn for the record the authority given for posting re- 
duced load limits on this highway, The Commission approved the request by 
uneninous vote. The Cormission also approved action of the Engineer in restor- 
ing the legal weight limit on this highway as of March 1, 1948, 


The Commission had undor discussion the log-hauling violations con- 
nitted by Mr. Harold H, McGee, Springfield, Oregon, in operating this sorvice 
over state highways in tho vicinity of Eugono, particularly the Engin: or's 
letter to the Commission datod March 10, 1948, outlining tho violations in 
detail and including a record of guch violationa for tho yoare 1945, 1946, and 
through 1947 to date. The Enginoor recallod that tho Cormission at ita neoting 
on February 2 and 3, 1948, had this nattor under discussion and at that tine 
canceled Mr. McGee's permit on a permanent basis, and the Public Utilitios 
Comussionor was requestod to take up Mr. McGoo's P.U.C, plates} however, 
subsequent thereto, because of cortain circunstances, tho request wns tonpornu™ 
ily withdrawn pending 5 furthor reviow of Mr. MoGoo's record, He submitted fa 
the Commission's consideration Mr. McGoo's petition, proparod by his attornoy, 
Mr. Hale G, Thompson, Eugone, for tho restoration of his pornit so no to permit 
hin to continue log-hauling operations without interruption, In this potition 
Mr. McGee agrees to cooperate with the State Highway Department to the fullest 
extent and to make every effort to avoid the violation of any rule, rogulation, 
or statute pertaining to his operation. Tio Enginoor pointed out that Mr. 
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Letters were presented from Mr. W. W. Balderree, President, and Mr. 
¥. M. Sercarbe, Secretary, of the Oregon State Bar Association, requesting 
thet the State Highway Commission place sane of its advertising in the Ansr- 
ican Ber Association Journal between now and the Association's enmual neet- 
ing in Seattle in Septerber, it being their thought that such advertising 
vould create a desire in its nermbers to attend the convention. The Comis- 
sion ordered those corrmnications referred to the Advisory Board on travel 
matters for its recormendation. 


Tae Chief Counsel reported receipt of an application from Mr. Wil- 
lien R. Blake, Portland,for permission to operate # popcorn wagon on state 
perk property et Sandy, Oregon, during the time that suelt are running in 
the Sandy Rivor. Ke advised that Mr. Blake has offered to pay $100 rental 
fee for this privilege. He also reported receipt of an application fron 
Mr. Paul Muxpower, through his attorney, Mr. John R. Latourette, Portland, 
for permission to crect a structure at the east end of the Troutdale Bridge 
for the purpose of renting dip nets end gelling smelt during the progress of 
the snelt run in the Sandy River. The Chief Counsel recommended against 
grenting theso privileges, however, suggested that if such facilities are 
noedod for public convenience the Commission might erect its own shelters 
and sell concossions as the result of competitive bidding. Mr. W. C. 
Willians, let Assistant State Highway Enginecr, gave as his opinion that if 
Mr. Blake and Mr. Mumpower are granted these priviloges it will create un- 
fair competition unless the Commission would also grant siniler privileges 
to others who request thon, The State Highway Engineer recormended the 
denial of all applications for such priv tleges. 


In tho discussion that followed Chairman Banfield raised the 
question, as to whom those people interfore with. He gave as his thought 
that perhaps it would be satisfactory to grant a pernit to the first per~- 
gon who requested one, but that the Commission is not obligated to grant 
u permit to everyone. He also gavo as his belief that it would be a "real 
policing job" to try to keepeveryone off the state's property. As the re- 
sult. of this discussion the Commission referred the matter back to the 
Engineer, the Chief Counsel and the Parks Superintendent to confor and werk 
out a solution, with the understanding that if these people are allowed the 
use of the state's property and it develops that a hazard is created, they 
should be ordored off the premises, with police assistance if necessary. 


The Engineer roported that Mr. J. F, Waller, Chief Reconnaissance 
Engineor for the State Highway Departnont, will reach retirenent age in Mey 
of this yoor. Ho advised that Mr. Wallor has been with this Department for 
18 years and is an exceptionally woll qualified engineer, particularly in 
the type of work ho is doing; further, that there is no one connected with 
the Highway Department available to replace Mr. Wallor at this time, Ho 
recormended approval of the retention of Mr. Waller in the state's service 
for another yoar's time. Tho Commission approved the recommendation unan- 
{nously with the understanding that the Engineer will start immediately to 
train saneome to take Mr. Waller's place at the expiration of this one-year 
period. 
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Enginee#'s letter to the Commission concerning the subject dated January 3°, 
1948, With this assurance the Commission approved and adopted the resolution 
which is attached hereto and marked EXHIBIT "Pp" and which by this reforence 
is made @ part hereof with like offect as though extondcd in full horein. 


Tho Engineer requested authority to purchase three 3,000 gallon seni- 
trailer tanks for assignment to Eastern Oregon oiling crews. He estinated the 
total cost involved at $12,000. Tho Commission approved the roquest. 


The Engineer also requested authority to purchase two Buick autono- 
bilos, one for assignment to Mr. W, W. Stiffler, 2nd Asst. State Highway Engi- 
noer, and the other to the Divisicn Engineer located at La Grande. He osti- 
natod tho total cost involved at $4,500. Tho Commission approved the request. 


In this connection the Engineer pointed out that a new soven-passonger 
automobile is needed for the Commission's uso in naking inspection trips 
throughout the state, the Buick that is now being used for this purpose being 
old and not satisfactory for the purpose. He requested authority to purchaso a 
now car. Tho Carmmission approvod the request by unaninous vote with tho 
undorstanding that ears of different makes are to be considered and that the 
color of tho car shall not bo black. 


Tao Engineer brought up for discussion a proposed agreenent with the 
Southern Pacific Company and Jackson County with respect to remodeling the Tolo 
Overcrossing on the Pacific Highway south of Ashland. He advised that this 
overcrossing was constructed by Jackson County years ogo and now is too narrow 
to satisfactorily care for the traffic which passes under it; in fact, a danger- 
ous condition exists. He recommended approval of this agreonent and corstruc- 
tion of the project which would bo paid for jointly by the railroad company, 
the county, and the state. The Commission approved the recommendation unan- 
imously. The agreement was signed later in the session. 


The Commission discussed a written report from the.Engineer dated 
March 8, 1948, concerning the cutting of timber by a Mr. Louis Eisele, Gaylord, 
Oregon, on state highway property adjacent to the Powers Secondary Highway 
about 15 niles south of the Coos Bay-Roseburg Highway. It appears that Mr. 
Eiscle purchased property adjacent to a state-owned stockpile site at this 
location and understood at the time that he was also purchasing the state's 
property and accordingly, cut the timber standing thereon, consisting of 29, 640 
board feet of second growth Douglas fir and 5,800 board feot of white fir, for 
a total of 35,264 feet of timber, log scale. The Engineer advised that this 
natter was discussed with Mr. N. S, Rogers, State Forester, who estimates the 
value of this timber at $6 per thousand FBM and who gave as his thought that 
the Highway Cormission should secure such amount from Mr. Eisele. The Engineor 
also stated that Mr. Eisele is willing to pay $5 per thousand board feet for 
the tinber and has deposited with the Commission checks totaling $176.30. 
He further stated that investigation reveals that Mr. Eisele has a good repu- 
tation in his vicinity and apparently the error was not deliberate. He rec- 
ormonded, in view thereof, that no penalty be imposed upon hin but that he be 
charged $6 per thousand for the timber taken and that ho be required to furnish 
2 $500 bond to insure clean up of the premises and restoration of the hauling 
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McGee's statement that hereafter he will cooperate with the Highway Yopart- 
nent and will haul legal loads is idontical with tho statement nade in his 
letter to the Commission dated October 2, 1945, which was the basis on whioh 
the Commission restored Mr. McGce's pormit which was canceled at that tino. 
He recommended that the Commission confirm the action taken at its nocting 
on February 2 and 3 canceling the pernit, with this exception -- that instead 
of canceling it on a permanent basis, Mr. McGee bo ruled off the road for a 
period of 30 days. Following considerable discussion the Cormission approved 
the recommendation by unaninous vote and so ordered. (For further details o: 
this matter see Engineer's letter to tho Commission dated March 10, 1948, and 
other exhibits in the general files, Salcn.) 


Due to another engagement, Commissioner Chandler excused hinself 
from the necting at this time but returned lator in the session. 


The Commission discussed bricfly and ordered filed the Engincer's 
report on Woighnaster operations for the nonth of January, 1948. 


4 . 
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The Engineer brought up for discussion a request from the U. S. War 
Department that it bo allowod to improve the channel of Anazon Creck beneath 
Bridge No, 2050 on the Richardson-Eugene Secondary Highway No, 220 in the 
City of Eugene. Ho advised that this matter has been given careful study 
and, in his estination, the contemplated inprovenent not only will be of 
advantage to the Arny as a fkood-control feature, but will also be bonficial 
to the state in draining the highway. He presented a form of agreement 
prepared by the War Department covering the natter and pointed out that 
all costs, including future naintenance expense, will be paid by the Federal 
Governnent. He recommended approval of the request and execution of the 
agreenent. The Cormission approved the recormendation unaninously, The 
agreement was signed later in the session. 


A letter was presented from the Central Lincoln People's Utility 
District, Newport, Oregon, requesting an extension of time on the temporary 
pernit heretofore issued by the State Highway Commission authorizing the 
district to maintain a power line on the Coos Bay Bridge (McCullough 
Bridge) pending construction of a cable crossing under tho structure. The 
District points out that this permit expires on April 7, 1948, and that it 
has changed its plans with respect to tho construction of the cable crossing 
in that it now plans to socure Bonneville power fron its Recdsport-Glasgow 
line. Because this new arrangement will not be completed until October 1949 
the District requests an extension of its presont permit for a period of 19 
nonths, allowing its facilities to romain on the bridge structure for that 
length of tinc, Tho Engineer recommended, in view of the circumstances, 
approval of this request. The Commission approved the recormendation. 


The Cormission had under discussion natters pertaining to the 
issuance of omergoncy transportation permits, particularly a forn of reso- 
lution with respoct thereto which was prepared by the Chief Counsel in col- 
laboration with thc Engineer. The Cormission wes assured by the Engincer 
and the Counsel that the provisions of the resolution conform with the 
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The Chief Counsel brought up for discussion the matter of slo 
of oxcoss real proportics owned by the State Highway Department. He advised 
that the presont practice is to bring those matters to the attention of the 
Commission as they arise; however, because of the mass of detail work con- 
nected with oach transaction, it sometimes works a hardship on the Department. 
He suggested that it would be holpful if the Commission would ordor the sale 
of real property only twice a year, once in the spring and once in the fall. 
The Cormission approved the suggestion by unaninous vote. 


A letter was presented from the City Council of Bonanza, Oregon, re- 
questing the improvement of a county road which extends northerly fron Bonanza 
to a junction with the Klamath Falls-Lakeview Highway over Maxwell Hill. The 
Engineer advised that this is a Federal Aid Secondary Highway; but no funds 
have beon appropriated to improve it. He suggested that the City Council be 
informed that no provision has been made in the Commission's construction pro- 
gram to improve the road but that the Commission will consider it, along with 
others submitted by the Klamath County Court, when future construction prograns 
are planned. The Commission approved the suggestion and so ordered. 


The Commission discussed a request from the City Council of Richland 
for construction of an oiled footpath along the Baker -Homestead Highwey fron 
Richland to Eagle Valley Union High School. The Engincer advised that an 
investigation has been made of this request, and it has beon found that approx- 
imately 1,100 feet of footpath will have to be constructed. Tho investigation 
also reveals, he said, that approximately 130 pedestrians and 755 Yehicles 
pass along this section daily, and because the width of the oil surface of the 
highway is only 18 feet wide, there is a considerable hazard to students of thc 
school. He recormended, in view of existing conditions that the Commission 
authorize the construction of a footpath, which he estimated would cost about 
$800, and that the expense be charged to the Minor Betternont Contingency Fund. 
The Commission approved the recommendation. 


The Engineer requested authority to make a location survey of the 
section of the Oregon Coast Highway extending southerly fron the Rogue River 
Bridge to the north ond of the location herotofore adopted by the Commission 
in the northerly part of the town of Gold Beach. He advised that Mr. Collier 
Buffington, Gold Beach, who owns property at this plece, plans to sell portions 
of it, and if he does, it is quite certain that building development will fol- 
low which raises the question whether or not such development will imtorfecre 
with the state's ultimate plans for rerouting the highway at this point. He 
estimated the cost of a complete survey at approxinately $1,000. The Commission 
approved the request by unanimous vote. 


The Commission had under discussion a resolution passed by the Lake 
County Court on March 4, 1948, offering to contribute county funds in tho amoun’ 
of $10,000 toward the cost of construction of a portion of the Warner Secondary 
Highway between the Fremont Highway junction and Brake Creek, bids for which 
construction work were received by the Commission at this meeting, if the amount 
of the low bid received by the Commission for this work excecds the anount of 
funds the Commission hag allocated for this project. The Secretary was 
instructed to thank the County Court for its offer and to advise the Court 
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road after the tirbes has beon hauled out. The Commission approved the recormenda- 
tion unanimously. 


Thore was brought up for discussion by the Commission the matter of 
adopting a state-wide system of throughway highways. Action on this natter 
was deferred until Commissioner Chandler is present. 


There was also presented anewspapor cditorial from the Astorim - 
Budget with respoct to removal of smelt sands from the ocean beach at Yachats. 
The Commission, without corment, ordered this filed in the Department records, 


The Cormission had under discussion the setting of a date for its 
next regular necting for recoiving bids and by unanimous vote decided to hold 
such neeting in Portland on Monday and Tuesday, April 19 and 20, 1948. Tho 
Secretary was instructed to make the usual arrangements to hold this meeting 
in the Groon Roon of the Imperial Hotel. 


The Commission, upon recommendation of the Engincer ani tho theft Oounsd 
approved and later signed a quitclaim decd conveying unto John P. Stobie and 
wife 0.062 acre of land situate adjacent to the McKenzic Highway in Lane Canty. 


The Cormission considered an offer from Rev. Willian F. Morse, Soa- 
side, to scll to the state some lots which he owns in Wi-ne-na Subdivision 
adjacent to the Oregon Coast Highway about one nile south of Oretown, in Til- 
lamook County. It appears that Rev. Morse has an option to .urchase this 
property but cannot finance the deal unless the state will purchase the 
portion thereof that will be needed as right of way when the highway align- 
nent is revised at this point. The Engineer exhibited a map showing tho 
location of the property and the proposed highway revision. Ho advised that 
Rev. Morse's option expires on April 1, 1948, and that he offers to sell the 
right of way to the state at the rate of $150 per lot in order to prevent the 
property getting into the hands of someone who will use it for purposes ad- 
verse to those of his church, which maintains a boys camp on adjoining prop- 
erty. The Engineer advised further thet the lots are so located that they 
can be used to advantage in the revised location of the highway, and he rec- 
ommended that they be purchased for the sum quoted. Tho Cormission approved 
the purchase by unanimous vote, 


The Engineer brought up for discussion the matter of widening the 
right of way of the Oregon Coast Highway for a short distanco in the northern 
part of Depoe Bay whore Mr. Vore H. Loucks plans to make improvements to his 
property. He advised that Mr. Loucks has about a 150-foot frontage on the 
east side of the highway and that it would be necessary to purchase fron hin 
a strip about ten feet wide in order to provide a uniform width right of way 
along this section. Mr, Loucks, he said, is going to do considerable build- 
ing and renodeling work and has asked that an agreement be reached with res- 
pect to this right of way matter so he can make his plans accordingly. It 
was tho Engineer's thought that this right of way should be purchased now 
before Mr. Loucks starts his improvements, and he requested authority to 
furnish the Right of Way Departmont with descriptions and authority for the 
Right of Way Department to negotiate the purchase of the property. The 
Cormission approved the requests unaninously. 
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_ ‘The Chief Counsel brought up for discussion an agreement with the 
Union Pacific Railroad Company providing for encroachment on railroad property 
adjacent to the Nyssa-Adrian Highway in Malhour County south of the town of 
Adrian, He said that the railroad company wishes to elininate from the second 
line in Section 1 of the agreement the words "donate, convey and confirn," 
which will not adversely affect the state's interosts. He recommended that 
the request be granted and suggested that, since the agreemonts have already 
peeh executed by the Commission, it would be quite satisfactory for the 
Commissioners to place their initials in the margin opposite this section 
from which the three words havo boen deloted. The Commission approved the 
recommendation and thereupon initialed the agreements at tho place indicated 
by the Chief Counsel. 


The Commission discussed briefly matters pertaining to the South 
Umpqua River Bridge on the Pacific Highway near Dillard, Douglas County, which 
was severely damagod by high water in the carly part of Janucry 1948. The 
Commission expressed a desire to inspect the damaged picr fender personnally 
as soon as the work has progressed to the point whcre conditions are right for 
such inspection, ‘Tho Engineer was instructed to Feap the members of the Con- 
nission advised relative thereto. He was also instructed to render a written 
report on the failure of the structure. 


Tho settlement with Ericksen Brothers for right of way needed in 
front of their creamery in St. Helens was again discussed briefly by the Con- 
mission, The Chief Counsel was authorized and instructed to proceed with the 
condemnation proceedings to acquire the extra right of vay if the owners refuse 
to accept the sum of $25,000 heretofore offered them by the Commission for the 
property. 


The Commission considered, approved, and signed agreements, etc. 
follows: 


Agreenent with W. 0, Condray covering lease for road materials 
on the Johns-Glendale Section of the Pacific Highway, Douglas County. 


Agreenent with Martin Peterson, Florence, Oregon, extending 2 
previous dgreement authorizing Mr.Peterson to remove discard or reject 
materials at Cape Quarry on the Oregon Cost Highway near Cape Crock, 
Lene County, (See Miscellaneous Agreement No. 847) 


Bargain and sale deed conveying unto Sherman Woodruff and wifo 
property situate in the City of Eugene. 


Lease and permit agreenent with Herman and Flete A. Hoflich covering 
parcel of land on the Tidowator Section of the Alsea Highway, Lincoln 
County, needed far quarry purposes. 


Ground Jease and permit agreement with Maurice and Esther Anderson 
covering lease of quarry site on tho Alsea Highway, in Lincoln County, 
needod for the improvement of the Tidewater Section of this highway. 
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that the Commission dees not need the county funds because a satisfactory 
bid was received for the work and the contract has been awarded. 


The Commissiom had under discussion a proposed agreement with the 
State of Idaho covering the maintenance of four interstate bridges across the 
Snake River at Weiser, Payettg, Ontario, and Myssa. Following careful con- 
sideration of the provisions thoreof the Commission apprcved and signed the 


agreement as prepared. 
Commissioner Ben R. Chandlor returned to the meeting at this tina; 


The Commission also had under discussion a proposed agreement with 
contractors Leonard & Slate, Oreg. Ltd. for the removal of slide materials 
which have accumulated on the floor of the Oneonta Borrow Pit on the Upper 
Columbia River Highway, Multnomah County. The Engincer advised that this 
work is necessary in order to provide proper drainage of the facilities 
that have beon installed by the Highway Department at this location. He 
estimated that there are 15,000 cubic yards of materials to be removed and 
that the cost would amount to about $1 per cubic yard, or about $15,000. 
These materials, he said, would be placed in stockpile for uso by the 
Public Roads Administration for riprapping and embankment slopes in con- 
nection with their contract for the construction of the Wahkoona Creok- 
Dodson Section of this highway. Leonard & Slate, Oreg. Ltd., he said have 
equipment available at this time to perform the work, as they have a sub- 
contract on the government project, and ho gave as his thought that tho 
state could save considerable motley in arranging with this contractor to 
do the work while the equipment is available nearby. The Commission ap- 
proved the arrangement by unanimous vote and thereupon signed the agrecnont. 


The Engincer discussed with the Commission the provision that has 
been made by the erchitects for the new State Office Building for a service 
driveway into this building. He exhibited a sketch showing the driveway as 
planned which enters the building from Capitol Strect, route of the Pacific 
Highway East, and which, if constructed at such location, will create a 
hazardous condition for traffic along this heavily-travoled thoroughfare. 
The same kind of entrance, he said, has been planned by the architects for 
the Highway Department Office Building which would increase the hazard, It 
was his thought that this should be called to the attention of the architects 
and some other provision made for driveway ontrances and exits on Chemeketa 
and Court Streets. He advised that he is bringing this matter to the atten- 
tion of the Commission at the request of the Board of Control because the 
driveway cntrances to both buildings mst be identical in order to provide 
for harmony. Chairman Banfield suggested that it would be more attractive 
if the service driveway for cach building were constructed so that traffic 
enters and leaves the buildings on Chemekata Street. Commissioners Schaupp 
and Chandler expressed thoir approval of this suggestion whereupon the 
Engineer was instructed to take up the matter with the Board of Control 
and explain tho reasons why the Highway Commission fecls that the entrances 
should be from Cheneketa Street rather than from Capitol Strect. 
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Permit granting to the U. S. War Department authority to improve the 
channel of Amazon Creek beneath State Highway Bridge No. 2050 on the 
Richardson-Eugene Secondary Highway, in Eugene, Lane County. 


Field agreements with the U. S. Dept. of Interior providing for the 
protection of juniper waysicas along the Central Oregon Highway between 
Bend and Horse Ridge,along the Ochoco Highway between Redmond and Princ- 
ville, and along the McKenzie Highway between Sisters and Redmond. 


The meeting adjourned at 5:30 p.n. 
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Quitclain deed conveying unto Rae S. Evang 0.6 acre of land adja- 
cent to the Alsea Highway in Lot 5, Section 32, T, 13 S., Range 10 w. 
W. M,, Lincoln County, 


Bargain ani sale deed conveying unto Lore E, and Robert S. Baughman 
right of access to and from the Willanctte Highway from their abutting 
land in Lane County. 


Quitclain deed conveying unto Wil.’ ', Colvard three parcels of 
land situate on the Love Bridge-Black Pr...,, Section of tho Baker -Hone- 
stead Highway, in Baker County. , 


Bargain and sale deed conveying unto Twin Qaks Company a small 
parcel of land, being fractional Block 18 of the orfginat plat of Eugene. 


Agreenent with Weyerhasnser Tinber Co,, providing for the renoval of 
road materials from a parcel of company-owned land in the Sw Sw of Sec. 
2 1, T. 38S., Range 7 E., W.M,, Klanath County. 


Quitclain deed conveying unto John P. Stcobie a small parcel of land 
fornerly used as a stockpile site in connection with the inprovenent of 
the McKenzie Highway in the SWi of Sec. 13, T. 16 S., Range 5 E., W. M., 
Lane County. 


Thee a ae 


Fargain and sale decd conveying unto the Mountain States Power 
Company a small parcel of land situate on the Santian Highway in the 
City of Lebanon to be used as a canal channel change. 


Bargain and sale deed conveying unto Henry S, Thompson property 


situate in the SWi SEL of Sec. 26, T, 4 N., Range 36 E., W.M., Unatilla 
County. 


Agreenent with Leonard & Slate, Oreg. Ltd., contractors, covering 
the removal of loose slide materials accurmlated on the floor of Oneonta 
Borrow Pit on the Upper Columbia River Highway, Maltnonmah County. 


Agreenent with the State of Idaho covering the maintenance of 
four interstate bridges across the Snake River. 
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Supplenental agreement with the Southern Pacific Company and 
Jackson County relative to widening the Tolo @vercrossing on the 
Pacific Highway, in Jackson County. 


Agreenont with Weyerhaeuser Tinber Co. relative to the relocation 
of the Southern Pacific Company's tracks, the relinquishnent of access, 
and the deeding of certain property to the company abutting the Oregon 
Coast Highway between North Bend and Coos Bay, Coos County, 


Bargain and sale deed conveying unto Woyerhacuser Timber Co., 
property situate in Coos County Burvuant to the abovo=némtionod azroonent. 


March j2, 1948 


eth Be ee 
rn te 


EXHIBITS “A" THROUGH "Q" 


Minntes of March 11 and 12, 1946 


y 
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EXHIBIT "A" 


Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, Clatsop County, acting by its County Court, the members 
of which are Honorable Guy Boyington as County Judge, and Honorable A. Zundel 
and Honorable Myron E. Jones as County Commissioners, have by bargain and 
sale deed conveyed to the State of Oregon, by and through its State Highway 
Commission, approximately 112 acres of land and has hereby made the same 
available without cost to the general public for park and recreational 
purposes; and 


WHEREAS, the merbers of the Oregon State Highway Commission, speak- 
ing for the citizenry of the State, acknowledge with appreciation the contri- 
bution thus made by the merbers of the County Court of Clatsop County to the 
people of the State of Oregon; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMISSION, 
all members being present and affirmatively voting: 


1. ‘That the deed now delivered by Honorable Guy Boyington to the 
Highway Commission by which the grantors have conveyed to the State of Oregon, 
by and through its State Highway Commission, approximately lle acres of land 
for park and recreational uses, be and said deed hereby is gratefully accept- 
ed for and on behalf of the people of the State of Oregon. 


2. That said deed which has already been recorded in the Deed 
Records of Clatsop County be filed in the permanent records of the State. 


3. That the Superintondent of State Parks horeby is instructed 
to add said acreage to the other properties which constitute and are desig- 
nated State park and recreational areas, and thet said property be developed 
and used for park and recreational purposes as are other like park properties 
owned by the State. 


4. That the Highway Commission hereby expresses for the people of 
Oregon a sincere thanks and appreciation for the generous gift made by 
Clatsop County through its County Court. 


5, That this resolution be entered in the minutes and records 
of the Highway Commission as of the llth day of March, 1948, and a correct 
copy mailed by the Secretary to Honorable Guy Boyington, and a like copy to 
the Chamber of Commerce in the City of Astoria. 


De a ee eee eae RR ae ee ee ee 


9th as a i 
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Right of way 


Option expires 


September 8, 


Easenent 


1948 


13704- Kelley, Charles M, and Ida L. Kelley 


4.73 acres at $200 
4.70 acres at $100.00 


26 fruit trees at $25 each 


1100 ft. 1}"pipe - 264 
1100 ft. ditch-dig, plow- 


lay pipe 


State to fence right of way, 


EXHIBIT "B" (Con't) 


RAINIER-GOBLE SECTION - COLUMBIA RIVER HIGHWAY 


ft. 


approximately 400 rods 
Allowance - moving barn, house, 
garage, chicken house 


and Maude G, Ferguson 


No option taken 


4383- Briggs, Harold G. and Doris Briggs 
Right of way 


Option expires 
August 22, 1948 


Easenent 


6,715 sq.ft. at 154 sq.ft. 


600 sq.ft. for slope easement 


30 foot slope easenent- 
reserves right to build 


thereon 


Lisi, Agostino and Frances Lisi 


Option expires 
August 26, 1948 


5 foot slope easement - 


ary 


(CON'T) 


AGATE BEACH-NEWPORT SECTION - OREGON COAST HIGHWAY 


1437h- Owen, A. L. and Edith Oven, and Noah E. Ferguson 


1.00 


1,007.25 
00,00 1,007.25 " 


1,00 


tempor 
State not to disturb curb, flower bed 
State to construct concrete steps 
Owner resorves right to build on land 


purposes 


(con't) 


ltr SS, NL i ad 


McChesney 
2,200.00 4,500.00 


1.00 Landon 


1.00 " 


given for easenent 


weP11 1948: 


| 
. 


\ 
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EXHIBIT “B" 
Minutes of March 1) and 12, 1948 


i 
t 


RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
i able to the State Highway Commission as bases of settlement for the propert- 
| ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter emumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said propert- 
ies hereby ordered and authorized to be acquired are as follows: 


PACIFIC HIGHWAY --- CITY OF FUGENE --- COOPERATIVE PROJECT 


#13388- City of Eugene 


Right of way 
Option expires 
July 13, 1948 
$ $ 
1.67 acres 00,00 00.00 Collins 
#13386- Beymer, Oren 0. and Irene G. Beymer 
Right of way 
Option expires 
August 16, 1948 
2,655 sq.ft. at 80% sq.ft. 2,124.00 
Allowance-vreocking building, 
noving materials therefrom 3,000.00 
Damage-cutting down area, 
inconvenience 2,000.00 7,124.00 " 
No access 


Grantor to build retaining wall lieu 
giving easement 


MAP i] 1948 (Con't) 


EXHIBIT "B" (Con't) 
PACIFIC HIGHWAY --- CITY OF EUGENE --~ COOPERATIVE PROJECT (CON'T) 


*14013- Springfield Mill & Grain Co, 
Right of way 
Option expires 
August 2, 1948 $ 
6,335 gq.ft. at 75¢ sq.ft. 4,751.25 
Allowance-removing, re-estab- 
lishing large warehouse 
(est'd Lammers) 2,500.00 
Damage-loss 25 feet trackage, Collins 
cutting down area 500.00 7,751.25 


Condemnation - authorized payment of $7,000.00 


*14018- Lane County 
Right of way 
Option expires 
August 18, 1948 
30,000 sq.ft. at 40¢ sq.ft. 12,000.00 
12,800 sq.ft. at 50¢ sq.ft. 6,400.00 
Allowance-garage, repair 
shop ; 5, 000,00 
Allowance-oil house, shed, 
oil room 1,600.00 25,000.00 
Owner to remove garage from 
right of way 


PACTPYC HIGHWAY --- CITY OF EUGENE --- EAST BROADWAY PROJECT 


*11128- Pendarvis, H. W. and Elle May Pendarvis 
Right of way 
Option expires 
August 19, 1948 


818 sq.ft. at 50¢ sq.ft. 
State to replace sidewalks 
Waiver of access 


*11433- Irish-Swartz Investment Company 
Right of way 
Option expires 
August 19, 1948 


100 sq.ft. at 50% sq.ft. 50. 
50 


00 
Waiver of access 250.00 300,00 


Owner may construct sidewalk 
outside curb 


(Con!t) 
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EXHIBIT "B" (Con't) 


RAINIER-GOBLE SECTION - COLUMBIA RIVER HIGHWAY. (CON'T) 


10847- Lee, John Alden and Charlotte L. B. Lee 
Right of way and quarry site 
Option expires 


May 30, 1948 3 ‘ 
10.0 acres at $40.00 400.00 400,00 McChesney 
10852- Plebuch, John and Hriso J. Plebuch 
Right of way 
Option expires 
August 27, 1948 
4.46 acres at $50.00 223.00 223.00 ™ 
13705- Thompson, Cecil C. and Ada J. Thompson 
Right of way 
Option expires 
August 15, 1948 
* 1.50 acres at $200.00 300.00 : 
* 0.48 acre at $100.00 48.00 | 
90 rods new fence at $1.50 135.00 
rod 
Allowance-fruit, trees 145.00 
Allowance- moving garage, 
chickenhouse, rabbit hutches 240.00 868.00 . 


* From right of way State to except strip of 
land 15x25 feet, east side, for grantor's 
use. 


13707- Thayer, H. W. and Elba H. Thayer 


Easement 
0,041 acre - detour road - 1,00 1.00). = 
13709- Robinson, Lloyd B. and Bernice L. Robinson 
Easenent 
0,044 acre at $200.00 - detour 8.80 
road 
4 shade trees at $5.00 each 20.00 28.80 " 


(Con't) 


MARi1 1948 


‘5% EXHIBIT’."B" (Con't) 


RAINIER-GOBLE SECTION - COLUMBIA RIVER HIGHWAY (CON'T) 


10845-B Welter, Ethel May (Mac) 
Right of way 
Option expires 
August 10, 1948 


$ $ 
2.54 acres at $75.00 190.50 McChesney 
114 rods fence at $1.50 rod 171.00 361.50 


10845-B Welter, Ethel Mae (May) 
Easenent 
Option expires 
August 10, 1948 


2.86 acres - easement - 
temporary 


10845-A Welter, J. R. 
Easenent 
Option expires 
August 10, 1948 


8.0 acres -veasement - 


temporary 


10843 - Neer, Michael D. and Dorothy D. Neer 
Right of way 
Option expires 
July 25, 1948 


0.50 acre at $100.00 


‘£f 


13707 - Thayer, H. W. and Elba H. Thayer 
Right of way 
Option expires 
August 6, 1948 


0.96 acre at $100.00 96.00 
0.06 acre - exchange for 

roadway to old highwey 00,00 
Allowance - new water system 

(estimated to cost $1300) 1,104.00 1,200.00 


(Con't) 


mye? 
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EXHIBIT "B" (con't) 


PACIFIC HIGHWAY --- CITY OF EUGENE --- EAST BROADWAY PROJECT (CON'T) 


#21%33-C Evans, Cordelia 
Right of way 
Option expires 
August 19, 1948 


$ $ 
1,587 sq.ft. at 50g sq.ft. 793.50 
Waiver of access 250.00 1,043.50 Collins 
Owner may construct sidewalk 
outside curb 


#12013 - Coca Cola Bottling Company of Eugene 
Right of way 
Option expires 
August 19, 1948 


408 sq.ft. 00.00 
Waiver access entire block 500.00 
Owner may construct sidewalk 

Outside curb 


RAINIER-GOBLE SECTION - COLUMBIA RIVER HIGHWAY 


23706 - Chase, H. J. 
Right of way 
Option expires 
August 6, 1948 


0.15 acre at $100.00 

A strip of land 50 feet wide, 
lying between old right of 
way and new, given in exchange 
for two parcels of land lying 
west new relocated 
highway (File #13707) - State 
to convey 


10849 - Furer, Walter A. and Verna V, Furer 
Right of way 
Option expires 
August 9, 1948 


6.77 acres at $60.00 


EXHIBIT "5" (Con*t) 


(CON'T) 


AGATE BEACH-NEWPORT SECTION - OREGON COAST HIGHWAY 


4380- Agate Beach Inn *#HHHt 
Right of way and easement 
Option expires 
September 5, 1948 


$ 
9,709 sq.ft. at 10f eq.ft. 970.90 
State to convey 2,000 125.00 
eq.ft. at Gt sq.ft.- 5.96 
credit 
Allowance-loss corral, 2,000,00 
and damages 
Allowance- loss woodshed, 2,000.00 
new driveway 
Allowance-loss garage, 
lieu moving 1,000.00 
Allowance- new septic 1,000.00 
tank 


Allowance-loss rock walls, _ 154,10 7,000.00 Landon 
shrubbery, flowers, etc. 


14221-A Schneider, John and Alice Schneider 
Slope easement 
Option expires 

September 4, 1948 


20 foot slope easement 


OREGON CITY-NEW ERA SECTION - PACIFIC HIGHWAY 


** 14074- Klemsen, George and Gladys I. Klemsen 
Right of way and easement 
Option expires 
June 1, 1948 
(CORRECTION) 


1,381 sq.ft. at 204 sq.ft. 276.20 
Allowance- moving 655.00 
shrubbery, supervision 
noving, loss business 
during moving, Neon gas 
sign 
Slope easement on 3 lots 50.00 
Moving buildings-low bid 9,066.00 10,047.20 Benson 


Previous report: Moving buildings, estimated at $8,000.00 


Sees ME ee ae eee a aals 
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EXHIBIT "B" (Con’t) 


RAINIER-GOBLE SECTION - COLUMBIA RIVER HIGHWAY (con‘?) 


13708- Robinson, Chas H. and Annie A, Robinson 
Right of way 

Option expires 

August 5, 1948 


0.42 acre at $200.00 8h 
0,06 acre - exchange for 00.00 
sane acreage File #13707, 
State to convey 
27 rods fence to be removed, 
new posts, at $1,50 rod 40,50 
Allowance-walnut, pear, yew 45,00 169.50 McChesney 


tree 


13713- Williamson, H. R. and Arlene E. Williamson 
Right of way 

Option expires 
August 6, 1948 


0.20 acre at $200.00 00 
36 rods new fence at $1.50 rod 58,00 
Allowance - lawn, flowers 20.00 » 
10845-A Welter, J. R, 
Right of way P 
Option expires 
August 10, 1948 


4.02 acres at $100.00 402.00 

204 rods new fence at $1.50 306.00 
rod 

Allowance- barn to be 200.00 


renoved from R/W 
Allowance- milk house-renove 100,00 1,008.00 c: 
fron R/w 


13709- Robinson, Lloyd B. and Bernico L, Robinson 
Right of way 
Option expires 
August 6, 1948 


0.075 acre at $200.00 15.00 
Trees - 35.00 


50,00 zs 


(Con*t) 


EXHIBIT "B" (Con't) 


WEST SLOPE-BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY 


414179- Parrish, Lawrence E. 
Slope EFasenent 
(CORRECTION) 


$ 
100 sq.ft. slope easement 12.50 12.50 Witt 


Previous report: 100 sq.ft. slope easenent $ 10.00 


+13694-A Rodfield, H. C. and Leanor Redfield 
Slope easement 


500 sq.ft. slope easement 10,00 


413696- Tatlock, Ruth Filley, and Rufus and Lillian Filley 
Slope easement 


2,265 sq.ft. slope easenont 25.00 
CLACKAMAS-BORING SECTION - CLACKAMAS-BORING COUNTY ROAD 


10742- Telford, Wallace R. 
Storage site 


3 year loase for oil 
storage on 1.0 acre 
at $60.00 per year 


PRINGLE CORNER-McMINNVILLE SECTION - PACIFIC HIGHWAY WEST 


13529- Kulezyshi, Barney F. 
Hauling road 
easenent 


9,180 sq.ft. at 1f plus ; 100,00 Witt 
sq.ft. 
State to fence 


14303- Kreiger, Peter J, and Pauline Kreiger 
Channel Ghange Easemont 
Have easement 


5,100 sq.ft. - for channel 10,00 10,00 ” 
change easenen 


State to fill ald chagnel fron nev 
Feneing to be taken care of by contractor, keeping 


eattlo off highway 
WAR11 1948 


EXHIBIT "B" (Con't) 


MIDDLE GROVE-SILVERTON SECTION - SALEM-SILVERTON COUNTY ROAD 


14433- Schaffers, Joseph J. and Leona M. Schaffers 
Right of way 
Option expires 
September 4, 1948 


$ $ 
3,050 sq.ft. at 1f sq.ft. 30.50 30.50 Witt 


14370- Vanderbeck, Antoinette 
Right of way 
Option expires 
September 8, 1948 


3,710 sq.ft. at 1g sq.ft. 37.10 wae ~* 
State to rebuild roadway 
into property 


WEST SLOPE-BEAVERTON SECTION - TUALATIN VALLEY HIGHWAY 


+13697- Weed, Thurlow 
Right of way 
Option expires 
July 16, 1948 


10,585 sq.ft. at 5f sq.ft. 529.25 
Damages-replatting lots, etc. 200.00 


18 trees at $5.00 each 90.00 

12 bushes at $2.50 each 30.00 

10 spanish broom at $2.50 25.00 
each 

10 snowberry trees at $2.50 25.00 
each 

12 spirea bushes at $2.50 30.00 
each 


Estinated cost moving office 
building, grading area 3,000.00 3,929.25 ~ 


+13694- Albino, Frank ahd Cathrina Albino 
Easenent for right of way 


1,359 sq.ft. 12.50 12.50 ” 


+14340- Kelley, James A, and Pearl Kelley 
Easement for right of way 


1,283 sq.ft. 12.50 a 


MAR11 1948 eta 


EXHIBIT "B" (Con't) 


TREHARNE-SUNSET CAMP SECTION - VERNONIA-SUNSET CAMP HIGHWAY 


14271- Sunset Logging Company and Sunset Development Company 
Right of way 
Option expires 
August 1, 1948 


$ $ 
2.96 acres at $15.00 kh 40 44 40 


Miller,C. R. and R. A. Peterson 
Right of way 

Option expires 

August 4, 1948 


1.23 acres at $25.00 30.75 
73 rods fence at $2.00 rod 146.00 


Sunset Logging Company 
Right of way 

Option expires 

July 30, 1948 


1.32 acres ‘at $25.00 


Jensen, Richard Nel 
Right of way 
Option expires 
July 27, 1948 


0.251 acre at $40.00 10.00 
OSWEGO -OREGON CITY SECTION - PORTLAND-OREGON CITY HIGHWAY 


14338- Deardorff,Willard G. - Trustee *#+# 
Right of way 
Qption expires 
August 4, 1948 


23,522 sq.ft. at $0.045 1,080.00 1,080.00 Gardiner 
plus 


14340- Meade, Kate E, and Eugene Meade *## 
Right of way 
Option expires 
July 8, 1948 


1,742.4 sq.ft, at 5 
sq.ft. 


(Con't) 
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EXHIBIT "B" (Con't) 


FIR GROVE SECTION-ALBANY-INDEPENDENCE HIGHWAY 


14360/1- Arnold, Harry Lea 
Right of way 
Option expires 
September 1, 1948 


4.44 acres at $150.00 
214 rods fence at $2.00 rod 
Gate at $20.00 


14347- Oakley, J. A. and Burl A. and Ora Beatrice 
Oakley, 
Right of way 
Option expires 
September 3, 1948 


0.62 acre at $200.00 
4 filbert trees-$10 each 
40 rods fence at $1.50 rod 


Gilchrist, Albert F. 
Right of way 

Option expires 
September 7, 1948 


0.35 acre at $200.00 
Damages 


Sadle, Frank J. and Hazel E. Sadle 
Right of way 

Option expires 

September 7, 1948 


0.31 acre at $200.00 


Handley, G. H. and Beulah M. Handley and F. L. 
and Laura Florence McKay 

Right of way 

Option expires 

September 7, 1948 


0,16 acre at $200.00 
2 apple trees at $20.00 each 


MARi2 1948 


EXHIBIT "B" (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY 


14109- Cook, Wendell W. and Joan L, Cook 
Right of way 
Option expires 
July 21, 1948 


1.18 acres at $200.00 236.00 
Allowance- garage, barn 239.75 
pump house 
Allowance- damages, too 192.25 Berry 
close highway Mayhew 
Plus new well, estimated 750.00 1,418.00 Reeder 


Thomas, Edward E. and Helen Thomas, Myrtle Griffith, Harry 
M, Douglas and Myrtle P. Douglas 


Right of way 
Option expires 


July 21, 1948 
0.09 acre at $200.00 


14113- Penber, Estate Enna E, 


Right of way 
Option expires 
August 4, 1948 


0.16 acre at $200.00 
Alblowance- damages 


Paschal, J. H. and Leona Paschal 
Right of way 

Option expires 

August 4, 1948 


0.16 acre at $200.00 

Allowance- trees, rose 
bushes 

Allowance- damages 


Martin George W. 2ad Mac B. Martin 
Right of way 

Option expires 

May 12, 1948 


2,25 acres at $75.00 168.75 


(Cont) 
véaRil 1948 


EXHIBIT "B" (Con't) 


OSWEGO-OREGON CITY SECTION - PORTLAND-OREGON CITY HIGHWAY (CON'T) 


14341- Dale, George C. and Marcella Dale *#+ 
Right of way 
Option expires 
July 8, 1948 


$ $ 
871.2 sq.ft. at 5f sq.ft. 43.56 43.56 Gardiner 
14339- Phillips, George S. and Monica Phillips *# 
Right of way 
Option expires 
Septerber 3, 1948 
1,306.8 sq.ft. at 5f sq.ft. 65.34 65.34 . 
TROUTDALE SECTION - COLUMBIA RIVER HIGHWAY 


11959- Knox, Hazen B. 
Easenent 
0.42 acre - easement 150.60 150,00 Parker 
(overpass) - 


CHILDREN'S HOME-GARDEN ROAD SECTION - ALBANY-CORVALLIS HIGHWAY 


14319- School District #37, Benton County++ 
Easnent 


0.14 acre- permanent 00.00 00.00 Gardiner 
sidewalk easement 


14318- Robison, R. 0, and Minnie E. Robison++ 
Footpath right of way 


0.38 acre at $360.00 136.80 
73 rods woven wire fence at 146.00 282.80 
$2.00 rod 


TONGUE POINT SECTION - COLUMBIA RIVER HIGHWAY 


9186-C City of Astoria 
Right of way 


0.57 acre and 
3,500 sq.ft. 00.00 00,00 McChesney 


MAR11 194% 


EXHIBIT "B" (Con't) 
DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (CON'T) 


14132- McMahan, James and G, Carmichael McMahan 
Right of way 
Option expires 
August 3, 1948 


2 
3.00 acres at $300.00 g00 
3.52 acres at $200.00 704 
Allowance-House 2,880 
Allowance- barn, chicken 766 Berry 
house, woodshed, smoke Mayhew 
house 5,250.00 Reeder 


Mackan, Glen and Celia Mackan 
Right of way 

Option expires 

May 17, 1948 


2.32 acres at $200.00 
33 rods fence at $2.00 rod 


14230- Neff, James and Emelia Neff 
Right of way 
Option expires 
August 4, 1948 


1 lot (7500 sq.ft.) 
Reichert, N. R. 
Right of way 
Option expiros 
August 9, 1948 
2 lots (5,000 sq.ft.) 
2 lots (6,230 sq.ft.) 


Ferrey, Flora M. and James L. Ferrey 


Right of way 
Option expires 
August 9, 1948 


2 lots (12,128 sq.ft.) 
,l lot. (5,000 sq.ft.) 


(Con't) 


MAR11 1948 


EXHIBIT "B" (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (CON'T) 


14107- Coos County 


Right of way 
Lots 1,3,6, 1/2 lot 4, $ $ 
Block 16, Berry 
Town of Coaledo, Oregon Mayhew 
17,500 sq.ft, 1.00 1,00 Reeder 
14120- Hinds, Ruth H, 
Right of way 
Option expires 
July 25, 1948 
0.29 acre at $350.00 101.50 
Allowance- shrubs, rose- 48,50 
bushes and small fruit 
" trees 
Allowance- too close highway 250.00 400.00 2 
etc. 


14121- Walton, G. Carl and Charlotte Walton 
Right of way 
Option expires 
July 25, 1948 


0.09 acre at $200.00 18.00 

Allowance- family borry 
patch, fruit trees, front 132.00 
hedge of small fir trees 

Allowance- damage account 150.00 300.00 
too close highway, etc. 


14117- Douglas, Harry M. and Myrtle P. Douglas, 
and Edward W. Thomas and Helen Thomas 
Right of way 
Option expires 
July 21, 1948 


0.16 acre at $200.00 32.00 
State is to pay for moving 250.00 
garage, also re-establish 
driveway, relocate cess-+ 
pool, estimated $250.00 282.00 , 


(Con't) 


MAR11 1948 


EXHIBIT “B" (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON.COAST HIGHWAY | (Con't) 


14128- Bishop, Dewey and Lucille Bishop, and State Land Board 
Right of way 
Option expires 
August 4, 1948 


$ 
2.83 acres at $310.00 877.30 
Allowance- severance damages 708.75 
6.75 acres- $210.00 acre 
50 % 
Allowance- moving chicken 50.00 
house 
Allowance- berry patch, 489,00 
garden space, planted 
bulbs, assorted fruit trees, 
moving 300 ft. water pipe, Berry 
clothes line, etc. Mayhew 
Allowance- barn 864.00 2,989.05 Reeder 


$ 


14229- Ness, Kittel and Blanche Neos 
Bight of way : 
Option expires 
August 4, 1948 


1.47 acres at $300.00 
7 1/2 lots (36,000 sq.ft.) 
Allowance house 
Allowance- garage, 
Allowance- chicken house 
Allowance- 3-room house 
Allowance- outbuildings 
Allowance- 20 fruit trees 
at $17 each > 5,750.00 


14097- Miller, Arnold H. and Rose J. Miller 
Right of way 
Option expires 
July 27, 1948 


1.50 acres at $300.00 

Allowance- outbuildings 
Allowance- loading dock 
Allowanco- damages- too 


close highway, taking 
building site, garden 


(Conft) 


waR11 1948 
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EXHIBIT "B” (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (CON'?) 
—————— ELE CURT BIGHWAY 
14235- Lapp, John and Leonie Lapp 

Right of way 

Option expires 

August 9, 1948 


Berry. 


$ 
2 lots (3,250 sq.ft.) Mayhew 
1/2 lot (2,500 sq.ft.) 45.00 45,00 Reeder 


Chapman, J. W. 
Right of way 

Option expires 
August 5,'°1948 


1.11 acres at $135.00 


Campbell, Lillie 
Right of way 
Option expires 
August 6, 1948 


6.98 acres at $89.00 


Chard, Martha V. and Orville Chard 
Right of way 

Option expires 

August 10, 1948 


Fractional 3 lots (2,077 sq.ft.)25.00 
14115- Ney, Luman F. and Friedl B. Ney 
Right of way 
Option expires 
August 13, 1948 


0.09 acre 


EXHIBIT “B" (Con't) 


CUNKELL ROAD-ROBERTSON BRIDGE SECTION - ROGUE RIVER LOOP HIGHWAY 


13991- Ford, Robert E,, Lester S., Gwladys E. and Lester P. Ford 
Right of way 


$ 
5/6 interest in 0.93 acre 46.50 46.50 Haskin 
at $60.00 per 


TILLER-DREW SECTION - TILLER-TRAIL HIGHWAY 


13752- Douglas County 
Right of way 
Option expires 
August 25, 1948 
0.7% dere ¥ 1.00 Benfield 
13748- Snodgrass, George Clinton 
Right of way 
Option expires 
August 16, 1948 
0.50 acre at $100.00 50.00 
1.92 acres at $25.00 48.00 
25.6 rods fence at $1.50 rod 38.40 
Moving house- estimated at 900.00 1,036.40 
CAMP WHITE SECTION - SAMS VALLEY HIGHWAY 


13048- The Treasurer of the United States 
Right of way 


53.93 acres at $63.04 3,400.00 3,400.00 Neuner 
ROSEBURG SECTION - PACIFIC HIGHWAY 


14386- Church of the Open Bible and Floyd C, Freer 
Addition State Highway Shops 


4,000 sq.ft. at 45¢ sq.ft. 1,800.00 1,800.00 Norlin 
YELLOW CREEK-HAMILTON RANCH SECTION - ELKTON-SUTHERLIN HIGHWAY 


14368- Ocumpaugh, L. R. and Avis Ocumpaugh 
Easegent 


Hauling road easement - 100,00 100.00 Haskin 
3 years 
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EXHIBIT "B" (Con't) 


DELMAR-CHINA CAMP CREEK SECTION - OREGON COAST HIGHWAY (con't) 


14236- Donovan, George W. 
Right of way 
Option expires 
August 25, 1948 


$ $ 
4,500 sq.ft. approx. 50.00 
Allowance- 4-room house 2,040.00 
Allowance- garage 80,00 Berry 
Allowance- outbuilding, 5 Mayhew 
fruit trees 80.00 2,250.00 Reeder 


14234- Butler, Charles R. and Geraldine Butler 
Right of way 
Option expires 
August 24, 1948 


48,729 sq.ft. at 23 ¢ sq.ft.1,218.20 
Allowance- 7-room house 3,584.00 
Allowance- store building 1,276.80 


Allowance- chicken house 1,190.00 
(dwelling) 
Allowance- outhouse 31.00 
Allowance- driveway, 200.00 7,500.00 ™ 
myrtle trees, fruit 
trees, etc. 
TIDEWATER SECTION - ALSEA HIGHWAY 
12645- Wirth, George and Frances Wirth 
Right of way 
Option expires 
March 23, 1947 
(CORRECTION) 
0.385 acre at $1,000.00 385.00 
Allowance- trees, shrubs 205.00 
Moving buildings, etc.- 4,950.00 
low bid (which includes 
excavation 1,500 yards 
earth ) 
Moving heating plant 244.20 5,784.20 McChesney 


Previous report: 
Moving heating plant $244.20 not included - 
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EXHIBIT "B" (Con't) 


LITTLE LUCK LAMUTE-MONMOUTS SECTION - BRIDGEPORT-MONMOUTH HIGHWAY 
14372- Stump, Jr., J. B. and Ruth G. Stump 
Right of way 
Option expires 
August 8, 1948 
$ $ 
0.34 acre at $200.00 - 68,00 
0.37 acre at $100.00 37.00 
50 rods fence at $2.50 125.00 
rod 
8 anchor posts at $2.50 20.00 250.00 Haskin 
each 


ODELL SECTION - ODELL SECONDARY 


14390- Hood River County 
Quarry 


40,0 acres- 10 year lease 1.00 1,00 Chandler 
MONUMENT-HAMILTON SECTION - KIMBERLY-LONG CREEK HIGHWAY 


14326- Stubblefield, Otis E. 
Gravel pit 
Option expires 
August 2, 1948 


12.25 acres at $50.00 612.50 612.50 Cozad 
Grantor to have fence,and ‘ 
can remove 


14266-A Hinton, F E. 
Stockpile and quarry 
Option expires 
August 3, 1948 


15.23 acres at $30.00 456.90 456.90 " 
State to protect watering 
troughs, 
State to construct stockguard 
MEACHAM SECTION - OLD OREGON TRAIL 


14216- Pondleton Ranches, Inc. 
Quarry 
x 
2.03 acres at $350.00 710.50 710.50 Devers 
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EXHIBIT "B" (Con't) 


MYRTLE CREEK-CANYONVILLE SECTION - PACIFIC HIGHWAY 


14308- Riddle, Glenn N. and Agnes A. Riddle 
Gravel Bar 
Option expires 
August 4, 1948 


$ ‘ 
2.57 acres at $100.00 257.00 257.00 Benfield 


JOHNS-MACKIN GULCH SECTION - PACIFIC HIGHWAY 
14291- Gray, Joe A. and Any E. Gray , 
Gravel Bar 

Option expires 

August 2, 1948 


12.37 acres at $100.00 1,237.00 

53 rods fence at $2.50 133.00. 1,370.00 Hagkin 
rod (less) ——— 

State to give easement for 
irrigation ditch 


LOST CREEK-LOWELL SECTION - WILLAMETTE HIGHWAY 


12072- Howard, Earl E, and Helen N. Howard 
Right of way 
Option expires 
August 3, 1948 


0.16 acre at $200.00 

k rods fence to move-$2 rod 

Corner post and brace ‘ 

Damages- lack pasture space . 135.00 Norlin 


12074- Hills, Fred A. and Daisy C. Hills, and Willian L. 
Johns and Iva P. Johns 
Right of way 
Option expires 
August 9, 1948 


0.14 acre at $100.00 
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EXHIBIT "B" (Con't) 


FOREST BOUNDARY-WOCUS MARSH SECTION - KLAMATH LAKE SECONDARY 


14082- Weyerhacuser Timber Company 
Cinder pit for topping 


5.74 acres-3 year lease at Devers 
cu.yd. 


BARCLAY SPRINGS-ALGOMA SECTION - THE DALLES-CALIFORNIA HIGHWAY 


14299- Ketedever, George F., Henry A. and Edward Ketsdevor 


Right of way : 
Option expires 
August 26, 1948 
$ $ 
0.86 acre at $500,00 430.00 
1.52 acres at $250.00 380.00 
197 rods fence at $250 4g2.50 


rod 
Allowance-damages-replace- 492.50 
ment 197 rods new fence 


at $2.50 rod 
Waiver access 00.00 1,795.00 Witt 
14300- Hagelstein, Willian G. 
Right of way 
Option expires 
August 26, 1948 
8.51 acres at $500.00 4,255.00 
3.25 acres at $250.00 812.50 
446 rods fence at $2.50 2,115.00 
rod 


Damages-allowance, replace- 1,115.00 
nent 446 rods new fence 
at $2.50 rod 
Waiver access 00,00 
Removing and re-establish- 
ing corrugated fron 
grain bin, estimated 1,500.00 8,797.50 “ 


State to build 6 foot drainage ditch 
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EXHIBIT "B" (Con't) 


HELIX JUNCTION-ATHENA SECTION - ATHENA-HOLDMAN HIGHWAY 


13409- Catron, J. R. and Grace Catron 
Right of way and quarry site 
Option expires 
August .1, 1948 


$ 

4.60 acres at $250.00 1,150.00 

Allowance- Severance-6 750.00 
acres 50% 

Allowance- damages - 4 600.00 
acres 50% 

Allowance-bulldozing old 400.00 
roadway 


ARLINGTON SECTION - COLUMBIA RIVER HIGHWAY 
11280-B McClaskey, J. E. Ladadaiad 
Headquarters-State Police 
Option expires 
September 2, 1948 


House and lot (1,920 sq.ft.) 2,500.00 2,500.00 Cazad 


RED BRIDGE-BEAVER CREEK SECTION - STARKEY SECONDARY 


14412- Mt. Emily Lumber Company 
Easenent 


Slope easement 00.00 00.00 Van Scoy 
SHELTON RANCH-FLORA JUNCTION SECTION - LEWISTON-ENTERPRISE HIGHWAY 


14287- Britton, Joe 
Quarry and stock pile site 
Option expires 
August 27, 1948 


4.20 acres at $40.00 168.00 168.00 Cozad 
Plus fencing by State 


UNITY JUNCTION-MILL GULCH SECTION - BAKER-UNITY HIGHWAY 


14241- Rush, R. E. 
Stockpile 


1.46 acres ? 5,00 Van Scoy 


EXHIBIT "C1" 
Minutes of March 11 and 12, 1948 


RESO Io 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree 
ment, donation, or by the oxercise of the power of eminent domain real prop- 
erty and/or any right or interost therein necessary or deemed nocessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access fro 
abutting property thereto, and/or for shops, cquipmont sheds, office build- 
ings, maintenance sites, patrolmen accommodations, snow fonces, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for appropriation, acquisition or manufacture of roadbuild- 
ing materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway so as to provide for 
the safety of the traveling public, andér for the culture of troos and the 
preservation of scenic places and other ob jects of attraction or scenic 
value adjacent to, along, or in closo proximity to state highways or which 
may be convenicntly reached from or by a public highway, and/or for the de- 
velopment and maintenance of parks, parking places, auto camps, camp attes, 
roadside development, recreational grounds or resorts, forest or tinbered 
areas, or other places of attraction and scenic value, and/or for any other 
use or purpose necessary or deemed necessary for carrying out the purposes 
of the Oregon Highway Code, and/or for flight strips, airfields, access roade 
public highways, or for any other purpose designated by the United States; 
and 


WHEREAS, it is the judgment of the Highway Cormission that the 
tracts or parcols of land hereinafter described are oach and all necessary 
for the specific and particular purposes herinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Stato High-. 
way Commission as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary 
for the accomplishment of the purposes hereinafter cxpressly and specifically 
set forth, which said real properties and the specific purposes for which the 
same are being acquired are described as follows, to wit: 


Real property owned by A. 0. Kobbe, et al., which property is 


located in the northeast quarter (NE}) of Sectiom 29, Township 2h 
South, Range 6 West, W. M., Douglas County, Oregon, and is more 


usRi1 1948 


* Pacific Highway, City of Eugene, Cooperative Project- Bee page 
14677 in the minutes for discuss{om_ of these itens. 


** Item No, 14074- Acquisition of right of way and easement from 
George and Gladys I, Klemsen for: Oregon City-New Era Section of the 
Pacific Highway East. See page 14677 4n the minutes for discussion of this 


*** Items Nos. 14338, 14339). 14340, and 14341: Acquisition of right 
of way needed for widening the Oswego-Oregon City Section of the Oswego High- 
way. See page 14678 in the minutes for discussion of these itens. 


++ Items Nos. 14318 and i4319- Acquisition of right of way 
needed for sidewalk construction along the Children's Home-Garden Road 
Section of the Albany-Corvallis Highway. See page 14678 in the minutes 
for discussion of these items. 


*###* Item 11208- Acquisition of House and Lot in the City of 
Arlington. See page 14678 in the minutes for discussion of these items. 


*#### Ttem No. 4380- Agate Beach Inn Property. See page 14678 
of the ninutes for discussion of this item. 


+ Right of way needed in connection with sidewalk construction 
on the West Slope-Beaverton Section of the Tualatin Valley Highway. See 
page 14678 in the minutes for discussion of these items. 


MAR11.1948 


EXHIBIT "C1" (Con't) 


or deeds or other instrument or instruments nocossary to complete the acquisi- 
tion of said property or properties, whether said properties be acquired by pur 
chase, donation, agreement, or by the oxorcise of the power of eminent domain. 


4. That J, M. Devers, Assistant Attorney Genoral and Chief Counsel 
for the State Highway Cormission, be and he is heroby requosted, authorized, 
and directed to attempt to agree with the owner or owners, and/or with the 
tenants or persons in possession, if there bo any, of said parcel or parcels 
of land with respect to the componsation to be paid for the taking of the 
same and tho damages, if any thore be, and in the event that no satisfactory 
agreement or agreements can be reached thon it is hereby fu ther resolved 
that J. M. Dovers, Assistant Attorney Goncral and Chief Counsel for the State 
Highway Commission, be and he hereby is requosted and authorized to commence 
and prosecute to final dctormination such suit or action, or suits or actions, 
as may bo necessary and appropriate to acquire title to the said parcels of 
real proporty. 


5, That in the trial or prosecution of any action or actions in- 
stituted for the purpose-of acquiring by condemnation or otherwise the said 
above described roal properties, or any of them, or any interest therein, the 
said J. M, Devers, as Chicf Counsel for the Oregon State Highway Commission, 
is hereby authorized and ompowered to make such stipulation, agreoment, or 
admission in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said propertios or interest therein as in 
his judgmont may be for the best interests of the State, the State Highway 
Commission, and/or the defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Cormission as of the oleventh day of March, 1948, 


FOOTNOTE: (+#) 


The names of the property owners and the detailed description 
of the respective parcels of real property mentioned. in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Commission, Salem, being Resolution No. 102, under the 
heading "Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 
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14°756 
EXHIBIT "Cl (Con't) 


particularly described on the attached sheets and designated as Parcel 
No. 1, and is further identifiod in the records of the Highway Commis- 
sion as file R 14218, which property is being acquired for maintenance, 
storage, and stockpile site purposes in connection with the Elkton- 
Sutherlin Highway; (*) 


Real property owned by A. 0. Kobbe, ot al., which property is 
located in the south half (S$) of the northeast quarter (NEE) of Section 
29, Township 24 South, Range 6 West, W. M. Douglas County, Oregon, and 
is more particularly described on the attached sheets and designated as 
Parcel No, 2, and is further identified in the records of the Highway 
Commission as file R 13789A, which property is being acquired for right 
of way purposes in connection with the Elkton-Suthorlin Highway; (+#) 


Real property owned by A, 0. Kobbe, et al., which property is 
located in the south half (S+) of the southoast quarter (SE) of Section 
19, the northeast quarter (NE¢) of the northeast quarter (NEt)of Section 
30, and tho north half (NS) of Section 29, Township 24 South, Range 6 
West, W. M. Douglas County, Orogon, and is more particularly described 
on the attached sheets and designated as Parcel No. 3, and is further 
identified in the records of the Highway Cormission as file R 13789, 
which property is being acquired for right of way purposes in connection 
with the Elkton-Suthorlin Highway. (#) 


Real property owned by Glen W. Dodge, which property is located 
in the William Colvig D. L. C. No. 50 in Section 21, Township 30 South, 
Range 5 West, W M., Douglas County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcol No. 4. and is 
further identified in the records of the Highway Commission as file 
R14307, which property is being acquired for the purpose of securing 
roadbuilding materials therofrom for use in connection with the Pacific 
Highway, (a) 


2. That the Commission doos hereby find and declare that cach of 
the said described parcels of real property is necessary and acquisition of 
the sane by the State is required for the specific purposes hereinabove set 
forth, and the said properties aro boing acquired for the oxpress and speci- 
fic purposes in this resolution set forth. 


3. That the State Highway Engincer be and he hereby is imtructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engineer is further instructed to prepare and gubmit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the proparation of any deed 
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44°759 
EXHIBIT "Ce" (Con't) os 


1. ‘That the Commission does hereby find and declare that the parce 
of real property hereinafter described is necessary for the improvement of th 
Island City-Summerville Road in Union County, State of Oregon, to wit: 


A parcel of land lying in the northwest quarter (NWi) of the north 
east quarter (NEL) of Section 9, Township 1 South, Range 36 East, W. M., 
Union County, Oregon, the said parcel being described as follows: 


Begimning at a point 33 feet South 0°12' East from the northeast 
corner of said northwest quarter (NW) of the northeast quarter (NEi) 
of Section 9; thence South 0° 12' East a distance of 500 feet; thence 
South 89° 10' West a distance of 200 feet; thenoo North O° 12" West a 
distance of 500 feet; thence North 89° 10' East a distance of 200 feet 
to the point of beginning. 


The parcel of land to which this description applies contains <.3 
acres. 


(Title to said parcel of real property is in Robert L, Berry and 
Helen A. Berry.) 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal De- 
partment necessary and adequate description of the said real property, which 
said description shall be available for the preparation of any doed or deeds 
or other instrument or instruments necessary to complete the acquisition of 
siad property, whether said property bo acquired by purchase, donation, agree- 
ment or by the exercise of the power of eminent domain. 


3. That J M, Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized 
and directed to attempt to agree with the owners andor with g¢he tenants 
or persons in possession, if there be any, of said parcel of land with respec: 
to the compensation to be paid for the taking of the same and the damages, if 
any there be, and in the event that no satisfactory agreement can be reached 
then it is hereby further resolved that J, M. Devers, Assistant Attorney Gen- 
eral and Chief Counsel for the State Highway Commission, be and he hereby is 
requested and authorized to commence and prosecute to a final determination 
such suit or action as may be necessary and appropriate to acquire title to 
the said parcel of real property. 


4, het in the trial or prosecution or any action instututed for 
the purpose of acy “ing by condemmation or otherwise the said above describe 
real property, or any interest theroin, the said J. M, Devers, as Chief Couns: 
for the Oregon State Highway Commission, is hereby authorized and empowered t 
make such stipulation, agreement, or admission in connection with any trial 
court procedure connected with or prosecuted for the acquisition of said prop- 
erty or interest therein as in his judgment may be for the best interests of 
the State, the State Highway Commission, and/or the defendant property owners. 


5, That this resolution be entered in full in the ninutes and re- 
cords of this Commission as of the eleventh day of March, 1946. 
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EXHIBIT ™c2" 
Minutes of March 1] and 12, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or deemed necessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or with- 
out the corporate limits of cities and towns, together with rights of acces. 
from abutting property thereto, and/or for shops, equipment sheds, office 
buildings, maintenance sites, patrolmen accormodations, snow fences, quarry 
sites, gravel pits, storage sites, stockpile sites, weighing stations, broad- 
casting stations, and/or for appropriation, acquisition or manufacture of 
roadbuilding materials, approach or hauling roads, highway drainage, drain- 
age tunnels, maintenance of unobstructed view of any state highway so as to 
provide for the safety of the traveling public, and/or for the culture of 
trees and the preservation of scenic places and other objects of attraction 
or scenic value adjacent to, along, or in close proximity to state highways 
or which may be conveniently reached from or by a public highway, and/or for 
the development and naintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or for 
any other use or purpose necessary or deemed necessary for carrying out the 
purposes of the Oregon Highway Code, and/or for flight strips, airfields, 
access roads, public highways,or for any other purpose designated by the 
United States; and 


WHEREAS, the Island City-Surmerville Road in Union County, State 
of Oregon, is a county road which has been designated and classified as a 
federal aid secondary highway and as such is qualified for improvement with 
state, federal, and county funds; and 


WHEREAS it is the purpose and plan to improve said highway pursuant 
to a cooperative agreement or arrangement between the United States Govern- 
ment, the State of Oregon and Union County; and 


WHEREAS, the real property hereinafter described is necessary for 
the purpose of procuring roadbuilding materials therefrom for use in connec- 
tions with the contemplated and proposed improvement of said highway; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 
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EXHIBIT "E" 


Minutes of March 11 and 12, 1948 


SALE OF USED EQUIPMENT STORED AT COQUILLE 


High Bidder 


Ford sedan, Dept. No. 36-54 |U. S. Cuin, North Bend 
Chevrolet truck Aeme Auto & Truck Wreckers, 


Dept. No. 355227 Salem 87.00 | 
Chevrolet truck, 

Dept. No. 36-223 U. S. Cuin, North Bend 76.00 | 
Chevrolet truck | 

Dept. No. 36-209 ° - 76,00 
Chevrolet truck Aqene Auto & Truck Wreckers 

Dept. No. 36-221 Salem 87.00 
Ford truck, 

Dept No. 36-349 . . * . 87.00 
Chevrolet truck, no number | U, S. Cuin, North Bend 36 00 | 
Chevrolet truck, no number [U, S. Cuin, North Bend 56.00 


i: C & M Wreckers, Portland $175.00 
2 . " " " " 130, 00 
=, e . “ - 140.00 
k : " " " " 150. 00 
as Acme Auto & Truck Wreckers, 
Salen 137.77 
6 . " " " "er " 137 . 17 
7. C & M Wreckers, Portland, 145.00 
8. ” " " 002.900 
Newhousgo & Hutchins, Portland >. OO! 
18: ae, " " . <0 
ay. - 00} 
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EXHIBI? "D" 
Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, the legislative assembly of the State of Oregon when in 
regular session in 1947 passed and adopted, in recognition of services, sac- 
rifices and achievements made by sons, daughters, husbands and fathers during 
World War II, House Joint Resolution No. 16 in and by which resolution the 
legislature, speaking for the people of the State of Oregon, said and de- 
clared as follows; 


"That the state highway route number 99, east and west, shall 
be designated as the blue star drive as a memorial in commemoration 
of the services of the men and women of Oregon who served in the 
armed forces of the United States in world war IJ; and 


"Be It Further Resolved, That the state highway commission 
shall file with the secretary of state a description of the partic- 

ular section of state highway route number 99 so designated as blue 

star drive and shall cause to be erected along said highway suitable 
tablets and ornamentations to perpetuate this resolution.” 


AND WHEREAS, the Oregon State Highway Commission in recognition 
of the services and sacrifices made by our own people and in response to the 
expressed will of the legislature and after appropriate consideration is of 
the opinion that the sections of the Pacific Highway East and West between 
Portland and Junction City should be designated as the Bluc Star Drive; 


NOW, THEREFORE, be it and it hereby is resolved by the Commission, 
all members being present and affirmatively voting, as follows: 


1, hat the portions of the Pacific Highway kmown as the Pacific 

Highway West and the Pacific Highway East hereby are designated and here- : 
after shall be known as the Blue Star Drive. : 
' 


2. That said Blue Star Drive shall, in recognition of those who 
did so much for the home land and for the world, be appropriately marked 
with suitable tablets and ornamentations to give life and perpetuity to 
this resolution and its purpose. 


‘ 3. That the Zngineer be and he hereby is instructed to prepare 
and bring to this Commission for consideration designs of tablets and orna- 
mentations, and upon selection and approval of the type, design, number and 
location of tablets and ornamentations, then said Engineer is hereby in- 
structed to erect and thereafter maintain the same. 


4. That this resolution shall be entered in the minutes and 
records of the Commission as of the 12th day of March, 1948, and a true 
copy thereof filed with the Sccretary of State. 
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EXHIBIT "E" (Con't) 


SALE OF USED EQUIPMENT STORED AT SALEM (con't) 


| 


Item High | 
No. Item High Bidder Bid | 
| 34. | Ford dump ttuck, Dept. No. 37-345|C & M Wreckers, Portland $275.00: 
35. | Chevrolot truck, (chassis) Newhouse & Hutchins, 
Dept. No. 37-213 Portland 226 . 00! 
36. | Loader, Dept. No. 26-864 C & M Wreckers, Portland 51.00, 
37. | Loader, (wrecked), no number mpi Me > 37 .50| 
| 

¥ Me Bid (Later sold to Robt. B. McNulty as result of the flip of 4 coin 


SALE OF USED EQUIPMENT STORED AT LA GRANDE 


High Bidder 


Ford Sedan, La Grande Auto Salvage, 
Dept. No. .37-52 La Grande 

Chevrolet pick-up, A. J. Bushnell, 
Dept. No. 35-104 La Grande 

Ford pick-up, i “ 
Dept. No. 36-104 

Chevrolet truck, Myron Hug, La Grande )x 

. No. 37-201 A, J. Bushnell, La Grande ) 
Myron Hug, La Grande - 


A, J. Bushnell, La Grande ) 


La Grande Auto Salvage, 
La Grande 


" " " " 


A, J. Bushnell, 
La Grande 
Pearl H. Beard, 
Enterprise 
La Grande Auto Salvage, 
La Grande 


Dept. No. 37-330 


EXHIBIT "5" 


(Con' t. ) 


SALE OF USED EQUIPMENT STORED AT SALEM (CON *T ) 


Chevrolet (wrecked), 

Dept. No. 37-13 
Ford (wreckod) no numher 
Chevrolet pick-up, 

Dept No. 37-221 
Ford pick-up, Dept. No, 35-109 
Ford pickpup, Dept. No. 35-108 


Chevrolct Pick-up, 
Dept. No. 35-103 
Chevrolet pick-up, 
Dept. No. 36-101 
Chevrolet pick-up, 
Dept. No. 36-100 
Chevrolet pick-up, 
Dept. No. 36-109 
Ford pick-up, (burned-wrecked) 
Ford station wagon, 
Dept. No. 36-165 
Ford station wagon, 
Dept. No. 36-156 
Pord station wagon, 
Dept. No. 36-166 
Ford station wagon, 
Dept. No. 36-159 
Ford statio wagon, 
Dept. No. 36-155 
Ford station wagon, 
pt. No. 36-158 
Ford flat bed truck, 
Dept. No. 37-396 
Chevrolet dump trucks 
Dept. No. 37-219 
Ford dump truck, 
Dept. No. 37-381 
Ford dump truck, 
Dept. No. 36-351 
Ford truck (chassis),j 
Dept. No. 37-337 
Ford dump truck; 
Dept. No. 37-365 
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High Bidder 


Edward Matheson, Portland 
Newhouse & Hutchins, Portland} 
Acme Auto & Truck Wreckers | 

Salem 


|s209..00 
76.00] 


147.87 
237 .87 
: 250.00 


Portland \e 


! 
| 


C & M Wreckers 
Robt. B. McNulty ,»Woodburn 


| 
| 
| 


138.00 


| Newhouse & Hutchins, Portland| 
Acne Auto & Truck Wreckers | 
} 

| 

| 


Salem 


j 
] 
be A. Wilson, Salem | 
| Newhouse & Hutchins, Portland} 


| " n 
| & Truck Wreckers 


} 

| 
ewhouse & Hutchins, Portiana| 
cme Auto & Truck Wreckers 


EXHIBIT "E" (Con't) 


SALE OF USED EQUIPMENT STORED AT KLAMATH FALLS (CON'T) 


High Bidder 


truck , Newhouse & Hutchins, 
Dept. No. 37-354 Portland 
truck , Asphalt Paving Co., 
Dopt. No. 37-356 Klamath Falls 
truck, 
Dept. No. 37-368 " ™ 4 
i truck, Gerald Whitlatch, 
Dept. No. 37-380 Klemath Falls 
dump truck, 
Dept. No. 37-384 5 
Oliver pull mower, Roy Call Auto Co., 
Dept. No. 35-639 Klamath Falls 
McCormick pull mower, ; 


Dept. No. 36-637 
Oliver pull mower, 


Dept. No. 38-4638 
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EXHIBIT "E" (Con't) 


SALE OF USED EQUIPMENT STORED AT LA GRANDE (CON'T) 


Itex Hig 

| Ho. | Iten | High Bidder Bid 
{ 

| 12. | Fora truck, | a. J. Bushnell , | 

| $200.00 


) | Dept. No. 37-386 La Grande 


*Tic Bids (Consideration of these tie bids revealed that it would be to 
the state's best interests to sell Item #+ to Myron Hug, and 
Item #5 to A. J. Bushnell and sales were consummated on such 
basis.) 


SALE OF USED EQUIPMENT STORED AT KLAMATH FALLS 


' 
I High | 
No. | Item | High Bidder | Bid | 
. | Ford Pick-up, Gerald Whitlatch, 
Dept. No. 34-100 Klamath Fal&s $167.00 
: Chevrolet pick-up, T. A. Mayes, 
Dept. No. 37-109 Klamath Falts | 240.00 
. |Chevrolet pick-up, | 
Dept. No, 37-120 ae < 200.00 
4. |Chevrolet truck, Seaside Auto Exchenge, | 
Dept. No. 36-202 Seaside 90.00 | 
15. | Chevrolet truck, Noah Walker, | 
| Dept. No. 37-208 Merrill | 202.50 
16. | Chevrolet truck, Seaside Auto Exchange, | 
a | Dept.. No. 37-214 Seaside | 150.00 | 
\7- |Chevrolet truck, Paul Whitlatch, | j 
i Dept. No. 37-222 Klamath Falls 226.00 
\8. |Ford truck, Chas. H, Collman, 
a Dept. No. 37-342 Klamath Falls | 175.50 
9. |Fora truck, 


Dept. No. 37-352 
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EXHIBIT "F" (Con' t) 


Street; lst Avenue from Chocktoot Street to Yahooskin 

Street; 2nd Avenue from Chocktoot Street to Railroad; 

3rd Avenue from Chocktoot Street to Schonchin Street; 

Chocktoot Street from 2nd Avenue to 3rd Avenue; School 
Street from 2nd Avenue to 3rd Avenue; Schonchin Street 
from lst Avenue to 3rd Avenue 


Coburg - Harrison Street from Macy Street to Locust Street; 
Mill Street from Willamette Street to Diamond Street and 
from Coleman Street to Miller Street; McKenzie Street 
from Skinner Street to Miller Street; Lincoln Street from 
Skinner Street to Miller Street; Skinner Street from Pearl 
Street to Dixon Street; Coleman Street from Mill Street 
to Maple Street; Miller Street from Mill Street to Pearl 
Street; Diamond Street from Locust Street to McKenzie 
Street 


Falls City - Alan Street from 5th Street to East Stroet; 
Bryant Street from 5th Street to East Street; Fairoaks 
Street from 5th Street to East Street; Pine Street from 
5th Street to lst Strect; Mill Street from 3rd Street to 
Dayton Street; Parry Street from Hopkins Avenue to S.F.C. 
& W. RR; Montgomery Street from Terrace Street to Cameron 
Street; S. Main Street from Dayton Street to Sheldon 
Street; Sheldon Street from S. Main Street to East Avenue; 
East Avenue from Sheldon Street to east city limits; 7th 
Street from Prospect Avenue to Bryant Street; 6th Street 
from Mitchell Street to Alan Streot; 5th Street from Pros- 
pect Strect to Bryant Street; Wood Street from Fairoaks 
Street to north city limits; East Street from Fairoaks 
Street to north city limits; 4th Street from Mitchell 
Street to Pine Street; 3rd Street from Pine Street to Mill 
Street; 2nd Strect from N. Main Street to Pine Street; lst 
Street from N. Main Streot to Pine Street; Boundary Street 
from N, Main Street to Pine Street; Cameron Street from 
Montgomery Street to Parry Street; Bridge Street from 
Chamberlain Street to RR; Lewis Street from Chamberlain 
Street to south city limits; Chamberlain Street from Lewis 
Strect to Lombard Street; Lombard Street from Chamberlain 
Street to S. Main Street 


Pilot Rock - New bridge across West Birch Creek near Cherry 
Street 


Prairie City - Bridge Street from Front Street south to in- 
tersection of llth Avenue, and Main Street north to Front 
Street 


(Con't) 
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EXHIBIT "F" 
Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during 
the calendar year 1947 for street purposes as provided in said law, 
the several sums or amounts set opposite the names of the respective cities 


or towns: 
Athena ------------------ wena pre acecannnenenna $ 1,028.88 
CCR eceenanmanenpasndtntceneccavecees 1,486.16 
Coburg -------------------- Ace genes censnsneccee 914.56 
Falls City -------------------~-------------- --- 1,434.01 
PERG Bedle ws avesntconende foedaseeotbAminwse 958.68 
Prairie City -------------------.-------------- 1,405.94 
TaTBONd weneemncecuswosccsesce~ eoiniiemeann 1,129.16 


AND WHEREAS, each of the said cities and towns has, by appro- 
priate action evidenced by resolution or other official instrument, certi- 
fied copies of which have been filed with the State Highway Commission, 
conformed to and complied with the requirements of said law so as to 
qualify each for the benefits thereof; ~ 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, cr maintenance with the funds above specified the 
following streets in the following named cities: 


Athena - Hunt Avenue; Grandviey Avenue from Main Street to 
College Street; Jefferson Street, Adams Street, High 
Street, College Street, from Hunt Avenue to Grandview; 
Second Street, Main to College Street; High Street, 
Second Street to Sixth Street; Third Street from High 
Street to Sherman Street; College Street from Third 
Street to Fourth Street; Washington Street from Third 
Street to Sixth Street; Lincoln Street from Third Street 
to Sixth Street; Darwin Street from lst to Fifth Street; 
Second Street from Darwin Street to Currant Street; Fifth 
Street from Darwin Street to Main Street; Currant Street 
from 3rd Street to 4th Street; 4th Street from Darwin . 
Street to Currant Street; 6th Street from Adams Street to 
Lincoln Street; Adams Street frqn 5th Street to 6th Street. 


Chiloquin - Lalo Avenue from Chocktoot Street to Yahooskin 
Street; Wasco Avenue from Chocktoot Street to Schonchin 


MAR‘11 1948 
(Con't) 


EXHIBIT "G" 


Minutes of March 11 and 12, 1948 
RESOLUTION 


WHEREAS, the Engineer has reported that the following State High- 
way Commission contracts for the conatruction of state highway projects have 
been completed according to the terms and provisions of said contracts, and 
that said jobs are now ready for acceptance: 
Contract No. 2739, with Warren Northwest, Inc., for grading 
and paving on the North Unit, Steiwor Hill-Albany Section of the 
Pacific Highway East in Marion County; completed October 1, 1947. 

Contract No. 2790, with Berke Bros., for grading on the Spencer 
Creek-Agate Beach Section of the Oregon Coast Highway in Lincoln 
County; completed December 6, 1947. 

Contract No. 2872, with Archic R. Averill, for construction of 
the Spencer Creek Bridge on the Oregon Coast Highway in Lincoln 
County; completed December 19, 1947. 


Contract No. 2929, with Perkins Bros. for widoning Millers Gulch 
Bridge on the Pacific Highway in Jackson County, completed December 31, 
1947 . 


Contract No. 2935, with George E. Berry, for construction of the 
North Unit, Main Canal Bridge on The Dalles-California Highway in 
Jofferson County; completed February °7, 1948 
THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be 
declared completed according to the terms of the respective contracts, and 
said jobs are hereby accepted and final payment in connection therewith is 


hereby authorized. 
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EXHIBIT "F" (Con't) 


Sherwood - From 4 Corners (intersection of Wilsonville Road 
and Middleton Road) south to city limits; section between 
4 corners and city limits on Wilsonville Road; Washington 
Street from 3rd Street west to city limits; a section of 
Haugen Road 


2. That the type, plan and character of improvement proposed 
in the resolutions filed with the State Highway Commission by the above 
named respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or 
towns, as evidenced by appropriate resolutions by them respectively a- 
adopted and thoreafter filed with the State Highway Commission, shall be 
and is dcemed an appropriate and proper conformance with the requirements 
of said law by said cities and/or towns individually so as to qualify 
each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and records 
of the Commission the Secretary shall theroafter mail to the proper officer 
in each of said cities and/or towns a duly certified copy of the resolution 
or resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 12th day of March, 1948. 


ee 


pana iti: 
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EXHIBIT "I" 


Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necossary and desirabl- 
to relocate the section of the 014 Oregon Trail Highway known as tho Umatille- 
Hermiston Section in Umatilla County, the northerly terminus of which is at 
Highway Engifioer's Station 4+59.59 of the reconstructed line and the south- 
erly torminus of which is at Highway Engincer's Station £91+20 of the roe- 
constructed line; and 


WHEREAS, by reason of the relocation of said section of said high- 
way, @ portion or unit of the right of way of the highway as formerly 1lo- 
cated has beon oliminated from the boundarics of the now location, which 
eliminated section or area is no longor neoded for highway purposes, but is 
needed and mst be retained for public use; and 


WHEREAS, Umatilla County and the State Highway Commission hercto- 
fore entered into an agreement dated tho 30th day of August, 1916, by which 
agreement tho County has undoy conditions stated therein accepted jurisdic- 
tion over said abandoned part of said’ state highway route; and 


WHEREAS, the contract for the construction of the relocated section 
of the Old Oregon Trail Highway was comploted on September 22, 1947, and 
highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
mado of the areas and sections of the right of way of said highway affocted 
by reason of said relocation, which action is in accord with tho terms of 
said County-State agreement. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. Thet the new scction of the Old Orogon Trail, State Highway 
No. 6, which section bogins at State Highway Engincor's Station 4459.59 on 
tho now route and Station 64419.7 of the Columbia River Highway, and onds at 
State Highway Enginoor's Station 291+20 of the new route, which equals Sta- 
tion 601+03 of tho old route, is now completed and highway traffic is now 
routed thereover, and therefore the section of the old route herein dofined 
and described as Unit "A" will no longor be recognized as a part of tho route 
of the Old Orogon Trail, State Highway No. 6, but shall be undor the juris- 
diction of the County pursuant to theterms of said County-State agreement. 


2. ho following section of the Old Oregon Trail, State Highway 
No. 6, as said highway is now located, to-wit: 


(Con't) MARI2 1948 
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EXHIBIT "H" 


Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, for some time past the Highway Commission has and is now 
operating a ferry across the Coos River in Coog County as a link in the Coos 
River Sccondary Highway; and 


WHEREAS, it is the opinion of the Commission that said ferry should, 
because of its importance and its history, be given a name appropriate to its 
past record, and related to those who have been a part of its origination and 
service in the community; and 


WHEREAS, Charles Enegren has been a citizen of Coos County for 
mweny years, during which time he has contributed much to the development 
of his community, his county, and his state, and because of such service, 
it is the opinion of the Commission that in his honor tho said ferry should 
be named the “Charles Enegren" ferry; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMISSION, 
ail members being present and voting affirmatively: 


1. That the ferry which is now owned and operated by the State 
Highway Commission over the Coos River in Coos County as a connecting link 
in the Coos River Sccondary Highway, be and the same hereby is, in honor of 
Charles Enogron, named the "Charles Enegren”’ ferry. 


2. That the Chief Engineer be and he hereby is authorized and 
instructed to cause to be prepared appropriate plaques bearing the namo 
"Charles Enogren’ and affix one of said plaques on one side of said ferry, 
and the other on the opposite side, both of which shall be at an appropriate 
place and fittingly attached to said boat. 


3. That the Chief Engineer be and he heroby is instructed to 
confer with the United States Bureau of Customs for the purpose of getting 
the approval and authority to change the name of said ferry from the "Gunnell" 
ferry to the "Charles Enegren’ ferry. 


4, That a certified copy of this resolution be mailed by the 
Secretary to Mr. Charles Enegren and a copy delivered to the Coos Bay Times; 
that this rosolution be entered in the minutes and records of the Commission 
as of tho twolfth day of March, 1948. 
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EXHIBIT "J" 


Minutes of March 11 and 12, 1948 


RESOLUTION 


WHEREAS, the Highway Commission found it necessary and desirable to 
rolocate the section of tho North Santiam Scténdary Highway known as the 
Gates-Niagara Section in Marion County, the westerly torminus of which is at 
Highway Enginoor's Station 211+00 of the retofipgructed linc and the casterly 
torminus of which is at Highway Enginoor's Station 397+23 of the reconstructc? 
line; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of tho Highway as formorly located have 
boon eliminated from the boundaries of the now location, some of which clin- 
4nated sections or aroas aro no longer noeded for highway purposes but aro 
needed and must be retained for public uso; and 


WHEREAS, Marion County and the Stato Highway Commission have hore- 
tofore, to-wit: On the fourtconth day of December, 1945, ontered into an 
agreemont rolating to the usc and jurisdiction of the abandoned sections; and 


WHEREAS, tho contract for the construction of the relocatod section 
of tho North Santiam Secondary Highway was completed on November 13, 1947, and 
highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take offi-° 
cial action and impress upon the Commission's records the disposition to be 
made of the areas and sections of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Cormission 
as follows: 


1. That the section of the North Santiam Secondary Highway known 
as the Gates-Niagara Section, which begins at Highway Engineer's Station 
211400 on the new route and ends at Highway Engincor's Station 397+23 of 
the now route, has been comploted and made available for travel, and the 
sections of the old route heroin defined and described as Units "A", "B", 
"c", “D", and "E" shall no longer be pert of tho route of the North San- 
tiam Secondary Highway but shall be eliminated therofron. 


2, The following sections of the old route of the North Santian 
Secondary Highway No. 162, which for tho purpose of this resolution are 


identified as Units "A", "B", "C", "D", and "E", and which are othorwise 
described as follows, to-wit: 


(Gon't) 
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EXHIBIT "I" (Con't) 
Unit “ae 


Beginning at the intersection of tho present Oregon 
Trail, State Highway No. 6, and the Columbia River High- 
way at Enginecr's Station 257+59 of the old highway, which 
is in the Northeast quarter (NEE) of Scction 17, Township 
5 North, Range 28 East, W.M.; thonce southerly to tho in- 
tersoction of sajd old highway with the north city limits of 
of Hormiston, valor Engineor'’s Station 548435 in the 
Northcoast quarter (NEL) of Section 10, Township 4 North, 
Range 28 East, W.M. 


shall be dosignated and known as a county road and shall be maintained by 
Umatilla County in the same manner that other county roads are maintained. 


3. There is attached hcreto and made a part hereof a map on 
which there is shown coloreé in red the section’ of the old route of the 
Oregon Trail ‘State Highway No. 6, horcin designated as Unit "A", which 
unit, pursuant to the terms of the agrcoment refcrred to herein,. is to 
be eliminated from tho route of the 01d Oregon Trail State Highway No. 6 
and maintainod by the County as a county road, and colored in greon the 
route of the rolocated 01d Oregon Trail Highway No. 6. (+#) 


4. This resolution shall be entered in the minutes and records 
of the (mmission, and the Secretary hereby is directed to mail to the 
County Court of Umatilla County a duly cortified copy thercof, and shall 
file with the Clerk of Umatilla County a like certifiod copy. 


FOOTNOTE: (+) 

The map mentioned in this resolution is attached to the orig- 
inal resolution on file in the office of the State Highway Commission 
Salen, bein; Resolution No. 145, under the heading “Abandonment and Re- 
tention Resolutions" and said map by this reference is made a part of 
this minute entry to the same extent as if copied in full herein. 
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EXHIBIT "J" (Con't) 


Unit "E" 
eee 


Beginning at State Highway Engineer's Station 333400 on 

the relocated Gates-Niagara Section of the North Santian Highway 
No, 162 in the Northeast quarter (NEL) of the Southesst quarter 
(SBE) of Section 30, Tqwnship 9 South, Range 4 East, W.M.; 
thence easterly to State Highway Engineer's Station 397+10, 
referred to in the agreemont as Stetion 395+30 in the Northwest 
quarter (NW) of the Southwest quarter (SWi) of Section 28, 
Township 9 South, Range 4 East, W.M., 


shall be under the. jurisdiction and control of the County and may be retained 
by the County for public use or permitted to revert to the abutting owners. 


3. There is attached horeto and mado a part heveof a blueprint 
on which there are shown colored in red the sections of the old route of 
the North Santiam Secondary State Highway No. 162 herein designated es 
Units “A","B","C","D", and “E", which units are by this resolution elin- 
inated from the route of the North Santiam Secondary State Highway No, 162 
and “such interest in or control over as may have heretofore been vested in 
the State, by and through its Highway Commission, is released and relin- 
quished to the County for such use or purpose as may be deemed by the 
County Court to best serve public welfare, having in mind the provisions 
and obligations of the said contract dated December 14, 1945. (#) 


4. ‘This resolution shall be entered in the minutes and records 
of the Highway Commission as of the leth day of March, 1948, and a true 
copy theroof delivered to the County Judge of said county. 


The blueprint mentioned in this resolution is attached to 
the original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No. 130, under the heading, 
"Abandonment and Retention Resolutions” and said blueprint by 
this reference is made a part of this minute ontry to the same 
extent as if copied in full herein. 
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EXHIBIT “J" (Con't) 


Unit "A" 


Boginning at State Highway Engimmer's Station 228430, re- 
forroa to in the agroomept as Station 230, on the rolocated 
Gatos-Niagara Section of the North Santiam Highway No. 162 in 
tho Southoast quarter (SE) of the Southoast quarter (sEd) 
of Section 26, Township 9 South, Range 3 East, W.M.; thence 
eastorly to State Highway Engineer's Station 247+30, referred 
to in the agreement as 246450, in the Northwost quarter (NW) 
of tho Southwest quartor (SW) of Section 25, Township 9 South, 
Range 3 East, W.M, 
Unit _"B" ‘ 

Boginning at State Highway Enginoer's Station 250+00, re- 
ferred to in the agreement as Station 250+50, on the relocated 
Gates-Niagara Section of the North Santiam Highway No. 162 in the 
Northcast quarter (NEt) of the Southwost quarter (swt) of Section 
25, Township 9 South, Rango 3 East, W.M.; thence easterly to 
Stato Highway Enginoor's Station 294 in lot 4 of Section 30, 
Townghip 9 South, Range 4 East, W.M. 


Unit "Cc" 


Boginning at State Highway Engineer's Station 297+20, 
refcrred to in the agreement 9s Station 298+00, on the relo- 
cated Gates-Niagara Section of, the North Santiam Highway No. 

162 in Lot 3 of Section 30, Township 9 South, Range 4 East, W.M.; 
thence easterly to State Highway Engineer's Station 317+95, 
referred to in the agreoment as Station 315+60, in the Northwest 
quarter (NW) of the Southeast quarter (SEt) of Section 30, 
Township 9 South, Rango 4 East. W.M. 


Unit "D" 


Beginning at State Highway Engineer's Station 319+30 on the 
relocated Gates-Niagara Section of the North Santiam Highway No. 
162 in the Northwest quarter (NWi) of the Southeast quarter 7 
GEL) of Section 30, Township 9 South, Range 4 East, W.M.; thence 
easterly to State Highway Engineer's Station 326+75, referred © 
to in the agreement as Station 326400, in the Northwest quarter 
(NWE) of the Southeast quarter (SE{) of Section 30, Township 9 
South, Range 4 East, W.M. 


(Con't) 
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EXHIBIT "K" (Con‘t) 


WHEREAS the Commission; based upon the report of its engineer, 
4s of the opinion that in the interest of safety to traffic said inter- b | 
section should be designated as a ‘four-way stop, P| 


NOW, THEREFORE, all members of the Commission being present and 
voting affirmatively, the Commission does hereby order: 


1. That the resolution and ordinance of the City of Oregon City, 
dated January 7, 1948, and providing for a four-way stop at the inter- 
section of Seventh Street and Washington Street in the City of Oregon 
vaty be and the same hereby is approved. 


2, Ris resolation shall be entered in the records of the 
Commission this 12th day of March, 1948, and the Secretary be and he 
hereby is instructed to send a certified copy of this resolution to the 
City Manager of the City of Oregon City. 
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EXHIBIT "kK" 


Minutes of March 1] and 12, 1948 


RESOLUTION 


WHEREAS, within the City of Oregon City the Commission has desig- 
nated as a part of the royte of the Cascade Secondary Highway, Oregon 215, a 
portion of Seventh Street, and : 


WHEREAS, the City Commission of the City of Oregon City has adopted 
a resolution providing that the intersection of said Seventh Street and Wash- 
ington Street in the City of Oregon City should be a four-way stop street, 
which resolution is in words and figures as follows: ‘ 


"WHEREAS Oregon City has adopted Ordinance No. 1349 which 
provides by Section 13 thereof that the City Manager, subject 
to the approval of the City Commission by resolution, may des- 
ignate stop streets in Oregon City, Oregon, 


"NOW THEREFORE BE IT RESOLVED That the City Manager be and 
he is hereby authorized and directed to designate the intersec- 
tion of Seventh Street and Washington Street, in Oregon City, 
Oregon as a stop street at al) four entrances thereto and to 
install proper stop signs and markers at all four entrances 
thereto, and said signs and markers shall be installed as nearly 
as practicable and the stop shall be made at the place where the 
prolongation of the property lines crosses said streets at all 
four entrances to said intersection. 


"Dated January 7, 1948. 


Raymond P. Caufield 
Mayor-Commissioner 


W. G. H. Krueger 
Commissioner ° 
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EXHIBIT "1" (Con't) 


1. That the use of any part of the surface of the Oregon Coast 
Highway or the shoulders thereof within the borders of the Town of Brookings 
or at any other place for the parking of vehicles for sale, for repair, or 
for any other use, or for any other purpose other than emergency, is 
destructive of the highway, creates a hazard to the motoring public, and 
denies to the public generally the normal and intended use for which said 
highway and shoulders have been constructed and are being maintained. 


2. That for the reasons herein stated and for other reasons not 
stated, any and all use of the improved portion of said highway or tho 
shoulders bordering said highway by trucks, either for sale, for repair, 
for overnight parking, or other extended periods, is hereby prohibited. 


3. That the Engineer be and he hereby is instructed to erect 
and maintain along the right of way lines of said highway at said place 
appropriate signs warning the public that the use of the improved part of 
said highway or the shoulders thereof for parking of vehicles for extended 
periods of time for repair, for sale, or other purposes other than in 
emergency is prohibited. 


4k, That this resolution be entered in the minutes and records 
of the Commission as of the 12th day of March, 1948, and a correct copy 
thereof delivered to the Superintendent of State Police and a like copy 
to the Sheriff of Curry County, Oregon, 
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EXHIBIT "L" 


Minutes of March 11] and 12, 1948 


RESOLUTION 


WHEREAS, Highway No. 9, otherwise known as the Oregon Coast High- ° A 
way, is a part of the state highway system and is, therefore, a highway under €3 
the jurisdiction of the Highway Commission; LS 


WHEREAS, said highway, in addition to being a state highway, is 
also one of the Federal highways in the State of Oregon; 


WHEREAS, said highway as now located, constructed, and maintained 
is routed through the Town of Brookings and because of its scenic character 
and location carries a large volume of motor vehicle traffic, much of which 
is out-of-state traffic; and 


WHEREAS, complaints have been made to the Commission charging 
that numerous trucks of varying types and lengths are often parked on 
the shoulders of said highway within the boundaries of the Town of 
Brookings in such manner and in such numbers as to create a traffic 
hazard and create a traffic inconvenience to the users of said highway; vA 
and Eee 


me 
WHEREAS, the parking of trucks in the traveled portion of the s 
highway, or on the shoulders of the same, results in the surface of the ‘| 


highway being covered with oil and grease, which are the drippings from 
containers on said vehicles, thereby causing damage to the highway sur- 
face and a hazard to traffic; and 


WHEREAS, it appears that some of said trucks are parked for 
purposes of repair, and in some instances for sale; and 


WHEREAS, the use of the shoulders of said highway, or any part 
of the surface of the highway at said point for the parking of trucks 
while being repaired or while being offered for sale, not only interferes 
with the normal and proper use of the highway, but results in the dis- 
charge of oils and grease into the State's drainage system, thereby ir- 
pairing highway drainage and creating a hazardous condition; and 


WHEREAS, it is the opinion of the Commission that the use of 
any part of the surface of said highway or the shoulders thereof within 
the Town of Brookings, or elsewhere, by trucks or other motor vehicles 
for the purposes hereinabove set forth is injurious to the highway, 
detrimental to motor traffic in general, and agdnst public welfare; 


THEREFORE, BE IT RESOLVED BY THE COMMISSION, all members 
being present and affirmatively voting: 


‘MWARI2 1948 (con't) 


EXHIBIT "M" (Con't) 


2. That based upon reports, information, and data placed before 
this Commission, the Commission does hereby find and declare the promiscuous 
passing of persons from said parked cars across said traveled highway is 
dangerous, not only to the pedestrians, but to the motoring public, and such 
practice should, in the opinion of the Commission, be prohibited. 


3. That for the purpose of protecting the general public, and 
especially the motoring public using said state hichway in said vicinity, 
it is hereby ordered that parking on the shoulders of said highway between 
State Highway Enginoert Station 240445 asd State Highway Engineer's Sta- 
tion 243455 be and the same hereby is prohibited, except for emergency 
purposes. 


4, That the Engincer be and he hereby is instructed and directed 
to erect and thereafter maintain at the most strategic points within said 
area "No Parking” signs which shall read: "Parking on Shoulders of Highway 
Prohibited". 


5. That a copy of this resolution be delivered to the Suporin- 
tendent of State Police. 


6. That this resolution be entered in the minutes and records 
of the Highway Commission as of the twelfth day of March, 1948. 


MAR12 19486 


14780 


EXHIBIT "M" 


Minutes of March 12 and 12, 1946 
RESOLUTION 


WHEREAS, the Pacific Highway East, extending from Oregon City 
to Portland, is a state highway and as such is under the jurisdiction and 
control of the State Highway Commission; said highway is identified in the 
Highway Commi8sion's records as Highway No, 1E, and being & part of the 
Federal Highway System is identified as U. S. Route No. Q9E; and 


WHEREAS, said highway serves @ daily average traffic of thirteen ; 
thousand cars; and ey 


WHEREAS, the promiscums parking of cars along and on the shoulders 
of said highway in the vicinity of Courtney Road by persons who patronize 
the Piggly Wiggly store, and other commercial activities along said highway, 
creates a traffic hazard which in the opinion of the Highway Commission 
should be restrained; and 


WHEREAS, the State Police, having occasion to observe over & 
long period of time the conditions which prevail within said area, and 
having knowledge of accidents and near-accidents which have occurred by 


reason of cars leaving the highway for the purpose of parking on the high- é 
way shoulders and then returning to the highway again, have recommended & 
that parking within said area on the shoulders of said highway be pro- 
hibitéd; and 


WHEREAS , the State Highway Engineer and the Traffic Engineer 
have as 2 result of a study of said conditions called to the attention of 
the Commission the prevailing hazards, and have recommended that parking 
on the shoulders of said highway within the area herein specified, be 
prohibited; 


L 


~ 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSION 
all members being present and voting affirmatively as follows: 


1, That dased upon the facts and recommendations placed before 
this Commission, the Commission does hereby find and declare that the park- 
ing of motor vehicles on the shoulders of said highway between State Highway 
Engineer's Station 240445 and State Highway Engineer's Station 243+55, and 
the returning of said vehicles to said highway, creates a hazard to traffic 
on said highway, which hazard in the opinion of the Commission should be 
removed, 


(Con't) 
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The maximum weights which shall apply to the following highways, 
to-wit: 


McKENZIE HIGHWAY NO. 15 from Mile Post 34.5 (Forest Boundary) 
to Mile Post 55.0 (Junction with Belimap Springs Road). 


EAST DIAMOND LAKE SECONDARY HIGHWAY NO. 425 from Mile Post 0.0 
(Junction with Crater Lake North Secondary Highway No. 232) to 
Mile Post 14.72 (Junction with The Dalles-California Highway, 
US 97). 


CRATER LAKE NORTH SECONDARY STATE HIGHWAY NO. 232 from Mile Post 
3.81 (Junctiom with East Dianond Lake Secondary Highway No. 425) 
to Mile Post 0.0 at Diamond Lake. 


shall be as follows: The combined gross weight in pounds bearing on the sur 
face of the highway at contact with the tread on the wheels of any single 
axle of a truck or truck-tractor shall not exceed eight thousand (8,000) 
pounds; and the combined gross weight in pounds bearing on the surface of 
the highway at contact with the tread on the wheels of all of the axles of 

a vehicle or combination of vehicles shall not exceed twenty-thousand 
(20,000) pounds. 


IT IS FURTHER ORDERED, that these rules and regulations as made am 
found by the State Highway Commission under the provisions of Sec. 115-394, 
0.C.L.A., shall be in full force and effect on the McKenzie Highway from 
February 8, 1948, and on the East Diamond Lake and Crater Lake North Second- 
ary Highways from March 10, 1948, and shall remain in full force and 
effect until modified, annulled or voided by order of the State Highway 
Commission; and 


IT IS FURTHER ORDERED, that a notice be posted, in a conspicuous 
manner and place, at each end of each of the above-named highways and at 
important cross-roads on said highways so that said notice can be readily 
seen and read, which said notice shall state plainly the limitations and 
prohibitions of traffic hereby in this order determined and fixed; and 


BE If FURTHER ORDERED, that a certified copy of this order be 
furnished to the county clerk of each county in which any of said highways 
are situate, and that a certified copy of this order be furnished to the 
Superintendent of the Department of State Police for his information. 


Dated this twelfth day of March, 1948. 
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EXHIBIT "N" 


Minutes of March 11 and 12, 1948 


ORDER REDUCING MAXIMUM LOAD LIMITS ON CERTAIN STATE HIGHWAYS 


WHEREAS, the following roads or highways have been duly designated 
and declared to be and are state highways, and have been improved and are 
being maintained by the State Highway Commission pursuant to the laws of 
the State of Oreson as state highways, to-wit: 


McKENZIE HIGHWAY NO. 15 
EAST DIAMOND LAKE STATE SECONDARY HIGHWAY NO. 425 
CRATER LAKE NORTH STATE SECONDARY HIGHWAY NO. 232 


and 


WHEREAS, the said above-named state highways are, in the judgment 
of the State Highway Commission, being subjected to a kind and character 
of traffic which will damage and injure the said highways during the spring 
months when the frost is leaving the ground, and in order to protect said 
highways against such damage and injury it is deemed and is the judgnent 
of the Highway Commission, and said Commission finds that it will be for 
the best interests of the said highways that the maxinum weights permitted 
and authorized by law be reduced; and 


WHEREAS, the State Highway Commission has, after due investiga- 
tion, determined and found, and it is the judgment of the Commission, that 
the maximum weights which shall be permitted upon the said roads shall be 
reduced and fixed as in this order provided, 


NOW, THEREFORE, the premises being in part as above stated, and 
the State Highway Commission being of the opinion that said roads were not 
built to sufficient standards to withstand adverse action by the elements 
and the maximum weights permitted and authorized by law, and the Commission 
having found upon due investigation that it will be for the best interests 
of the said state highways that the maximum total weight of load and ve- 
hicle which shall be permitted upon said roads during the spring break-up 
period shall be reduced so as to conform to the requirements fixed in this 
order. 


IT IS HEREBY ORDERED, that the maximum weight of combined load and 


vehicle which shall be permitted upon the within-named roads shall not ex- 
ceed the weight herein fixed. 


(Con't) 
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EXHIBIT "0" (Con"t) 


BE IT RESOLVED FURTHER, that the said resolution and order meade and 


entered into by the Commission on November 25, 1947, shall romain in full 
force and effect except as hereby modified or changed by this order of the 


Commission. 


BE IT FURTHER RESOLVED that this resolution and order shall be in 
full force and effect from February 19, 1948 until changed, modified, or 
rescinded by the Commission 


Dated this twelfth day of March, 1948. 


EXHIBIT "0" 


Minutes of March 11 and 12, 1948 


RESOLUTION 


MODIFYING REDUCED LOAD LIMIT ON THE EDDYVILLE-BLODGETT STATE SECONDARY 
HIGHWAY 


WHEREAS, on the twenty-fifth day of November, 1947, at a meeting 
of the Oregon State Highway Commission, all members being present and part- 
icipating, the Commission passed and adopted a resolution reducing the max- 
imum load limit on the following state highway; 


EDDYVILLE-BLODGETT STATE SECONDARY HIGHWAY NO. 180 from 
Mile Post 11.7 at Nashville to Mile Post 19.29 at Blodgett, 
in Lincoln County; and 


- WHEREAS, the Cammission is uncertain at this time as to whether or 
not existing conditions warrant the imposition and enforcement of the limit- 
ations fixed in the said resolution which order and load limit, if enforced, 
will, the Commission is advised, necessitate the closing down of log hauling 
and logging operations to the extent served by said highway, and thereby 
cause numerous men to be out of employment; and 


WHEREAS, because of said conditions and because of the desire of * 
the Commission to impose only such order and restrictions as the interests 
of the general public require and as the safety and permanency of the road 
demands, it is the judgment of the Commission at this time that said order 
be modified as a temporary expedient, and, if subsequent conditions dis- 
close that the original order and limit should be reinstated by subsequent 
action of this Commission. 


NOW, THEREFORE, BE IT RESOLVED that the resolution and order made 
and entered into by the Commission on the twenty-fifth day of Novenber, 1947, 
with respect to the Eddyville-Blodgett Secondary Highway, be and the same is 
hereby modified to read as follows: 


The combined weight in pounds bearing on the surface of the highway 
at contact with the tread on the wheels of any single axle of a vehicle or 
combination of vehicles shall not exceed fifteen thousand (15,000) pounds; the 
combined weight in pounds bearing on the surface of the highway at contact 
with the wheels of any set of tandem axles shall not exceed thirty thousand 
(30,000) pounds; and the combined weight in pounds bearing on the surface of 
the highway at contact with the wheels of all of the axles of a vehicle or 
combination of vehicles shall not exceed fifty thousand (50,000) pounds. 


(Con't) 
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EXHIBIT "P" (Con't) 


1. That no permit shall be issued under the provisions of Section 
125.- 393, unless and until there is delivered to the Highway Department a 
written application for a permit upon the form attached hereto, marked Ex- 
hibit "A" and by this reference made a part hereof. (*) 


2. That any permit issued pursuant to the provisions of Section 
115-393, shall be in the form attached hereto, marked Exhibit "B" ari by 
this reference made a part hereof; that said Exhibit "B" is hereby adopted 
as the form of a pernit to be jssued under the provisions of Section 115- 
393, and no permit shall bo igsued on any other forn, nor shall the printed 
form, as attached be changed in any manner except upon the express :direction 
of the Comission. (*) 


3. That but one permit shall be issued to a given permittee for 
the purpose of facilitating the movement of a given vehicle, article, property 
or thing, regardless of whether such moverent would be in excess of statutory 
linitations as to width, length, height or gross weight, or any combination. 


4, That when the State Highway Engineer, Second Assistant State 
Highway Engineer, the Director of Permits, or the personnel hereinafter named 
in paragraphs 10 and 11, fj{md that the proposed movement is to be made over a 
highway classified as either a Group 1 or Group 2 highway, as set forth under 
the resolution of the Commission, dated July 21, 1947, and the amendment of 
of said resolution dated December 29, 1947, they are authorized to issue a 
pernit for a movement, subject to the limitations hereinafter stated, having 
weights not in excess of the following, to-wit; 


80,000 pounds maximum gross weight, 

19,000 pounds on any single axle, 

37,000 pounds on any set of tandem 
axles, 


W = 100 x (L+40) for any group 
of axles spaced more than 18 
feet apart. 


W = 850 x (L+40) for any group of 
axles spaced 18 feet or less 
apart. 


5. The granting of a pormit shall be conditioned upon a finding 
by the State Highway Engineer that the specific section of highway, the spec- 
ific bridges, or other structures are in a structural condition and of a 
design which will permit such movements. In the event the State Highway 
Engineer shall find that a specific section: of highway, a specific bridgo 
or other structure has developed a weakness, or for some other reason, such 
section, bridge or structure will not safely permit such woights, he is hore- 
by directed to reduce the maximun weights provided in any permit, accordingly. 
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"EXHIBIT " Pp" 


Minutes of March 11 and 12, 1948 
RESOLUTION 


WHEREAS, the Commission is given authority under Section 115-393 
0.C.L.A., to grant written permits for the movement of vehicles, articles, 
property or things having a combined weight in excess of statutory restric- 
tions of a size not permitted under existing statutory restrictions, and 


NER QRENIRS IRA men OLIN tine me 


WHEREAS. modern industry has produced, and is continuing to pro- 
duce, and industries are already using equipment, commodities, property and 
articles of a weight, type and size which can not be transported over the 
highways of this State under existing statutory limitations, and 


WHEREAS, a limited number of secticns of Oregon highways are so 
designed and constructed that loads in excess of statutory limitations, 
poth as to weight and dimensions, may, under certain conditions, be trans- 
ported without damaging such sections of highways and with a minimum of 
hazard to the motoring public, and 


WHEREAS , frequent requests are made to the Commission for permis- 
sion to move equipment, cormodities and articles having a weight and dimen- 
gion’ in excess of that permitted under existing statutory limitations, and 
it fe desirable, and in the best public interest, to facilitate the move- 
ment of such equipment, commodities and articles in cases where the move- E 
ment is proposed on sections of highways which will permit such movenents, 
and where the hazard to the motoring public is at a ninimm, and 


WHEREAS, the Commission is of the opinion that it is feasible and 
practical to delegate to the State Highway Engineer, the Second Assistant 
Higbway Engineer, and the Birector of Permits, authority to issue pernits 
undey Section 115-393, upon certain terms and conditions, and when certain 
facte are found to exist, and 


WHEREAS, the Commission is of the opinion that it is practical 
and feasible to delegate to certain personnel of the Commission, herein- 
after named, the authority to issue permits under Section 115-393, under 
certain conditions and when certain facts are found to exist, and 


WHEREAS, the Commission believes that the best public interest 
will be served in making a delegation of authority under terms and con- 
ditions hereinafter stated, 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission, 


al] members being present and voting affirmatively, acting pursuant to the 
authority of Section 115-393, 0.C.L.A., and not otherwise, as follows: 
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EXHIBIT "P" (Con't) 


The bond shall be in the form attached hereto, marked Exhibit "C" 
and by this reference mate a part hereof. (*) 


9. Each and all the permits issued shall contain the provision 
that the permit shall be null and void for non-compliance with any of the 
descriptions, terms or conditions printed or written in the form of permit. 


10. Under the direction of the State Highway Engineer and subject 
to the conditions hereinabove set forth, and also as hereinafter set forth 
in paragraph 12, maintenance Superintendents of the following Districts, and 
in their absence, District Maintenance Officemen therein, shall have author- 
ity to issue permits for movements within the limits of their respective 
Districts and not otherwise: 


2-A Astoria 4-B Redmond 

2-C Corvallis 4-C Klamath Falls 
3-A Eugene 5-A John Day 

3-B Coquille 5-B Pendleton 


3-C Grants Pass 5-C Baker 
4-A The Dalles 5-D Burns 


1l. Under the direction of the State Highway Engineer, Division 
Engineers, Acting Divisionn Engineers, and in their absence, Assistant Div- 
ision Engineers, and in their absence, the Division Office Engineers in the 
following Divisiona:: shall have authority to issue permits, subject to the 
foregoing conditions, and subject also to the conditions of paragraph 12, and 
for movements within their respective Divisions, and not otherwise: 


Division 3, Roseburg, Oregon 
Division 4, Bend, Oregon 
Division 5, LaGrande, Oregon 


12. District Maintenance and Division Personnel, as set forth in 
paragraphs 10 and 11 above, shall have authority to issue permits on Group 1 
and Group:2 highways cnly; provided, however, that they shall not have author- 
ity to issue permits upon the section of the Columbia River Highway between 
the City of Portland and the City of The Dalles. The maximm weight and di- 
mensions which may be permitted in permits issued by District and Division 
Personnel, shall be as follows: 


(a) Weight. Maximum weights shall be subject to the limit- 
ations set forth in paragraph 4 of this resolution. 


(b) Overheight. No permit shall be issued in excess of the 
clearance limits allowable for all structure as shown on "vertical 
clearance map" of the State Highwev system; provided, however, that 
no permit shall be issued for a height in excess of six inches ‘less 
than the minimm vertical clearance on the route over which a move- 


ment is to be made, 
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EXHIBIT "P" (Con't) | 


6. On all highways, other than those set forth as Group 1 and 
Group 2 highways, under the Commission's resolutions above referred to, 
the maximum weights to be provided in any permit shall, subject to the 
maximum hereinabove stated in paragraph 4, be based upon the recommendation ; 
of the State Highway Engineer. When the State Highway Engineer finds that : 
the weight of any given movement is not more than the naxinun stated in ' 
paragraph 4, and can be moved with safety upon highways other than Group : 
1 and Group 2 highways, then the State Highway Engineer, the Second Assist- 
and Highway Engineer and the Director of Permits, and only these officials, 
are permitted to issue a permit under Section 115-393. 


7. Wo permit shall be issued unless and until the permittee shall 
have furnished to the Department satisfactory evidence that he has procured 
and has in full force and effect, a policy, or policies, of liability insur- 
ance, including property damage, in an insurance company duly qualified and 
licensed to do business in the State of Oregon, in amounts not less than 
those hereinafter set forth. Each of said policies shall name as assureds, 
the State of Oregon, by and through its State Highway Commission, and its 
officers, agonts and omployees, jointly and severally. The amounts of said 
insurance shall be not less than the following: 


(a) In case the permitte is a contract (for hire) hauler, 
the liability insurance shall be in the amount of $50,000 property 
damage and $50,000 - $150,000 public liability. 


(vo) In the case of private haulers (hauling for themselves) 
other than ranchers and farmers, the liability insurance shall be 
in the enount of $50,000 property damage and $50,000 - $150,000 
public liability. 

(c) For ranchers or farmers transporting their own equip- 
nent, $10,000 property damage and $10,000 - $20,000 public lia- 
bility. 


(4) Log and lumber carriers, and moving vans, $50,000 prop- 
erty damage and $50,000 - $100,000 public liability. 


8. No permit shall be issued unless and until the permittee shall 
furnish to the Commission an indemnity bond, as provided for in Section 115- 
393, or in lieu of such bond, a certified check or cash in amount equal to 
the penal sum of the bond, as follows: 
(a) Contract haulers, - $10,00) 
(>) Private haulers, other than ranchers or farmers - $10,000 
(c) Ranchers or farmers, - $1,000 


(4) Leg and lumber carriers, and also moving vans, - $10,000 
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Minutes of March 11 and 12, 1948 


"OREGON 
STATE HIGHWAY COMMISSION 


March 8, 1948 


Oregon State Highway Commission 


Gentlemen: 


"Permit me to refer you to my two letter to you of February 25, 
1948, both with reference to wages and salaries, which letters are hereto 
attached for your convenience. (#) 


“on February 26 a conference was held in the office of Chairman 
?, H. Bam*teld of Portland, at which conference were present T. H. Banfield, 
Chairman of the Oregon State Highway Commission, A. C, Cammack, Portland 
member of the Civil Service Commission, Robert R. Johnson, Executive Director 
of the Civ’1 Service Commission, R, H. Baldock, State Highway Engineer, 
W. W. Stiffler, Assistant State Highway Engimeer, and Malcolm H. Hawke, 
Chief Accountant, State Highway Department. 


"Qt this conference salaries and wages paid State Highway Department 
employees were discussed in general, as were the specific recommendations con- 
tained in the two letters above referred to. At that time Mr. Cammack and 
Mr, Johnson indicated approval of all step increases in the Civil Service pay 
plan as approved by the State Highway Commission. They also indicated approv- 
a3. of the retroactive application of the step increases in the Civil Service 
pay plan to employees eligible for such increases on January 1, 1946, as 
finally determined by the Commission and approved by the Civil Service Commis- 
sion and the Budget Director, to be effective January 1,1948. 


"On March 1, the Civil Service Commission met and Mr. Johnson, Direc- 
tor, advised me of their action which was concurred in by George K. Aiken, 
Budget Diregacr, as follows: 

"|, The Civil Service Commission approves granting ais nolidays, 
retroactive to February 1, 1948, with pay to full-timo hourly employees and 
denies increases in present hourly rates at this time. 


") Recommends that all section foreman helpers be placed ata 
starting rate of $200 in comparison with the present rate of $190, and that 
section foremen be placed at a starting rate of $232 rather than $220, with 
out any change in the salary range, this increase to be effective March l, 
1948. 


(Con't) 
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(c) Overwidth. Wo permit shall be issued permitting a 
width in excess of ten feet six inches. 


(a) Overlength. No permit shall be issued permitting a 
movement having an overall length of more than fifty-five feet 
on Group 1 highways, or not more than fifty feet on Group 2 high- 


ways. 


13. All permits providing for overall height, width or length in 
excess of those set forth in paragraph 12 above, shall only be issued by the 
State Highway Engineer, Second Assistant State Highway Engineer, or the 
Director of Permits. 


1k. That each and all of the terms and conditions set forth in the 
form of permit attached hereto as Exhibit "B", shall be and are hereby adopted 
as regulations and requirements of the Commission. (*) 


15. If at any time, or under any conditions, the State Highway 
Engineer, the Second Assistant State Highway Engineer, the Director of 
Permits, any Division Engineer, Acting Division Engineer, Assistant Div- 
ision Engineer, District Maintenance Superintendent or Staff Engineer of 
the Department shall be of the opinion that a given movement is unduly 
hazardous to the motoring public, or is not being made according to the 
terms and conditions of any permit issued, or can not be made with safety 
to highway facilities end structures, they are hereby directed and author- 
ized to forthwith stop such movements and take all necessary, proper and 
reasonable steps to correct the condition and minimize and alleviate the : 
hazard to the motoring public, and to State highway facilities and structures. 


This resolution shall be entered in full in the records and 
minutes of the Commission, as of March 12, 1948. 


FOOTNOTE (*) The oxhibits mentioned in the above resolution are attached 
to the original resolution on file in the office of the State 
Highway Commission, Salem, being Item No. 6, under the heading 
"Special Matters" and sqid exhibits by this reference are made 
a part of this Resolution to the same extent as if copied in 
full herein. 
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"Oregon State Highway Commission - 3 March 8, 1948 


employees and the number quitting the higher brackets, no increase in the 
budget for salaries is required for this item. 


"2. Approval of the step increases for the 309 employees eligible 
on Jamuary l, 1948, which employees were found to have earned a merit rat- 
ing of 160 or above, corresponding to avorage or above. It is recommended 
that this increase be made retroactive to January 1 and it is estimated to 
cost $40,000 for the year 1948. 


"3. Approval of the Civil Service Commission's plan to pay all 
full-time hourly employees for all holidays with no additional increases in 
hourly rate at this time. Such action, effective January 1, 1948, is to 
increase the payroll an estimated $93,500 in 198. 


tS Approval cof the raising of the minimum rate of foreman helpers 
from $190 to $200 a month and of foreman frrm $220 to $232 per month, without 
increase in salary range. The effect of this action, effective March 1, 1948 
would be to increase the pay roll for this calendar year an estimated amount 
of $10,000. 


"5. The approval of the salary imcreases for Engineering Aide I, 
Engineering Aide II, Civil Engineer I and Civil Engineer II, and conformable 
increases in Mechasical Engineer, Chemist, Radio Engineer and Landscape Engi- 
necr, as indicated will be approved by the Civil Service Commission. This 
will increase the pay roll for 1948 an estimated amount of $102,000. The 
Civil Service Director admits that the increase proposed is probably too low 
to secure additional personnel, but he will advertise in the Middle West where 
there seem to be more technical men available. He stated that the Civil 
Service Commission could not approve any higher salary increase in these 
brackets without upsetting the pay plan for the entire state. It is believed, 
however, the adoption of this scale immediately may decrease the number of 
present employees leaving the service. I recommend adoption of this scale, 
effective March 1, 1948, 


"6. That the entire problem be discussed with the Governor, who 
appoints the Civil Service Commission, the State Highway Commission, and the 
Budget Director, so as to inform him of the impossibility of carrying oa the 
extensive highway program for which funds are available and which is so 
vitelly needed to aid the State's economy, without the requisite engineering 
Personnel and, if possible, to secure authority to meet the present salary 
scales paid for such technical help by private industry and by federal and 
other state agencies. Attached hereto is a suggested pay plan for engtmeer- 
ing personnel which may mako possible the hiring of competent employees. I 
submit it for your consideration. (#*) 


vThe increases in the pay roll for maintenance and betterment forces, 
plus step increases, plus increases in engineering salaries, if these recom- 
mendations are adopted, would total approximately $246,000. ‘The emount now 
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EXHIBIT "Q" (Con't) 
"Oregon State Highway Commission - 2 March 8, 1948 


"3, Will approve engineering salary increases in accordance with 
the table listed below, also comparable increases in uecnanicel engineers, 
chemists, radio engineers and landscape engineers, effective March 1, 1948: 


Engineering Aide I Present 165 173 181 189 197 205 
Proposed 180 189 198 207 216 225 


Engineering Aide II Present 190 200 210 220 230 2hk0 
Proposed 210 222 234 246 258 270 


Civil Engineer I Present 230 242 254 266 278 290 
Proposed 250 264 278 292 306 320 


Civil Engineer IT Present 2890 294 308 322 336 350 
Proposed 300 316 332 348 364 380 


"The cost of Item No. 1, giving all holidays with pay to full-time 
hourly employees, will amount to $93,500 annually. The cost of Item No. 2, 
increasing starting range for section foreman helpers and section foremen 
will cost $12,200 annuelly, or about $100,000 for the balance of this calendar 
year. ‘The cost of adopting the new engineering schedules will be $125,000 
amnually, or about $100, 000 for the balance of this calendar year. 


"Since writing the letter of February 25 to you, I find thet the 
California Division of Highways has contacted Oregon State College and is 
preparing to give an examination for graduate engineers in Klamath Falls 
late this spring; also that the various governmental agencies, including 
the Army Engineers, have contacted prospective graduates and, from such in- 
vestigations as we made, we anticipate that we will be able to get but one 
of the Oregon State College graduates in our department. This particular 
man is an ex-GI whose course of study was interrupted during the war and who 
has worked for us quite some time and is willing to come back. 


"T have given a lot of thought to this problem and bélieve that, 
even with the increased schedule the Civil Service Commission will approve, 
it will not be possible to hire engineers to carry on our work. Permit me 
to suggest that the Commission consider contacting the Governor and advis- 
ing him of the fact that, unless we are able to secure engineers, we cannot 
carry on the construction program now budgeted or be in any position to 
start the work of new surveys for a new program provided the Congress ex- 
tends federal aid. 


"Permit me to summarize the following recommendations: 


"1. Confirm understanding that the employees hired at minimm rate 
be granted step increases after serving a probationary period of six months, 
if they are found to be satisfactory. On account of the turnover of 


(Con't) 


xigIBIT "Q" (Con't) 


FOOmNOTES (Con’t) 


(#4) ~=‘The two letters of February 25, 1948 referred to 
in the first-paragraph of this letter are not in- 
cluded in this exhibit but copies of these letters 
are on fike in the general files of the State High- 
way Commission, Salem. 
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EXHIBIT "Q" (Con't) 
"Oregon State Highway Commission - 4 March 8, 1948 


reserved for increases in salarics and wages in the 1948 budget is $251,418. 
An increase of $187,500 to cover additional engincering personnel required 
to meet the proposed construction program is partially covered in the ongi- 
neering budget which is a part of the estimated construction costs in the 
budget. A net increase to the budget of $7,000 for salaries for 1948 would 


¥ 
; 


be required to mect the above recommendations. 
Very truly yours, 
/a/ R. H. Baldock 
R, H. Baldock i 
State Highway Engineer E 
REB:hi 
Encl." 
(*) "PROPOSED PAY INCREASES FOR ENGINEERING PERSONNEL . 
Enginoer Aide I Present 165 173 181 189 197 205 
Proposed 190 200 210 220 230 2ho ' 
Engineer Aide IT Present 190 200 210 220 230 2h0 
Proposed 225 240 255 270 285 300 ; 
Civil Engineer I Present 230 242 254 266 278 290 
Proposed 260 278 2¢6 314 332 350 
Civil Engineer II Present 280 204 308 322 336 350 
Proposed 320 336 352 368 384 400 
Civil Engincer III Present 340 356 372 388 4ok 420 
Proposed 370 388 406 42h khe h60 
Civil Engineer IV Present 360 398 416 43k 452 70 
Proposed 400 420 4ho k60 480 500 : 
Civil Engineer V Present 430 450 470 &90 510 530 : 
Proposed 450 470 490 510 530 550 : 


Civil Engineer VI Present 500 520 580’ 560 580 600 i 
Proposed 525 545 565 585 605 625 : 


This scalo would require a salary budget increase of $250,000." : 
(Con't) 
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Subject 


Apr.19 Minutes of January 5, February 2 and 3, and March 11 and 12, 


1948, approved. 
Parks Superintendent reports on following: 

Sunset Hwy. Waysides. Offer of Caldwell Lumber Company 
to purchase down timber approved. 

Sunset Hwy. Burned timber. Request of R.C. Moulton to 
revise agreement approved. 

Champoeg. Construction of memorial bldg. spproved. 

Collier, Saddle Mountain, and Armitage State Parks. Con- 
struction of three caretaker's houses approved. 

Mack's Arch and Whale's Cove. Curry County. Counsel 
authorized to negotiate options for acquisition of 
ocean waysides on a park basis. 

Cape Arago Lighthouse. Acquisition of 25 acres. Authority 
granted to file application with Dept. of Interior. 
Status of road to be investigated. 

Real Property. Acquisition authorized. See EXHIBIT "A" and 
footnotes. 

Real Property. Portland. Front Avenue financial statement. 

Clatsop County. Youngs Bay Bridge-Lewis and Clark River Section. 
Oregon Coast Hwy. Action deferred on option for R/W. 

Condemnation. Offers approved. See EXHIBITS "B-1", "B-2", and 

*p3", 

Sale of buildings. Lane County. Eugene. Houses to be adver- 
tised for sale on alternate basis. 

Sale of buildings. Lane County. Eugene. Referred to Engineer 
and Counsel for study and recommendation. 

Sale of 42 acres of land. Marion County. Pacific Hwy. East. 

All bids rejected. 

Claims. James H. Imbrie. Sunset Hwy. Gardner Ranch-Berger 
Ranch Section. Gommission approved settlement of $3,000. 
Douglas County. Pacific Hwy. Request of City of Myrtle Creek 

that state quitclaim R/W to city approved. 

Gilliam County. Columbia River Hwy. John Day River-Blalock. 

Agreement with Union Pacific approved. 

Eugene. University of Oregon. Pacific Hwy. Amended agree- 
ment approved conditionally. 
Douglas County. Florence. Two logs for maintenance station. 

Authority to bid $200 or to condemn granted. 

Sale of houses. Marion County. Salem. Deferred advertising 
until all property acquired. 
Marion County. Salem. Proposed office bldg. site. Counsel 

to condemn properties if owners not settle. 

Marion County. Salem. Exchange of properties with Board of 
Control approved. 


Date Subject 


14810 Apr.19 Signals. Multnomah County. S.W. Canyon Road-Canyon Lane inter- 
secttons. Approved push button for pedestrians. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Signals. Jackson County. Ashland. Installation denied. 

14811 Signals. Lake County. Lakeview. "F" Street, First Street 
North, Center Street. Installation denied. 

Budget. 17 minor betterment projects. Approved projects 
totaling $26,570. 

14812 Malheur County. Brogan. Pomona Grange No. 33 request for 
rerouting of US95 denied. 

Lincoln County. Yaquina Bay Bridge. Newport. Confirmed 
authority to advertise for bids for repainting. Transfer 
of funds approved. 

14813 Surveys. Engineer to give complete report of surveys requirec 
for Three Year Postwar Program. 

Extensions of time granted as follows: Contract Nos. 2956, 


14814 2931, 2912, 2946, 2942, 2814, 2802 and 2932. 

14816 Contracts completed and accepted as follows: Nos. 2860, 
2932, and 2956. 

14817 Equipment. Approved purchase of equipment, $134,400. 


Signals. Upper Columbia River Hwy. Mosier Tunnel. Approved 
contract with Pacific Power & Light Company to furnish 
electrical energy to operate signals. 

14818 Malheur County. Nyssa. Payment of assessment approved. 

Linn County. Albany. Request to use Waverly Lake and Waverly 
State Park. Engineer to report. 

Douglas County. Pacific Hwy. Cattlepass agreement with Victor 
Phipps and Roseburg Lumber Company approved. 

Coos County. Oregon Coast Hwy. Cattlepass agreement with 
Bessie E. Jenkins approved. 

"No Parking" zone. Tillamook County. Cloverdale. Request of 
Postmaster to establish zone approved. See EXHIBIT "G". 

14819 "No Parking" zone. Marion County. Pacific Hwy. East. Woodburn. 
Establishment of zone approved. See EXHIBIT "H". 

Speed Zones. Wasco County. Columbia River wy. Reduced speed 
zone near The Dalles approved. See EXHISIT "L". 

Speed Zones. Linn County. Santiam Hwy. near Lebanon. Reduced 
speed zone approved. See EXHIBIT "M". 

14820 Al Head. Approved per diem allowance of $9 for time spent in 
Washington, D.C. 

Personnel. Retirement. Approved retention of Paul G. Deuber 
and E.M. Nash. 

Traffic Engineer Conference. Corvallis. Commission to act as 
co-sponsor. 

Log Hauling. Marion County. North Santiam Hwy. Floyd R. 
Person's application to haul denied. 


Pege Date 
1948 


Subject 


14805 Apr.19 Lane County. Pacific Hwy. Eugene. Proposed change in zones. 


14806 


14810 


Action deferred until following day. 

Deschutes County. Santiam Hwy. Brooks-Scanlion logging road 
crossing. Action deferred. 

Multnomah County. Pacific Hwy. East. 
ment Company to erect signs, two bus-stop shelters. 
approved. Signs denied. 

Multnomah County. Troutdale. Request of vendors of smelt 
fishing supplies to use property. Matter to be studied. 

Smet Sand. Lincoln County. Yachats. Letter to L.M. Christen- 
sen accepting surrender of his permit approved. 

Astoria Ferry- Approved payment to Albina Engine and Machine 
Works for changing fire fighting equipment. Approved expend- 
jture for added facilities. Deferred revising schedule of 
fares. Approved agreement with Babbidge & Holt until May 
31, 1948. 

Columbia River. Proposed dam near John Day River. Letter to 
be sent to Public Roads Administration and Army Engineers 
outlining requirements. 

Clatsop County. Secdy. State Hwy. 105. Request of City of 
Warrenton for {mprovement. Action deferred. 

Salem. State Hwy. Dept. Office Bldg. Deferred discussion 
until bids received for State Office Bldg. 

Multnomah County. St. Johns. Hwy. to Germantown road dis- 
cussed. Copy of report to St. Johns Businessmens Club. 
Forest Highways. Approved and ordered filed a report contain- 

ing four current forest hwy. programs. 

Umatilla County- Columbia River Hwy. City of Umatille. 
Widening of bridge and sidewalk. Engineer to report. 

Umatilla County- Freewater. Request to construct "Lincoln 


Mountein Hwy." denied. 

Yamhill County. City of Sheridan. 
Agreement approved. 

State Tax Street Funds, 1947. See EXHIBIT "D". 

State Tax Street Funds, 1946. See EXHIBIT "Er. 

Awards. Engineer's award of contracts confirmed. 

Marion County. Silver Creek Falls Secdy. Hwy- Request for 
improvement of hwy. at Salem end denied. 

Multnomah County. North Portland. Request to eliminate @ 
traffic hazard at junction of Denver and Union Avenues. 
Study is now being made. 

Douglas County. South Dillard Bridge over Umpqua River. — 
Agreement with Joseph Holt approved. 

Benton County. Pacific Hwy. West. Corvallis. Request to 


Request of Hayden Amuse- 
Shelters 


Improvement of Main Street. 


construct guard rail approved. 
Signals. Union County - Intersection of Hwy. 82 with "Cove Hwy." 


Installation of flashing beacon approved - 
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14836 
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14838 


14839 


14840 


Dete 
1948 
Apr.20 


Subject 


Tillamook County, Oregon Coast Hwy. Delegetion requests new 
route Tillamook to Woods. No action. 

Herney County. Rome-Princeton Secdy. Hwy. Judge tliggs urges 
completion. No action. 

Frenchglen Secdy. Hwy. Maintenance to be checked. 

Warm Springs Hwy. Mill Creek bridge. Baer criticizes re- 
jection of bids and requests shoulder oiling on The Delles- 
California Hwy. near Chemult. No action. 

Recessed at 12:00 noon to reconvene at 2:00 p.m. 

Deschutes County. Exchange of road projects approved. 

County to spend $28,000 on Powell butte Secdy. Ewy. 

Logging. Brooks-Scanion Lumber Company. Santiam Hwy. crossing 
at Mile Point 90.65. Counsel to determine details. 

Lane County. McKenzie Hwy. Springfield. By-pass route urged. 
Study of route by Engineer approved. 

Caos County. Bullerds Bridge. Substitution of bridge for 
oiling project requested. Engineer to study and report. 
County requests state pay half of bridge. Action deferred. 

Awards. Chairman announces awards of contracts. 

Multnomah County. Columbia River Hwy. Parkrose. Delegation 
requests widening to 122nd Avenue. No commitment. 

Engineer to investigate maintenance. 

Signels. Portland.. Installetion requested at Sandy Boulevard- 
102nd Avenue. No action. 

Astoria Ferry. Schedule of fees increased. 

Clatsop County. Secdy. Hwy. No. 105. Warrenton. Improvement 
approved. City and County to provide R/W. 

Eugene. Property zone classification. Resolution adopted 
defining state policy. See EXHIBIT "C". 

Douglas County. Pacific Hwy. Canyonville. Widening and 
sidewalk approved. New connection for Tiller-Trail Hwy. 
denied. 

Coos County. Oregon Coest Hwy. Agreement to maintain two 
private approach bridges to be prepared. 

Coos.County. Coquille. Widening at Willerd and Front Streets 
tequested. Engineer to report 

Coos County. Bandon. Property not to be sold until Coast 
Hwy. route determined. 

Klamath County. South Poe Valley County Road. Court requests 
state maintain. Action deferred. 

Deschutes County. Bend Airport. Relocation of Powell Butte 
Secdy. Hwy. approved. CAA to build road end pay for survey. 

Columbia and Washington Counties. FAS Hwy. No. 12. Sheeley 
Bridge-Sunset Camp. Decision on improvement deferred. 

Lane County. Richardson-Eugene Secdy. Hwy. Request to oil 
1.50 miles denied. 


Page Date 
1948 
14821 Apr.19 


14822 


14823 


14824 
14825 
14826 Apr.20 


14827 


14828 


14829 


Subject 


Load Limit. Jackson and Josephine Counties. Little Butte Secdy. 
Hwy. and Rogue River Loop Secdy. Hwy. Approved 50 percent 
reduced load limit. See EXHIBIT "I". 

Load Limit. Lane County. McKenzie Hwy. Lifting of reduced 
load limit approved. See EXHIBIT "J". 

Equipment. Baker County. Baker. Confirmed authority to sell 
road grader to Mount Moore. 

Tillamook County Court and Tillamook Drainage District. Trestle 
bridge agreement approved. 

Klamath County. Klamath Falls. Petition to vacate portions 
of Sunnyside ama Eldorado additions approved. 

Enegren Ferry. Request of Morrison-Knudsen Company that ferry 
be operated 24 hours daily denied. 

Yaquina Bay Bridge. Engineer to negotiete agreement with 
Gilpin Construction Company for dolphin repair. 

Yaquina Bay Bridge. Port of Newport to be held responsible for 
damage. 

Douglas County. Umpqua River Bridge. Engineer to negotiete 
agreement with contractor to replace pier. 

Clackamas County. Pacific Hwy. Oregon City-New Era. Agree- 
ment with Western Union and award of contract approved. 
Multnomah County. Columbia River Hwy. Multnomah Falls. Game 

Commission to install culvert screen. 

Agreements and other papers signed. 

Meeting adjourned at 4:15 p.m. 

Bids received on following projects: ‘ 
Sandy-Rhododendron Rock Production 
Rainier-Goble Section 
Salmon River Bridge near Otis 
Paint Yaquina Bay Bridge 
Little Pudding River Bridge 
Bridge over Willamette River at Independence 
Bridge over Three Rivers at Kebo 
Traffic Signal System at Pendleton 
East Sheridan Section 
Astoria-Megler Ferry Service 

Douglas County. Pacific Hwy. Canyonville. Request of School 
Board that State purchase property denied 

Clatsop County. Oregon Coast Kwy. Cannon Beach section. 
Request of Commercial Club for improvement. No commitment. 
Center line stripes. Crews to do as soon a6 possible 

Malheur County. Vale. Request to oil Washington Street. 
Engineer to investigate. 

Portland. Union Avenue Delegation protests proposed traffic 
separator. No action. 

Lincoln County. Depoe Bay Lighting District. State partici- 
pation approved. Agreement to be prepared 
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Date 
1948 
May 24 


Subject 


Wilson River Hwy. McNamar's Cemp. Request to maintain 
lumber mill on wayside denied. 
Sunset Hwy. Assignment by Moulton to Nygeard of agreement 
to cut timber approved. 
Champoeg Park Memoriel Building. Offer of Americen 
Institute of Architects to cooperate in design accepted. 
Portland. Sullivan's Gulch. Proposed route to be inspected. 
Real Property. Acquisition of part of list authorized. 
Meeting adjourned at 10:30 e.m. to inspect Sullivan's Gulch. 
Real property. Acquisition authorized. See EXHIBIT "a". 
Portlend. Front Avenue. Options approved. See Page 14904. 
Haven F. Potterf property purchased for future use. 
Devils Lake outlet. Calkins. 80 foot R/W to be acquired. 
H.J. Beardsley. Klemath Falls. Negotiations with Beardsley 
completed. 
Baker County. Baker Underpass. Project to be helc up until 
City has fulfilled obligation. 
Oregon Coast Hwy. Tillamook-Pleasant Valley. No options 
to be approved until all secured. 
Pacific Hwy. West. Newberg-Dundee Section. Action on R/® 
options deferred pending adoption of survey. 
Benton County. Albeny-Buena Vista FAS Fir Grove Section. 
Purchase of R/W deferred pending adoption of survey. 
Surveys. No. R/W settlements to be presented until survey 
approved. 
Condemnation. Offers approved. See EXHIBITS "Bl","Be", "B32", 
"BA", and "B5". 
Klamath County. The Dalles-California Hwy. Crescent. Payment 
of $600 to Gillinwater for removing bldg. approved 
Josephine County. Pacific Hwy. Wolf Creek. J.N. Hopper's 
request for weter softener device denied. 
Clackamas County. Woodburn-Sandy Secdy. Hwy. Eagle Creek- 
Sandy. Sale of bldg. for $150 approved. 
Claim. Sohrweid allowed $500 for damage to well. 
Condemnation. Sunset Hwy. Gardiner Ranch-Berger Ranch. 
Settlement with Carl Bechen approved. 
North Santiam Hwy. Detroit Ranger Station. Request of War 
Dept. that State purchase property. Action deferred. 
Awards. Chairman announces awerd of contracts. 
Portland. Front Street Project. Stetus of R/W acquisition 
discussed. 
Portland. Front Avenue. Steel Bridge railroad underpass. 
The Engineer to prepare model of project. 


Real property. Portland. 4 options epproved. See FXHIBIT "A". 


Portland. Sullivan's Gulch. Resolution designeting es hwy. 
adopted. See EXHIBIT "N". 

Lincoln County. Nashville to Orton County “osd. Reauest for 
designation as FAS Hwy. Action deferred. 
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Subject 


Lene County. icherdson-Pugene Secdy. Hwy. Badger Mountain. 


Richerdson-Globe. Curve widening end rock surfecing approved. 


Throughway highways. Adoption of system deferred. 
Right of access resolution outlining policy adopted. See 
EXHIBIT "K". 


Klamath County. Klamath Falls. Request for aid to rural fire 


protection district denied. 


Columbia County. Columbia River Hwy. Rainier-Goble. Abandon- 


ment agreement approved. 

Douglas County. Pacific Hwy. Azelea-Josephine County Line 
Abandonment resolution adopted. See EXHIBIT "F". 

Douglas County. Federal Secdy. Hwy. No. 245, extended to 
Glendale. 

Speed zone. Wasco County. Columbia River Hwy. The LDelles. 
35-mile speed limit approved. See EXHIBIT "L". 

Speed zone. Linn County. Santiam Hwy. Lebanon. 25-mile 
speed limit approved. See EXHIBIT "M". 

Portlend. Front Avenue. Purchase of Barnes and Spencer 
property approved. 

Meeting dete set for May 24 and 25, 1948. 

Meeting adjourned at 5:30 p.m. 

EXHIBIT "A". R/W options 

EXHIBIT "Bl". Condemnation Resolution 

EXHIBIT "B2". Vernonia Sunset Camp County Road Condemnation 

EXHIBIT "B32". Right of access 

EXHIBIT "C". Hwy. policy toward cities. 

EXHIBIT "D". State Tax Street Funds 

EXHIBIT "E". State Tax Street Funds 

EXHIBIT "F". FAS Hwy. No. 245 

EXHIBIT "G". Cloverdale. No Parking 

EXHIBIT "H". Woodburn. No Shoulder Parking 

EXHIBIT "I". Loed Limit reduced 

EXHIBIT "J". Load Limit removed 

EXHIBIT "K". Access policy 

EXHIBIT "L". The Dalles. Reduced speed zone 

EXHIBIT "MM". Lebanon. Reduced speed zone 


May 24 Bids received on the following projects: 


Delmar-Coaledo Section 

Brush Creek-Hunter Creek Rock Production 

Hunter Creek-Celifornie State Line Rock Production 

Tolo Overcrossing 

Mill Creek Bridge Section 

Failing School Pedestrian Overcrossing 

North Unit, Joseph-Wallowa Lake Section 
Minutes of the meeting held April 19 end 20, 1948 approved. 
Park Superintendent reports on following matters: 

Coos Bay-Roseburg Hwy. Powers Junction. Myrtle wayside 

gift from Hoffman accepted. 
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14921 


14922 


14923 


14924 


May 25 


Subject 


Coos County. Oregon Coast Hwy. Coquille-Coos Bay. To readver- 
tise Delmar-Coaledo project including extra 12 miles. 

Lane County. Territorial Secdy. Hwy. Request for improvement 
denied. To be considered in next program. 

Portland. Front Avenue Project. Agreement with PRA approved. 

Douglas County. South Dillard Bridge. Agreement with Harry 
I. Hamilton approved. 

State Tax Street Funds. See EXHIBIT "C". 

State Tax Street Funds. See EXHIBIT "D". 

Salem. Willamette River bridge discussed. Action deferred. 

Contracts. Engineer's award approved. 

Klemath Falls. Award of contract to Angelo Doveri approved. 

Maintenance Buildings. Authority granted to construct 18. 

Maintenance Building. Maupin. Authority to construct Mainte- 
nance Hdgtrs. granted. 

Surveys completed. Approved. See EXHIBIT "E". 

Meeting adjourned at 5:00 p.m. 

Bids received on the, following projects: 
Coquille Service Building 
Hood River Junction-Odell Creek Section 
Three bridges over Sprague River 
Dry Creek-West Range Section 

Extensions of time granted as follows: Contract Nos. 2972, 2880, 
277 dy 2859, 2856, 2844, 2874, 2946, 2845 and 2933. 

Contracts 2814 and 2802 with Angelo Doveri. Penalties canceled. 

Contracts completed and accepted as follows: Contract Nos. 2280, 
2802, 2844, 2912 and 2774. See EXHIBIT "F". 

Salem. South Commercial Street. Revoceble permit to McGilchrist 
granted. 

Astoria Ferry. Water pipe agreement with Washington State at 
Megler approved. 

Jefferson County. The Dalles-California Hwy. Payment to Bureau 
of Reclamation for irrigation structures approved 

Blue Star Memorial Drive. Entire length of U.S. 99E and U.S. 
99W designated as such. See EXHIBIT "G". 

Load limit. Weston-Flgin Secdy. Hwy. Reduced load limit ex- 
extended beyond May 15. See EXHIBIT "H". 

Load limit. John Day Hwy. Austin Junction-Unity Junction Re- 
duced limit extended beyond May 17. See EXHIBIT "I". 

Load limit. Little Butte Secdy. Hwy. Reduced limit lifted 
May 11. See EXHIBIT "J". 

Permits. Reguletions for overweight and over dimension loads. 
Resolution of March 12, 1948 revised. See EXHISIT "K". 


a 


Astoria Ferry. Request of Pacific County, Washington, for five 
passes granted. 

Astoria Ferry. Blue-Gray States request for exemption from 
extra fee denied. 

Personnel. Hollis W. Libby authorized to visit Micwestern 
States to interview engineer applicents 

Astoria Ferry. Sale of life boat to Thomas O'Connor confirmed 


14905 
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14907 


14908 


14909 


14910 


14911 


14912 


Subject 


Hillsboro-Silverton Secdy Hwy. Newberg. Alternate hwy. routes 
through city discussed. Action deferred. 

Hillsboro Secdy. Hwy. south of Hillsboro, Inadequate drainage. 
Installation of box culvert approved. 

Malheur County. Vale. Improvement of Washington Street as 
by-pass route denied. 

Surveys. Authority to make Surveys on first 3-year Post War 
Program granted. 

Pacific Hwy. East. Santiam River. Cooperation in bank pro- 
tection near Jefferson. Action deferred. 

Clatsop County. Astoria Request for improvement of Taylor 
Avenue and Bay Street. Action deferred. 

Lincoln Younty. Newport. Request to use R/®W for parking 
denied. 

Linn County. Albany Timber Carnival. Request to use Waverly 
Lake approved conditionally. 

Sale of Buildings. Eugene. Joel D. Trapp offer to purchase 
, accepted. 

Sale of Buildings. Eugene. Authority granted to advertise 
for sale. 

Wasco-Heppner Secdy Hwy. Improvement requested. Project to 
be inspected by Commission. 

Wallowe County. Joseph. Request to oil five blocks denied. 

Klamath County South Poe Valley County Road. Request that 
state maintain. Engineer to report. 

Tillamook County. Oregon Coast Hwy. Wheeler. Improvement 
to be considered in 1949 program. 

Lane County "Route F" Hwy. Eugene-Mepleton. Request for im- 
provement denied. 

Coos County. Construction of Bullards Bridge. Action deferred. 

Coos County. Substituting bridge project for oiling. Action 
deferred. 

Coos County. Oregon Coast hwy. Coquille-Bendon. Maintenance 
of two approach bridges epproved. 
Agreement to be prepared providing that county take over 

abandoned sections of Cape Arago Secdy. Hwy. 

Coos County. Coquille. Willard and Front Streets. Widening 
requested. Action deferred. 

State Tax Street Funds. Special projects in Florence, Newport, 
Oakridge approved. 

Columbis County. Columbia River Hwy. Clatskanie. Request 
for footpath. Engineer to investigate and report. ; 

Lane County. Willamette Hwy. Oakridge. Channelization and 
illumination of Crestview Drive intersection approved. 
Widening of pavement and shoulders between Willemette City 

and Oakridge approved. 

Widening of Hwy. through Oakridge to four lanes denied. 

Willamette Hwy. East of Oekridge. Engineer to prepere plans 
from Selt Creek Tunnel 15 miles east. U.S. Officials to be 
asked to include project in next Forest Hwy. Program. 
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Date 
1948 
May 25 


Subject 


Coos County. Oregon VYoast Hwy. Coeledo-Delmar Section. Job 
to be readvertised on basis of original plan. 

Willamette Hwy. Salt Creek Tunnel east. ‘ngineer to prepsre 
plans. 

Salem. Stete Office Building. Hwy. offices. Improvement of 
interoffice communication system epproved. 

Champoeg Park Memorial Suilding. American Institute of Archi- 
tects offer of designing service accepted. 

Salaries and Wages. 20-doliar cost of living adjustment dis- 
cussed; also step increases. Engineer to report. 

Recessed at 11:45 a.m. to reconvene at 2:00 p.m. 

Salem. Willamette River Bridge. Delegation urges construc- 
tion of new bridge. Engineer to study end report. 

R.H. Baldock authorized to attend meeting of AASHO in Chicago, 
June, 1948. . 

Commission field trips. Engineer to prepare itinerary and 
list of projects. 

Lincoln County. Oregon Coast Hwy. Devils Leke. Purchase of 
property for R/W approved. 

Coos County. Bullards Bridge. State to pay half of $600 ,000 
cost. Approach road not to be built. 

Awards. Chairman announces award of contracts. 


Portland. Sullivan's Gulch. Throughway resolution discussed. 


Action deferred. Delegation objects to construction. 
Portland. Sullivan's Gulch. Commissioner Chandler defines 
his position. 

Commissioner Schaupp defines his attitude. 

Commission adopts resolution designeting Sulliven's Gulch 
as Columbia River Hwy. route and as e throughway. See 
EXHIBIT "N". 

Ralph B. Lloyd expresses himself as in favor of Sullivan's 
Gulch route. 

Salem. Hwy. Dept. Office Bldg. Engineer to submit report 
Agreements and other papers signed. 

Meeting adjourned at 3:45 p.m. 

EXHIBIT "A". Acquisition of real property 


EXHIBIT "Bl". Condemnation Resolution. Delmar-China Camp Creek 


EXHIBIT "B2". Condemnation Resolution. Tolo Overcrossing 
EXHIBIT "B3". Euchre Creek-Gold Beach Section. Condemnation 
EXHIBIT "34". Condemnation Resolution. Bugene 

EXHIBIT "B5". Condemnation Resolution. Lost Creek-Lowell 
EXHIBIT "C". State Tax Street Funds 

EXHIBIT "D". State Tax Street Funds 

EXHIBIT "E". Surveys approved 

EXHIBIT "F". Contracts completed 

EXHIBIT "G". Blue Star Drive 

EXHIBIT "H". Reduced load limit 

EXHIBIT "I". Reduced load limit 


Page Date 
1948 
14924 May 25 


14925 


14926 


14927 


14928 


14929 


0) 


Subject 


Marion County. 99E. "No Parking" signs five miles north of 
Salem approved. See EXHIBIT "L", 

Signels. Mount Hood Hwy. 21st and Powell. Engineer to investi- 
gate status of present signal. 

Signals. Beaverton-Aurora and Scholls Secdy. hwys. Progress. 
Installation of flashing beacon approved. 

Signals. U.S. 30-Columbia Boulevard. Seint Helens. Request 
for traffic signal denied. | 

Signals. Pacific Hwy. West. Corvallis. Installation of - 
Signal deferred. 

Signals. Portland. Mount Hood Hwy.-122nd Avenue. Installation 
of flashing beacon approved. 

Signals. Portlend. Sandy Boulevard-l02nd Avenue. Request for 
treffic signal denied. 

Speed zone. Oregon City-New Era detour. 35-mile speed approved. 
Engineer to contact county court. 

Sale of rock from state-owned quarry. Engineer to pass on all 
requests to secure rock. 

Commission meeting date set for June 28 and 29, 1948. 

Lincoln County. Nashville. Orton-Siletz County Road. Request 
to take over as secdy. hwy. denied. Engineer to investigate 
portion of FAS system. 

Mrs. John Raeish. John Shaw, relief map. Counsel to determine 
if she has valid claim for extre compensation. 

Coos County. Bullards bridge. Cooperation with county on 
50-50 basis approved. 

Coos County. Transfer of Federal funds from oiling to bridge 
projects approved conditionally. us 

Coos Younty. Oregon Coast Hwy. Coquille-Bandon. State to main- 
tain two private approach bridges. County to maintain part 
of Cape Arago Secdy. Hwy. 

Coos County. Coquille. Willerd and Front Streets. No action 
on widening. 

Coos County. Enegren Ferry Graveyard Point. County advised 
to retain R/W. 

Coos County. Oregon Coast Hwy. Coos Bay-Coquille. Delmar- 
Coaledo Section to be readvertised. Coos County to take 
over extra one and one-half miles to be abandoned in project. 

Gilliam County. Wasco Secdy. Hwy. Wasco-Condon. Delegation 
urges surfacing. Action deferred. 

Giidvteme County. Wasco Secdy. Hwy. Connection with Deloss 
Springs urged. Action deferred. 

Yamhill County. Newberg. Hillsboro-Silverton Secdy. Hwy. 
Rerouting through town discussed. No. action. 

Salem-Dayton Secdy. Hwy. Reclessified as Group I Hwy. See 
EXHIBIT "MM". 

Budget. 1948. Minor betterment orders approved. 

Coos County. Brummet Creek. Gift of 40 acres as nyrtle 

perk declined. 
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Coos. County. Oregon Coast Highway. Coos Bay Section. Action 
on R/W settlements deferred. 

Clackamas County. Pacific Hwy. East. Oregon City-New Era section 
Re-establishment of Clemsen Tevern. Getes id 
to contract. 

Condemnation. Offers approved. See EXHIBIT "Bl" and "B2". 

Multnomah County. Bonneville. Lease of state property to 
Richfield Oil Co. approved. 

Silver Creek Falls Recreational Area. Certificate estab- 
lishing acceptance by state approved. 

Clatsop County. Oregon Coast Hwy. Lewis end Clark River- 
Youngs Bay Bridge Section. Acquisition of R/W. Decision 
deferred. (See page 15016.) 

Marion County. North Santiam Hwy. Detroit Ranger Station. 
Purchase of property on west side of hwy. approved 

Douglas County. Oregon Coast Hwy. Umpqua River Bridge. Pipe 
line easement granted City of Reedsport. 

Marion County. North Santiam Hwy. Use of state property near 
Detroit Dem for salmon hatchery approved. 

Douglas County. Reedsport. Use of state property for youth 
center bldg. approved conditionally. 

Clatsop County. Columbia River Hwy. Astoria. Request for 
improvement in eastern part of city denied. 

desepeime County. Pacific Hwy. near Glendale. Purchase of 
McNutt Bros. service garage bldg. approved. 

Baker County. Baker-Unity and Sumpter Valley Secdy. Hwys 
Deeds conveying old railroad R/W to state accepted 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Multnomah County. Portland. "Steel Bridge". Model of east 
and west approaches exhibited. No action. 

Special State Tax Street Fund-1948. Options for cooperative 
construction projects approved 

Beach areas. Use by motor vehicles and aircraft Counsel 
to handle. 

Trucking operations. Speed of and distance between trucks 
Engineer and Counsel to report. (See page 15019.) 

Claim. Mrs. John Raeish re construction of relief map of 
Oregon. Action deferred. 

Champoeg State Park. Communications from J. Nielson berry 
containing historical facts ordered filed. 


x wOn to de he 


Coos County. -Emnegren Ferry. Termination of trust agreement 
with George F. Gunnell approved. 
Linn County. Pacific Hwy. East, north of Albany. Request 


for erection of Technocracy Inc. markers denied 

Salem. Highway Dept. Office Bldg. site. Rental of residences 
approved. 

Salem. Highway Dept. Office Bldg. Need for construction to 
be discussed with Board of Control 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contrects 
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| 3 Page Date Subject 
1948 7: 
i 14981 May 25 EXHIBIT "J". Reduced load limit lifted 
14982 EXHIBIT "K". Special movement permits 
i 14987 EXHIBIT "L". "No Parking" resolution north of Salem 
14989 EXHIBIT "M". Salem-Dayton Hwy. as Group I 
\ 14990 EXHIBIT "N". Sullivan's Gulch resolution 


14994 June 28 Bids received on the following projects: 
Myrtle Point Paving Project 
Powers Oiling Project 
Extension on Coquille Service Bldg. 
Central Point Bituminous Macadam Surfacing Project 
14995 Agate Beach-Newport Section 
Middle Grove-Pudding River Section 
Troutdale Section 
Maupin Maintenance Bldg. 
Minutes of May 24 and 25, 1948, approved. 
Parks. Parks Superintendent reports on following: 
14996 Cove State Park. Construction of Round Top Road. Addi- 
tional expenditure of $4,000 approved. 
Deschutes County. Sale of 30 acres on Deschutes River to 
i Pioneer bible Clubs disapproved. 
ai Wallowa Lake State Park. Lease of area for fire warden's 
residence. Fifteen year lease approved. 
> Saddle Mountain State Park. Improvement of road leading 
* to park by state forces approved. 
Columbia River Gorge Parks Supervisor. Appointment approved. 
Humbug Mountain State Park. Myrtle wood to be sold on com- 
petitive bids basis. 
ia 14997 Warm Springs Hwy. Proposed park near Warm Springs Agency. 
Gift of W.R. Kurtz accepted. Additional acreage authorized 
Shore Acres State Park. Sale of hay to Nels S. Peterson ap- 
proved. 
Sunset Bay State Park. Boat concession sold to L.A. Smith 
Real Property. Acquisition authorized. See EXHIBIT "A". 
14998 Sullivan's Gulch. R/W to be acquired as rapidly as possible. 
Counsel to report on cost. 
Gold Beach, Project to be terminated at 2nd St. and adver- 
tised for bids. 
Survey. Oregon Coast Hwy. Sunset Inn-Rogue River Bridge, 
Gold Beach Section. Completion authorized. 
Survey. Pacific Hwy. Judkins Point-Goshen Section. 
14999 Location approved. Resolution adopted. 
| County roads. R/W acquisition. Engineer and Counsel to 
report. 
NM Sullivan's Gulch. Settlement with Wilkes School District 
. i approved. 
1 15000 Multnomah County. Sunset Hwy. Vista Avenue-Multnomah County 
Line Section. Settlement for R/W with A.F. Spaulding. 
Counsel to report. 
Tillamook County. Oregon Coest Hwy. Tillamook- Pleasant 
Valley Section. Action on R/W settlements deferred 
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15037 


Date 
1948 
June 29 


Subject 


Contracts completed and accepted as follows: Contract Nos. 
2810, 2870, 2871, 2875, 2920, 2922, 2926, 2946, 2950, 2951, 
and 3005. See EXHIBIT "F". 

Astoria Ferry. Request for reduction in toll charges denied. 

Klamath County, Sprague River County Road. Improvement with 
sta.° and federal funds. No action. 

Equipmen... $178,300 authorized for purchase. 

Equipment. Loadometers and weightographs. Purchase author- 
ized. 

Washington County. Tualatin Valley Hwy. Gales Creek Bridge 
to be given to County when new structure completed. 

Lane and Dougles Counties. Pacific Hwy. and Richardson- 
Eugene Secdy. Hwy. Assignment of Bonneville Power line 
crossings approved. 

"No Parking" zone. Douglas County. Oregon Coast Hwy. 
Gardiner. Zone established. See EXHIBIT "G". 

"No Parking" zone. Pacific Hwy. Cottage Grove. Zone estab- 
lished. See EXHIBIT "H". 

Signs. Sams Valley Secdy. Hwy. Gold Hill. Request for re- 
moval of railroad stop signs denied. 

Signals. Portland. 21st Avenue-Powell Boulevard intersection. 
Installation of signal. Action deferred. 

Signals. North Bend. Sherman Avenue-Virginia Avenue inter- 
section. Installation of traffic signals denied. 

Signals. Halsey-Sweet Home Secdy. Hwy. Authorization for 
installation at Southern Pacific railroad crossing approved. 

Klamath Falls. Traffic control on Alameda and Esplanade 
Streets. Action deferred. 

Signals. Klamath Falls. South 6th Street. Installation of 
signals denied. 

Removal of mail boxes. Commission not to enter controversy 

Signals. Taft. Oregon Cosst Hwy. Flashing beacon install- 
ation and pedestrian lane approved. 

Speed limit. Milwaukie. 82nd Avenue. Speed limit established, 
King Road to S.E. Clatsop Street. See EXHIBIT "I". 

Signals. Milwaukie. 82nd Avenue-Battin Road intersection. 
Engineer to investigate and report. 

Jackson County. Little Butte Secdy. Hwy. Agreement re enter- 
ing Davidson and Dysinger property on Lick Creek approved 
Washington County. Sunset Hwy. Agreement re change of grade, 

etc. on county roads approved. 

Coos County. Cape Arago Secdy. Hwy. Agreement re abandonment 
approved. 

Oregon Coast Hwy. Agreement re maintenance of two farm ap- 
proach bridges near Coquille approved. 

Jackson County. Green Springs Hwy. Keen Creek-Jenny Creek 
Section. Abandonment approved. Sce EXHISIT "J". 

Jackson County. Pacific Hwy. Retention of R/W near Central 
Point as storage site approved. See EXHIBIT "K" 
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Date 
1948 
June 29 


Subject 


Lincoln County. Nashville-Siletz County Road. Nashville-Orton 
Section. Request for designation as secdy. hwy. denied. 
Orton-Siletz Section. Improvement requested. Engineer to 

report. 

Klamath County. The Dalles-California Hwy. Klamath Falls. 

R/W for proposed by-pass route. Engineer to make survey. 

Trucking operations. Speed of and distance between trucks 
established. Resolution adopted. See EXHIBIT "N". 

Douglas County. Oregon Coast Hwy. Request for survey for 
proposed new alignment south of Reedsport denied. 

Lane County. Willamette Hwy. Salt Creek Tunnel-East Section 
$700,000 of state funds allocated for improvement. 

Meeting recessed for luncheon at noon and reconvened at 2:00 p-m. 

Ochoco Hwy. Improvement requested. To be completed when 
Forest Hwy. funds are available. 

Warm Springs Hwy. Immediate completion urged. No action. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Log hauling. Coos County. Relief from payment of fees for 
use of Forest Service road. . 
Commission not object to satisfactory settlement. 

Coos County. Coquille-Arago-Myrtle Point County Road. Request 
for immediate construction denied. 

Coos County. Bullards Ferry Bridge over Coquille River. Offer 
to county court for immediate construction withdrawn. 

Coos County. Mnegren Ferry Bridge over Coos River. Construc- 
tion urged. No action. 

Cleim. Mrs. John Raeish for extra compensation for construction 
of relief map of Oregon. Denied. 

Klamath County. Klamath Fells-Malin Hwy. Great Northern 
Crossing-Merrill Section. Sixty-foot R/W to be secured. 

Awards. “ngineers awards of contracts confirmed. 

Columbia River Flood damage. Contracts with Parker-Schram Co., 
General Construction Co. end Loyd Calkins confirmed. 

Multnomah County. Swift Secdy. Hwy. Replacement of fill. 
Engineer to negotiate contract with General Construction Co. 

Columbia River Flood damage. Additional expenditure for emer- 
gency repairs authorized. 

Columbia River Flood damage. Following flood damage projects 
to be presented to Federal Government for reimbursement. 

Denver Avenue-Union Avenue Project 
Troutdale-Dodson Project 
Celilo Canal Project 

Overrun on project authorizations. Engineer authorized to 
approve certain overruns. 

Survey. Oregon Coast Hwy. Bunker Hill-Delmar Section. 
Location approved. Resolution adopted. 

Extensions of time granted as follows: Contract Nos. 2892, 2919, 
2891, 2887, 2931, 2948, 2853, 2896 and 2906. 


Page Date Subject 


1948 
15045 June 29 EXHIBIT "A". Right of Way Resolution 
15064 EXHIBIT "Bl". Condemnation Resolution. Baker Unity Hwy. 
15067 EXHIBIT "B2". Condemnation Resolution. Salem-Silverton Hwy. 
15070 EXHIBIT "C". State Tax Street Fund Resolution. 
15071 EXHIBIT "D". State Tax Street Fund Resolution. 
15072 EXHIBIT "E". State Tax Street Fund Resolution. 
15075 EXHIBIT "F". Completed Contracts Resolution. 
15077 EXHIBIT "G". "No Parking" Resolution. Gardiner. 
15078 EXHIBIT "H". "No Parking" Resolution. Cottage Grove. 
15079 EXHIBIT "I". Speed Limit Resolution. 82nd Avenue, Portland. 
15080 EXHIBIT "J". Abandonment Resolution. Green Springs Hwy. 
15086 EXHIBIT "K". Retention Resolution. Pacific Hwy. 
15088 EXHIBIT "L". Load Limit Resolution. 
15091 EXHIBIT "M". Abandonment Resolution. Columbie River Hwy. 
15093 EXHIBIT "N". Speed of and distances between trucks. 
15095 EXHIBIT "0". Condemnation Resolution. Gold Beach. (Authorized 


at August meeting. ) 
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Page Date 
1948 
15037 June 29 


15038 


15040 


Subject 


Coos County. Oregon Coast Hwy. Delmar-Coaledo Section. Agree- 
ment re relocation approved. 

Load Limits. Reduced load limits on following hwys. lifted: 
(See EXHIBIT "L".) 
John Day-Burns Section, John Day-Burns Hwy. 
Weston-Elgin Section, Weston-Elgin Hwy. 
Rogue River Loop Secdy. Hwy. 
Nashville-Blodgett Section, Eddyville-Blodgett Secdy. Rwy. 
Monmouth Secdy. Hwy. 
Austin Junction-Unity Junction Section, John Day Hwy. 

Load limit. Lifting of reduced load limits on following hwys. 
confirmed: 

Castle Rock-Boardman Section, Columbia River Hwy. 
Brookings-California State Line Section, Oregon Coast Hwy. 
E.F. Halik authorized to attend Road Equipment Show in Chicago. 
F.B. Crandall authorized to attend Institute of Traffic Engi- 

neers in Philadelphia. 


‘Ernest Rostel authorized to attend and maintain Oregon exhibit 


at Chicago Railroad Fair July 20-September 6. 

Inspection trip. Trip through Northeastern Oregon scheduled 
for July 12-16. 

Meeting dates. August 9 and 10 set as date for next regular 
meeting. 

Green Springs Hwy. Expenditure of $12,000 for widening at M.P. 
12.26, 12.33, 12.49, and 16.07 approved. 

Coos County. Lot 6, Block A, Porter Hill Addition, North Bend. 
Parcel of land deeded to Weyerhaeuser Timber Co. 

Columbia County. Lower Columbia River Hwy. Portion of old 
R/W abandoned to Trojan Powder Co. See EXHIBIT "M". 

Lincoln County. Oregon Coast Hwy. Agate Beach. Agreement 
covering construction and maintenance of pedestrian paths 
approved. 

Yamhill County. Amity-Dayton Secdy. Hwy. Agreement with 0.C. 
Yocum Co. covering emergency repairs approved. 

Marion County. Silver Falls Secdy. Hwy. Old Mill Creek Bridge 
to be given to county when new structure completed. 

Minutes. Revision in entry in April, 1948, minutes re Mill 
Creek Bridge on Warm Springs Hwy. denied. 

Coos County. North Bend. Construction of floating dock 
south of Central Avenue. Engineer to investigate and 
report. 

Lene County. Pacific Hwy. Eugene. Permit for access road- 
way to Thompsons et al. approved. 

Personnel. Authority granted Chief Accountant to employ two 
additional clerk-typists. : 

North Santiam Secdy. Hwy. Changes in allocation of forest 
funds approved. Letter approved. 

Agreements, etc. approved and signed. 

Meeting adjourned at 5:00 p.m. 
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Portland 
April 19, n8 


Tho State Highway Commission convened in regular session at 9:00 an. 
in the Green Room of the Imperial Hotel. Prosent wore: 


T. H, Banfield, Chairnan 

Ben R, Chandler, Commissioner 

R. H. Baldock, State Highway Enginoor 

W, C. Willians, lst Asst. State Highway Enginoer 
W. W. Stiffler, 2nd Asst. State Highway Enginoor 
J. M, Devers, Chicf Counsel 

George Neuncer, Assistant Counsel 

Malcolm H, Hawke, Chief Auditor 

H. B. Gleisyer, Socrotary 


Commissioner A. W. Schaupp was excuscd; however was present on the 
following day. . 


The minutes of the neetings of the Commission held on January 5, 
February 2 and 3, and-March 1) and le, 1948, wore approved by Chairman Banficid 
and Commissioner Chandler, Commissioner Schaupp approved then on tho follow- 
ing day. 


Tho State Parks Superintendent, Mr. S. H. Boardman, was prosent and 
reported on the following park natters: 


(1) Request of Caldwell Lumber Company, Seaside, to purchase burnod 
tinber and down timber located on Sunset Highway waysides: Tho Parks 
Superintendent advised that the company is willing to pay for this tinber 
at tho rate of 25 cents M-FBM, mill production. He recommended acceptance 
of the offer in order to get this aroa cleanod up and tho fire hazard re- 
moved. ‘The Commission approved the recommendation unaninously. 


(2) Request of Mr. R. C. Moulton for revision of his agroenent with 
tho Commission for the removal of burned timber along the Sunset Highway: 
Tho Parks Superintendent adyisod that, according to tho Commission's 
agreonont with Mr. Moulton, he was to cut the burned timber on a 20-acro 
tract gone of which it was thought would be merchantable as lumber and 
the balance could be used for fire wood purposes; moreover, Mr. Moulton 
was to pile the debris after he had taken out the morchantable tinber. 
Mr. Moulton now complaing, he said, that he cannot comply with the pro- 
visions of tho agreement without losing noney and is asking that he be 
pornitted to fall only the standing burned timber: The Parks Super inter- 
ent pointed out that Mr. Moulton deposited with the Commission his check 
for $500 to guaranteo satisfactory fulfillment of the agroonent on his 
part. Ho recommended approval of tho request in order to elininato 
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(6) Proposed acquisition for state park purposes of 25 acres of 
land situate in Cape Arago Lighthouse Reservation: Tho Parks Super intend- 
ent requested authority to file an application with the Departnont of the 
Interior for the acquisition of this property under tho Fedoral Rocrea- 
tional Act. He advised that this is a timber tract which is not used by 
the U. S. Coast Guard but will make a fine addition to the Stato Park 
Systom. Tho Commission approved the requost. 


In the discussion of this matter, Cormissionor Chandler suggested 
that tho road into the property should be investigated in order to avoid 
possible complications, inasrmch as thore is a possibility that it is 
privately owned. The Parks Suporintondent was instructed to look into 
this foature. 


; Tho Assistant Counsel, Mr. J. W. DeSouza, presontod for the Comis- 
sion's consideration a list of properties that are needed for highway inprove- 
nents throughout the state, together with the option prices that havo been 
agreed upon with the owners. Following careful consideration of each indiv- 
vidual tract, the Commission approved the offers disclosed in the options and 
authorized acquisition of tho several parcels. Tho Commission by unaninous 
vote adopted the attached resolution relative thereto marked EXHIBIT "A" which 
by this reference is made a part horoof with like effect as though oxtended in 
full horein. 


The following notes refor to the right of way resolution attached 
hereto and marked EXHIBIT "A": 


+ Pacific Highway, City of Eugene, East Broadway, and Pacific 
Highway, City of Eugene, Cooperative Project: The Commission approved 
all of the settlements listed under these two headings upon assuranco 
fron the Chief Counsel that the City of Eugene has approved the anounts 
of the options and has also approved sottlements horetofore nade for 
right of way for this project. 


* Front Street Project, City of Portland -- Item No. 11014, 
Verna D. Barnes, anount - $41,500; and Item No. 10861, Margarct F. 
Spencer, amount - $105,000. These two acquisitions were approved 
by the Commission on the second day of tho necting, when all Con- 
nissioners were prosent, following a detailed report by Mr. Mark 
D. McCallister, Right of Way Agent, who negotiated the purchases. 
Mr. McCallister advised that both parcels were included in the orig- 
inal report submitted by the Engineer covering tho Front Street 
Project, the Barnes property boing located at the cast ond of the 
Broadway Bridge and the Spencer property being located at the cast 
end of tho Steel Bridge. Mr. McCallister's report was presented at 
the request of the Commission and included the original arrangonent 
as approved by the Commission and subsequent changes and additions. 
The Assistant Counsel, Mr. DeSouza, presented the following financial 
statement dated April 16, 1948, regarding this project as it appears 
in the record of this job: 
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possible fire hazard. The Commission approved the rocormendation with 
tho undorstanding that My. Moulton is to do a good job; otherwise, his 
$500 deposit is not to be returned to hin. 


(3) Construction of a memorial historical building in Champoog 
State Park: The Parks Superintendont advised that an anount of $125,000 
wos set up by the Commission in tho 1948 budget for construction of this 
building and he requested authority to advertise the project for bids. 
The Commission approved tho request on the condition that tho plans for 
tho structure nect with the approval of tho Orogon Historical Socicty 
and that they are checked by a competent architect. When these two 
foaturos havo been taken care of, the Enginoer is to report tho results 
to tho Commission which will then issue definite instructions whethor 
or not to proceed with the taking of bids. There was some question in 
tho ninds of the Cormission whether a suitable building could be con- 
structed for $125,000. The Conhission indicated that it would author- 
izo construction of the building if tho bids aro not too high. 


(4) Construction of three carotakers' houses: fno Parks Superin- 
tendont requested authority to construct three houses for tho use of 
carctakers in the following state parks: Collier State Park in Klamath 
County, Saddle Mountain State Park in Clatsop County, and Arnitage State 
Park north of Bugene in Lano County. He estimated the cost at $10,000 
each and advised that they aro neoded in order to carry on devolopnents 
amg to properly naintain those parks. He further statod that provision 
has boon made in the 1948 budget to finance them. The Commission ap- 
proved the request unaninously and ordered that the houses bo advertised 
for competitive bids. 


(5) Acquisition of ocean waysides betwoon Mack's Arch and Whalo's 
Cove, in Curry County: The Parks Superintendent requosted authority 
for the Right of Way Department to negotiate options for the acquisi- 
tion of acroage that will compose the shoreline at this location. Tho 
Chiof Counsel advised that Mr. C. L. Gardiner, Right of Way Buyer, has 
already conducted gone negotiations with tho property owners, who havo 
indicated that they. are willing to doal with the Commission only if 
the Oregon Coast Highway is rerouted along this ocean frontage, but 
not otherwise, and that Mr. Gardiner estimates the cost of the property 
at about $40,000. In the discussion of this matter, Chairman Banfiold 
pointod out that it would be many years before the highway is built 
down this coastline, in viow of which the present Cormission should 
not commit future Commissions in that regard; howovor, ho gave as his 
opinion, that it would be advisable to ascertain just what can be done 
with respect to acquiring waysides without creating any obligations in 
any way. Commissioner Chandlor concurred in Chairman Banfield's state- 
ment, whoreupon tho Chief Counsel was authorized to negotiate options 
to acquiro the proportics involvod on strictly a park basis and report 
back to the Commission. 
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that the Commission has tried for many months to place this project undor 
contract and is now waiting for the city to act, and if the Commission 
doos not hear from the city authoritatively within a reasonable length of 
tine the Commission will defer construction of tho project. 


#4 Town of Moro Section, Sherman Highway, Item No. 14532 - purchase 
of maintonance headquarters from the Sherman Motor and Equipment Company 
for $15,000, The Commission approved this purchase and orderod that it 
be charged to the maintenance building account. 


### Eddyville Section, Corvallis-Newport Highway, Iton No. 14093- 
purchase of naintenance site fron T, E. Woltin, for $1,000. Tho Commis- 
sion approved this purchase but ordered that heroafter noro detail be 
givon with respect to conditions involved. The Engincer was instructed 
hereafter to make a written roport to the Commission in advance of tho 
neeting when such matters are to be discussed. 


In connection with the above real property natters, the Assistant 
Counsol presented an option from Victoria A. Larson and P. 4. Larson for right 
of way that will be needed for improvement of the Youngs Bay Bridgo-Lewis and 
Clark River Section of the Oregon Coast Highway, Clatsop County, involving a 
sottlonent totaling $1,458. The Commission deferred action on this matter 
ponding a report as to tho obligation that the Commission would assume woro 
it to purchase this proporty at the presont time. In tho discussion of this 
iten, it was pointed out that tho Commission previously adopted the survey for 
tho now highway location but no nonoy has been set up to finance construction; 
elso, that the reason that this itom is brought up now is because the district 
is developing fast and it was thought perhaps the Commission would consider 
it advisable to acquiro right of way bofore prices increase. 


The Assistant Counsel, Mr. DeSouza, presented an additional list of 
properties that are neoded for various highway improvomonts but which cannot 
be acquired by negotiation, togethor with the offers that ho rccormended in 
condermation, as follows: 


Recomnended 
offer 
RAINIER-GOBLE SECTION OF THE COLUMBIA RIVER HIGHWAY 
10851 Darloon Stevens $ 100.00 
10848 F, C, Marshall and Addie M. Marshall 100.00 


JOSEPH-MONUMENT SECTION OF THE JOSEPH-WALLOWA LAKE HIGHWAY 


14417 John B. Smith and Ruth E, Smith 200.00 
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| STATEMENT ON FRONT AVENUE PROJECT 
PORTLAND, OREGON 


April 16, 1948 
Total cost of rights of way purchased to March 15, 1948 $2, 228,226.00 


Estimated cost of right of way unacquired on West Side 22,220.00 
Estimated cost of right of way unacquired on East Side 258,750.00 


Total acquired and umacquired right of way costs 2,509,196.00 
Portland's share of above costs . . + -; $1, 505,518.00 
State's share of above costs . .. - + $1,003, 678.00 
Total $2, 509,196.00 
City funds available (Bond money) . - - - - > $1,200 ,000, 00 
State funds available (Original allocation). . . - 800 , 000 . 00 
Rental collected (City'e share). . - - + +: + 263,040.26 
Rental collected (State’s share) . - - - + + + 175,360.17 
Rental anticipated (City's share) . - - + + + + 33, 360.00 
Rental anticipated (State's ee Oe a a 22, 240,00 
Total $2,494, 360.13 
Estimated Deficit 
Clee gs Ss eS pS $ 9,021.52 
win me AL eS SO ES ae ee 6,014 . 35 
Total $15,035.87 


Unexponded funds to March 15, 1948 


City funds... ce ee Te $159, 464.48 
nae eee PS ee 5 ee ee 112, 388.20 


Total 271, 852.68 


#* Baker-Dewey Avonue Underpass Section, Baker-Unity Highway. 
The Comission approved the four scttlenents listed under this heading. 
In the discussion it developed that the City of Baker has not done cor- 
tain things that it is required to do in connection with the project; 
moreover, the city has not indicated its intentionsin writing with 
respect thereto. The Commission ordered that the city be inforned 
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SALE OF BUILDINGS AT EUGENE (Cont.) 


9953-B L. E. Tuckor, Eugone $ 125.00 
11994 (2)| Jool D. Trapp, Eugene 2500.00 
sist RE ies Some } 300.00 (a) 250.00 
11997 Jocl D. Trapp, Eugene | 750.00 (3) 750.00 
9266 Kenneth Dodd, Newport 105.00 50.00 
10961 Morlo E. Moyer, Eugenc | 255.00 75.00 
9138 Lloyd Denslow, Eugene ; 100,00 | 50.00 
| 


Lloyd Denslow, Eugene 


(1) Tc Bids 


: (2) Bid amount and Enginoor's estimate aro for building and lot 


(3) Building may be moved by stato 


He recommended acceptance of the high bid in cach instanco, oxcept 
that should tho Commission decide to move the houses to other state highway 
property, then the bids for Building No. 11997 should bo reJected. The Chicf 
Counsel concurred in the recommendation. In this connoction a letter was 
prosented from Mr. Kenneth Dodd, one of tho high bidders, who offers an altcr- 
nate proposition whceroby the state would receive an additional sum for two of 
the proportios in which ho is interested, In viow of this letter, the Comnis- 
sion deferred a decision with rospect to the bids and rofcrred the ontire 
natter back to the Enginoor and the Chicf Counsel for study. They wore in- 
structod to telephone their recommendation to tho nonbors of the Commission 
for final decision. 


The Enginoer also roported on the results of taking bids in Selen on 
April 12 for the purchase of 42 acres of land situate adjacent to tho Pacific 
Highway East noar Steiwer Hill south of Salen. He submitted a list of the 
bids receivod as follows, and rocammonded rejoction of all of thon because 
thoy arc considerably less than $4,200, which is the appraisod value of the 
proporty: 
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Recommended 
FERRY STREET-WALNUT STREET SECTION OF THE PACIFIC HIGHWAY IN EUGENE Offer 


FERRY STREET-WALNUT STREET SECT eS 


22008 Waldomar Christensen and Dorothy K. Christensen $ 100.00 


TREHARNE-SUNSET CAMP SECTION OF THE VERNONIA-SUNSET CAMP ROAD 


TREHARNE-SUNSET CAMP SECT Se eee 


14270 Estato of L. H. Bjornson 50.00 


Following careful consideration of each item the Cormission unan- 
jnously approved the offers as rocormonded and adopted the attachod resolu- 
tions marked EXHIBITS "B-1", "B-2", end’ "B-3" which by this reforence are 
made a part horoof with like effect as though extondod in full heroin. 


Tho Engineer and the Chicf Counsel brought up for discussion tho 
natter of disposal of state-owned buildings situate on highway right of 
way nowly acquired in the City of Eugeno, there boing a quostion whether 
the buildings should be sold or re-establishedon othor stato property in the 
vicinity for use by certain State Highway Department employees who find it 
difficult to secure residence accommodations in this city. Tho Enginoor 
advisod that an investigation as to moving the buildings has boen made and 
it ie estimated that to move thom would crst approximately $45,000. The 
Chicf Counsel advised that tho only roason this natter is being brought 
to the Commission's attention is because of the question of furnishing 
some place for tho omployoes to live. As a result of considerable discussim 
the Commission ordered that the housos be advertised for gale under two al- 
tornate plans, one of which involves the purchase of the houses alone and 
the othor, the purchase of the houses and state-owned land on which thoy 
may be moved on tho condition that the land is not needed for state high- 


way purposes. 


Tho Commission discussed a roport from the Enginoor on tho re- 
sults of receiving bids in Salem on April 12, 1948, for the purchase of 
additional buildings in Eugene. Tho Engincer subnitted a list of the 
high biddors, together with the appraised value of each building, as fol- 
lows: 


SALE OF BUILDINGS AT EUGENE 


Building Appraised 
Value 


eo M. Smith, Eugene $125.00 


Konneth Dodd, Newport 


(Cont. ) 
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Commission quitclaim to the city a portion of the old highway right of way of 
the Pacific Highway in Myrtle Creek. The Engineer advised that the old right 
of way is of no value for highway purposes and recommended that it be conveyed 
to the city without cost. The Chief Counsel concurred in the recommendation. 
The Commission approved the recommendation by unanimous vote. 


The Commission discussed and approved an agreement with the Union 
Pacific Railroad Company covering additional encroachments of the Columbia 
River Highway on railroad property between the John Day River and Blalock, in 
Gilliam County. 


The Commission also discussed and approved an agreement with the Uni- 
versity of Oregon amending a previous agreement dated December 18, 1941, con- 
cerning the reconstruction of the Pacific Highway in front of the University 
grounds in Eugene, such approval being given on the condition that the arrange, 
ment for a proposed traffic signal that is involved meets with the approval of 
the Public Roads Administration. 


The Commission discussed the matter of acquiring two lots in the City 
of Florence as an enlargement of the maintenance station at that place. The 
Chief Counsel advised that the two lote are being sold by the county for delig- 
quent taxes, but the county court is of the opinion that it cannot deal direct- 
ly with the Commission, for which: reason he is now requesting authority to sub- 
mit a bid not exceeding $200 for this property. He further requested authority 
to condemn the property in the event someone else should submit a higher bid 
for it. The Commission approved both requests unanimously. 


Tae Chief Counsel requested instructions regarding the sale of houses 
on property which the Commission is purchasing as a site for the State Highway 
Department Office Building, in Salem. He advised that he has had a number of 
inquiries: concerning these houses from local people who wish to submit bids for 
them and who are temporarily deferring construction of new residences until 
they know definitely that they are not the successful bidders for the state's 
buildings. The Commission decided unanimously to defer the advertising of 
these houses for sale until all of the properties have been acquired in this 
block and until the Board of Control has received bids for the construction of 


the State Office Building on the adjoining block. 


The Chief Counsel requested instructions regarding the acquisition 
of property owned by Floyd C. Crabtree, Elizabeth E. Heenan, and Sarah and 
Bernice M. Rise located on the site of the proposed State Highway Department 
Office Building, Salem. He advised that he has been unable to reach satisfac- 
tory settlements with these people by negotiation and it may be necessary to 
condemn the properties. He recommended the following offers as compromise 
settlements: 


Floyd C. Crabtree, Parcel ‘No. 1, File R 14197 - - $ 26,500 
Floyd C. Crabtree, Parcel No. 2, File R Wy197-A - 18,025 
Elizabeth E. Heenan, File R 14201 ------- - 21,500 
Sarah and Bernice M. ‘Rise, File R 14204 - - - - - to be set later 
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SALE OF 42-ACRE TRACT OF LAND SOUTH @@- SALEM 


Bidder Bid 


(Cash Basis) 


Eawin J. Swart, 2810.00 (Bal. on 
Jefferson Nov, 1, 1948) 

Bert Picha, Selon 2124 ,00 30.00 

Fred Teifke, Jofforson 2000.00 30.00 


Luchia M. Fonloy, Salon 


G. R. Murkers, Salem 


Tho Chicf Counsel concurred in the recommendation. Tho Commission 
approved the recommendation unanimously. 


The Assistant Counsel, Mr. Georgo Neunor, brought. up for discus- 
sion a proposed settlement of the clain of Mr. Janes H. Inbric arising out 
of construction of tho Gardner Ranch-Berger Ranch Section of the Sunset 
Highway. Ho advisod that the Commission acquired right of way from Mr. 
Inbric, and, in addition thereto, acquired an casonont for the construc- 
tion of a ditch for draining tho Morle Grade Separation structure, involving 
the Orogon Electric Railroad and a county road. Mr. Inbric, he said, was 
paid the sum of $400 for tho casement, which provided for a ditch right of 
way ton foot wide about 2,100 fect long across Mr. Inbriec's cultivatod 
ficlds; howover, during the construction of the drainage facilitios it de- 
veloped that a portion of the pipolino that was to be installed in connoc- 
tion thorowith had to be laid at a dopth of 36 foot, which nocossitated 
the excavation of a trench 37 feet wide, and during the pregross of the 
work considorable naterial was deposited on and machinery was operated over 
a strip of Mr. Inbric's land about 100 fect in width. Mr. Inbric, he said, 
has submitted a claim for damages in the amount of $4,378.75, but as a 
result of negotiations has agreed to a compromise settloment of $3,000. Ho 
recommended payment of such sum to Mr, Inbric as sottlenent in full for his 
clnain. Tho Cormission approved tho rocommendation unaninously. (For furthe 
dotails in connection with this mattor seo copy of letter of Mr. J. M. Devers 
to the nombors of the State Highway Commission datod April 9, 1948, in general 
files.) 


The Cormission discussed a report from the Enginoor and the Chiocf 
Counsel regarding a request from the City of Myrtle Croek that the Highway 
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that he has discussed this matter with the State Parks Superintendent who 
has been requested to give the matter study and report his findings. 


The Commission approved a letter prepared by the Chicf Counsel 
and directed to Mr. L. M. Christensen accepting surrender by Mr. Christ- 
onsen of the permit heretofore granted him authorizing removal of sand 
from the ocean beach at Yachats. 


Tho Commission by unanimous vote ccafirmed telephonic approval 
givon the Engineer to reimburse the Albina Engine and Machine Works in 
the amount of $5,961, for expenses the company incurred in connection with 
changing the fire fighting equipment on the forry "M. R. Chessman" in or- 
der to comply with the requirements of the U. S. Coast Guard. 


In this connection the Commission also approved an exponditure 
of $450 for the installatién of a communication system on this ferry boat, 
$572 for construction of a railing on the life boat deck, and $250 for 
additional stowage for life preservers, it having developed during the 
trial trip of the ferry that the added facilities are a necessity and the 
railing on the life boat deck having been recommended by the insurance 
underwriters. 


The Commission also discussed briefly the matter of rovising 
the schedule of fares for the ferry by increasing the fares now charged 
trucks and automobiles. so that the ferry operation will not show a loss 
as it does at the presont time. It was the thought of the Commission that 
the fares should be increased; howover, action on the matter was deferred 
until the following day when Commissioner Schaupp is present. 


Tho Commission discussed and approved an agreement with Babbidge 
& Holt, Inc., present operators of the ferries "Tourist No, II" and "Tourist 
No, III", covering the operation of the ferry "M. R. Chessman" during the 
unexpired portion of the company's present contract with the Commission, or 
until May 31, 1948. 


The Engineer reported rooeipt of a letter from the Public Roads 
Administration requesting the attitude of the State Highway Commission con- 
cerning use of a dam which the Army Engineers propose to construct across the 
Columbia River near the mouth of the John Day River, as a foundation for a 
highway bridge connecting the highway systems of Oregon and Washington. He 
suggested a reply to the effect that the Highway Commission will interpose no 
objection to the construction of the dam provided the Dam Authority will rce- 
build the inundated sections of the Old Oregon Trail with facilities adequate 
in alignment, gradient, width, foundations, and pavemont that will meet the 
traffic requirements of this transcontinental highway and, provided further, 
that a masonry wall will be constructed to protect slopes if the highway is 
placed in slide areas, that guard fences of a permanent type will be erected 
along high fills for traffic protection, and that the Oregon State Highway De- 
partment has an opportunity to approve the plans for the construction of the 
replaced highway facilities before the contracts for them are awarded. Tho 
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The Commission by unanimous vote approved the recommendation and au- 
thorized the Chief Counsel to condemn the several properties in the event the 
owners will not settle for the approved amounts. 


The Chief Counsel requested instructions regarding the exchange of 
properties with the Board of Control involving the site of the proposed State 
Highway Department Office Building in Block 86 and properties in Block 82 on 
which the State Office Buiiding is to be constructed, He explained that the 
Board of Control some time ago acquired three properties in Block 86 while 
the market prices were quite below what they are now, and he is in receipt of 
information from the Secretary of the Board of Control that the Board members 
feel that the properties should be exchanged on present market value basis. 
The Commission unanimously approved exchange of the properties on such basis 
and instrueted the Chief Counsel to negotiate with the Board of Control ac- 
cordingly. - 


The Chief Counsel reported on a proposed change in zones by the City 
of Eugene of property situate adjacent to the Pacific Highway at that place 
which will affect the proposed highway improvement. The matter was discussed 
at some length, but action thereon was deferred until the following day when 
Commissioner Schaupp was present. 


The Chief Counsel also reported briefly on the request of the Brooks- 
Scanlon Lumber Company, Bend, to operate a private logging road crossing of the 
Santiam Highway at Mile Post 90.65 between Suttle Lake and the Town of Sieters. 
Action on this matter was also deferred until the following day when Commis- 


sioner Schaupp was present. 


The Commission discussed a report from the Chief Counsel on tho re- 
quest of the Hayden Island Amuscment Campany to erect certain signs on the 
right of way of tho Pacific Highway East directing people to Jantzen Beach, 
and also on the company's request to maintain two bus-stop shelters on 
highway right of way opposite Jantzen Beach Park. Hoe gave as his t) ought 
that the company should not be permitted to maintain the signs on tne right 
of way, because the type of sign proposed is illegal. ‘The Engineer expressed 
himself similarly; however, he recommemiod approval of the campany's request 
with respect to maintaining the bus-stop shelters because they will be a pub- 
lic convenience, on the condition that they are properly located. The Commis- 
sion approved the recommendation unanimously on the condition that the shelters 
are erected to the Enginoer’s satisfaction. The Commission doniod the request 


concerning the signs. 


The Commission discussed a report from the Chicf Counsel on the use of 
state-owned property along the Sandy River near Troutdale by vendors of smelt 
fishing supplies, ctc., particularly the activities of Paul Mumpower, W. R. 
Blake, and W. R. Whiffin. He recommended that a study be made of this matter 
and, if it is found that the general public neods the service that is being 


rendered by these gentlemen, that the 
tise for bids for the operation of concessions. Chairman Banfield advised 
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sidewalk three feet six inches wide could be constructed on one side of the 
existing bridge outside the present handrail at a cost of about $9,000. He 
gave as his thought that such type of construction would serve the purpose 
for some little time to come. Chairman Banficld expressed the thought that 

if the present bridgo is not wide enough, perhaps the Commission should ro- 
build it. The Engineor was thereupon instructed to render a full and complete 
report on this project. 


A letter was presonted from Mr. H. 0. Mansfield, Managor, Tun-A-Lun 
Lumbor Company, Freewater, Oregon, urging construction of a road, known locally 
as the "Lincoln Mountain Highway", which extends southeasterly from Milton- 
Freewater to a connection with the Weston-Elgin Secondary Highway in the 
vicinity of Tollgate. Tho Efginoer advised that this is a county road undor 
the jurisdiction of the Umatille County Court, that it is about 16 miles long 
and it would benefit mostly the poople of Walla Walle, Washington, who patron- 
izo the Tollgate Recreational Area. He ostimated the cost to construct it at 
about $2,000,000 and recommended that the roquest be denied. The Commission 
approved the rocormondation and ordor that Mr. Mansficld be so inforned. 


no Commission discussed and approved an agrooment with the City of 
Shoridan covering the improvement of Main Street, route of the Salmon River 
Highway, in this town, bids for which are to be rocoived by tho Commission on 


the following day. 


The Engineer reported that the following citios and towns have ful- 
filled the requirements with respoct to tho expenditure of 1947 State Tax 
Street Funds which they received in 1948: 


Athena Lafayotte Powers 
Fairviow Lonerock Rockaway 


Ho further reported that tho plans of the projects proposed for con- 
struction with such funds have bcen cxamined and found satisfactory, and rocon - 
mended approval of the plans by the Commission. The Commission approved the 
recommondation and by unanimous vote adopted the attached resolution rolative 
thoreto marked EXHIBIT "D" and which by this reference is made a part hereof 
with like offect as though extonded in full herein. 


The Engineer also reported that the following cities and towns have 
fulfilled the requirements with respect to the expenditure of 1946 State Tax 
Stroet Funds which they recoived in 1947: 


Bonanza Clatskanic Culver Malin Tualatin 
Canyonville Cove Dayton Richland Waldport 


He also said that the plans for the projects which it is proposed to 
finance with those funds have boon examined and found satisfactory. He recom- 
nonded approval of the plans by the Commission. The Commission approved the 
recommendation and by unanimous vote adopted the attached resolution relative 
thereto marked EXHIBIT "EZ" and by this referonce made a part hereof with liko 
effect as though copiod in full horein. 
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Commission approvod the letter and authorizod the Engineer to forward it to tho 
District Engineor, U. S. War Departmont, with a copy to the Public Roads Admin 


istration. 


The Engincer reported the results of investigations made for the in- 
provement of Secondary State Highway No. 105 in tho City of Warronton as ro+ 
quosted by the City Council. He advisod that tho highway as prosontly aligned 
follows along city streets and includes three right angle turns, whoroas invos- 
tigation reveals that these throe turns could be oliminated if tho highway wero 
re-alignod for about two blocks, particularly betwoon Everett Avenue and Wheeler 
Strect. This highway, he said, carries 6 large volume of traffic and should bo 
improved. Ho estimated tho cost of improvemonts requested, which includos con- 
struction of the new section betwoen Everett Avenue and Wheoler Stroot, the 
widoning of the pavement to 22 foot along Chapman Stroot, and the construction 
of four-foot shoulders on either side of tho pavemont, at approximately $30,000. 
Ho recommended approval of the project as 4 special major betterment project for 
199 construction and that tho work be done by contract. The Commission indi- 
cated approval of tho recommendation but deferred a definite docision until the 
following day when all Cormissionors aro presont. 


The Engincor reported that the floor plan for the new Stato Highway 
Department Office Building has been revisod to roduce cost of construction, as 
outlined in his writton report to the Commission dated April 1, 1948. The Con- 
mission doferred discussion of this natter yntil tho State Board of Control has 
received bids for construction of the now State Office Building on the ad join- 
ing block. 


Tho Commission discussed the Engincer’s report dated April 5, 1948, 
on the foasibility of a highway extending fron tho wost ond of tho St. Johns 
Bridge, Portland, to a connection with tho Gormantown Road west of Skyline Sun- 
nit, as previously suggested by the St. Johns Businessmens Club. The report 
points out conclusively that such a road is not feasible or practicable and 
that the only way the traffic would secure bonefits would be by construction 
of a tunnel about two miles long which is estimated to cost about $8,000,000. 
The Secretary was instructed to send a copy of this report to the St. Johns 
Businessmens Club. 


Tho Commission approved and ordered filed a report from the Enginoer 
containing a statement showing each of the four current forest highway progranis 
and revisions agrecd upon subsequent to adoption of the original progran. 


The Engincer reported on the request of the City of Umatilla for 
construction of a sidowalk on the bridge crossing the Umatilla River on tho 
Columbia River Highway in this city. Ho advised that the Three Yoar Postwar 
Construction Program contains an item of $32,000 for widening this bridge; 
however, because of the riso in costs, such sum no longer is adequate, and 4 
recent price check indicates that to widon the bridge from its oxisting 20- 
foot width to a 24-foot width, with a gidowalk on each side, would cost 
$52,500, and to widen the bridge for a standard 30-foot width with standard 
5-foot sidowalks would cost about $140,000. He pointed out that a timbor 
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tial hazard for children going to and from school, The Engineer recommended 
construction of a guard rail along this section for about 300 feet, which he 
estimated would cost about $800. The Commission approved the recommendation 
unanimously and ordered that the work be done as a minor betterment project. 


The Commission discussed a request from the City of Island City for 
the installation of a four-way flashing traffic light at the intersection of 
Highway 82 with the "Cove Highway", which is at the intersection of Main and 
First Streets in this town, The Engineer recommended approval of this request 
and estimated the cost of the project at about $229. He also recommended that 
the expense be paid entirely with state funds, inasmuch as Island City is not 
an incorporated city and because the intersection is of two state highways. 
The Commission approved the recommendation with the understanding that the 
city will maintain the signal after it is installed and will furnish the elec- 
trical energy to operate it at city expense. 


Consideration was also given by the Commission to a petition from 
residents of Portland for a revision in the traffic signal heretofore erected 
on S. W. Canyon Road at its intersection with Canyon Lane near Sylvan. The 
petitioners allege that pedestrians, particularly small children, are subjected 
to an extremely hazardous condition when they alight from the bus that stops at 
this intersection and cross the highway, and they urge that corrective measures 
be taken immediately by installation of a signal of the automatic type or one 
that can be operated by an individual who desires to cross the highway. The 
Engineer advised that a hazard still exists at this intersection although it 
is not as severe as it was before the present traffic light was installed. He 
gave as his thought that the Commission is probably under some obligation to 
recognize the potential hazard and suggested that a push button arrangement be 
installed on the present signal so the light can be actuated manually when 
someone wishes to cross the highway, notwithstanding that it would result in 
some restriction to the flow of traffic on this heavily-traveled thoroughfare. 
The Commission approved the recommendation as a trial proposition. 


The meeting adjourned for luncheon at twelve o'clock noon and recon- 
vened at 2:00 p.m. in the same room with the same persons present and partici- 


pating. 


The Engineer reported on a request from the City Council of the City 
of Ashland for a survey to determine the need for traffic signals at certain 
street intersections within that city. He advised that the Traffic Engineer- 
ing Department has contacted the city attorney to determine just what the city 
has in mind, and from the information obtained he finds that the maximum hour- 
ly traffic entering the intersections where the traffic lights are desired is 
considerably below the accepted standard of 750 vehicles and 250 pedes- 
trians per hour, which is considered the minimum for justification of the 
expense of the installations. It is the recommendation of the Traffic Engineer, 
he said, in which he concurs, that the request for the installations be denied 
inasmuch as the signals are not warranted from an engineering standpoint. The 
Commission approved the recommendation, 
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Tho Commission unanimously confirmed the Engincer's award of the folk 
lowing contracts, bids for which were received by the Commission at its meeting 
on March 11 and 12, 1948, the Enginoer having reported that the conditions of 
the awards have been satisfied: 


Grading, surfacing, and oiling the Yollow Creek- 
Calapooya Croek Section of the Elkton-Sutherlin 
Secondary Highway, Dougles County; bids recoived 
Merch 11, contract awarded March 17 to low bidder, 
c. J. Eldon 


Construction of North Powder River Bridgo Section of 
North Powder River County Road, Baker and Union 
Counties; bids recoived March 11, contract awarded 
March 17 to the low bidder, Snook Bros. 


Pleasant Hill Overcrossing structure on the Willammettec 
Highway, Lane County; bids received March 12, contract 


awarded March 16 to the low biddor, R & M Construction 
Co. 


A potition was presented fron taxpayers and rosidonts of Marion County 
served by Silvor Croek Falls State Secondary Highway requesting the widening 
and otherwise improvoment of this highway fron its connection with State Street, 
in Salen, to its junction with Lancaster Drive, a distance of approximately ore 
mile. Tho Enginoer advisod that the project requested extends from Salom to a 
place commonly known as Four Corners, which is developing rapidly, and that the 
improvenont is a desirable one. He estimated the cost involved at $60,000, ‘The 
Commission doniod the request for jrmodiato undertaking because of lack of funis, 
howover, stated its intention to look the project over on one of its inspection 
trips this summer. 


A petition was also presented from owners and employees of business 
enterprises located in North Portland roquosting the clinmination of an alloged 
traffic hazard at the junction of Denvor Avenue and Union Avonuc, Portland. The 
Secretary was instructed to inforn the petitioncrs that a study is now boing 
madc of tho situation to which thoy rofer. 


The Commission discussed briefly and approved an agreonent with Mr. 
Joseph Holt, Scattle, covering the repairs to cortain steel members of the South 
Dillard Bridge over the Umpqua River, in Douglas County, which wore damaged dur- 
ing the high water period in January, thus confirming the arrangomont previously 
euthorized over the telophone. 


The Enginoor reported on the roquest fron the Lincoln School Paront 
Toachers Association, Corvallis, for construction of a guard rail along tho 
Pacific Highway West for a short distance south of tho City of Corvallis, where 
the highway closely parallels Mary's Rivor Millrace. It appoars that thore now 
exists a footpath five foot wide along the Millrace side of the highway, with 
a stcen bank oxtending from the sidewalk down to the Millrace, creating a poten- 
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PROPOSED MINOR BETTERMENT PROJECTS (Cont. ) 


MISCELLANEOUS : 
SS 
Vancouver Avomue Secondary - Place traffic soparator bars - 3 
Colurbia Slough Bridge to Schneer Road 150 
Ochoco Highway - Daylight small cuts in water spout area 1,200 
Throo Rivers Highway - Reshape slopes to improve drainage and 
facilitate maintenance 500 


Salom-Dallas Highway - Reshape slopes to facilitate naintenance 250 


TOTAL 


114812 


2,100 


TOTAL PROPOSED MINOR BETTERMENT $26,570 


FOOTNOTE: 


Copies of the Minor Betterment Work Ordors referred to arc attached to 
the above summary in the Highway Commissions's records and files in Salen, 


Oregon, boing Highway Cormission Budgets File No. 2-B 


The Commission discussed a resolution from Malhour County Ponona 
Grange No. 33, Brogan, Oregon, favoring the rerouting of US95 fron Weiser, 
Idaho, via Ontario, Nyssa, Adrian and Jordan Valley, Oregon, to Winnemucca, 
Nevada. The Engineer advisod that this highway is now routed from Weiser 
to Winnemucca via Payette and Parma, Idaho, and Jordan Valloy, Oregon, being 
entirely in the State of Idaho until it crosses the Oregon-Idaho state line 
about 20 niles north of Jordan Valley. He pointed out that in order to change 
the designation as requested it would be necessary to secure the approval of 
the American Association of State Highway Officials, which would not act 
until it had a recommendation from the State of Idaho. Ho also pointed out 
that if the highway were re-designated, it would require the construction of 
the old Sucker Creek Section south of Adrian at an oxpense of approximately 
$2,000,000. He recommended that the present designation be retained. The 


Commission approved the recormondation and so ordered. 


Tho Commission unanimously confirmed the oral authority previously 
given the Engincer to advertise for bids for repainting a portion of the 
Yaquina Bay Bridge at Newport at an estinated cost of $44,000. In this con- 
nection tho Comission also confirmed tho transfer of funds in the 1948 budget 
to pay this oxponse, particularly by substituting the above-mentioned painting 
project for itoms one and three on page two of the Spocial Maintenance Budget. 
The work contemplated under items one and three of tho Special Maintenance 
Budget will be performed by state maintenance forces and will be paid for as 


an iten under the general maintenance budget. 
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A report was also submitted by the Engineer on 4 roquest from the 
City of Lakoviow for the installation of two traffic signals on "F" Streot, 
route of State Highway No. 395, at its intersections with First Street North 
and Center Strect. He advised that this matter has been investigatod by the 
Traffic Engincer who recormends against these installations because a study 
of the situation roveals that the maximum hourly traffic ontering the intor- 
sections is far bolow standard, and who suggests that a nore rigid enforce- 
ment of the law would correct the situatim. The Commission approvod the 
recommendation. 


%4o Engineer presented a list of 17 ninor betterment projocts 
scattered throughout the state totaling an estimated cost of $26,570 and asked 
the Commission to approve thom for construction during the 1948 soason. He 
pointed out that the Commission heretoforo approved in its 1948 budgot the 
sun of $972 ,715 for work of this naturo, oxclusive of reserves and contin- 
gencics, and that upon approval by tho Commission of the projects now requestod 
there will remain an unallocated balance of $276,480 for additional work. He 
presented copies of minor betterment work orders (*) showing in dotail the work 
proposed under the requestod allocation. Following discussion the Commission 
approved all of the projects making up the total of $26,570 as disclosed in 
the following summary: 


PROPOSED MINOR BETTERMENT PROJECTS 
OTLING SHOULDERS: 


Crator Lako-Mod@ford-Reese Creck Sec., oil shoulders 1' wide $10,830 
Beavorton-Aurora Secondary-oil shoulders along 16' blacktop 


pavenent 900 
McMinnville Secondary-oil shoulders to clininatc hazardous 
traffic ruts 400 
Crater Lake-Modford-Reese Creek Sec., oil road approaches 1,920 
TOTAL $1,050 
WIDENING SHOULDERS: 
Pacific - M.P. 284-286 - widen hazardous shoulders 2,000 
Territorial Socondary - remove slide and widen roadbed 1,500 
TOTAL 3,500 
BUS STOPS 


Columbia Rivor Highway thru Portland - improve 4 trackless trolloy 
stops on Burnside and Sandy by placing cement concrete pavenent 


lk, 800 
TOTAL —— 690 
SIGHT POSTS AND GUARD FENCE: 
Gales Crock Road - Placo 30 sight posts 120 
Ochoco Highway - Sot 50 sight posts, M.P. 6 - 7 200 
Santian Highway - Place 200 sight posts 600 
The Dalles-California a - Extend guard fence 100 fect 300 
Central Orogon Highway-100 ft. of a fonce, foot of Pilot Butte pon 
North Santiam Secondary - Place 200 sight posts 
TOTAL 2,120 


(Cont. ) 


April 19, 1948 


advised that the contractor would have completed construction of this 

boat within the previously-extended time limit had it not been for certain 
changes which were found necessary or advisable during the progress of 

the trial trip, including an ontirely different fire extinguishing sys- 
ton, ordered by the U. S. Ccast Guard, than was originally approved by 
that authority. He recommendod, in view of the circumstances, that the 
extension of time requested be granted without penalty. The Commission 
approved the recommendation. 


Erick Engquist, Contract No. 2946 for construction of a bridge over 
Oneonta Creek on the Columbia River Highway, in Multnomah County, roquest- 
od an extension of tine of 30 days, from March 31 to April 30, 1948, 
within which to complete this job. He alleged that his failure to con- 
plete the project within the specified tine linit was due to adverse 
weather conditions and delays in completing certain negotiations with 
the railroad company before the contract was signed. The Engineer adv issd 
that the weathor was particularly bad in the Columbia Gorge during the 
past winter and the contractor's operations were handicapped thereby. He 
recommended that the extension of tino requested be granted without pen- 
alty. Tho Commission approved the recommendation. 


Lindstrom Bros., Contract No. 2942, for construction of a bridge owr 
Rock Cre6ék on the Clackamas Secondary Highway, in Clackamas County, re- 
quested an additional extension of tine of 90 days, from March 31 to 
Juno 30, 1948, within which to complete this job. Thoy attributed their 
failure to complete the project within the specified tine linit to the 
fact that the old bridge which is being replaced cannot be closed to 
traffic and removed until the approaches to the new structure, which aro 
being done under separate contract, have been completed. They alleged 
that the work required under their contract is complete except for the 
renoval of the old structure. The Engineer advised that this bridge is 
on a section of highway that is now under contract for grading and sur- 
facing, also, that the reasons given by the contractor for failure to 
complete the project within the specified time limit are correct. He 
reccammended, in view of the circumstances, that the extonsion of tine 
requested be granted without penalty. A letter was presented fron the 
Public Roads Administration concurring therein. ‘he Commission approved 
the rocormendation. 


Angolo A. Doveri, Contract No. 2814 for construction of two concreto 
bridgos on The Delles-California Highway noar Chiloquin, Klamath County, 
requested an additional extension of tine of 81 days, from September 30 
to Decerbor 20, 1947, within which to complete this job. The contractor 
advised that this contract was awarded to hin in Juno 1946, but he was 
prevented from beginning work because of inability to reach the project 
over the new highway grado; in fact, he could not get onto the Job until 
August 1, 1946, Weather conditions, he said, dolayed the progress of 
the work considerably, and in addition thereto, it was found that instoad 
of rock boing available for bridge pier foundations the material consist- 
ed of sand, which necessitated a change in the specifications, which had 
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Chairnan Banfield brought up for discussion the matter of surveys fo 
highway improvenents. He inquired whether or not the status of survoys is 
such that there is a possibility that construction work will be handicapped 
bocause necessary surveys are not completed. ‘The Engineer was instructed 
to submit a complete report on the subject showing all surveys that have been 
completed, classification with rospect to the first Threo Yoar Postwar Progran, 
and the status of surveys that have yot to be made in connection with the 
Postwar Program projects; in other words, the report is to be complete as to 
the surveys requirod for the Throc Year Postwar Program that is now under way 
and as to surveys that may be required for projects in the next progran. 


The Commission had under considoration the following requests for 
extensions of tine within which to complete highway contracts: 


Carl M. Halvorsen, Inc., Contract No. 2956 for construction of a 
temporary office building in Salen, requested an extension of tinc of 
19 days, from February 25 to March 15, 1948, within which to completo 
this job. They attributed the overrun in time linit to chango orders 
calling for installation of steam hoat in the building and the sanding 
and finishing of floors. Tho Enginoer advised that it was originally 
intonded to construct this building on Waverly Street noxt to the 
present State Office Building, but because of complications, it was 
nocessary to change the location to tho State Highway Shops, which re- 
quircd an altoration in the plans for heating the structure. He roc- 
ormended that the extension of tino roquosted be grantod without ponalty. 
The Commission approved the recommendation. ; 


Lindstron Bros., Contract No. 2931 for widening the Dairy Creck 
Bridge on the Tualatin Valloy Highway, in Washington County, requested 
an oxtension of time of 60 days, from March 31 to May 31, 1948, within 
which to complete this job. Thoy gavo the following reasons for failure 
to complete the project within the specified timo limit: Umusually 
hoavy rains and rosulting high water in Dairy Creek which forced tho 
closing down of operations on sevoral occasions, aggrogating four weeks 
of working tino; extra work required in splicing and extending piling; 
and delays occasioned in constructing a dirt fill and channel work 
which cannot be done until high wators recede. The Engineor afvised 
that tho contractor made overy effort to expedite the work on this 
project but has been delayed by unusually high water in Dairy Crock. 

He recormended that the extensiond? time requested be granted without 
penalty. The Commission approved tho recommendation. 


Albina Engine & Machine Works, Inc., Contract No. 2912 for con- 
struction of the ferry "M, R, Chesaman", requested an additional ex- 
tension of timo of 25 days, from March 26 to April 20, 1948, within 
which to complote this project. They alloged that additional tine is 
required to complete extra items requested by the State Highway Depart- 
ment during the progress of the trial run of this vessel. The Engineer 
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should the Commission waive it in behalf of Mr. Doveri, it would deviate 
from established policy with regard to such matters. The Commission 
decided not to waive the penalty in either case. 


Ton Lillebo, Contract No. 2932 for construction of a bridge over 
the Umpqua River on the Oregon Coast Highway, in Douglas County, requestei 
an extension of time of 87 days, from December 31, 1947, to March 27, 1948 
within which to complete this job. He attributed his failure to complete 
the project within the specified tine linit to high water conditions in ~ 
the Umpqua River which destroyed considerable of the fenders on the old 
structure and a portion of the completed new work, and required the se- 
curing of additional piling and other material and additional time within 
which to complete the job. The Engineer advised that the statements 
given by the contractor aro correct, that tho additional tine requested 
was required to repair the damage done by the floods. He recommended, 
in view thereof, that tho extension of time requested be granted with- 
out ponalty. The Commission approved the recommendatio . 


The State Highway Commission, in passing on contractor's requests 
for extensions of time within which to complete the contracts as listed above, 
considered but did not necessarily adopt tho recormendations of the Engineer 
and the reasons given by the contractors for failure to complete their projects 
within the time linits specified. 


The Engineer reported that contracts Nos. 2860, 2932, and 2956 have 
been completed according to the requirenents of the contracts or modifications 
thereof and that said jobs are now ready for acceptance. After due considere- 
tion of the Engineer's report with respect to the contracts under discussion, © 
the Commission approved and accepted the said contracts as reported and by una 
inous vote adopted the following resolution with regard thereto: 


; WHEREAS, the Engineer has reported that the following State Highway 
Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2860 with M. C. Liminger & Sons for furnishing 
crushed rock in stockpiles on the Siskiyou Junction-Long Prairie Creek 


Section of the Green Springs Highway, in Jackson and Klanath Counties; 
completed November 19, 1947. 


Contract No. 2932 with Tom Lillebo for repairs to the Umpqua River 
Bridge pier fenders, in Douglas County; completed March 27, 1948. 


Contract No. 2956 with Carl M. Halvorsen, Inc. for construction of a 
temporary office building at Salem Shops; completed March 15, 1946. 


THEREFORE, BE IT RESOLVED that the work covered by said state high- 
way contracts for the construction of said state highway projects be declared 
completed according to the terms of the respective contracts, and said jobs 
are hereby accepted and final payment in connection therewith is heroby autho~ 
ized. 
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to be approved by the Public Roads Administration as well as by the 
State Highway Department. Mr. Doveri also attributed further delays 

i 3 to difficultios in securing labor. The Enginoer advised that this 

f contract was scheduled for completion November 30, 1946, but due to 

the fact that it was not done at that tine the Commission authorized 
an extension of tine to July 31, 1947; however, the work was not done 

tb even then so an additional extension of tine was granted to Soptenber 

| 30, 1947, with the proviso that Mr. Dovori would be charged for the 

7 enginecring expense incurred by the state on this job subsequent to 

July 31. It now is necessary he said, to further extend the tine 

limit to Decerber 20, 1947. He gave as his cpinion that the contrac- 

tor's failure to complete tho project within the specificd tine linit 

was duc to improperly organized work, and in view thoroof, he recon- 

i nonded that the additional oxtonsion of tine requested be granted on 

| the condition that the contractor is charged the customary engineering 

penalty, which should date back to July 31, 1947, in confornity with 

the ponalty charged. on the previous tine extension. A lettor was prc- 

sented from the Public Roads Administration concurring therein. The 

Commission approved the recommendation unaninously. 


Angelo A. Doveri, Contract No. 2802 for widening the bridge ovor 
Altanont Canal on The Dallos-California Highway, in Klamath Falls, rce- 
quostod an additional oxtension of time of 45 days, fron Novenber 30, 
1947, to Janmary 14, 1948, within which to complote this Job. Ho at- 
tributed his failure to complete the project within the proviously- 
extended tine limit to inability to secure the servicos of conent 
finishors. The Engincor advised that this contract was awarded on 
April 23, 1946, and according to the provisions thereof, tho job was 
to be completed by April 30, 1947. The structure was completed in 
the spring of 1947 excopt for removal of forms underneath the span, 
but this part of the work could not be done until the water was turned 
out of the canal, and accordingly, the Commission granted an extension of 
tino to and including Novenbor 30, 1947. Ho further stated that there 
was ample tine for the contractor to have raoved the false work after 
the watcr was turned out and before expiration of the extended tine 
: linit; however, that was not done, so the job was not completed until 
," January 14, 19h. He declared that the delay was entirely for the 
; contractor's own convenience and in viow thereof, in his estimation, 
the contractor should be ponalized. He recommended, thorofore, that 
the additional oxtension of tine now requested be granted but that 
the contractor be charged with the enginoering expenso incurred by tho 
‘ state in connection with this job subsoquent to Novoribor 30, 1947. A 
if letter was presented from the Public Roads Administration concurring 
*, therein. The Commission approved the recommondation unaninously 


In the discussion of the two requests of contractor Angelo A. Dovori 
: nentioned above, the Engineer advised receipt of a communication fron 
: Commissionor A, W. Schaupp questioning the advisability of ponalizing 
Mr. Doveri for failure to complete the projects on time. Ho advised 
that the amount of the penalty in eithor instance would be nominal, and 
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chargea a portion of the expense of improving two city streets in front of 
state-owned property in Nyssa, as follows: Improvement of Park Avenue be- 
twoon 7th Street and 8th Street; assessment, $998.84; improvement of lst Strect 
North north of Main Street; assossnent, $311.65. Total assessment, $1, 309.89. 
The Engineer advised thet the inprovonent on Park Avenme is in front of a 2.90- 
acre tract that was acquired by tho State Highway Departmont as a stockpile 
site and on which there is now stored a considerable quantity of material which 
will not be consumed in normal operation for about throe years.. This streot, 
he said, is to be graded, surfaced, and oiled and will be to the state's ad- 
vantage. Tho improvenent on ist Street North, he said, fronts property that 
the Commission purchased from the Fletcher 011 Company as right of way in con- 
nection with the Nyssa Underpass project and is now boing utilized as an equip- 
nent storage headquarters, The assessment on this streot, ho said, is for 
grading, surfacing, and oiling, which will also be en advantage to the stato. 
He recommended paynent of both assessments in the full smount of $1,309.89. 

The Commission approved the recommendation. 


. A letter was presonted from Mr. Oscar L. Swensen, President, Albany 
Tinber Carnival Association, requesting pernission to uso Waverly Lake and 
Wavorly State Park in Albany in connection with thoir annual Tinber Carnival 
which is to be held on July 3 and 4, 1948, as has been dono for several yoars 
in the past, The Engineer suggested that the Commission should be very carcful 
in passing on this subject because past use of tho property for the purpose 
intended has rosulted in creation of considerable traffic congestion and serious 
hazards; moreover, the promises have not been cleaned up by tho Association 
pursuant to agreement, He pointed out, however, that the Association would be 
very much disappointed if it could not have the usc of the property as it has 
in tho past. The Engincer was instructed by tho Commission to submit a com - 
plete written report on the subject, including suggestions for policing the 
area and handling of traffic, otc., for consideration by the Cormission at its 
next necting. 


The Counission discussed and approved an agroonent with Victor Phipps 
and wife and the Roseburg Lumber Company covering releaso of thoir rights to 
a cortain timber cattle pass located: on the Pacific Highway at Mile Post 209.4 
in Douglas County. The agreenent provides that these people will release their 
rights for a consideration of $1. 


The Commission also discussed and approved an agreement with Bessie 
E. Jonkins and son for relinquishnent of their rights to 4 certain timber cattle 
pass located on the Or Coast Highway at Mile Post 266.85, in Coos County, 
for a consideration of $50. 


Tho Commission discussed and approved a requost fron Mr. Clifford 0. 
Dougherty, Postmaster, Cloverdale, Oregon, for the establishment of a "no 
parking” zone in front of the Post Office at this place. Tho attached resolu- 
tion marked EXHIBIT "G" roforring thereto and by this reference made a part 
hereof with like effect as though oxtended in full herein, was adopted by the 
Commission by unanimous vote. 
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Tho Engineer requested authority to purchase additional equipment, 
as follows, totaling $134,400: 


Equipment on Rental 


3 Sedan delivery $ 
Pickups 
Power graders 
Compressors 
“Bish Coat Kettles 
Front end loaders 
Pumps, 2" 
Drying drun 
Engineering equipment 


~~ 


2 


7 


v_e © 


ae Bur She 
82388 


8838 


ks 


$ 94,800 


Equipment not on Rental 


Office equipment and furniture 20 
Radic equipment Ds 
Maintenance station equipment 8 
Blueprint equipment 6 
1 "Ozalid" continuous printer-developing 
machine, for printing and developing white 
print copies of maps, plans, and other drawings 


| 


600 
Total 134,400 


The Engineer pointed out that the 1948 budget contains an iten of 
$962,650 for the purchase of equipment, excluding contingencies and reserve, 
of which amount the Commission has approved purchases totaling $618,220, which 
amount, together with the authcrization now requested, will bring the total re- 
quested authorization to $752,620 and leaves a balance of $210,030. The total 
amount unobligated, including the contingencies and reserve in the amount of 
$137,350, he said, amounts to $347,380. Following discussion the Commission 
unanimously approved the request for the additional expenditure of $134,400. 


The Commission discussed and approved a standard form of "Line Ex- 
tension and Service Contract" prepared by the Pacific Power & Light Company 
and covering the furnishing of electrical energy to operate traffic signals 
at Mosier Tunnel on the Upper Columbia River Highway and for illumination of 
the tunnel, The Secretary was authorized tb execute the contract on behalf 
of the Commission, 


Consideration was given by the Commission to an assessment notice 
submitted by the City of Nyssa by which the State Highway Department is 
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The Engineer requested approval of a per diem allowance of $9 for 
Mr. J. Al Head, Assistant Traffic Engineor, for three days' tine that he ex- 
pects to spond in Washington, D.C., in the near future to discuss details fer- 
taining to traffic origin and destination surveys with planning officials of 
the Public Roads Administration. He advised that Mr. Head is loaving this 
week for tho East in connection with private business, at his own oxpenso, but 
has stated a willingness and desire to take the opportunity to spend three 
days' tine in behalf of the state to discuss the survoy natters with the 
Federal officials. ‘Tho Engincer recommonded that Mr. Hoad be allowed $9 
per day for the three days that he will spend in the state's interests on 
this trip. Tho Commission approved the recommendation. 


Tho Enginoer submitted a list of employees who will reach the ro- 
tiroment ago of 65 during the calendar yoar 1948, including Mr. Paul G. 
Douber, Civil Bnginoor Grade I, employed at tho Highway Dopartnent Laboratory, 
and Mr. Earl M. Nash, who is cmployed in a dual capacity -- six nonths of 
the year as a Section Foreman and six months as an Oiling Crew Farenan during 
the ammer season, He requested authority to continue Mr. Deuber on the pay- 
roll for one year, from tho date that pe reaches retiremcnt age on Deconber 1, 
1948, because of the shortage of engineering bolp, and he requested authority 
to retain Mr. Nash on the payroll until Jemuary 1, 1949, whon tho scason's 
oiling operations have been comploted, which would also give timo to train an 
understudy to replace hin. Tho Commission approved both requests by unaninous 
vote. - 


The Commission had undor discussion the question of being once of the 
co-sponsors for an Oregon treffic engincering conference to be held at Oregon 
State College some tine this summer, the other co-sponscrs being Oregon State 
Colloge and the League of Orcgon Cities in cooperation with the American In- 
stitute of Traffic Engineers and the Yale Bureau of Highway Traffic. The En- 
gincer recalled that the Commission acted as ono of the co-sponsors two years 
ago and recommended that the Commission again act as@co-sponscr this year. He 
said that thore would be no cost to the State Highway Cormission by so doing 
except paynont of expenses of the fow employoes who would attend the confcr 
ence. Tho Commission approved the recommendation. : 


The Cormission had under discussion the application of Mr. Floyd R. 
Persons to truck haul logs ovor a short section of tho North Santian Highway 
from a private roadway which enters this highway at Sardine Creek, about 
five niles cast of the settlement known as Niagara, to Lakewood Siding, about 
0.8 mile westerly thereof, a considerable portion of which distance is over tho 
detour that is being used during construction of the highway. The Chiof Coun- 
sol advised that the detour which Mr. Persons would havo to use in his opera- 
tions is on railroad property over which the Highway commission has no control; 
noreover, the highway contractor objects to the use of this detour for purposes 
such as Mr. Persons dosires and has throatened to discontinuo his highway con- 
struction if Mr. Persons is allowed tho use of the detour. Ho suggosted, in 
viow of tho fact that the Commission has no contro] ovor tho dotour, that tho 
Commission refuse to grant Mr. Persons the privilege ho roquests. The Comnis- 
sion approved the suggestion and so ordered. 
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ho Commission ‘also approved the establishment of 4 "no parking" zone 
along the Pacific Highway for a distance of one-half nile immediately south of 
the City of Woodburn, being particularly between Mile Post 34.95 and Milo 
Post 35.21, as recommended by the Engincer who advised that a hazardous con- 
dition exists at this point at cortain tines of the woek, particularly on 
Tuesday, bocause of an auction mart which conducts sales at this location. 
Many of those attonding the sales park on both sides of the highway for a 
distance of about 600 feet both north and south of tho entrance to the mart. 
The attached resolution relative thereto, marked EXHIBIT "H" and by this 
reference made a part hereof with like effect as though extended in full 
heroin, was adopted by the Commission by unanimous vote on tho condition 
that the cstablishnent of the zone will control the situation. 


The Engineer reported on the request from the County Court of Wasco 
County for the establishment of 4 reduced spved zono on the Colunbia Rivor 
Highway westerly from the west city linits of The Dalles to Chonowith Creek 
Bridge. He advised that this mattcr has been investigated by the Traffic En- 
ginocr who reports an average treffic volune of 3,900 vehicles daily along 
this section, where the pavement is only 20 fect wide with five-foot 
shoulders. Tho investigation also reveals that there is considerable 
roadside culture along the section, consisting of farn machinory retailers, 
oil tanks, residences, otc; moreover, several side roads join the highway 
betweon those points, traffic from which introduces 4 considerable hazard to 
highway travel. During tho period 191 through 1947, he said, there wero 41 
accidents on this section involving one fatality and injury to ten persons. 
Ho recommonded, in viow of those findings, that a |5-miles-per-hour speed zone 
be ostablished betwoen the city linits and Chenowith Creok Bridge, The Can- 
mission doferrod a decision in the nattor until the following day whon Con- 
nissioncr Schaupp is present, howover, at that tine approved tho rocommenda- 
tion unaninously by the adoption of tho attached resolution relative thereto 
marked EXHIBIT "L" and by this referonce nade a part hereof with like effect 
as though extonded in full heroin. 


The Engincer also reported a request fron the Cascade Plywood Company 
of Lebanon for the ostablishment of a roduced speed zone along tho Santiam 
Highway south of Lobanon near the Cascade Plywood plant. He advised that 
this mattor has been investigated by tho Traffic Engineer who reports that 
the entire section of this highway between Sweet Home and Lebanon has a high 
accident record, a total of 91 accidents having occurred during the two-ycar 
period 1946-47 betwoon the south city limits of Lebanon and @ point about 
one nile south thereof. The traffic volume at this point, he said, anounts 
to 4,700 vehicles for every 24-hour period, and during changes in shifts at 
the plywood plant, considerable congestion and numerous accidents occur. He 


. strongly recommended the establishment of 4 35-niles-per-hour speed zone bo- 


tween the south city linits of Lebanon, at Mile Post 14.06, and the Cascade 
Plywood Company's plant, at Mile Post 14.92. Tho Commission took the mattor 
under advisement until the following day when Cormissionor Schaupp is present. 
At that time the Commission voted unanimously approving the recommendation 
and thereupon adopted the attached resolution relative thereto marked 
EXHIBIT "M" and which by this roferonce is made a part heroof with like of- 
fect as though extonded in full horoin. 
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provide for a standard-width street farther romoved fron the highway. The 
Engineer and tho Chief Counsel both recommended approval of the vacation 
proceedings. Following careful consideration of this matter tho Comission 
approved the plan in principlo and referred it back to tho Engineer and the 
Chief Counsel for further handling. The Cormission later in the session gave 
its consont in writing to tho vacation of this property. 


The Engincer reported & request fron Morrison-Knudsen Company, Inc., 
contractors, that the "Charles Encgren" Forry be operated 2k hours daily start- 
ing May 1, 1948, as an accommodation to the conpany in connection with contract 
work it is doing for the Weyerhacuser Timbor Company noar Allegany, in Coos 
County. It appears that on May 1 the company will start working three shifts 
on its project, which will necessitate uso of the ferry at all tines of the day 
and night as long as the woather will pernit the working of tho three shifts. 
Tho Engineer pointed out that the Cormission is now providing 20-hour sorvice at 
a cost of $2,100 per month and advised that the extra servico would cost an ad- 
ditional $420 per month. The Commission decided unaninously not to approve thc 
additional service since, from the information available, there appoars to bo no 
necessity for it. 


The Engineer also roported that the dolphins and fonder piling on tho 
Yaquina Bay Bridge were recently damaged by a concrete boat belonging to the 
Port of Nowport which broke fron its moorings and smashod into the fonder piling, 
necessitating ropairs which ho ostimated would cost about $7,500. He pointed 
out that the Gilpin Construction Company has about comploted its contract with 
tho Commission for certain repairs to this structure and gave as his thought that 
it would be adviseable to arrange with this company to do the additional work 
rathor than to advertise the project for bids, it being his poliof that con- 
siderable expense would be saved thereby. He requested authority to nogctiate 
an agreonont with the Gilpin Construction Company to cover this additional work. 
The Cormission approved the request unaninously with the undorstanding that the 
nattor will be handled through the State Board of Control, if necessary, in 
order to legalizo tho transaction. 


In this connection the question arose whother or not to press a clain 
for the damago against the Port of Newport inasmuch as the damage was cansod by 
one of the boats owned by the Port. The Commission ordered that the Port of 
Newport be informed immediately that the Commission is holding the Port rospon- 
sible for the damage. 


Tho natter of replacing a pier on the Umpqua River Bridge south of 
Dillard which was undermined by the January freshot in this river was brought 
up for discussion by the Enginoer. He explained that he originally intendod to 
havo this work done by one of tho Highway Department Bridge Maintenance Crews, 
but two of the crews have quit and there aro no longer enough properly skilled 
mon available in the Department to do it. He recommended, in view of the cir- 
cunstances, because of the fact that it is not practicable to contract the work, 
and because the job does not lond itself to unit-price or lump-sun contracting, 
that an agroenent be negotiated with one of tho reliable bridge contractors to 
do the work on a cost-plus-fixod-fee basis. He pointod out that thero aro two 
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{ho Engineer reported that on March 25, 1948, he posted the Little 
Butte State Secondary Highway, in Jackson County, and the Rogue River Loop 
State Secondary Highway, in Josephine County, for 4 50-percent reduced load 
limit in order to preserve the surface of these highways during the spring 
months when the frost is leaving the ground. He asked the Commission to con- 
firn the posting. The Commission approved the request and by unanimous vote 
adopted a resolution with respect tnereto which is attached and marked 
EXHIBIT "I" and which by this reference is made a part hereof with like effect 
as though oxtended in full herein. 


In this connection the Engineer also reported that he has ordered 
the lifting of the reduced load linit heretofore in effect on the McKenzie 
Highway between the Forest Boundary and Belknap Springs Road, the conditions 
r having changed so that the reduced load limit no longer is necessary on this 
i section. Ho asked the Commission to formally approve the restoration of the 
legal weight linits on this section of highway. Tho Commission approved the 
request and by unanimous vote adopted a resolution rolative thereto which is 
attached and marked EXHIBIT "J" and which by this reference is made a part 
hereof with like effect as though extended in full herein. 


Tho Commission confirmed the oral authority previously given tho 
Engineer to sell to Mr. Mount Mooro, Baker, Oregon, for the sun of $150, an 
old pull-type road grader, Department No. 25-566, which is 23 years old and 
has been out of service for four or five years, and repairs to which would 
cost much nore than the equipment is worth. 


; The Commission discussed an agreement with the Tillamook County 
Court and the Tillamook Drainage District covering reconstruction of an un- 
treated timber trestle bridge on the Oregon Coast Highway about two miles south 
of the City of Tillamook. The Engineer advised that this bridge is located on 
a section of the highway which will be abandoned when the highway has been re- 
aligned; also, that the Drainage District has agreed to pay for an 84-inch 
pipe to replace a three-span timber bridge, including a tide gate, and that 
Tillamook County has agreed to maintain the old road and the drainage pipe 
when the highway has been reconstructed. He estimated the cost of the state's 
— cooperation at about $2,000. The Chief Counsel advised that the arrangement 
Fi is satisfactory from a legal standpoint. The Commission aoproved the agree- 


bs ment by unanimous vote. 
@ The Commission had under discussion the petition of Donald L. 


i Sloan, Klamath Falls, before the City Council of the City of Klanath 
ie. Falls, for the vacation of a portion of Sunnyside Addition and a portion 


of Eldorado Heights Addition to 
5 


2 PST pT 


the portion that lies between Van Ness Avenue and Eldorado Boulevard. The 
} Chicf Counsel explained that Mr, Sloan desires to replat the aroa, and in 
r 4 ordor tc do so, needs the consent of the adjoining property owners, and the 
Hl Highway Commission is concerned because it owns tho property which lies on 
e the westerly side of Dahlia Street, one of tho streets to be vacated. Tho 
Engincer exhibited a map showing the area proposed to be replatted and advised 
that Dahlia Street is now open for public use but in the replat of the arca 
Mr. Sloan proposes to suostituto for this street a narrow service road 
from which there will be no access to the highway,and that the replat will 
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water to back up and cover tho Union Pacific Railroad tracks noarby. It was 
his thought, however, that it would be satisfactory to pernit the screen to 
be naintainod in front of tho culvort at other times of the ycar. He recon- 
mended that the Gamc Commission bo allowod to maintain this screen at tho pro- 
posed point on the condition that Highway Department cmployees could remove 
4t if necessary during the periods of freshot and on the further condition 
that the Gane Commission will furnish the screens and maintain then. It was 
the thought of the Commission that it will bo satisfactory to allow the 

Gene Commission to maintain the screens as desired provided that can be dono 
without jeopardy to the highway or to tho railroad. Accordingly, the Comnuis- 
sion approved the Engineer's recommondation on such basis. 


Tho Commission considered, approved, and signed agrecnents, ctc., 
as follows: 


Quitclain deed conveying unto the Town of Myrtle Creek portions 
of thoadandoned right of way of tho Pacific Highway in Myrtle Creek. 


"Consent to Vacate" that portion of the Sunnyside Addition to 
Klamath Falls and Eldorado Heights Addition to Klamath Falls lying north of 
Van Ness Avonue and south of Eldorado Boulevard. 


Easement agreement with the 0. W. R. & N. Company and the Union 
Pacific Railroad Company covering easement for additional oncroachnents on 
tho John Day River-Blalock Section of the Columbia River Highway, in Gillian 
County. 


Agreement with tho University of Oregon anending previous agrec- 
nont datod December 18, 1941, regarding reconstruction of the Pacific High- 
way in front of the University grounds in Eugene. 


Agreement with Babbidge & Holt, Inc. covering operation of the ferry 
"mM, R. Chessman" during tho unexpired portion of the company’s contract, fron 
April 15 to May 31, 1948. 


Agreement with Joseph Holt covering straightening of damaged stecl 
at the South Dillard Bridge ovor the Umpqua River, jn Douglas County. 


Agrocnent with Victor Phipps and wife and the Roseburg Lumber Con- 
pany covering release of their rights to a timber cattle pass on the Pacific 
Highway at Milo Post 209.81 in Douglas County. 


Agreenont with Bessie E. Jenkins and son providing for relinquishnont 
of their rights to a timber cattle pass located at Mile Post 288.85 on the 
Oregon Coast Highway, in Coos County. 


Agreenent with tho Tillanook Drainage District and Tillanook County 


covering reconstruction of an untreated tinber trestle bridge on the Oregon 
Coast Highway two miles south of Tillamook. 
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contractors who have headquarters in that part of tho stato and who aro now 
working fairly close to Roseburg -- Harry I. Hamilton and Ton Lillobo -- both 
of whom have done considerable work for the state and have boon found vory 
cooporative. Ho roughly estinated tho cost of the job at $40,000. The Chicf 
Counsel advisod that the arrangenont suggostod by the Enginccr is satisfactoy 
from tho logal standpoint. Following discussion tho Commission unaninously 
approved the recommendation. 


Tho Engincer reported on the status of nogotiations with tho Westorn 
Union Telegraph Company for an agrecnent protecting tho company's telograph 
lines along the Oregon City-New Era widening project, on the Pacific Highway, 
in Clackamas County. He stated that tho matter has been gone over very care: 
fully with tho officials of the company from San Francisco and with enginocrs 
of the Southern Pacific Company, which is involved, and the bost arrangenent 
that can be worked out with the Westorn Union Company would cost the stato 
approximately $11,000 compared with tho company’s original denands which would 
have rosulted in a cost of $32,000. As a result of those negotiations, he 
said, the company has egroed to a nodification of its original demand and 
has now shortened the sections whore they had first required thoir wircs 
to be placed im conduits, and tho contractor who submitted tho low bid has 
agreed to furnish all of tho conduit pipe and to place the conduits in the 
pipe. Tho state's obligation would consist of paying for labor and natorials 
and furthor revision of tho companys facilities. The major portion of the 
$11,000 oxpense, he said, is for moving tho Wostern Union Company's lincs 
over apprexizately a one-half mile soction whero tho stato is acquiring a 
portion of the Southern Pacific Company's abandoned right of way. This 
would amount to about $7,000, and the remaining charge of approxinately 
$4,000 consists of labor costs of the Western Union Company for connecting 
the disconnected lines to the cable conduits to be installed by tho contractor 
Ee rocommended approval of the arrangencnt which he thought would not re- 
quire an additional allocation to the project, and he requested authority 
from tho Commission to award tho contract to the low bidder, Warren North- 
west, Inc., whon agreonents with tho Westorn Union Company and tho Southern 
Pacific Company have been fornally roduced to writing and tho legal and on- 
gineoring features approved. Following discussion the Commission approvod 
tho recommendation by unaninous vote on the condition that the cost of tho 
project will not be increased over the amount that has been set up for it. 


The Commission had under discussion tho matter of allowing tho 
State Gano Commission to install ascrecn in front of one of the culverts 
under tho new Columbia River Highway at Multnomah Falls which culvert will 
drain an artificial lake that will result fron highway construction at 
this place. Tho Engineor explained that tho State Gano Commission proposes 
to stock this lake with a good specics of fish, and, in order to keop it fre 
of carp and other undesirable fish, has requested the privilege of naintain- 
ing a screen in front of the outlet culvert. He pointed out that at certain 
tinos of the year, particularly during freshets, the streams which supply 
tho lake carry considerable leaves, brush, and other dobris which would clog 
the scroen and stop the flow of water through the culvert and cause the 
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Bids as follows for highway construction work were opened and 
read in conformance with previously published notice, following which Chair- 
nan Banfield announced that the awards of contracts would be made at 3:00 p.n. 
in the samc roon: 


MT. HOOD HIGHWAY IN CLACKAMAS COUNTY 


SANDY-RHODODENDRON ROCK PRODUCTION PROJECT 


A, H. Saxton & Sons, Corvallis $ 39,920.00 
Vernic Jarl, Greshan 40,650.00 
Homer G. Johnson, Portland 43,200.00 
Peter Kiewit Sons’ Co., Longview, Wn. 65,600.00 


COLUMBIA RIVER HIGHWAY IN COLUMBIA COUNTY 
RAINIER-GOBLE SECTION 


Us Asphalt Using Tar 


Leonard & Slate Oreg. Ltd., Portland $ 673,458.00 $ ---- 
Kern & Kibbe, Portland 682 , 736.50 682 , 374.50 
McNutt Bros., Eugene 725,805.50 ---- 
J. N. & M. J. Conley, Portland : 767,876.10 -<--- 
Morrison-Knudson Co., Inc., Scattle, Wn. 794,191.40 ---- 
Goodfellow Bros., Wenatchee, Wn. 814,478.00 ---- 
Natt McDougall Co., Portland 834 , 003.75 ---- 
Del R. Beobe Constr. Co., Eugone 877 , 278.00 ---- 
Peter Kiowit Sons' Co., Longview, Wn. 917 , 835.50 ---- 


OREGON COAST HIGHWAY IN CURRY COUNTY 
HUNTER CREEK-CALIFORNIA STATE LINE ROCK PRODUCTION PROJECT 
Honer G. Johnson, Portland (1) $ 64,408.00 
(1) Reduction of $5000.00 if also awarded the Sandy-Rhododendron Project. 
OREGON COAST HIGHWAY IN LINCOLN COUNTY 


SALMOW RIVER BRIDGE NEAR OTIS 


Tom Lillebo, Reodsport $ 95,537.00 
Archie R. Averill, Portland (2) 97,035.00 
Lindstrom Bros., Portland 97,990.00 
J. P. Brittan & Co., Portland 102,104.00 
Burgess Constr. Co., Astoria (1) 102,610.00 
Birkonoier & Saremal, Portland 111, 380.00 
VaDaro Constr. Co., Portland (1) 116? 005.00 


(1) Bidder will accept only one project 
(2) Total projects awarded to be not over $100,000.00 
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Agroonent with J. H. Turner covering tho grazing of sheep in Cape 
Sebastian State Park for the calendar year ending December 31, 1948. 


Two rewritten bargain and sale deeds and one rewritten quitclain 
deed conveying unto the City of Portland right of way previously acquired for 
the North Portland Shipyard and Swan Island Access Roads in the City of Portlan. 


Second Modification of a Cooperative Agreenent with tho Public Roads 
Administration covering construction and naintenance of the Columbia Rivor 
Highway in tho vicinity of Multnomah Falls, Multnonah County. 


Lease agreenent providing for lease of an oil storage site fron 
Wallace R. Tolford covering a parcel of land lyingin-Tract 24, Boring Junctim, 
Clackamas County. 


Tho noeting adjourned at 4:15 p.m. to reconvene at 9:00 a.n. on 
the following day.” 
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Portland, Oregon 
April 20, 1948 


The nocting of the State Highway Commission reconvened at 9:00 a.n. 
in the Green Room of the Imperial Hotcol. Present wore: 


T. H. Banfield, Chairnan 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H, Baldock, State Highway Engineer 

W. C. Williams, ‘lst Asst. State Highway Enginoer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

M. H. Hawke, Chief Accountant 

G. W. Neuner, Assistant Counsel 

H. B. Glaisyer, Secretary 


SALMON RIVER HIGH ‘AY IN YAMHILL COUNTY 
EaST SHERIDAN SECTION 
J. C. Compton Co-, McMinnville $ 61,042.50 
United Contr. Co., Portland 67,616.50 
FURNISHING FERRY SERVICE 
ASTORIA-MEGLER CROSSING OF THE COLUMBIA RIVER 


Babbidge & Holt, Inc., Portland $ 147,205.20 
C. J. Eldon, Portland 165,032.97 
F. S. Elfving & T. B. Cook, Astoria 172,625.20 
Wm. J. Skansie, Gig Harbor, Wn. 197, 267.00 
Portland Tug & Barge Co., Portland 203, 500,00 
J. F. LaRouche, Portland 215,380.90 


Mr. I. N. Gray, Chairman of the School Board, District No. 8, Can- 
yonville, appeared before the Commission regarding an oxchango of property in 
Canyonvillo. He explained that the school district has to rebuild its facil- 
itios by fall in order to moot standardization rogulations, but, according to 
their understanding, the Pacific Highway is to be relocated across the land 
that they own and cn which they propoge to build, so the school board has se- 
cured an optjon on an adjacent piece of property of approxinate equal value 
which will serve their purposes and will acquire it at once if the Highway 
Comission will purchase their present property. The Engineer advised that 
the now location of the Pacific Highway would probably go through the present 
school property but that at this time the exact location had not been set and 
that the project and its location had not been approved,and construction is 
not on any existing program. Chairman Benfield advised that the Commission 
has had no previous knowledge of this natter and suggested that Mr. Gray dis- 
cuss it with tho Counsel and Assistant Engineer, with tho thought of arriving 
at sone conclusion later in the day. Lator the Counsel advised that if the 
state does not purchase the property,the school district will go ahead and 
build the school on the property in the proposed right of way, but the school 
will buy and build on the other property if the state will buy their present 
property. The matter was reported on later in the day at which time the Con- 
nission unanimously decided not to purchase the school land, it being the 
thought of the Commission that it should not obligate futuro Commissions in 
the location or construction of tho highway by the purchase of right of way 
at this tine. 


Mr. Bud Campbell, President of the Cannon Beach Commercial Club, ap- 
peared bofore the Commission regarding present and future construction on the 
Orogon Coast Highway between-Cannon Beach Junction and Cannon Beach. He 
stated that the people he reprosented are interested in gotting the crooked 
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OREGON CQJST HIGHWAY IN LINCOLN COUNTY 
PATWT YAQUINA BAY BRIDGE 


fl. P. Fisher & Sons, Seattle, Wn. $ 20,000.00 
Antonsen Painting Co., Tacoma, #n. 21,000.00 
J. S- Morris Co., Berkeley, Calif. 34,850.00 
Hall & Wols, Portland 41,450.00 


SALEM-SILVERTON FEDERAL AID SECONDARY HIGHWAY IN MARION COUNTY 
LITTLE PUDDING RIVER BRIDGE 


Geo. E. Berry, Beaverton $ 14,925.00 
Archie R, Averill, Portland (2) 16,570.00 
Lindstrom Bros., Portlnd 18,738.00 
Walder & Kenworthy, Portland (1) 18,930.00 
Birkemeier & Saremal, Portland 20,160.00 
VaDare Constr. Co., Portland (1) 21,870.00 


(1) Bidder will accept award of only one project, 
(2) Bidder will not accept award of projects totaling more than $100,000.00. 


BRIDGE CONSTRUCTION OVER WILLAMETTE RIVER AT JNDEPENDENCE, ORDGON 
MARION AND POLK COUNTIES 
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Macco Corporation, Clearwater, Calif. $ 845,900.00 


Guy F. Atkinson Co., Portland 912,940.00 
Gilpin Constr. Co., Portland 961,508.33 
Kuckenberg Constr. Co., Portland 1,149,900.00 
OREGON COAST HIGHWAY IN TILLAMOOK COUNTY 
BRIDGE CONSTRUCTION OVER THREE RIVERS AT HEBO 
Tom Lillebo, Reedsport $ 33,008.00 
Burgess Constr. Co., Astoria (1) 33,939.00 
Lindstrom Bros., Portland 34,740.00 
“rick Enquist, Troutdale 35,701.00 
archie R. Averill, Portland (2) 36,493.00 
Birkemeier & Saremal, Portland 39,515.00 
VaDare Constr. Co., Portland (1) 40,594.00 
McNutt Bros., Eugene 4,115.00 
Walder & Kenworthy, Portland (1) 45,465.00 


(1) Bidder will accept award of only one project, 


MAIN STREET, CITY OF PENDLETON, UMATILLA COUNTY 
INSTALL TRAFFIC SIGNAL $YSTEM 


W. R. Grasle Co., Portland $ 9,550.00 
Vaughan's Electri~ “o., Pendleton 9,789.00 
Tice Electric “4o., Por-!and 10,044.00 
Mill Electric Co;, Salem 10,183.00 
Zephyr Electric Co., Pendleton 10,450.00 
City Electric Cc., Boise, Jdaho 14,047.72 
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plans for the construction of this soction but is waiting for roports fron 
the Enginoer and the Chief Counsol who are studying tho situation. Until 

the reports arc submitted, he said, the Commission will have nothing on which 
to base action. He pointed out that it is tho duty of the Comission to soc 
that traffic flows smoothly and safely along state highways, dovclopnont of 
adjacont ground being ccnsidercd of secondary importance. Ho stated further 
that it night be ten yoars before this work is dono and that at present no 
funds have boon allocated to the projoct, oxcept that tho Commission probably 
will acquire right of way for future usc. Tho Enginoer advised that several 
plans have boon considered for this improvement and that he would be glad to 
discuss them with the group at any convenient tine. 


A dolegation from Depoo Bay and Newport consisting of M. D. McDado, 
R. McDougall, Ole Ericksen, and J. E. Schriver, ropresenting the Depoo Bay 
Highway Lighting District, appearod before tho Commission rogarding the in- 
stallation of a highway lighting project on the Oregon Coast Highway at 
Depoc Bay. Mr. McDade was spokosman. He advised that the people in Depoe 
Bay want tho highway lighted, that a district has beon created in confornity 
with the logal roquirencnts, and that thoy are now roquesting tho approval 
of tho district by the State Highway Comission. He said that their project 
consists of two sections -- ono north of the bridgo and tho other, south of 
the bridgo, but their problem id complicated because the state owns the aroa 
boetwoon tho highway and the ocean north of the bridge. Tho district, ho said, 
is goins to install lights on the cast side of the highway and is asking the 
Highway Cornmission to install thom on the west side along the section north 
of tho bridgo in order to mako the installation complete. Tho Engincer 
advised that tho proposed lighting plan has beon investigated and mects his 
approval. Ho ostimated the cost to the state at $2,645 for the installation 
of lights in the park area north of the bridge. Tho district, ho stated, 
is to install the othor lights at district expense and has agroed to maintain 
the lights and to furnish energy to operate them. The Commission approved an 
expenditure of $2600. for this purpose and referred the matter back to tho 
Engineer and Chief Counsel to work up details and to preparo a forn of agreo- 
nent with the district. 


A dolegation of residents of Cloverdalc and Tillanook composed of 
the following people appeared before the Commission: Robert W. Leufquist, 
Fred Porrino, Wm. Frail, Jack Munstedt, J. C. Ross, Jack Aschim, and J. E. 
Savin. Mr. Leufquist acted as spokosman. He requested that tho Orogon 
Coast Highway, US101, be rerouted southwosterly fron Tillamook City, through 
Sand Lake and Woods, to an intersection with US101 just north of Nestucca Bay. 
He alloged that the proposed route would be eight miles shortor to Tillanook 
for rosidonts of the Pacific City area and advocated such route as an added 
tourist attraction for this area. Others speaking in behalf of tho proposed 
routs wore Messrs. Frail, Savin, and Aschim. Chairman Banfiold advised that 
this is on entirely new project to this Commission which has given it no 
thought. He pointed out that the Comission is now starting tho inprovenont 
of the present highway south of Tillamook, honce is in no position to considor 
a new project. Tho Engineer stated that the proposed route was thoroughly 
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section of this highway wost of tho summit reconstructed. The two mile sec- 
tion now undor contract, hestatod, will greatly help the situation, but he 
requested the Comission to undertake the construction of the remaining portim 
at an carly date and suggested tho use of state funds to do the job with ro- 
inbursonent later with Foderal funds in 1949. Chairman Banfiadd advised thet 
the present three-year construction program is now being completed excopt for 
Forest Highway Projects which aro to be financed with Fedoral Forest Highway 
nonies if and whon Congress appropriates then, but if such funds 4d not be- 
cone available thon the Commission may have to advare state funds to pay for | 
work in Eastern Oregon, so no allocation of funds can be made for the Cannon 
Beach work at the present time. He furthor stated that the Cormission ex- 
pects to make several inspection trips this summer and will look over this 
section on one of the proposed trips but cannot make any promise or comit- 
ment now. 


Mr. Campbell also inquired if there was any feasible method of in- 
nediately roplacing the yellow conter line stripe after patching had boon 
placed over it. He was advised that the highway department has three crews 
who do this type of work and it is standard practice for these crews to fol- 
low up tho patching and oiling oporations as rapidly as conditions pernit. 


Mr. Frank L. Caliso, City Recorder, Vale, Oregon, appoared before 
tho Commission and requested state aid in oiling Washington Stroct in Vale 
as an alternate state route for trucks. He read aloud and presented a lotter 
cutlining the heavy agricultural tonnage which is carriod on this stroot. 
The city, he said, has enterod into a contract for installation of concrete 
curbs which it is expocted will be completed by May 1, 1948. Ho asked the 
Commission to place a bituminous macadan woaring surface on this stroot 
and suggested that the work bo financed with State Tax Street Funds. Con- 
nissioner Schaupp inquired if this project could be done under tho Bancroft 
Act. Mr. Calise replied that the city wanted to get-the work done undor 
the $250,000 allocation of funds to citics. Tho Enginoor was instructed 
to investigato the matter and report back to the Commission. 


A dclegation consisting of Arthur Prag, Henry Seifort, Mrs. Mary 
G. Killan, Kon Gustin, Ronald Grout, F. J. Crowloy, Hugo H. Paul, Ton Don- 
neca, and F. J. Kernan, property owners adjacent to Union Avenue north of 
Columbia Boulevard in Portland, appeared before the Commission protesting 
the use of a concrete traffic separator island in the proposed plan for 
improving Union Avenue at this location. Mr. Arthur Prag, Attorney, who 
acted as spokosman, stated that if the proposed concrete strip is installed 
as the plans indicate, it will prevent access to and fron private property 
on each side of the highway oxcopt by an extra one and one-half niles of trav- 
climg for people who wish to got to adjacont business establishnents and to 
auto courts. He urged elimination of such barrier, as did also Mr. Seifert, wip 
who furthcr advised that the tenants of adjacent properties have spent hun- 
dreds of thousands of dollars in doveloping their holdings which will be 
lost entirely if the Commission carrics through its plan as they understand 
it. Chairnan Banfiold advised that tho Commission has not yet approved any 
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Tho Deschutes County Court, including C. L. Allen, County Judge, 
and E. E. Varco and A. E. Stevens, County Commissioners, appeared before tho 
Comission regarding the Courts’ proposal, submitted at the previous necting 
for an oxchange of road projects in Deschutes County. Judge Allen acted as 
spokesman. He requested that the state construct a section of the Terrebonnc- 
Gnithrock-Pine Creck road easterly from Terrebonne to the Crook County line, a 
distance of approximately three and sevon-tonths niles. He estinated the cost 
of this work at $30,000. In exchange for state work on this road, he stated, 
the county proposes to spend approximately $28,000 in tho application of an 
8-inch rock surface on a section of tho Powell Butte Secondary Highway 
fron the intersection of Federal Aid Secondary Highway No. 398 to a point 
approximately 2.1 miles north, the state to place an oil mat on top of the 
surface as constructed by the county. The Mngineer advised that the total 
expenditure by the state on the county road and the oiling of the secondary 
highway would be approximately $36,000. He recommended that the work be 
done as outlined by the county and that funds for the project be taken fron 
the unallocated portion of the special major bettermont fund. Chairman Ban- 
field stated that he wanted to be certain that the Bend airport road was 
not tied into this deal. Judge Allen roplied that the airport road is not 
includod and that it is a responsibility of the City of Bond. Tho delegation 
was advised that the Commission would liko tine to study tho matter and that 
they would try to reach a decision this afternoon. 


Later in the day tho nattor was again discussod and the Commission 
unanimously approved tho Engineer's recommendation to do the work at an 
ostinated cost of $36,000, on the condition that the county will spond $28,000 
on the Powell Butte Secondary Highway. 


Mr. Robert S. Miller, attorney, Portland, appeared before tho Con- 
nission in behalf of the Brooks-Scanlon Lumber Company, Bend, regarding the 
operation of a private logging road crossing of the Santian Highway at Mile 
Point 90.65 between Sisters and Suttle Lake. Mr. Miller contended that fron 
a strictly legal point of view the company is not obligated to file an appli- 
cation with the Public Utilities Commissioner because the private log road 
was constructed prior to July 5, 1947, tho effective date of Chapter 472, 
Oregon laws 1947, and that the application should bo filed by the Highway 
Corrtission under the ‘provisions of Section 8 of that Act. He also 
stated that the company had operated the crossing without a pernit fron 
cithor the Highway Commission or the P, U. C. from somo tine in Juno 1947, 
until November ll, 1947, and that they expoct to resume operations sonetine 
in June 1948. The Chief Counsel advised that the point of contention is 
whether the Highway Cormission should request the issuance of a pernit fron 
tho Public Utilities Commissioner or should the Brooks-Scanlon Company nako 
tho request. He gave as his opinion that the lumber company should make their 
appeal directly to the Public Utilities Commissioner, as he knew of no statute 
which oxprossly covers the matter so far as the Highway Commission is con- 
cernod. He stated further that if the Public Utilities Commissioner would 
not or could not act, then the Highway Commission would be obliged to stop 
the logging operation if it proved to be a hazard to the traveling public. 
Tho Engineor advised that he had suggested to the lumber company the installa 
tion of a traffic signal. After further discussion the Comussion referred 
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studied several yoars ago and was disregarded due to the fact that it involved 
construction of the highway over a high swmit. He pointed out that the pros- 
est highway would have to be kept up, rogardless of whether or not the proposal 
highway were built, because of the large nunbor of residents living thereon. 
Chairman Banficld advised that the Commission is now obligated to improve the 
present highway and that the proposed one is so far in the future that tho 
Commission would not like to encourage it, so no promise or commitment can 

be given now. This concluded the conference except that Mr. Leufquist stated 
that thoy would continue their efforts to secure this road and would file é 
with the Commission a brief in behalf thereof, supported by a petition signed 
by the poople of thoir district who want it. 


Judge Nelson B. Higgs of Harney County, and Mr. A, A, Bardwoll, of 
the Burns Chamber of Commerce, appeared before the Commission regarding 
inprovenents to the Rome-Princeton Secondary Highway. Judge Higgs urged the 
Cormission to nako,provisions to complete this road by construction of the 
Harney County section, about 30 miles in length. He was inforned by Chairman 
Banfield that tho Commission is doing the best that it can with nonics avail- 
able and because of lack of funds cannot make any now commitments or promises 
now; however, the Commission expects to make several inspection trips this 
sumer, during tho progress of which it will inspect the road under discussion 


Judge Higgs then asked if it would bo possible, through force ac- 


count, to fix up the worst mud holes on the Burns-Fronchglen section of the 
Frenchglon Secondary Highway No. 4hO. The request was roforred to the Engineer 
for investigation. 


Mr. Wn. Bacr, Bend, appeared before the Cormission in behalf of the 
Bend Chamber of Commerce, and urged early construction of the Mill Creek 
Bridge on tho Warm Springs Highway. He read aloud an editorial from the Bend 
Bulletin on this subject which cited that bids had been oponed on this bridge 
threo tines and in each case rejocted,and which allegod that the rejection 
of the bids was not due to thoir boing more than ten percent ovor the 
Engineer's ostinmate, because other bridge jobs in the state had been con=- 
tracted which were more in oxcess of the estimates than the Mill Creck Bridge. 
This allegation was deniod by Chairman Banfield who stated that in ovory in- 
stance the bids fcr the Mill Creek Bridge had beon more than ten percent above 
the Engineor's estimate, and who pointed out that the Commission did not 
have final authority in the award of the contract but had to secure the ap- 
proval of tho Public Roads Administration, which, because of Federal require- 
nents could not approve it. Tho Commission, he said, plans to again call 
for bids for the Mill Creek Bridge in Juno 1948, and is expediting the con- 
pletion of this highway as much as it possibly can. 


Mr. Bacr then requested the oiling of the shoulders on Tho Dallcs- 
Celifornia Highway near Chemlt, whore, he said, conditions are bad and con- 
ducive to accidents. No action was taken by the Commission on such nattor. 


The Commission recessed for luncheon at 12:00 o'clock noon and re- 
convened at 2:00 p.m. with the same persons proscnt. 
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Federal money, so the requested change could not be nade without first consult 
ing the Public Roads Administration and securing its approval. He explained 
that the Public Roads Administration has approved the present oiling progran 
and that the State Highway Commission does not have complete control over tho 
allocation of Federal funds. The Engineer questioned that the $130,000 al- 
lotted for the oiling project would finance the bridgo and stated that it 
would require approximately $500 for an engineering survey to deternine this 
question. Further discussion followed during which Chairnan Banfield advised 
that the Commission is not particular which of the two jobs is constructed, 
but before a decision is reached the Commission must have additional inforna- 
tion, The Engineer was theroupon authorized and instructed to nake a study 
of the situation and roport his fitidings. 


Judgo Felshein then presented a letter, which was read aloud by the 
Secretary, in which the county requests state cooperation in the construction 
of a bridge over the Coquille River at Bullards to replace the present ferry 
at this place. He estimated the cost of the structuro at $600,000 and askod 
the state to pay 50% of this expense. Judge Felshein advised that this 
bridge is on a county road and is the county's number two project; furthor, 
that it is badly needed because this district is developing rapidly and the 
county will have to furnish 24-hour forry service soon. Chairman Banficld 
renarked that the Commission is being asked to do two things -- construct a 
bridge and at some future time designate a new highway. The Comission, he 
said, is reluctant to enter into an-agreement of such nature that would obli- 
gate a future Highway Commission. He suggested the rewording of the Court's 
letter without any reference whatsoever to the later designation of the state 
highway. Judge Felshein agreed to do so. Following further discussion 
Chairnan Banfield advised that the Commission will take the request under 
advisenent and will try to give the court an answer in the near future. 


The Commission discussed with the Engineer bids received at the 
norning session and at 3:00 p.n. Chairman Banfield publicly announced the 
awards of contratts as follows, the action of the Commission with respect 
to each project being by unanimous vote: 


"Sandy-Rhododendron Rock Production Project on the Mt. Hood High- 
way in Clackamas County. 13,700 cu. yds of crushed rock in stockpiles. 
A. H. Saxton and Sons, Corvallis, submitted the low bid for this job 
at $39,920. The second low bid was submitted by Vernic Jarl, Groshan, 
at $40,650. There were two higher bidders. The Commission has awarded 
this contract to the low bidder, A. H. Saxton and Sons. 


"Rainior-Goble Section of the Columbia River Highway in Colunbia 
County. 3.69 miles of grading and paving. Leonard & Slate Oreg., Ltd., 
Portland, submitted the low bid on this job, using asphalt, at $673,458. 
The second low bid was submitted by Kern and Kibbe, Portland, at 
$682,374.50, using tar. There were seven higher bids recoived. The 
Commission has referred the bids to the Engineer with authority to 
award the contract to the low bidder when it has boen approved by the 
Public Roads Adninistration, 
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the matter back to the Chief Counsel to iron out details. Mr. Miller was 
advised that his company would have to abide by the @ccision finally reached 
by the Commission's Chief Counsel. 


A delegation from Springficld including the following persons 
appeared before the Comission regarding a proposed te pass for McKenzie 
Highway traffic through Springfield: Claude Gerlach, Mayor; Frod 0. Kon- 
schot, J. M. Larson, and Paul Basford, City Councilmen; Frark Bouck, Presi- 
dent, and Guy Wright, representing the Roads and Streets Committee, of the 
Springfield Chamber of Commerce; Fred Cheatham, City Engineer; and Howard 
Buford, Planning Consultant, of Eugene. Mr. Cheatham was spokesman for 
the group. He renewed their roquest, submitted at a provious necting, for 
approval of a by-pass route for the McKonzie Highway using South "A" Street 
in Springficld. He urged the Commission to authorize an ongincecring study 
for such by-pass route, which is through a section where thore has not been 
much building development to date, so the city can arrange its plans accord- 
ingly. Chairnan Banfield recalled that this request had been made previously 
and had been denied due to the lack of enginooring personnel to conduct the 
survey. Tho Engincer advised that the survey as requested would cost about 
$1500, that the traffic through the city is increasing rapidly, and that the 
present condition 6 bad. Mr. Cheatham then pointed out that tho highway com 
struction which is contemplated just cast of the city should be tied in 
with the by-pass plans. The Cormissian took the matter under advisement and 
informed the group that it would try to have an answer for then in tho after 
noon, 


Later in the day the subject was again discussed. The Engineer 
then recommended approval of the study which, he said, would be conducted 
when soneone can be spared for tho purpose, but not at any specific tine. 
The Commission thereupon unaninously approved an expenditure of $1500 
for a study of the proposed by-pass route. 


The Coos County Court ropresonted by L. D. Felshein, County Judge; 
Fred A. Kruse and F. C. True, County Commissioners; and F, A. Robb, County 
Road Engineer, appeared before the Commission concerning the substitution of 
a bridge project for an oiling project in the Foderal Secondary Highway prog- 
ran and the construction of a bridge over the Coquillé River at a place 
known as Bullards. Judge Felsheim was spokesman. He presentod a letter 
which was read aloud by the Secretary, requesting that funds herotofore 
allotted under the Federal Secondary Aid Program for oiling on tho Coquille- 
Myrtle Point County Road be reallocated to the construction of a bridge 
across the Coquille River on this road in Myrtlo Point. At Chairman Ban- 
field's roquost the Secretary at this time read aloud a telegran, just ro- 
ceived fron residents in this vicinity, who object to such substitution of 
projects. Judge Folshein romarked that these people live on a section of 
the road where there is very little use for the bridge. It is the County 
Court's best judgment, he said, that the replecenent of the narrow, one- 
way bridge be completed in advance of the oiling work. Chairman Banfield 
pointed out that the money with which the project is to be financedis 
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"Bast Sheridan Section of the Salmon River Highway in Yanhill County. 
0.54 nile of grading and paving. Tho low bid for this job was subnittod 
by J. C, Compton Company, McMinnvillo, at $61,842.50. The second low 
and only other bid was subnitted by the United Contracting Company, 
Portland, at $67,616.50. The Commission has awarded this contract to 
tho low bidder, J. C. Compton Company . 


"Furnishing ferry service at tho Astoria-Moglor Crossing of tho 
Columbia River in Clatsop Cowty. Babbidge and Holt, Inc., Portland 
submitted the low bid for this sorvice at $147,205.20. The sccond low 
bid was submitted by C. J. Eldon, Portland, at $165,032.97. Four higher 
bids were received, Tho Commission has awardod this contract to the low 
bidder, Babbidge and Holt, Inc. = 


A dologation fron Parkrose consisting of Robort A. Freeman, H. H. 
Pearce, Lester Eaton, Harry Voit, and Mr. and Mrs. Bowerman, all of the Park-- 
rose Chamber of Commerce; Erick Enquist, Mayor of Troutdalc; Ernie Radeon, 
nonber, Lions Club, a Mr. Curry and a Mr. Moore, norbers, Kiwanis Club; and a 
Mr. Howoll, nomber, American Legion, appeared before the Commission in the 
intcrests of the Columbia River Highway betweon Portland and Troutdale. Mr. 
Pearce headed the group. He asked the Commission to oxpedite completion of 
the prosont widening project on this highway east of 82nd Avenue so the work 
will bo done before the next tourist season begins and to extond the widening 
work to 122nd Avenuc, pursuant to their previous request. The Engineer ad- 
vised that the contractor on this job is making as rapid progress as is pos- 
sible under prevailing weather conditions and that he anticipates the work will 
be completed some tinc this sumnor. Ho also advisod that because of increascs 
in construction costs, many of the contract jobs had to be reduced in sizo in 
order to stay within the amounts budgeted for thon, and such was the casc in 
this instance. Chairman Banfield advisod that the Highway Cammission fcols 
that the work that is now under way in tho Parkrose District is tho only obli- 
gation that it has at this place. Tho Commission, he said, is doing the best 
that it can with nonies available and considers that the Parkrose people aro 
being given vory fair troatment. He further explained that because of a lack 
of funds the Commission cannot very well build all of the four-lane highways 
that aro roquosted, while so nany soctions of the state are badly in need of 
sorvicoable two-lane roads. He pointed out that tho proposed Sullivan Gulch 
Highway betweon Portland and Troutdale is planned to be a four-lane highway 
whon it is built, and because of that fact, tho Comission is not in position 
to make this highway and the prosont one along Sandy Boulevard, which it close- 
ly parallols, four-lane highways. There followed a lengthy discussion of the 
subject, during which the following persons spoke in behalf of the inprovenent; 
Messrs. Poarco, Freeman, Meyor Enquist, Bowornan, Veit, Radeon, and Curry. 
Chairnan Banfiold concluded the discussion by stating that the Comission 
has only a cortain amount of money at ts disposal, that the Commission nust 
bo very careful to allocate this money to the several districts of the state 
on an equitable basis, and that there avo nany places in the statc whore high- 
way improvonents must be mado beforo a four-lane highway is constructed between 
Fortland ‘and Troutdale; however, the Commission will aivo further thought to 
the nattor when it considers the programming of future funds. 
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"Hunter Creek-California State Line Rock Production Project on 
the Orogon Coast Highway in Curry County. The Cormission roceived 
only ono bid on this job, that boing fron Honer G. Johnson, Portland, 
at $64,408. Tho Commission has rejected this bid because of the qual- 
ifications made by tho bidder. 


"Construct bridgo over Salmon River on the Oregon Coast Highway in 
Lincoln County. Ton Lillebo, Roedsport, submitted tho low bid for this 
job at $05,537. ‘The second low bid was submitted by Archie R. Averill, 
Portland, at $97,035. ‘hero were five higher bidders. The Commission 
has referred all of the bids to tho Enginoer with authority to award the 
contract to the low bidder when approved by thc Public Roads Adninistratin. 


"Paint all structural steol in two 350-ft. steel deck arch spans 
of the Yaquina Bay Bridge on the Orogon Coast Highway at Newport, in 
Lincoln County. H. P. Fisher and Sons, Scattle, Washington, subnitted 
the low bid for this job at $20,000. Tho second low bid was submitted 
by the Antonsen Painting Company, Tacoma, Washington, at $21,000. Two 
higher bids were received. The Commission has awarded this job to the 
low bidder, H. P. Fisher and Sons. 


“Widen Little Pudding River Bridge on the Salem-Silverton Federal 
Aid Secondary Highway in Marion County. George E. Berry, Beaverton, 
submitted the low bid on this job at $14,925. The second low bid was 
submitted by Archie R. Averill, Portland, at $16,570. Four higher bids 
were received. The Commission has referred all bids to the Engineer 
with authority to award the contract to the low bidder if approved by 
the Public Roads Administration. 


"Construct bridge ovor tho Willanotte River at Independonce. The 
low bid was submitted by Macco Corporation, Clearwater, California, at 
$845,900. The sccond low bid was submitted by Guy F. Atkinson Company, 
Portland, at $912,940. Two highor bids were received. Tho Commission 
has roferred all bids to the Engineer with authority to award the con- 
tract to the low bidder when approval has been received from Marion and 
Polk Countics. 


"Construct bridge over Three Rivers on the Oregon Coast Highway at 
Hobo in Tillamook County. Tom Lillebo, Reedsport, submitted the low 
bid for this job at $33,008. The second low bid was submitted by Bur- 
gess Construction Company, Astoria, at $33,939. Sevon higher bids were 
received. Tho Cormission has awarded this contract to the low bidder, 
Ton Lillebo. 


"Install traffic signal system at three intcrsections on Main 
Street in the City of Pondleton, Umatilla County. W. R. Grasle Con- 
pany, Portland, submitted tho low bid for this job at $9,550. The 
second low bid was submitted by Vaughan's Electric Company, Pendleton, 
at $9,789. Four highor bids were received. The Commission has award- 
ed this contract to the low biddor, W. R, Grasle Co. 
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needed right of way will be furnished by the county and city free of cost to 
the state. The work is to be done by contract in 1949 as a special major 
vetterment project. 


The Chief Counsel reported on a proposal by the Eugene City Council 
to change the zone classification of certain property in Eugene that will 
adversely affect the highway improvement that is planned for this place. He 
read aloud two letters concerning the subject and recommended adoption by the 
Commission of a state-wide policy covering such situations. He presented 4 
form of resolution prepared in conformity with his understanding of the atti- 
tude of the Commission with respect to the subject. After careful considera- 
tion of the provisions thereof, the Commission approved the recommendation and 
by unanimous vote adopted the attached resolution marked EXHIBIT "C" which by 
this reference is made a part hereof with like effect as though extended 
in full herein. The Secretary was thereupon instructed to forward a copy of 
the resolution to the city council of each city and a copy to each county court. 
The Chief Counsel was instructed to send a copy to the City Council of Eugene 
for its information. 


Pursuant to previous instructions from the Commission, the Engineer 
reported on the several requests made by the City of Canyonville for improve- 
ments along the Pacific Highway in this town, as follows: 


Construct pavement full width between curbs through the main 
business district. 


Request for permission to construct a sidewalk on highway 
right of way in the northern part of Canyonville. 


Construction of a new connection for the Tiller-Trail 
Secondary Highway in Canyonville. 


He advised that the pavement-widening work would cost about $2,000 
and recommended approval of the expenditure as a minor betterment project. 
He also recommended approval of the city's request for permission to construct 
a sidewalk. on the highway right of way in the northern part of town, provided 
it is built in the proper location and to approved standards, inasmuch as 
the city will pay the entire cost with city funds. Regarding changing the 
route of the Tiller-Trail Secondary Highway, he advised that this would involve 
construction of a new bridge across Canyon Creek, which is estimated to cost 
$30,000. Because of the scarcity of funds with which to finance such improve- 
ment, he recommended that the request be ‘denied, however, that it 
be given consideration in formation of the next construction pr ram because 
it is a meritorious change. The Commission approved the recommendations by unan- 
imous yote. 


The Commission considered requests from the Coos County Court on the 
following matters: 1) That the Highway Commission take over the maintenance 
of two approach bridges on the Oregon Coast Highway between Coquille and 
Bandon, which bridges serve private property, 2) a-resolution whereby Coos 
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Mr. Freoman then brought up the subject of maintonance of 

t ; tho 
prosent highway, declaring that a poor job is being done by the maintcnance 
crew. Tho Engincor was instructed to investigate the condition. 


Mr. Curry urged the installation of an additional traffic signal 
at Sandy Boulevard and 102nd Avenuc. The Commission took no action on the 
request. 


Tho Commission again considorod the natter of incroasing tho ‘ 
schodule of faros on the Astoria-Moglor Forry in order to avoid losses such 
as occur under the presont rato schedule. Following caroful consideration 
of this nattor, motion was nade by Commissioner Chandler that the rate for 
passenger cars .and trucks, with drivors, be increased by an amount of 25 
cents coach, cffoctive June 1, 1948, and that in other rospects the presont 
schedule of rates remain unchanged, The notion was seconded by Camissioner 
Scheaupp and carried by the unaninous vote of tho Commission. ( A copy of 
the completo schedule of fares, as rovisod by this action follows) 


Tyre of fare 


Child passenger ta 
Adult passenger +25 
Advance salos - adults Py 
Passenger cars -with driver 1.25 


Advance sales - car with driver p eo 
Passenger car with trailer and driv 


Up to 25' 1.50 
Up to 35’ 2.00 
Up to 50' 2.50 
Motorcycle - Single .30 
Sidecar -715 

Truck, light weight: with drivor 
Under 20' special 1.25 
Under 20' 2.1 
Over 20° and under 30' 2.50 
Over 30' and under 40' 3.00 
Over 40" and under 50' 3.50 
Over 50’ and under 56' 4,25 
Truck load - tons 225 
Livestock .50 
Package frcight -- 
Stages - with driver 2.25 


The Engineer again reported on a request from the City of Warrenton 
for the improvement of State Secondary Highway No. 105 within the Warrenton 
city limits, first reported on the previous day, and again recommended ap- 
proval of the project as outlined by him at that time. Details were explained 
for the benefit of Commissioner Schaupp. As a result of discussion, the Com- 
mission unanimously approved the project as recommended, on the condition that 
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survey, estimated at $600, and that the state be furnished a new road, without 
cost, comparable to the existing road. The Commission unanimously approved 
the Engineer's recammendation. 


The Engineer requested instructions regarding the construction of 
the Sheeley Bridge-Sunset Camp project on Federal Aid Secondary Highway Wo. 12 
in Columbia and Washington Counties. He advised that this is a Federal Aid 
County Road project consisting of surfacing and oiling, for which the sum of 
$119,000 was budgeted in the Postwar. Program, although the current estimate 
of cost is $136,000,exclusive of two bridges on the Washington County end that 
are in bad condition,and mst either be replaced or extensively repaired. 
He cstimated the cost to replace these two structures at $45,000, which would 
make the total cost of the project $181,000. The Public Roads Administration, 
he said, will not approve the project unless provision is made for the repair 
and maintenance of the bridges,and the Washington County Court has advised that 
{t will maintain the two bridges only when more county funds are available. 
He declared this is an unsatisfactory arrangement, as the bridges must be 
taken care of nowy moreover, itis mt acceptable to the Public Roads Administra- 
tion. He suggestet three solutions -- that Washington County definitely agrce 
to take care of the bridges now; that the Commission increase the authoriza- 
tion for the project to $181,000; that the project either be deferred or the 
funds transferred to some other project, Following discussion the Commission 
unanimously deferred its decision until consideration is given to the formla- 
tion of the next construction program. 


A petition was presented from residents of Lane County requesting the 
oiling of a 1.5 mile section of the Richardson-Eugene Secondary Highway approx- 
imately seven miles west of Eugene in order to alleviate the dust nuisance 
which obtains during dry weather. The Engineer advised that provision has 
been made in the present three year postwar program for the construction 
of the Oak Hill Railroad grade separation structure, and for the grading, 
surfacing and oiling of the Fisher Road-Oak Hill Section, and that when these 
projects are completed, the 1.42-mile section referred to will not be on the 
highway route and will revert to the county. The job is ready for contracting, 
he said, when a final decision has been reached with respect to the railroad 
company's participation in the cost of the grade separation project. He esti- 
mated the cost to oil the 1.5-mile section at not less then $15,000 and recom- 
mended that the request be denied. The Commission approved the recommendation 
unanimously. 


In thie connection the Engineer brought up for discussion a petition 
from the Eluire Union High School Parent-Teachers Association for the straight- 
ening of curves on the Badger Mountain section of the Richardson-Eugene Sec- 
ondary Highway. They allege that the highway in its present condition is un- 
safe and a hazard to school children who travel it twice daily in their school 
bus. 

The Engineer advised that investigation reveals the allegations to 
be well founded and that the narrow curves can be widened at an estimated cost 
of $4500. He recommended the expenditure. He also advised that a delegation 
had appeared in his office requesting additional rock surfacing on this highwy 
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County would take over and maintain certain abandoned portions of the Cape 
Arago Secondary Highway, 3) that the state sell to the county certain state- 
owned land in Bandon so that it can be used for commercial purposes, and 4) 

@ proposal of the American Legion in Coquille to permit widening of Willard 
and Front Streets, which is the intersection of the Oregon Coast Highway with 
the Coos Bay-Roseburg Highway. 


The Engineer advised that the bridges referred to by the court were 
built by the county in or about 1923 as a right of way consideration and 
since then have been maintained by the county but are now in a bad state of 
repair. He estimated the cost to put them in good condition at not less than 
$4,300. In return for the state taking over these bridges, he said, the 
county agrees to maintain an abandoned section of the Cape Arago Secondary 
Highway, being a section 1,100 feet in length which is now costing the state 
about $100 annually to maintain. The Chief Counsel advised that this is the 
only county in the state where such a condition is encountered; that the 
bridges are over a borrow pit on state highway right of way and in his opin- 
ion the request is merited. The Engineer suggested an agreement with the 
farmers whom the bridges serve. The Commission instructed the Engineer and 
the Counsel to work up details for such an agreement and report back to the 
Commission for further instructions. 


The Engineer a¢vised that no investigation had been made regarding 
the American Legion request for widening at the intersection of Willard and 
Front Streets in Coquille but that he would prepare a report for the Commis- 
sion'’s consideration later. 


Regarding the sale to the county of a tract of land in Bandon for 
resale purposes, the Engineer recommended that the property not be sold 
until the route of the Oregon Coast Highway is brought to its ultimate 
atate of completion through this city. The Commission approved the Engi- 
neer's recommendation. 


The Commission considered a request from the Klamath County Court 
that the state assume maintenanee of the South Poe Valley County Road from 
Olene to a connection with the Malin-Poe Valley road now under construction, 
a@ distance of 9.73 miles, Action on this matter was deferred until the next 
meeting. 


The Engineer presented an inquiry from C. G. Reiter, City Manager 
of Bond, whether or not the state will cooperate with the city in relocating 
a portion of the Powell Butte Secondary Highway around a proposed expansion 
of the Bend Municipal Airport. He recalled that permission for a temporary 
rerouting of a portion of the highway, 1,900 feet in length, was granted in 
1942 as a war measure, whereas the rerouting now requested is approximately 
1.25 miles in length. He stated that the proposed relocation is not in the 
interests of road users, that the travel distance would be increased by 1,000 
feet,and that the change would increase curvature; however, he recommended 
approval of the request on the condition that the Civil Aeronautics Admin- 
istration will reimburse the yighway Department for the full cost of a 
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recommended the extension of the present Federal Secondary Highway No. 245 toa 
county road junction in Glendale, a distance of about two miles, which extension, 
he said, has been approved by the county court. The Chief Counsel advised 

that the changes recommended by the Engineer are in order so far as legal 
features are involved. With this assurance the Commission approved both recop- 
mendations and thereupon by unanimous vote adopted the attached resolution re- 
lating thereto, marked EXHIBIT "FP", which resolution by this reference is made 

a part hereof with like effect as though extended in full herein, 


Consideration was given by the Commission to the Engineer's report on 
a request from the county court of Wasco County for the establishment of a re- 
duced speed zone along the Columbia River Highway westerly from The Delles 
city limits to Chenowith Creek, a distance of about two miles, as presented on 
the previous day. The Engineer again rocommended adoption of a 5-miles-per 
hour speed limit for this section. The Commission approved the recommendation 
and by unanimous vote adopted the attached resolution, marked EXHIBIT "L" re- 
lating thereto, which resolution by this reference is made a part hereof with 
like effect as though extended in full herein. 


The Commission also discussed the Engineer's report, submitted on the 
previous day, on a request from the Cascade Plywood Company, Lebanon, for the 
designation of a reduced speed limit on the Santiam Highway from the south 
(east) city limits of Lebanon to a point about one mile south thereof, past the 
Company's plywood plant. Following discussion, the Commission approved the 
Engineer's recommendation that & 35-miles-per-hour speed zone be established 
at this place. The attached resolution marked EXHIBIT "M", relative thereto, 
was adopted by the Commission by unanimous vote and by this reference is made 
a part horeof with like offect as though extended in full heroin. 


Mark D, McCallister, right of way buyer, was present and explained 
details in connection with options secured from Verna D. Barnes for acquisition 
of right of way needed at the cast end of the Broadway Bridge, Portland,for the 
Front Avenue project at that place, and from Margaret F. Spencer for acquisi- 
tion of right of way needed at the cast end of the Steol Bridge, Portland, for 
the same project. As a result of Mr. McCallister's presentation the Commissicn 
unanimously approved the purchase of the Barnes property (Item No. 11014) for tho 
sum of $41,500 and the purchase of the Spencer property (Item No, 10861) for the 
sum of $105,000. 


The Commission discussed « date for its next regular meeting and de- 
cided to hold such meeting in Portland on Monday and Tuesday, May 2h and 25, 1948 
The Secretary was instructed to make the usual arrangements to hold the meeting 
in the Imperial Hotel. 


There being no further business to come before the Commission at this 
time the meeting adjourned at 5:30 p.m. 
fpiltpecces — 
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between Richardson and Globe.. An investigation, he said, reveals that this 
section also needs improvement and should be stabilized by shaping the roadway 
and by adding surfacing rock, which would cost about $9,000. He recommended 
approval of this work as a minor betterment fund contingency project, which 
would make a total expenditure of about $13,500 on this highway. The Commis- 
sion approved both projects by unanimous vote. 


The Commission considered the adoption of a system of controlled 
access highways, otherwise known as "throughways". The Engineer presented 
e map showing the highways that, in his opinion, should be so designated, 
and advised that a physical examination has been made of only about 60% of 
the total mileage involved. The Chief Counsel explained legal features. 
After discussion the Commission decided to defer the adoption of a “con- 
trolled accoss" or "throughway" highway system until the physical examina- 
tion of the entire highway system is campleted. 


The Commission also discussed the adoption of a general policy with 
respect to the acquisition of “right of accoss” to state highways, as 4 guide 
in connection with right of way purchases. The mmission by unanimous vote 
approved and adopted the attached resolution with regard thereto, marked EX- 
HIBIT "K", which resolution by this reference is made a part hereof with like 
effect as though extended in full herein. 


A letter was presented from Clyde H. Williams, Secretary-Treasurer 
of the Klamath Falls Suburban Rural Fire Protection District requesting 
financial aid from the State Highway Department in the operation of a fire 
protection district in suburban Klamath Falls. The Engineer advised that 
the Highway Department shop property at Klamath Falls lies within the fire 
protection district boundaries but is now well protected with fire fighting 
facilities so the added protection is not needed. He recommended that the 
request be denied. The Commission approved the recommendation unanimouely. 


The Commission discussed and approved an agreement with Columbia 
County providing for the abandonment of old portions of the Colwmbia River 
Highway between Rainier and Goble when the highway has been reconstructed 
between these points, bids for which work were received earlier in the 
session. The agreement was thereupon signed by the Commission. <% ’ 


The Commission ha@ under discussion the abandonment as 4 state high~ 
way of the old route of the Pacific Highway between Azalea and the Douglas - 
Josephine County line where the highway has been rebuilt on other alignment. 
The Engineer advised that the old route no longer is of value for state highway 
purposes and recommended that it be abandoned as such and allowed to revert to 
Douglas County, es a county road, pursuant to agreement heretofore executed by 
the County Court and the Commission. He pointed out that Douglas County in- 
tends tc allow the southerly section between the county line and Glendale Junc- 
tion to revert to the abutting property owners, because of some bridges that 
the county does not want to maintain, and when thet is accomplished Federal 
Aid Secondary Highway No. 245 will have no southern terminus, whereas the Fed- 
eral Government requires that all Federal Aid Secondary Highways mst have a 
connection with either a State Primary or Secondary Highway, a Federal Aid 
Highway or a Federal Aid Secondary Highway. In order to satisy this reqiremmt, he 
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EXHIBITS "A" THROUGH "M” 


Minutes of April 19 and 20, 1948 


EXHIBIT "A" 
Minntes of April 19 and 20, 1948 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is apd has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the propert- 
ies involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said propert- 
ies hereby ordered and authorized to be acquired are as follows: 


RADNIER-GCBIB SECTION, COLUMBIA RIVER HIGHWAY 


13704-A Plebuch, J. and H. Plebuch 

Right of way 

Option expires 

September 14, 1948 

$ $ McChesney 
7.20 acres at $150.00 1,080.00 

1.50 acres at $100.00-damaged 150.00 
3.0 acres at $90,00-damaged 270.00 1,500.00 " 


State to build road approach 


13724 - Chase, Merle J, and Elaine C. Chase 
Right of way 
Option expires 
October 5, 1948 


0,022 acre at $200.00 4 ho 
900 sq. feet.lawn at 2¢ sq. ft. 16.00 
2 shade trees 15.00 37.50 “y 
APP19 1948 
(Cont. ) 
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EXHIBIT "A" (Cont. ) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont.) 


10845-Welter, Frank and Ellen 0. Welter (Cont.)  $ $ McChesney 
1.86 acres at $200.00 372.00 
1.50 acres -at $100.00 acre-severance 150.00 
700 feet 1” pipe at 15¢ ft-severed 105.00 
700 feet ditch plow or dig at 5 ¢ ft. 35.00 
36 rods new fence to build - $1.50 rod 5h .00 
34 rods fence to move, rebuild- $1 rod 34.00 750.00 " 
13726-Pacific Power & Light Company 
Right of way 
No option 
0.08 acre at $200.00 16.00 
Moving substation, estimated 6,475.00 6,491.00 * 


13721-Slevoigh, H. J, and Leah H. Slevoigh 
Right of way 
Option expires 
October 12, 1948 


0.022 acre at $200.00 440 
600 sq.ft. lawn-allowance-2¢ sq.ft. 12.00 
60 ft. ivy vine 10.00 26.40 “a 


13722-Chase, Mabel E. 
Right of way 
Option expires 
October 11, 1948 


0.022 acre at $200.00 4 
Allowance- move, reset shrubs, flowers 10. 
Allowance- trees 5 19.40 = 


DEVILS LAKE OUTLET SECTION, OREGON COAST HIGHWAY 
14519-Jeffries, Harry and Doris M. Jeffries 
Right of way and easement 
Option expires 
September 26, 1948 


654 sq.ft. at 204 sq. ft. 
0.057 acre - easement 


ge 


130.80 Gard iner 
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EXHIBIT "A" (Cont.) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont. ) 


10840 - S, P, & S. Ry. Co., 
Easement 


Easement over and across 
Parcel #3 


13734 - Kepser, Andrew J. 
Right of way 
Option expires 
September 28, 1648 


0.30 acre at $200.00 60.00 
2h rods new fence at $1.50 rod 36.00 
Move-12 rods fence & $1.0 rod 

(owner) 12.00 
15,000 sq.ft. lawn at of aq.ft. 30.00 
Shade trees -2 at $10 each 20,00 158.00 : 
State to build approach road - 


10850 - Hayes, Hattie T. 
Right of way 
Ontion expires 
September 26, 1948 


1.77 acres at $170.00 300.90 300. 20 : 
13710 - Britt, Lulu 
Right of way 
Option expires 
September 29, 1948 


0.023 acre at $200.00 4, 
)160 sq.ft. rock wall atisfaq.ft.2h. 
)900 sq.ft. lawn at 2f eq.ft. 18 
Allowance)6 rods yard fence to move and 

) rebuila, at $2.00 rod 12. 
)Shrubs, flowers-move- 10 


10845 - 


Welter, Frank and Ellen 0. Welter 
Right of way 

Option expires 

September 26, 1948 


APR19 19468 


EXHIBIT "A" (Cont.) 
PACIFIC HIGHWAY - CITY OF EUGENE - EAST BROADWAY 


a 
12011 
+ 12012-Lytle, Vera M. 
Waiver of Access 


$ 
Waiver of access over 175 feet frontage 150.00 


PACIFIC HIGHWAY - CITY OF EUGENE - COOPERATIVE PROJECT 
+ 13388-City of Eugene 
Right of Way 
Option expires 
July 13, 1948 


1.67 acres 00.00 


+ 13386-Beymer, Orem 0, and Irene G. Beymer 
Right of Way 
Option expires 
August 16, 1948 


2,655 sq. ft. at 80 ¢ sq. ft. 2,124.00 
Allowance-wrecking building, moving 

materials therefrom 3,000.00 
Damage-cutting down area, inconventence 2,000.00 
No access 

Grentor to build retaining wall lieu 

giving easement 


+14013-Springfielid Mill & Grain Co. 
Right of way 
Option expires 
August 2, 1948 


6,335 sq. ft. at 75 # sq. ft. 4 751.25 
Allowance-removing, re-establishing 

large warehouse (estd. Lammers) 2,500.00 
Damage-loss 25 feet trackage, cutting 

down area 500.00 


Condemnation - authorized payment $7, 000.00- 


+ 14018-Lane County 
Rig’it of way 
Option expires 
August 18, 1948 


(Cont. ) 


150.00 Collins 


7,124.00 . 


7,791.25 
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EXHIBIT "A" (Cont. ) 


DEVILS LAKE OUTLET SECTION, OREGON COAST HIGHWAY (Cont. ) 


14466-Breeden, Ellis H. and Pauline Breedew 
Right of way and easement 
Option expires 
September 26, 1948 


1,089 sq.ft, at 20¢ sq.ft. 
0.075 acre - easement 
LEBANON SECTION, SANTIAM HIGHWAY 


ee 


13351-Galster, Ronald and Edna Galster 
Right of way 
Option expires. 
July 22, 1947 


Damage in lieu of moving house 


13365-Anderson, Charles, C. and Lola L. Anderson 
Right of way 
Option expires 
July 4, 1948 


Damages-lieu moving and trespass 1,500.00 


13374-Britton, Rex 0. 
Right of Way 
Option expires 
December 11, 1947 


Damages- remova] concrete foundation 
for garage 100.00 


ZIGZAG-RHODODENDRON SECTION, MT. HOOD HIGHWAY 
12377-Cosby, Osmund T. and Ruth C. Cosby, and Claudia Ross 
Right of way 
Option expires 
CORRECTION 


Lot 15, Block A, Rhododendros 

(1,180 sq. ft.) 

Allowance-mvoing dwelling - low bid 
Estimated cost purchasing Lot 14, Blk. 
A, Rhododendron, to convey to owfier 


Previous report: Estimated cost moving house - $950.00- 


APR19 1948 
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EXHIBIT "A" (Cont. ) 


FIR GROVE SECTION, ALBANY-BUENA VISTA HIGHWAY 


14356-Holmes, A, E. and Laura Holmes 
Right of way 
Option expires 
October 1, 1948 


$ 
0.83 acre at $200.00 166.00 
120 rods fence at $1.50 rod 180.00 
2 wells - 64 ft. at $900 ft.-allowance 576.00 
Allowance-shrubs, flowers, hedge 25.00 
14343-Wimm, James Arthur and W. M, Winn 
Right of way 
Option oxpires 
October 6, 1948 
0.05 acre at $400.00 20.00 
27 anchor posts at $7.32 each, remove and 
replace - change wires and trellis - 197.64 
14561-Winn, James Arthur end Gledyso E. Winn 
Right of way 
Option expires 
October 6, 1948 
0.2% acre at $200.00 48.00 
Allowance - grapes, and peach tree 32.00 


14349-Benedict, Charles M. and Nellie C. Benedict 
Right of way 
Option expires 
October 5, 1948 


0.36 acre at $200.00 
97 rods fence at $2.00 rod 


es 
$8 


14357-Holmes, Raymond L. and Helen Holmes 
Right of way 
Option expires 
September 16, 1948 


0,02 acre 1,00 
State to iay drain tile 


(Cont. ) 
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EXHIBIT "A" (Cont.) 


PACIFIC HIGHWAY - CITY OF EUGENE - COOPERATIVE PROJECT (Cont. ) 


414018-Lane County (Cont.) 


cor ~ nail o 4 


Pee eee 


- 


30,000 sq. ft. at 40¢ aq. ft. $ 

12,800 aq. ft. at 50¢ sq. ft. 

Allorance-garage, repair sh 

A} lcwanse-oit hotse, shed, oil roon. : 25,000.00 Collins 
Owner to remove garage from right . 


of way 


*, 
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AGATE BEACH - NEWPORT SECTION, OREGON COAST HIGHWAY 


4382 -Lincoln County 
Right of way 
Option expires- 
x 


oe 


275 sq. ft. $ 00.00 


EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
14432-Lundeen, Victor and Mebel Lundeen 
Easenent 


0.01 acre - for pipe easement purposes 00.00 00.00 McChesney 


MIDDLE GROVE-PUDDING RIVER SECTION, SALEM-SILVERTON HIGHWAY 
14371-Dow, Lee and Helen Dorothy Bow 

Right of Way 

Option expires 

September 20, 1948 


0.49 acre at $600.00 294,00 
Allowance - resetting berry plants, 3 
anchor posts 50.00 344.00 Witt 


CAMPBELL BRIDGE SECTION, HILLSBORO-SILVERTON HIGHWAY 
14434-Christensen, Julius and Sarah Christensen 
Stock pile site 
Option expires 
September 24, 1948 


1.61 acres at $300.00 
State to rebuild road into fields 


APR19 1948 


EXHIBIT "A" (Cont, ) 


FIR GROVE SECTION, ALBANY-BUENA VISTA_HIGHWAY (Cont.) — 


14346 
14348-Bailey, J. A. and Mamie M. Bailey 
Right of way 
Option expires 
October 4, 1948 ‘ 
1.90 acres at $200.00 218.00 
Allowance 140 rods fence at $2 rod 280.00 
Allowance-20 feet at $8 foot for irriga- 
tion well 160.00 
Severance-damage 1.0 acre at $200, 373% 75.00 
Allowance-trees, shrubs, damage to 
front yard 319.00 
Contract purchasers-Alton Benedict and 
Dorothy May Benedict to receive $24 .00 
for fencing out of above amount of $1,052.00 


14345-Lough, W.B and T. M. Lough 
Right of way 
Option expires 
October 11, 1948 


0.50 acre at $400.00 200.00 
Severance-damage to 0,16 acre value 

$400.00 acre-50% 32.00 
Allowance 42 rods fence at $2 rod 84.00 
Allowance-damage, reduction area, and for 
clearing new garden spot 184.00 


14359-Vanderpool, Effie D., Delmar, and Walter 
Right of way 
Option expires 
October 7, 1948 


0.15 acre at $150.00 22. 
Allowance- 30 rods fonce at $2.15 rod 64.50 


Allowance- 2 anchor posts 3.00 90.00 : 


ODELL SECTION, ODELL SECONDARY HIGHWAY 


ee eS 


14541-Copple, Claude E. and Flora Y. Copple 
Right of way 
Option expires 
October 7, 1948 


0.11 acre 10,00 


(Cont. ) 
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14355-Jordan, Dave H. and Edith J. Jordan 
Right of way 
Option expires 
September 9, 1948 


0.19 acre at $200.00 
30 anchor posts, move - loss plants 
Allowance-walnut tree, shrubs 


14353-Mareh, C. A. apd Hester L. Marsh 
Right of way 
Option oxpires 
September 7, 1948 


0.22 acre at $200.00 
Allowance-loss berry plants 


14354-Hil1, George W. and Sephie Hill 
Right of way 
Option expires 
September 9, 1948 


0.86 acre at $200.00 

1b1 rods fence at $1.50 rod 
Allowance - 3 fir trees 

Allowance - loss ladino clover crop 


14555-Hilbert, Archie R. and Hilda May Hilbert 
Right of way 
Option expires 
October 4, 1948 


1.50 acres at $125.00 
51 rods fence at $2.00 rod-allowance 


14344-Winn, W.M, and Luella L. Winn 
Right of way 
Option expires 
October 6, 1948 


0.54 acre at $400.00 

0.61 acre at $200.00 

10 rods fence at $2.00 rod 

Allowance-move hop poles - 33 at $7.32 
each 

Allowance crop loss - 0.61 acre 

Allowance - grapes, 50 feet ornamental 

wire/steel fence 


APRI9 (1948 (cont, ) 


EXHIBIT "A" (Cont.) 


FIR GROVE SECTION, ALBANY-BUENA VISTA (Cont. ) 
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EXHIBIT "A" (Cont.) 
ODELL SECTION, ODELL SECONDARY HIGHWAY (Cont. ) 


oe LL 
14544-Bodford, Leonard and Margariotte Bedford 
Right of way 
Option expires 
October 7, 19486 
$ Berry 
0,09 acre 5.00 Mayhew 
Allowance-15 rods fence-move,rebuild at Roeder 
$2.00 rod 30.00 35.00 


14551-Boworman, Irwin and Marjorie Bowerman 
Right of way and easenent 
Option expires 
Octoder 7, 1948 


0.09 acre 

Easement channel change- 

State to fill old creek channel, 
adjacent area 


10,00 " 


14543-[delius, Hilda 
ight of way 
Option expires 
October 7, 1948 


0.30 acre 10.00 10,00 e 


CLOVERDALE-HEBO SECTION, OREGON COAST HIGHWAY 


12578-Bohle, Fredrick W. and Helen Bohle 
Easement option 
Expires October 8, 1948 


Temporary easoment - 0.0287 acre 25.00 

Loss ornamental shrub 25.00 

Loss flowers, bulbs 25.00 75.00 Landon 
State to remove portion porch if necessary 


12575-Hebo Cheese Association 
Easenent option 
Expires October 6, 1948 


Tomporary easement - 0.026 acre 00.00 
Allowance-cutting off, refacing woodshed 

loss of 10 feet 100.00 100.00 . 
State to take care of existing water pipe on 
bridge 


APR19 1948 
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EXHIBIT "A" (Cont. ) 


ODELL SECTION, ODELL SECONDARY HIGHWAY (Cont. ) 


14540-Issel, Frank and Esther Issel 
Right of Way 

Option expires 

October 7, 1948 


0.06 acre 5.00 


14539-Plog, Harry J. and Emily A. Plog 
Right of Way 

Option expires 

Octoder 6, 1948 


0.40 acre © 10,00 


14538-Jones, Fred L. and Margaret Jones 
Right of way 

Option expires 

October 7, 1948 


0.22 acre 10,00 


14537-Moe, Forrest L. and Edith B. Moe 
Right of Way 

Option expires 

October 6, 1948 


1.17 acres 10.00 
State to provide road approach-approx~- 
State 78+60 


14535-Kollas, Joseph E. and Sylvia L. Kollas 
Right of way 

Option expires 

October 6, 1948 


0.39 acre 10,00 


14536-Hood River County 
Right of way 


0.04 acre 1,00 


14549-Moilanen, Elmer W. and Lillie Mary Mc ilanen 
Right of way 

Option expires 

October 7, 1948 


9 rates acre 5.00 
APR19 194 (Cont. ) 
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EXHIBIT "A" (Cont. ) 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont.) 


12063-Rust, D. C, and Nelva R. Rust 
Right of Way 
Option expires 
September 12, 1948 


2,01 acres at $200.00 402,00 

6.75 acres severed-10% $1350 value 135.00 Norlin 
Allowance-76 rods fence at $3 rod 228,00 765.00 Parker 
Access 


12076-Hadley, Robart C. and Zena C. Hadley 
Right of way 
Option expires Septenber 2, 1948 


1.0 acre at $50.00 50.00 50.00 * 
Access 


12067-Keenoy, Walter W, and Marthi Ann Keeney 
Right of Way 
Option expires 
September 17, 1948 


2.83 acres at $300.00 849.00 
109 rods fonce at $3.00 rod 327.00 
2 gates at $20.50 each 41.00 
Damage-3 buildings, 10% $11,000 value 1100.00 2, 317.00 . 
State to construct cattle paas 
Accoss 
12062-Jones, Cyril M. 

Right of Way 

Option expires 

September 16, 1948 


0.07 acres at $200.00 14.00 14.00 . 
Access 


12077 -Wingard, Resse 
Right of way 
Option expires 
September 16, 1948 


2,20 acres at $50.00 110.00 110.00 ’ 
Access 


(Cont. ) APR19 1948 
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EXHIBIT "A" (Cont.) 


FRONT STREET PROJECT - CITY OF PORTLAND - PACIFIC HIGHWAY 


*11014-Barnes, Verna B. 
Right of way 


Steam heating plant-allowance 750.00 
3,000 sq.ft. at $3.75 aq. ft. 11,250.00 
Building 29,500.00 


*10861-Spencer, Margaret F. 
Right of way 


17,550 sq.ft. at $1.25 sq. ft. 21,937.00 
Building : 83,063.00 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY 


12060-Stevens, Lawrence B. and Edna N. Stevens 
Right of way 
Option expires 
September 10, 1948 


0.45 acre at $200.00 90.00 
Allowance-17 rods fence at $3.00 rod 51.00 
Access 


14428-Thomas, Minnie E. 
Right of way 
Option expires 
September 11, 1948 


0.37 acre at $500.00 

Allowance-moving outhouse 
Allowance-move 20 rods fence at $2 rod 
Access 


14h29-Glaspy, Wayne R. 
Right of way 
Option expires 
September 11, 1948 


0.29 acre at $500.00 

Allowance-noving outhouse, army tent 
Allowence-nmove 10 rods fence at $2 rod 
Access 


105,000, 00 


Norlin 
141.00 Parker 


EXHIBIT "A" (Cont. ) 
LOST CREEK-LOWEIL SECTION, WILLAMETTE HIGHWAY (Cont. ) 


12072-Russell, Amanda K. (Cont.) 


$ $ Norlin 
2.0 acres at $300.00 600.00 Parker 
3.93 acres at $200.00 786.00 
21.01 acres (gravel bar) at $90 1,890.90 
Allowance-trees, nut/fruit 332.00 
Allowanceemove garage, shed 125.00 
Allowance-126 rods fence, $2 rod 252.00 
Damage-loss shade trees, reduce yard 81.90 4 067.80 " 
Access 
14522-Clayton, L.V. and P. E. Clayton 
Right of way 
Option expires 
October 7, 1948 
1.63 acre at $300.00 $ 489.00 $ 
Severance-6.2 acres, 33 1/3%-value 
$2,170.00 723.00 
Damage-0.52 acre at $200 acre 104 .00 
Crop loss-1.63 acre at $50 acre 81.50 
: Allowance-fence 60 rods at $3 rod 180.00 2,183.00 * 
State construct road approaches 
12053-Bedell, v. J. and 0, E. Bedell 
Right of way 
Option expires 
October 6, 1948 
0.88 acre at $200.00 (pasture) 176.00 
1.76 acres at $300 (in crop) 528.00 
Severance-3.20 acres-1/3 value $960 320.00 
Allowance-98 rods fence (corral) $3 rd. 294.00 
2 gates, posts $22.50 each 45.00 
Allowance-move 30 cords wood 20.00 
Allowance-move (grantor) barn 800.00 2,183.00 " 
Access 
State to construct approach 
12066-Mauney,; Katie A. 
Right of way 
Option expires 
October 7, 1948 
0.90 acre at $500.00 450.00 
Severance-Approx. 0.26 acre 100.00 
Allowance-fence 33 rods at $3 rod 99.00 
Allowance-moving buildings 505.00 1,154.00 
Access 
State to construct service road-Sta 651 and 662+25 .PR IO 
(Cont. ) aie i 
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EXHIBIT "A" (Cont.) 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 
aah 85s S. M. and Marjorie M. Anderson, 
and Donald A. Watson and Juanita M. Watson 
Right of way 
Option expires 
September 29, 1948 


$ $ Norlin 
3.28 acrea at $60.00 196.80 196.80 Parker 
Access 
State to construct approaches 


12073-Bauguess, William J. and Dora B. Bauguess 
Right of way and gravel bar 
Option expires ~ 
Septembor 2, 1948 


1.60 acres at $100.00 
6.25 acres (pasture,gravel bar) at 


$90.00 562 .50 
Allowance 15 rods fence at $3 rod 45.00 
Allowance-move barn, chickenhouse 136.25 903.75 7 
Access 


12058-Hart, Thomas and H. D, Mathews 
Right of way 

Option expires 

September 15, 1948 


0.83 acre at $250.00 
Allowance-22 rods fence at $3 rod 66.00 273.50 . 
Access 


12C59-Mathews, N. D. and Thomas Hart 
Right of way 
Option expires 
September 15, 1948 


1.33 acres at $250.00 ? 
Allowance-54.50 rods fence at $3 rod 163.50 496.00 3 


Access 


12071-Russell, Ananda K. 
Right of way and gravel bar 
Option expires 

September 9, 1948 


APR19 1948 


EXHIBIT "A" (Cont. ) 
LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 
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12068-Dellage, J. M. and Norma F. Dellage (Cont.) 


$ $ Norlin 
0.03 acre 10.00 10.00 Parker 
Access 
State to construct a road - 
12056-Butler, George W. and Alma Butler 

Right of Way 

Option expires 

October 7, 1948 
3.20 acres at $250.00 800.00 
Allowance-135 rods fence at $3 rod 405.00 
Severance-60 acres 10% 15,000.00 value 1,500.00 
Compromiso to settle 295.00 3,000.00 " 


Access 

State to construct road approaches and 
gravel-sta. 621+00, south side 

State to construct cattle pass 


12064-Pardee, William M. and Robert D. and Leah 
0. Pardee 
Right of way 
Option expires 
August 17, 1948 


0.96 acre at $300.00 288.00 
Allowance-move outhouse 50.00 
Allowance-move chickenhouse, woodshed, 
and fence 235.00 
Severance damage-deep cut 500.00 1,073.00 “ 
Access 


State to build approach, gravel 

State to provide well, if required 

State to move 24x32 frame house, and pump 
house 


12061-Dick, Norman and Blanche, and Delton D. Dickinson and Edith W. Dickinson 
Right of way 
Option expires 
August 25, 1948 


2.69 acres at $200.00 538.00 
nce ancip e rods Fence ing 50 rod gee . 
200. .0 “ 
Sa eafemege 2.65 ocr road approach ta 993 
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EXHIBIT "A" (Cont. ) 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 


12065-Upper Willamotte Rod and Gun Club 
Right of way 
Opticn expires 
September 2, 1948 


1.02 acres at $200.00 
Access 


12055-Riley, Tom 0. and Marjorie E. Riley 
Right of way 
Option expires 
September 29, 1948 


1.74% acres at $250.00 

Allowance-49 rods fence at $3 rod 

Severance-45 acres 10% of $11,250.00 1, 

2 gates 

Access is 

State to extend 220 V 3=phase power line 

State to construct cattle pass 

State to dig drain way 

State to construct road approaches-612+65 
North and south sides 


12057-Eanes, Frank L. and Helen Eanes 
Right of way 
Option expires 
August 17, 1948 


1.02 acres at $250.00 255.00 
Allowance-garage 100.00 
Allowance~chicken house, hog pens, and 
fences 165.00 
Allowance-trees, fruit 455.00 
Allowance-48 plus rods new fence $3.00 
per rod 145,00 
2 gates at $25 each 50.00 
Damage-severance 34,0 acres 850.00 
Access 
State to construct and gravel approach ross 
12068-Dellage, J. M. and Norma F. Dellage 
Right of way 
Option expires 
August 25, 1948 


(Cont. ) 


EXHIBIT “A” (Cont.) 


PLEASANT HILL-~LOST SECTION, WILLAMETTE HIGHWAY (Cont.) 

14553-Hutchins, W.B. and Everta Hutchins 
Channol change easement . 

$ $ Norlin 

0.72 acre - channel change easement 00,00 00.00 Parker 


DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY 


ee ee 


14110-Spence, Auby Weber 
Right of way 
Option expires 
Septombor 24, 1948 


4.65 acres at $250.00 1,162.50 

Allowance-House, garage 2,686.00 

Allowance-old storage building 345.00 Berry 
Allowance-cost new water systen 500.00 Mayhew 
Allowanse-moving small cabin 124 .00 4,817.50 Reeder 


14464-Boyle, Bernard F. and Mary C. Boyle 
Right of way 
Option expires 
September 29, 1948 


1.71 acres at $60.00 102.60 
43 rods fence at $3.00 rod 129.00 231.60 , 
14465-Anderson, John, and Ray L. Barton and Dorothy Barton 
Right of way 
Option expires 
Septomber 29, 1948 
0.10 acre 20.00 20,00 i 


14227-Zeigler, 0. E, and Mae E. Zeigler 
Right of way 
Option expires 
September 17, 1948 


40,000 sq.ft. - 8 lots 400.00 
5, 000 sq. ft. - parts 4lots 100.00 
Allowance-chicken house, chicken fence 943,00 
Allowance-garage, ghod, brooder house 542.00 
Allowance-fruit trees 50.00 
Allowance-2 cesspools, line, building — 250.00 
Allowance-damages, too close buildixgs 1,200.00 3,485.00 - 


(Cont. ) 
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EXHIBIT "A" (Cont.) 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 


12054-Russell, Arch L. and Cora D. Russoll 
Right of way 
Option 7 
August 17, 1948 
. $ Norlin 


$ 

6.21 acres at $277.50 1,723.28 Parker | 
Crop Loss-6.21 acre, $50 acre 310.50 
Demage-severance-18.0 acres-value 

$4,950.00 20% 990.00 
Damage-severance-30.0 acres-valus . 

$3,000.00 - avproximately 1 49, 

- rods new fonee rod . 

2 gates at $25.00 each 200 4,053.50 
Access 
State to construct cattle pass 
State to construct, gravel epproach roads 


44523-McCornack, Walter E. and Katnryn “. McCornack 
Right of way 
Option expires 
October 12, 1948 


0.51 acre at $500.00 255.00 
Allowance-shed barn, fruit trees, 
strawberry bed, plants, outhouse, etc- 273.00 


24 rods fence $3.00 rod-allowance 72.00 
Danage-severance-0.6 acre-value $500 

per acre, or $300.00-50% 150.00 750.00 og 
Access 


State to construct service road, and construct 


and gravel approach to service road-north sider 
Sta. 662 - 660+80 


12070-Brunton, Sherm C. and Leah M. Brunton 
Right of way 

Option expires 

October 11, 1948 


2.46 acres at $250.00 
Damage-severance-2.30 acres at $250 

acre-value $575.00-40% 230.00 845.00 5 
Access-State to construct, gravel road approaches 


615.00 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 


14521-Griggs, Elizabeth, and Frank L. Smith and Mary Belle Snith 
Right of Way 

Option expires 

October 5, 1948 


0.98 acre at approx. $225.00 acre 225.00 225.00 7 
APR19 1948 (Cont.) 
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EXHIBIT "A" (Cont. ) 


JOSEPH -MONUMENT SECTION 2 JOSEPH-WALLOWA LAKE HIGHWAY 
14422-7 Ditch Companies 

Right of way 

Option expires 

September 30, 1948 


0.60 acre at $100.00 $ 60.00 $ 60.00 Benfield 


14418-Henry, Manford T, and Pearl E. Henry 
Right of way 
Option expires 
September 29, 1948 


20,038 sq. ft. at 10 sq. ft. 2,003.80 2,003.80 - 


14419-Marr, Eugene M. and Mildred J. Marr, and Odell Marr 
Right of way 
Option expires 
September 30, 1948 


0.78 acre at $200.00 156.00 
Allowance-34 rods fence $2.00 rod 68.00 22h .00 . 


14420-Payno, Ross H. and Ruby J Payne and Floyd E. Payne 
Right of Way 
Option expires 
October 1, 1948 


4.88 acres at $200.00 976.00 
Allowance-320 rods fence at $2 rod 640.00 1,616.00 ” 


14426-Fogelquist, Charles F. and Jessie T. Fogelquist 
Right of way 
Option expires 
October 7, 1948 


0.37 acre at $900.00 acre 333.00 333.00 ° 


1442h-Kellogg, Bruce C. and Lucille D. Kellogg 
Right of way 
Option expires 
October 9, 1948 


0.09 acre at $900.00 81.00 81.00 " 


14416-Clark, Sam W, and Velma M. Clark 
Right of way 
Option expires 
September 29, 1948 


| 


| 


2,307 sq.ft. at 10¢ sq. ft. 130.70 
owance-10 rods fence at $2.50 rod 25.00 

Allowance-tree, woodshed 65.00 
Damage 50.00 270.70 ” | 


(Cont. ) 
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DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY (Cont. ) 
14106-Luscombe, Clayton ©, and Edna L. Luscombe 

Right of way 

Option expires 

August 3, 1948 


1.50 acres at $450.00 

2.29 acres at $150.00 

Allowance-80 rods wire fence $2 rod 
Allowence-20 rods picket fence $4 rod 
Allowance-garage, shed, plus cost exca- 
vation now garage,.drive 
Allowance-outside toilet, trees, 
Allowance-damages-taking garden/straw- 
berries, too close building 


£3 ese9 
ge segue 


E 


14226-Hampton, Floyd and Erma Hampton 
Right of way 
Option expires 
August 24, 1948 


8.0 acres, more or less,at $300 ac = 2, 400. 
Allowance-House and garage,woodshed 3,420. 
Allowance-barn, chicken house, brooder 
house, small shed, hog shed, corrals 
weter reservoir 886. 
Allowance-fruit trees 60. 
Allowance-strawberries, loganberries 66. 
14228-Gilfillan, Myrtys Allen and Hamer Gilfillan 

Right of way 

Option expires 

September 9, 1948 


20,000 sq. ft. (4 lots) 


TIDEWATER SECTION, ALSEA HIGHWAY 
12643-Hunter, G. P. and Eliza Hunter 
Right of way 
Option expires 
September 17, 1948 


0.184 acre at $1,000,00 184.00 
Allowance-damage to business during high- 
way construction 500.00 
Allowanco-damage to operations by 
PP scene reduced aren 800.00 
oweance -mov pbuildi levell 
ound to 4 on building = 416,00 


owance -1 i t, and re- 
none 800.00 2,700.00 McChesney 


EXHIBIT "A" (Cont. } 


BAKER-DEWEY STREET URDERPASS SECTION, BAKER-UNITY HIGHWAY (Cont. ) 


NN 


##144)-Wasson, Chester H. 
Right of way and release 
of grade change damages 


Lot 5, Block 1, Stoddard Addition to 
Baker-release of damnges account 
grade change 00.00 


ELGIN-BOSWELL RANCH SECTION, WALLOWA LAKE HIGHWAY 
11422-Chandler, Mary E. 

Right of way 

Option expires 

October 9, 1948 


— 
= 


1.48 acres at $100.00 

1.0 acre at $150.00 

0.28 acre at $100.00 

0.33 acre at $150.00-severed- 
1.48 acres at $100.00 

Allowance-locust trees 
Allowance-damage to house, lawn 
State to move, rebuild all fences, and provide 
gates and entrances 


He 


SSS 
888ssss 


S88 ae 


11421-Hug, Bernal D. 
Right of way 
Option expired 
March 8, 1948 
(CORRECTION) 


0.26 acre at $20.00 5.20 
Allowance-fencing 22 rods at $1.00 rod 22.00 
Allowance-damage-wheat crop 20.00 


Previous report 


Wheat crop loss $20.00-not included in 
first report 


WEST RANCH-DRY CREEK SECTION, ISLAND CITY-SUMMERVILLE HIGHWAY 


SO 


14335-Berry, Robert L. 
Gravel pit 
Option expires 
October 1, 1948 
2.30 acres at $175.00 approx.acre- 400,00 
State to fence west and south sides 
(Cont. ) 


$ 
00.00 Cozad 
800.00 " 
47.00 ~~ 
400.00 Xe 


EXHIBIT "A" (Cont. ) 


JOSEPH-MONUMENT SECTION, JOSEPH-WALLOWA LAKE HIGHWAY (Cont, ) 


14421-U. S, Goverment 


Right of Way $ 
0.31 acre at $100.00 32.00 
State-to-move approx. 15+-reds fence - North ond, 


BARKLEY SPRINGS-ALGOMA SECTION, THE DALLES~CALIFOKNIA AIGHWAY 


14413-Uhrman, Hans 
Right of way 
Option expires 
September 18, 1948 


31.00 Benfield 


1.41 acres at $100.00 141.00 
House 4,500.00 4,641.00 


Waivor of access 
TILLER-DREW SECTION, TILLER-TRAIL HIGHWAY 


ih Seana eee S ieee 
13750-Lowery, Myrtle E, and Roscoe N. Lowery 
Right of way 
Option expires 
Septomber 8, 1948 


4.87 acres at $15.00 73.05 
13753-Crume, Paul C. and Elzer Rainville 
Right of way 


Option expires 
September 11, 1948 


4.31 acres at $25.00 107.75 


BAKER-DEWEY STREET UNDERPASS SECTION, BAKER-UNITY HIGHWAY 


#4%k2-Woll, F. M. 
Release of damages 


Release of damages account grade change 00.00 


##9851-Conklin, Helen and A. E. Conklin, and Kenneth W. Miles 
Right of way 
Option expires 
September 30, 1948 
0.10 acre at $1,000.00 100,00 
Allowance-15 rods fence at $1.50 rod 22.50 
*14444-Hubbard, Henry W. 
Right of way 
and Release of Grade Change damages 


Lot 7, Block 1, Stoddard Addition to Baker- 
release of damages account grade change 00.00 


APR19 1948 (Cont. ) 
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107.75 


122.50 
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EXHIBIT "A" (Cont. ) 
FIRST AVENUE-ESPLANADE STREET SECTION, KLAMATH FALLS-MALIN HIGHWAY (Cont. ) 


11333-B Schallock, Fred and Floy R. Daggett (Cont. ) 
14,175 sq. ft. at 2¢ aq. ft. 283.50 283.50 Witt 


FOOMOT=; 


+ Pacific Highway - City of Fugeno, East Broadway, and 
Pacific Highway - City of Eugene, Cooperative Project: Soo Page 14798 
in the minutes for discussion of tinge items. 


* Front Street Project, City of Portland - Item No. 11014 
and Item No. 10861: Seo Page 14798 in the minutes for discussion of these 
items. 


##* Baker-Dewey Avenue Underpass Section, Baker-Unity Highway: 
Soe pago 11799 in the mimtes for discussion of these items. 


*### Town of Moro Section, Sherman Highway - Item No. 14532: 
Seo page 14800 in the mimutes for aiscussion of this iton. 


HH Eddyville Section, Corvallis-Newport Highway -- Item No, 
14093. See page 14800 in the minutes for discussion of this iten. 
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WEST RANCH-DRY CREEK SECTION, ISLAND CITY-SUMMERVILLE HIGHWAY (Cont. ) 


14334-Searles, Neil, and C, H. Booth 
Gravel pit 
Option expires 
August 24, 1948 


$ $ 
10.43 acres at $100.00 1,043.00 Cozad 


TOWN OF MORO SECTION, SHERMAN HIGHWAY 

##* 14532-Sherman Motor & Equipment Company 
Maintenance Headquarters 
Option expires 
July 5, 1948 


Land, (10,000 sq. ft.) building, and 
some equipment (est'd. $1,000) 15,000.00 


OAKLAND SECTION, PACIFIC HIGHWAY 


a 


14534-Hall, John 
Stock Pilc site 
Lease 


1.0 acre - lease - 4/1/ to 10/1/48 


EBBYVILLE SECTION, CORVALLIS-NEWPORT HIGHWAY 
####14093-Weltin, T. E. 

Maintenance Site 

Option cxpires 

July 14, 1948 


1.25 acres, more or less at $800.00 1,000.00 1,000.00 McChesney 


FIRST AVENUE-ESPLANADE STREET SECTION, KLAMATH FALLS-NALIN HIGHWAY 
11333-B Schallock, red and Floy R. Daggett 
Right of way 
Option expires 
October 9, 1948 
(Cont. ) 


von 


ay 


EXHIBIT "B-1" (Cont.) 


Real property owned by F. C. Marshall and Addie M. Marshall, 
which property is located in the north half (N+) of the north half 
(N4) of the southeast quarter (SE) of the southwest quarter (swe) . 
of Section 35, Township 7 North, Range 2 West, W.M., Columbia County, 
Oregon, and is more particularly described on the attached sheets 
and designated as Parcel No. 2, and is further identified in the 
records of the Highway Commission as file R 10848, which property 
is being acquired for right of way purposes in connection with the 
Columbia River Highway.* ’ 


Real property owned by John B. Smith and Ruth E. Smith, which 
property is located in Lot 1, Block 3, Knight's Addition to the 
Town of Joseph, situated in Section 32, Township 2 South, Range 45 
East, W.M., Wallowa County, Oregon, anf is more particularly de- 
scribed on the attached sheets and designated as Parcel No. 3, and 
is further identified in the records of the Highway Commission as 
filo R 14417, which property is being acquired for right of way 
purposes in connection with the Joseph-Wallowa Lake Highway. * 


2. That the Commission does hereby find and declare that each of 
the said described parcels of real property is necessary and acquisition of 
the same by the State is required fcr the specific purposes hereinabove set 
forth, and th» said properties are being acquired for the express and specific 
purposes in this resolution set forth. 


3. That the State Highway Engineer be and ho hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of said real properties, which 
said descriptions shall be available for the preparation of any deed or deeds. 
or other instrument or instruments necessary to complete the acquisition of 
said property or properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owner or owners, and/or with the 
tenants or persons in possession, if there by any, of said parcel or parcels 
of land with respect to the compensation to be paid for the taking of the same 
and damages, if any there be, and in the event that no satisfactory agreement 
or agrcements can be reached then it is hereby further resolved that J. M. 
Devers, Assistant Attorney General and Chief Counsel for the State Highway 
Commission, be and he hereby is requested and authorized to commence and pros- 
ecute to final determination such suit or action, or suits or actions, as may 
be necessary and appropriate to acquire title to the said parcels of real 
property. 


(Cont. ) 
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gE _ BIT "B-1" 
Minutes of April 19 and 20, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or eny right or interest therein necessary or deemed necessary for 
rightsof way, either for original location or for widening, straightening, 
or otherwise chaning already established highways, whether within or with- 
out the corporate limits of cities and towns, together with rights of ac- 
cess from abutting property thereto, and/or for shops, equipment sheds, 
office buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing sta- 
tions, broadcasting stations, and/or for appropriation, acquisi‘ion or manu- 
facture of roadbuilding materials, approach or hauling roads, highway drain- 
age, drainage tunnels, maintenance of unobstructed view of any state highway 
30 as to provide for the safety of the traveling public, and/or for the cul- 
ture of trees and the preservation of scenic places and other objects of 
attraction or scenic value adjacent to, along, or in close proximity to 
state hig rs or which may be conveniently reached from or by a public hich- 
way, © or thc dovclopnont and maintenance of parks, par pincoa, 
auto camps, camp sites, roadside development, recreational grounds or re- 
sorts, forest or timbered areas, or other places of attraction aniscenic 
value, and/or for any other use or purpose necessary or deemed necessary for 
carrying out the puposes cf the Oregon Highway Code, and/or for flight strips, 
airfields, access roads, public highways, or for any other purpose designated 
by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels of land hereinafter described are each and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State High- 
way Commission as follows: 


1. That the Commission does hereby find and declare that the par- 
cels of real property hereinafter described are each and all necessary for 
the accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real properties and the specific purposes for which 
the same are being acquired are described as follows, to wit: 


Real property owned by Darleen Stevens, which property is 
located in the northwest quarter (NWw2) of the northeast quarter 
(NE) of Section 35, Township 7 North, Range 2 West, W.M., Col- 
umbia County, Oregon, and is more particularly described on the 
attached sheets and designated as parcel No. 1, and is further 
identified in the records of the Highway Commission as file 
R 10851, which property is being acquired for right of way pur- 
poses in connection with the Columbia River Highway.* 


APP « APR19 1948 (Cont. ) 
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Minutes of April 19 and 20, 1948 


RESOLUTION 

WHEREAS, by virtue of the laws of ‘the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agroce- 
nent, donation, or by the exercise of the power of eminent domain real prop- 
erty and/or any right or interest therein necessary or doomed necessary for 
rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office building, 
maintenance sites, patrolmen accommodations, snow fences, quarry sitos, gravel 
pits, storago sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state h or which may be conveniently 
reached from or by a public highway, or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, recre- 
ational grounds or resorts, forest or timberod areas, or other places of at- 
traction and scenic value, and/or for any other use or purpose necessary or 
deomed necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or for any 
othor purpose designated by the United States; and 


WHEREAS, the Vernonhia-Sunset Camp Road in Washington County, State 
of Oregon, is a county road which has been designated and classified as a 
foderal aid secondary highway and as such is qualified for improvenent with 
state, federal, and county funds; and 


WHEREAS, it is tho purpose and plan to reconstruct and improve said 
highway pursuant to a cooperative agreement or arrangement between the United 
States Government, the State of Orogon, and Washington County; and 


WHEREAS, the real property hereinafter doscribed is necessary fcr 
right of way purposes in connection with the contemplated and proposed recon- 
struction and improvemont of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. ‘That the Commission does hereby find and declare that the parcel 
of real property hereinafter described, which proporty is owned by the estate 


(Cont. ) APR19 1948 


EXHIBIT "B-1" (Cont. ) 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above described real properties, or any of them, or any interest 
therein, the said J. M. Devers, as Chief Counsel for the Oregon State 
Highway Commission, is hereby authorized and empowered to make such 
stipulation, agreement, or admission in connection with any trial or 
court procedure connected with or prosecuted for the acquisition of 
said properties or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the 
defendant property owners. 


6. That this resolution be entered in full in the minutes 
and records of this Commission as of the nineteenth day of April, 1948. 


FOOTNOTE: 


* Theo names of the property owners and the detailed descrip- 
tionsof the respective parcels of real property mentioned in this resolution 
are attached to the original resolution on file in the office of the 
State Highway Cormission, Salem, being Resolution No. 103, under the 
heading “Real Property Condemnation Resolutions" and said descriptions 
by this reference are made a part of this minute entry to the same extent 
as if copied in full herein. 
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final determination such suit or action as may be necessary and appropriate 
to acquire title to the said parcel of real property. 


4, That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above described 
real property, or any interest therein, the said J. M. Dovors, as Chief Counsel 


for the Oregon State Highway Commission, is hereby authorized and empowered to 
nake such stipulation, agreement, or admission in connection with any trial 

or court procedure connected with or prosecuted for the acquisition of said 
property or interest therein as in his judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defendant property 
owners. 


5. That this resolution be entered in full in the minutes and 
records of this Commission ag of the nineteenth day of April, 1948. 
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EXHIBIT "B-2" (Cont. ) 


of L. H. Bjornson, is necessary for the reconstruction and improvement of 
the Vernonia-Sunsct Camp Road in Washington County, State of Oregon, to-wit: 


A parcel of land lying in tho northeast quarter (NEE) of Section 10, 
Township 3 North, Range 5 West, W.M., Washington County, Oregon, and 
being a portion of the following described property: that tract of land 
which was convcyed by that certain deed to L. H. Bjornson recorded in 
Book 275, Page 627, of Washington County Record of Deeds; the said pares] 
boing all that portion of the forogoing described property included in a 
strip of land 120 feet in width, 60 feet on each side of the center line 
of the Vornonia-Sunset Camp Road as said road has been relocated over 
and across or adjacent to the said property; the location of the said 
strip of land (in so far as it encroaches upon said property) being 
determined by the said center line f.-om Station 489+93.8 to Station 
491459.8, which portion of center lino ic described as follows: 


Beginning at a point which is En *s center lipe Station 
489+93.8, at which point the said center * .e -_ rsecte the northerly ex- 
tension of the easterly line of said pri, ty; sa... int being 1525.8 feet 
south and 1612.5 foet west of the northe: t corner of Section 10, Township 3 
North, Renge 5 West, W.M.; thence on e .“ ,.11 foot radius curve right ( the 
long chord of which bears South 78° “& .2st 165.47 feet) a distance of 166 
feet to the oxtended westerly line cf said property at Station 491+59.8. 


The parcel of land to which this description applies contains 
0.18 acre, of which 0.065 acre lies within the existing right of 
way, title to which hereby is alleged to be in the public, and 0.115 
acre lies outside of the existing right of way. 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all survcys necessary in connection 
with the detormination, description, and acquisition of said real property, 
and said Enginecr is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of said real property, which 
said description shall be available for the preparation of any deed or deeds 
or other instrument or instruments necessary to complete the acquisition 
of said property, whether said property be acquired by purchase,donation, 
agreement, or by the exercise of the power of eminent domain. 


3. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owners and/or with the tenants or 
persons in possossion, if there be any, of said parcel of land with respect 
to tho componsation to be paid for the taking of the same and the damages, 
if any thero be, and in the event that no satisfactory agreement can be 
reached then it is hereby further rosolved that J. M. Devers, Assistant 
Attorney General and Chiof Counsel for the State Highway Commission, be 
and he hereby is roquested and authorized to commence and prosecute to a 


(C.mt.) 
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as railroad right of way, but that the owners of said property appear to claim 
and purport to claim some right of ingress and egress to and from said prop- 
erty and have refused to waive and relinquish such right or rights as they may 
have or claim to have; and 


WHEREAS, Waldemar Christensen and Dorothy K. Christensen are the 
owners of said Lot 1, Block 3, Fairmount Addition to the City of Eugene; and 


WHEREAS, it is the judgment of the Commission that the rights, if 
any, of said parties to access to and from the property heretofore acquired 
from Southern Pacific Company and abutting their property to the north and 
upon which the Commission proposes to construct a modern highway facility to 
adequately serve the transportation needs upon the Pacific Highway should be 
acquired; . 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission, a 
majority of the members being present and voting affirmatively, as follows: 


1. The Commission does hereby find and declare that all right of 
access to the Pacific Highway from the real property abutting said highway and 
described as Lot 1, Block 3, Fairmount Addition to the City of Eugene, if in 
fact any such right of access exists, should be acquired and all access to and 
from the said property and the Pacific Highway should be prohibited. 


2. That if a relinquishment and waiver of the right of access, if 
in fact any such right exists, cannot be acquired by agreoment, then J. M, Devers 
as Chiof Counsel for the Commission, is authorized to institute and prosecute 
to final dotermination such action or proceeding as may be necessary to acquire 
and vost in the public the said access rights, or claimed access rights. 


3. That, in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said access rights, 
the said J..M.Devers, as Chief Counsel for the Oregon State Highwey Commission, 
is hereby authorized and empowered to make such stipulation, agroement, or ad- 
mission in connection with any trial or court procedure connected with or pros- 
ecuted for the acquisition of said access rights as in his judgment may be for 
the best interests of tho State, the State Highway Commission, and/or the de- 
fendant property owners. 


4, That this resolution be entered in full in the minutes and 
records of this Commission as of the nineteenth day of April, 1945. 
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EXHIBIT "B-3" 
Minutes of April 19 and 20, 1948 
RESOLUTION 


WIEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real proper- 
ty ana/or aiy right or interest therein necessary or deemed necessary for 
rights of way, cither for original location or for widening, straightening, 
or ctherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office build- 
ings, maintenance sites, patro?men accommodations, snow fences, quarry sites, 
gravel pits, storage sites, stockpile sites, weighing stations, broadcasting 
stations, and/or for appropriation, acquisition, or manufacture of roadbuild- 
ing materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway so as to provide for 
the safety of the traveling public, and/or for the culture of trees and the 
preservation of scenic places and other objects of attraction or scenic value 
adjacent to, along or in close proximity to state highways or which may be 
conveniently reached from or by a public highway, and/or for the development 
and maintenance of parks, parking places, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, or 
other places of attraction and scenic value, and/or for any other use or pur- 
pose necessary or deemed necessary for carrying out the purposes of the Oregon 
Highway Code, and/or for flight strips, airfields, access roads, public high- 
ways, or for any other purpose designated by the United States; and 


WHEREAS, the Highway Commission is authaized by law, when acquiring 
real property for right of way purposes, to acquire fee title to the real 
property sought to be acquired, or any interest therein, and the Commission 
is also authorized, when acquiring real property for such purpose, to acquire 
all right of access from the abutting property to the highway proposed to be 
constructed; and 


WHEREAS, the State is now engaged in the reconstruction of a highway 
known as the Pacific Highway, on which highway the Commission has heretofore, 
by resolution duly and regularly adopted and made e part of its official rec- 
ords, authorized the acquisition of all right of access from abutting lands 
to said hichway and the right of way thereof; and 


WHEREAS, the Commission has heretofore acquired from Southern Pacift& 
Company a parcel of land abutting upon Lot 1, Block 3, Fairmount Addition to 
the City of Eugene, in Lane County, Oregon; and 


WHEREAS, the property acquired from Southern Pacific Company was, 
prior to its acquisition by the Commission, owned by the Southern Pacific 
Company and used by it as and for a right of way for a common carrier rail- 
roed; and 

WHERTAS, the Commission is of the opinion that the owners of Lot l, 
Block 3, Fairmount Addition tothe City of Eugene, have no right of ingress or 
egress to or from the property abutting said lot to the north and formerly used 
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EXHIBIT "C" (Cont. ) 


in the state, the protection of highway traffic from the hazards of unrestrict- 
ed and unregulated entry from adjacent property, the elimination of hazards 
due to highway grade intersections and in general the promotion of public 
welyate"; and 


WHEREAS, highway authorities throughout the nation have by exper- 
ience found that the capacity of a highway to accommodate large volumes of 
traffic depends not only on the width of highway surface, the number of traffk 
lanes, and the use of traffic control signals, but depends with equal sigrtif- 
icance on the extent to which a thoroughfare is opened and subjected to access 
from such thoroughfare to abutting properties and intersecting strects, and 
on the extent to which access frofi abutting properties and intersecting streets 
to such thoroughfare is allowed by constituted authority; and 


WHEREAS, the use by the Highway Commission of funds made available 
to the State of Oregon by the Federal Government is conditioned in a large 
measure on approval by the Public Roads Administration of the type and design 
of highway, for the construction of which such Federal funds are to be used 
and allocated, and in this connection the Public Roads Administration when 
considering the plan and design of a highway gives due and searchirg considera- 
tion to the capacity of such highway, including the factors of safety which 
will attend and surround the highway when thrown open to traffic; and 


WHEREAS, it is deemed by the Highway Commission appropriate and ad- 
visable that the policy of the State, in so far as such policy may be defined 
and expressed by the Commission, be fixed, determined, and made a matter of 
public record; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively as follows: 


1. That this Commission does hereby recognize and confirm ‘he prin- 
ciples announced by the legislature in the enactment of said throughway law. 


2. The Commission does hereby discourage and denounce the interrup- 
tion of the orderly movement of traffic, the unnecessary hazards which are 
created by the establishment of points of access from abutting lands to main 
arteries, and corresponding points of access from major traffic arteries to 
abutting property, and the impairment of the capacity of a highway which 
results from unrestrained and promiscuous access from abutting property to 
highway and from highway to abutting property. 


3. Fully recognizing the extent to which main thoroughfares are in- 
paired, the capacity of the highway diminished,unnecossary traffic hazards in- 


troduced and other destructive factors and agencies imposed on the general 
public by the introduction of uncontrolled and imperfectly regulated access 


(Cont. ) APR19 1948 


es 


a 


14876 


EXHIBIT "Cc" 
Minutes of April 19 and 20, 1948 


RESOLUTION DECLARING POLICY OF THE STATE HIGHWAY COMMISSION 
WITH RESPECT TO HIGHWAYS THROUGH INCORPORATED CITIES 


WHEREAS, the legislature by the omactment of Section 100-122, 0.C.L.A. 
said: "Tho commission is authorized and directed, whenever the route of any 
state highway passes through the corporate limits of any incorporated city or 
town of this state, to select and designate the street or streets of such in- 
corporated city or town over which the said state highway shall be routed* * *'S 
and 


WHEREAS, by the enactmont of Section 100-124, 0.C.L.A., the Oregon 
legislature has said: "Complete jurisdiction and control of streets taken over 
by the highway commissicn ag provided in this act shall be vested in the 
highway commission and shall extend from curb to curb, or, if there be no 
regular established curb, then such control shall oxtend over such portion of 
the right of way as may be utilized by the highway commission for highway pur- 
poses. Responsibility for and jurisdiction over all other portions of such 
street or road shall remain in the city or town"; and 


WHEREAS, the Commission is by law authorized to acquire, in addition 
to fee title to the real property over which a street or highway is constructed, 
all right of access from abutting property to the highway to be constructed, 
rolocated, or widened; and 


WHEREAS, the Oregon legislature in recognition of the problems and 
responsibilities which arise in connection with the construction, maintenance, 
and operation of public highways, whether they be state highways, county roads, 
or city streets, said: "The kind, character and volume of traffic now moving 
over public highways, the speed at which euch traffic moves, the prime and 
essential factors such as speod, safety ard comvenionce to which transportation 
of persons and property over public highways is‘ontitlod, the relation which 
such transportation bears to the transportation éystems of other states and 
of the nation as a whole, and the over-increasing toll of injury to and death 
of persons, and the destruction of and damage to property caused by and re- 
sulting from accidents on public highways constitute and are conditions and 
elemonts which demand of highway officials a program of highway designing, 
highway rogulations, highway use and operation, highway controls and highway 
safeguards which will make possible and will insure a degree of safety amd con- 
venience and ea type and class of service not possible under existing law"; and 


WHEREAS, the citizenry of the State of Oregon, speaking through the 
legislative assembly, made this solemn pronouncement: "To the end that human 
lives may be saved, property damage minimized, transportation by motor vehicle 
promoted, and highway travel in goneral safeguarded, the legislature horeby 
does find, determine and declare that this act is necessary for the preservation 
of public safety, the improvement and development of transportation facilities 


(Cont. ) 


EXHIBIT "D" 


Minutes of April 19 and 20, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the cal- 
endar year 1948 for street purposes as provided in said law, the several sums 
or amounts set opposite the names of the respective cities or towns: 


Athena - - - ------------ = - - - $3,224.17 
Fairview --------------+--7- 1,304.21 
lafayette ----------------- 2,394.61 
Lonerock - -----------+--+-+e-- 196.70 
Powers - -----+-----+- 2-227 3,258. 38 
Rockaway ---+------+ +e errr 4 070.83 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to end 
complied with the requirements of said law so as to qualify each for the bene - 
fits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for oon- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 

Athena - Lincoln Street, Washington Street, College Street, 

High Street, Adams Street, Jefferson Street, Currant 
Street, Darwin Street, Grandview Avenue, Hunt Avenue, end 
Street, 3rd Street, 4th Street, 5th Street, 6th Street 

Fairview - All city streets (maintenance) 

Lafayette - All city streets 

Lonerock - 3rd Street, 4th Street, 5th Strest, "B" Street, "D" Streot 

Powers - Hemlock Street, Poplar Street, Spruce Street, end Ave- 

mue, 3rd Avenue, Date Street, Cedar Street, Avenue "F", 


Birch Street, Alder Street, Avenue "H", Avenue "A", Ave- 
nue "B", Avenue "C", Avenue "D". Avenue "E", Avenue "G" 
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EXHIBIT "C" (Cont.) 


points, the establishment of commercial zones, together with other practices 
which serve primarily local and individual interests, the Commission does 
hereby find and declare that public welfare warrants and demands complete, 
wholesome, and constructive cooperation between the State, represented by 
its Highway Commission, and the cities of the State, represented by their 
municipal authorities, "to the end that human lives may be saved, property 
damage minimized, transportation by motor vehicle promoted, and highway 
travel in general safeguarded". 


4. That this pronouncement and declaration of policy be given wide 
publicity, and State-wide cooperation is requested to the end that the best 
interests of the State may be served, the road users' money wisely invested, 
and the common good of all made the objective of highway officers -- State 
County, and City. 


5. That this resolution be entered in the minutes and records of 
the Highway Commission as of the 20th day of April, 1948, and the Secretary 
instructod to preparc e sufficient number of copies of the same so that a 
correct copy may be made available to the Public*Roads Administration and to 
the mayor of each city of the State, to the several courity courts, to the 
Superintendent of State Police, to the Public Utilities Commissioner, and 
to other public officials. 


APR19 1948 


EXHIBIT "5" 
Minutos of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, pursuant to tho provisions of Chaptcr 371, Orcgon Laws 
1943, thoro have boon by the Orogon Stato Highway Commission apportioncd to 
the citios and/or towns horoinaftor namod for disbursoment during tho cal- 
onder yoar 1947 for stroot purposos as providod in said law, the several 
sums or amounts sot opposite tho namos of tho respoctive citics or towns: 


Bonanza - -------+---2*---- $ 467.31 
Canyonvillo --------------- 511.43 
Clatskanio -------*--- \e---- 1,419.98 
Ge Sewenswacenees a © 643.80 
Culvor ------2--- +e e777 363.02 

6, SA SE EE RE a a a ae 1,273.57 
eT ee 1,073.00 
Richland --------- wee er eee 509.43 
Tualatin - - -- - a 77.34 
Waldprt ---------------- 1,263.54 


AND, WHEREAS, cach of said citios and towns has, by appropriatc 
action ovidoncod by rosolution or othor official instrumont, cortificd copics 
of which havo boon filod with tho Stato Highway Commission, conformed to and 
compliod with the roquiromonts of said law so as to qualify cach for the 
bonofits thoroof; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That tho Statc Highway Commission doos horcby approve for con- 
struction, improvomont, or maintonance with tho funds above specificd thc 
following stroots in tho following namod citios: 


Bonanza - 6th Avonuo 
Canyonvillo - Main Stroot 


Clatskanic - Poplar Stroot, 4th Stroot, Park Stroot, Conyors Stroct, 
9th Stroct, Nohalom Streot, Tichonor Stroot, llth Stroct, 13th 
Street, 6th Street 


Cove - Church Street, Orchard Street, Main Strect, Foster Strect, 
Alder Stroect, Elm Street, Caddie Street, Hibbler Street, Fronch 
Street, Mill Streot, Hill Street, Ccnklin Street, First Stroct, 
Second Street, 
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EXHIBIT "D", (Cont.) 


Rockaway - Ocean Boulevard, Owen Avenue, Nehalem Avenue, Park 
Street, Myrtle Aveme 


2. That the type, plan and character of improvement proposed in 
the resolutions filed with the State Highway Commission by the above named 
respective cities and/or towns hereby are approvod. 


3. That tho action takon rospoctivoly by said citios and/or towns, 
as ovidoncod by appropriatc rcsolutions by thom rospectivoly adoptod and 
thoroaftor filcd with tho Stato Highway Commission shall bo, amd is doomod an 
appropriato and propor conformance with the rcoquiromonts of said law by said 
citics and/or towns individually so as to qualify cach to roccivo and uso 
the funds to thom apportioncd. 


4, That upon ontry of this rosolution in tho mimtos and rocords 
of tho Commission tho Sccrotary shall thcrcoaftcr mail to tho propor officor 
in cach of said citics and/or towns a duly cortifiod copy of tho rosolution 
or resolutions adoptod by tho city, togcothor with a copy of tho rosolution 
approving the plans submittod by tho city. 


5. This rosolution shall bo ontcrod in tho minutes and rocords of 
tho Orogon Stato Highway Commission as of tho th day of April, 1948. 
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EXHIBIT "F" 


Minutes of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, the Commission heretofore with the approval of the Public 
Roads Administration, selected for designation as a Federal Secondary Highway 
a county road in Douglas County, which had for one of its termini a point 
near Glendale, and the other termini a junction point with the Pacific High- 
way; and 


WHEREAS, the Highway Commission found it necessary and advisable to 
relocate the section of the Pacific Highway in Douglas County beginning at a 
point near Azalea and terminating at a point near Glendale Junction; and 


WHEREAS, by reason of the relocation of said section of the Pacific 
Highway, all connection between Federal Aid Secondary Highway No. 245 was 
destroyed; and 


WHEREAS, it is a rule and a requirement of the Public Roads Admin- 
istration that all Federal Aid Secondary Highways must have connection with 
either a State Secondary Highway, a State Primary Highway, a Fedoral Aid High- 
way, or a Federal Aid Secondary Highway; and 


WHEREAS, by reason of the relocation of the Pacific Highway between 
said two points, there will be eliminated as a part of said highway the sec- 
tion of the old route which begins at a point at or near Azalea and terminates 
at a point south of the Azalea Junction; and 


WHEREAS, by agreement heretofore entered into between the County 
Court of Douglas County and the State Highway Commission, it is provided that 
the County Court shall and will take over the abandoned section of the Pacific 
Highway Route and maintain the same as a county road; and 


WHEREAS, the section of the old route of the Pacific Highway which 
begins at or near the Glendale Junction and extends southerly for a distance 
of approximately one half mile, inviles a bridge across Cow Creek, and it is 
the purpose and plan of the County Court and the Highway Commission to abandon 
entirely as a highway said section or part of the old route of the Pacific 
Highway for the reason that the maintenance of the same for public purposes 
will not longor be necessary; and 


WHEREAS, it is the purpose of these parties to extend said Federal 
Aid Secondary Highway No. 245 from its junction with the old route of the 
Pacific Highway at or near Glendale Junction to a connection with the new lo- 
cation of the Pacific Highway at or near Azaloa. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMISSION, 
all members being present and affirmatively voting as follows: 
APR19 1948 
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EXHIBIT "zE", (Cont. ) 


Culver - "B" Avomue, "C" Avenue, "D" Avonue, "E" Avenuo, 2nd 
Avenue, 3rd Avemmo, 4th Avenue 


Dayton - lst Street, Alley betwooen 3rd and 4th Stroct cast of 
Ferry Stroet, Intersection of 3rd and Church Strect, 4th 
Streot, Intersection 8th and Church Street, Intersection 8th 
and Ash Street, Main Stroet, 2nd Street, Church Streot, 6th 
Street, Intersection 8th and Ferry Stroet, Intersection 7th 
and Forry Stroot, Intersoction 2nd and Forry Street, Inter- 
section lst and Forry Street, Neck Road south of Palmer Croek 
Mill Street, Alloy botwoon 4th and 5th Streot 


Malin - 6th Street, Rosicky Avonue, Market Strect 


Richland - 2nd Street, 3rd Street, Main Street 


Tualatin - Grove Street, Park Street 
Waldport - Mill Stroot 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respeo- 
tive cities and/or towns hereby are approved. 


3. That tho action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them rospectively adopted and 
thereaftor filed with the State Highway Commission, shall bo and is decmod an 
appropriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to recoive and usc the 
funds to them apportioned. 


4, That upon entry of this resolution in the mimutes and records 
of the Commission the Secretary shall theroafter mail to tho proper officer 
in cach of said cities and/or towns a duly certified copy of the resolution 
or resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Orogon State Highway Commission as of the th day of April, 1948, 
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EXHIBIT "G" 


Minutes of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, the Oregon Coast Highway, otherwise designated as U. S. 
Highway 101 as routed through the town of Cloverdale, Tillamook County, 
passes in front of the U. S. Post Office and, 


WHEREAS, it has been reported to the Highway Commission by Clifford 
0. Dougherty, Postmaster, Cloverdale, Oregon, that the parking of motor ve- 
hicles in front of said Post Office seriously interferes with the movenent of 
U. S. Mails and the Commission has therefore been requested to designate and 
establish the highway frontage in front of said Post Office as a “No Parking” 
area; and, 


WHEREAS, it is the judgment of the Commission that every reasonable 
and legitimate action should be taken having for its object the speeding of 
the movement of U. S. Mails, and 


WHEREAS, it appears that Cloverdale is an unincorporated town, 


NOW, THEREFORE, be it and it hereby is resolved by the Commission, 
a majority of the members being present and voting affirmatively as follows: 


1. That the highway area in front of the Post Office at Cloverdale, 
Oregon, particularly between Highway Enginoer's Stations 551+07 and 551+37, 
as set forth on the Highway Commission Drawing attached hereto and by this 
reference made a part hereof, be and the same hereby is declared to be a "No 
Parking" area and the parking of motor vehicles within said area is prohibited 
provided that this prohibition shall not apply to motor vehicles operated by 
the United States or its contractors and engaged in the carrying of U.S.Mails* 


2. That the engineer hereby is instructed to erect and thereafter 
naintain in said area "No Parking” signs. He is further instructed to paint, 
in a conventional manner end color, the curb lines within the limits of the 
"No Parking" area. 


3. That this resolution be entered in the minutes and records of 
the Commission as of the 19th day of April, 1948, and correct copies thereof 
mailed to the Superintendent of State Police and to Clifford 0. Dougherty, 
Postmaster, Cloverdale, Oregon. 


FOOTNOTE: 

Tho drawing mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission Salem, be ing 
Rosolution No. 27, under the heading "No Parking Resolutions" and said drawing 
by this reference is made a part of this ninute entry to the sane extent as if 


copied in full herein. 


ppp 20 1948 


14884 


EXHIBIT "F" (Cont.) 


1. That the following section of the old route of the Pacific 
Highway hereby is eliminated and shall no longer be a part of the route or 
right of way of said Pacific Highway; said section being described as follows: 


Beginning at the Douglas-Josephine County line at Highway 
Engineer's Station 33+22, thence northerly to a junction with the 
Glendale Federal Aid Secondary Highway No. 245, a distance of 1.8% 
miles; thence northeasterly via the former route of the Pacific 
Highway to a junction with the relocated Pacific Highway northerly 
from Azalea, at Highway Engineer's Station 12+50, being a distance 
of 7.38 miles, or a total distance of 9.22 miles. 


2. That the route of the Pacific Highway between a point at or 
near Azalea and a point at or near Glendale Junction, shall be and the same 
hereby is described as follows: 


Beginning at the Douglas-Josephine County line at Highway 
Engineer's Station 474445.4; thence northerly and northeasterly 
to a junction with the old route of the Pacific Highway north- 
easterly of Azalea, at Highway Engineer's Station 585+70, being 
a distance of 7.86 miles. 


3. That a road generally described as following the following 
route, to-wit: Beginning at a point on Federal Aid Highway, Route No. 3, 
which point is approximately eleven miles northeast of Glendale; thence 
southwesterly following the old route of the Pacific Highway to a county 
road intersection in Glendale, the total length of which is 11.25 miles 
shall be ig the same hereby is designated as Federal Aid Secondary High- 
way No, 2k5. 


4, That a copy of this resolution be presented to the Public 
Roads Administration, and that said Administration be requested to ap- 
prove said route or road as a Federal Aid Secondary Highway. 


5. That there is attached hereto and by this reference made 
@ part hereof, a map on which is shown the old or abandoned route of the 
Pacific Highway between a point at or near Azalea or Glendale Junction, 
and there is shown, also, the existing and proposed extension of said 
Federal Aid Secondary Highway No. 245, and there is likewise shown the 
relocated line of the Pacific Highway. (*) 


6. That this resolution be entered in the minutes and records 
of the Commission as of the twentieth day of April, 1948. 


FOOTNOTE: 

(*)The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 183, under the heading “Abandonnent and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


EXHIBIT “H" (Cont.) 


facilities for large numbers of cars and at the same time provide the 
degree of safety and convenience which in the opinion of the Comission 


should be provided the motoring public. 


. That the parking of motor vehicles on the right of way of 
said highway within said termini be and the same hereby is prohibited. 


4, That the Engineer be and he hereby is instructed to orect a 
the said termini, and at such points between such termini as in the judg- 
nent of the Engineer are necessary to accomplish the purpose of this reso- 
lution and the action of the Commission as here declared, "No parking on 
highway shoulders" signs. 


5. That a copy of this resolution be sent to the owners and 
operators of the said auction mart, and that a like copy be mailed to the 
Superintendent of State Police. 


6. That this resolution be entered in the nimutes and records 
of the Commission as of the nineteenth day of April, 1948. 
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EXHIBIT "A" 


Minutes of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, the Pacific Highway East is one of the mjor state highways 
and is likewise a federal highway, which highway throughout its entire length 
carries a large volume of traffic; and 


WHEREAS, it appears that ea short distance outside the corporate 
limits of the City of Woodburn there is maintained an auction mart on real 
property abutting on said highway, which establishment on certain days of 
the week is patronized by a large number of people, many of whom park their 
cars within the right of way limits of said highway and leave said cars so 
parked for extended periods of time; and 


WHEREAS, the parking of said cars on the shoulders of said highway 
tends to restrict and impair the use of the traveled portion of the highway 
to such an extent that in the opinion of the Commission a hazard not only to 
through traffic but to the owners and occupants of the parked cars is created; 
and 


WHEREAS, in the opinion of the Commission public welfare and public 
safety require that the use of the shoulders of said highway within said area 
for the parking of cars should be prohibited; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission 
as follows: 


1. The Commission does hereby find and declare, based upon in- 
vestigation, reports and recommendations by members of its staff, that che 
parking of motor vehicles along the Pacific Highway East between Mile Post 
34.95 (Engineer's Station 767+50) and Mile Post 35.213 (Engineer's Sta- 
tion 753450) south of the City of Woodburn, in Marion County, Oregon, cre- 
ates a hazard not only to through traffic but to persons owning and using 
said parked cars. 


2. That in the opinion of the Commission the right of way of 
said highway at said locationis not of sufficient widtn to permit parking 
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EXHIBIT "“I" (Cont.) 


shall be as follows: The combined weight in pounds bearing on the surface & 
the highway at contact with the’ tread on the wheels of the front axle of a 
truck or truck-tractor shall not exceed the product of four hundred (400) 
multiplied by the sum in inches of the tire width of the wheels of such 
axlo; and, the combined weight in pounds bearing on the surface of the 
highways at contact with the tread on the wheels of any one axle of « 
vehicle or combination of vehicles, other than the front axle of a truck 

or truck-tractor, shall not exceed the product of three hundred (300) mlti- 
plied by the sum in inches of the tire width of the wheols of such axlo; but, 
in no event shall the combined weight in pounds bearing on the surface of the 
said highways at contact with the tread of the wheels of any one axle of a 
vehicle exceed fifty (50) percent of the maximum limit set by law for any 
one axle. 


a 
| 
| 
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IT IS FURTHER ORDERED, that these rules and regulations as 
made and found by the State Highway Commission under the provisions of Sec. 
115-394, O.C.L.A., shall be in full force and effect from the 25th day of 
March, 1948, until modified, annulled or voided by the order of the State 
Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a 
conspicuous manner and place at each end of the above-named highways and at 
important crossroads on said highways, so that said notice can be readily 
seen and read, which said notice shall state plainly the limitations and 
prohibitions of traffic hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this 
order be furnished to the county clerk of Jackson County and a like copy 
to the county clerk of Josephine County and that a certified copy of 
this order be furnished to the Superintendent of the Department of State 
Police for his information. 


Dated this ninoteenth day of April, 1948. 


f7R19 1948 
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EXHIBIT "TY" 


Minutes of April 19 and 20, 1948 


ORDER REDUCING MAXIMUM LOAD LIMITS ON CERTAIN STATE HIGHWAYS 
LLL LLL LLL LLL LLL LLL LLL LLL LLL! LLL 


WHEREAS, the following roads or highways have been duly desig- 
nated and declared to be and are state highways, and have been improved 
and are being maintained by the State Highway Commission pursuant to the 
laws of the State of Oregon as state highways, to-wit: 


LITTLE BUTTE STATE SECONDARY HIGHWAY NO, 270 
ROGUE RIVER LOOP STATE SECONDARY HIGHWAY NO. 260 


AND WHEREAS, the above-named state highways are, in the judg- 
ment of the State Highway Commission, being subjected to a kind and char- 
acter of traffic which will damage and injure the said highways during the 
spring months when the frost is leaving the ground, and in order to protect 
said highways against such damage and injury it is deemed and is the judg- 
ment of the Highway Commission, and said Commission finds that it will be 
for the best interests of the said highways that the maximum weights 
permitted and authorized by law be reduced during such period; 


AND WHEREAS, the State Highway Commission has after due invest- 
igation determined and found, and it is the judgment of the Commission, that 
the maximum weights which shall be permitted upon. said roads during the 
spring months shall be reduced and fixed as in this order provided. 


NOW THEREFORE, the premises being in part as above stated, and 
the State Highway Commission being of the opinion that said roads were not 
built to sufficient standards to withstand adverse action of the elements 
and the maximum weights permitted and authorized by law, and the Commission 
having found upon due investigation that it will be for the best interests 
of said highways that the maximm total weight of load and vehicle which 
shall be permitted upon said road during the spring period commencing 
March 25, 1948, shall be reduced so as to conform to the requirements 
fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined load 
and vehicle which shall be permitted upon the within-named road shall not 
exceed the weight herein fixed. 


The maximum weights which shall apply to the entire Zength of 
each of the following highways, to-wit: 


LITTLE BUTTE STATE SECONDARY HIGHWAY No, 279 


ROGUE RIVER LOOP STATE SECONDARY HIGHWAY No. 260 


(Cont. ) 
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EXHIBIT "K" 


Minutes of April 19 and 20, 1948 
RESOLUTION 


WHEREAS, the transportation of persons and property over public 
highways by private and for-hire notor vehicles has developed to a point 
where such meemoof transportation has become an integral and essential part 
of the transportation systems and agencies of the State and of the Nation;and 


WHEREAS, the volume and typo of motor vehicles now using the pub- 
lic highways of the State and the “Nation havo becone such that highway stand- 
ards and highway dosigng of yesterday are inadequate with respoct to factors 
of safety, timo eloment, weight of load, dimensions of vehiclo, and all other 
factors entering into the problem of transportation over public highways ;and 


WHEREAS, highway construction, maintenance, end improvonent are now 
and have been for some tine financed in large measure by taxes and other char; 
imposed upon and paid by the road user, and, therefore, the convenicnce, 
safety, and economy of time and cost of operation are of prince significance 
to tho road user; and 


WHEREAS, highways which in design possess a minimum curvature, 
easy grade, two or nore same-direction lanes, freedom from access or inter- 
secting roads, streets, or lanes, and into,to, or from which abutting 
property owners havo no, or at least a linited, right of access, constitute 
and are thoroughfares which, in the opinion of the Commission, afford and 
offer to the highway usor econony of tine and cost and safety of operation, 
to public officials charged with upkeep economy of maintenance costs, and 
for all interested parties a reduction in the toll of life and health and 
a reduction in property damage; and 


WHEREAS, the state highways heretofore located and constructed, 
while adequate at that time to meet tho needs and requirements of the type 
and volume of traffic then using the public highways, are now inadequate and 
in some instances unsafe for the type, volume, and character of traffic now 
intposed upon public highways; and 


WHEREAS, it is deemed by the Comission advisable and for the pub- 
lic wolfaro that certain policies be defined and declared by the Commission 
to serve as patterns and guides in connection with future highwey location 
end construction as applied to major highways; and 


WHEREAS, tho Commission herotoforo, to-wit: On the thirtieth day 
of October, 1945, adopted a resolution intended to declare and establish the 
Commission's policy with respect to the acquisition of access from abutting 
property to a stato highway, and from such state highway to the abutting 
property, but in said resolution tho Commission confined the application of 
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EXHIBIT "J" 


Minutes of April 19 and 20, 1948 


RESOLUTION LIFTING REDUCED LOAD LIMIT 
on the 
McKENZIE HIGHWAY NO. 15 


WHEREAS, on the 12th day of March, 1948, at a meeting of the Oregon 
State Highway Commission, #1 members being present and participating, the 
said Commission passed and adopted a resolution reducing the maximum load 
linit on certain state highways, including the following highway, to-wit: 


McKENZIE HIGHWAY NO, 15 from Milo Post 34.5 (Forest Boundary) 
to Mile Post 55,0 (Junction with Belknap Springs Road); 


and 


WHEREAS, subsequent to the passage of said resolution, conditions 
have changed so that it is no longer necessary or desirable, and the Comnis- 
sion hereby finds thet it is no longer necessary or desirable to maintain the 
reduced load limit set out in said resolution on the said abovo-named higway; 


NOW, THEREFORE, BE IT RESOLVED that the action of the State Highway 
Commission reducing the maximm permissible load limit on the 


McKENZIE HIGHWAY NO. 15 from Mile Post 34.5 (Forest Boundary) 
to Mile Post 55.0 (Junction with Belkmap Springs Road); 


be and the same horeby is rescinded and cancelled as of the 16th day of March, 
1948, and tho maximm load limit permissible on the said section of said high- 
way hereafter shall be the maximum load linit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolution be 
furnished the county clerk of Lane County, in which county said section of 
said highway is located, and the Superintendent of the Department of State 
Police for his information, 


Dated this nineteenth day of April, 1948. 


hag yin 
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EXHIBIT "L" 


Minutes of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, tho State Highway Cormission, pursuant to tho provisions 
of Section 115- -320, 0.C.L.A., as amonded by Chaptor 458, Orogon Laws, 1941 
has caused an ongincering and traffic investigation to be made with respect 
to certain stato highways and/or certain sections of statp highways nore par- 
ticularly and completely descr‘bed and set forth hereinafter; and 


WHEREAS, the data, fi..vs and information obtained in connection with 
said investigation are all on file in the office of the State Highway Comnis- 
sion at Salon, Oregon; and 


WHEREAS, basod upon oaid engineering and traffic investigation the 
Commission has determined that the fixed and designated speeds proscribed by 
the provisions of subsection (b) of said Section 115-320, 0.C.L.A., as amended 
are in cortain specified instdncos greater than is reasonable and safo and in 
other specificd instances are less than is rcasonable under tho conditiona 
found to oxist upon or with respect to the state highways or sections of sthte 
highways horoinafter set forth and nore particularly described and defigod 
hereinaftor; and the State Highway Commission has therofore doternined to 
designato a difforent speed thercupon than the speed fixed in said statute, 
which said different speed or speeds shall be as specifically set forth 
hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic inveatiga- 
tion and upon * the finding and determination made by the Cormission with re- 
spect thoreto, the Commission does horeby determine and does hcreby ordor 
that within the neaning and purpose of said Section 115-320, 0.C.L.A., as 
anended, the speod at which a vehicle nay be drive upon said state highway 
and/or upon said sections of said state highway shall not exceed the rate 
of speed set forth immediately following: 


Name of Highway: Columbia River 


Highway Number: 2 Route Number: US30 
ation of termini Established spoed 


M.P. 00.05 fat Chenowith Croe to M.P. 90. | 45 miles por hour 
(at west city linits of 
The Dalles) 


t 


BE IT FURTHER ORDERED ¢ that the State Highway Saeineer be and he 
hereby is ordered and directed to erect at appropriate places in sufficient 
number adequate signs giving notice of the particular applicable spocd on ~ ~ 
said state highway. 


BE IT FURTHER ORDERED that any provious order heretofore made by 
tke Grmission with respect to speed or speeds applicable to any of the high- 
ways or soctions of highway specified herein which is in conflict with tho 
provisions of this order hereby is vacated and annulled. 
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EXHIBIT "K" (Cont.) 


tne policy then declarea to certain specifric highways, and 


WHEREAS, it is now deemed advisable by the Cormission that said 
policy should be general and should apply to all primary state highways, and, 
therefore, it is the purpose of tho Commission to renew ite declaration of 
policy as stated in said resolution, and to make said policy apply to all 
primary state ‘highways; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all nenbers being present ani voting affirmatively as follows: 


enmecanper 5 


1. That hereafter, unless otherwise expressly orderod by the Con- 
mission, whenever any segment, section, or major part of any primary state 
highway is rolocated or the alignment of the same is changed, thereby 
necessitating the acquisition of now or additional right of way, there shall 
be acquired at the same time, in addition to the real property fee title to 
which is being acquired for right of way purposes, all right of access fron 
the owner of land abutting upon said right of way and the highway to be con- 
structed thorcover and all right of access from said highway to the real 
property abutting thereon except at such points, in such manner, and for 
such purpose as nay be agreed upon by the Commission and the abutting owner, 
or as may in the absence of agreement be designated by the Highway Commission, 


ae 


2. - That when it becomes necessary to acquire any real property fr 
the realignment of any of the primary state highways, or any segnent, section 
or major part of any of said highways by the power of ominent domain, the 
resolution authorizing such proceeding shall contain nocessary findings and 
declarations with respect to the acquisition of all rights of access within 
the meaning of this resolution. 


3. That the Engincer be and he hereby is instructed, when preparing 
and writing descriptions for the acquisition of real property for rights of 
wey for highway construction as contemplated in this resolution, to provide 
for and include therein a call for a waiver of all right of access as provided 
herein, and the Chief Counsel hereby is instructed to conform with the pur- 
pose and provisions of this resolution when acquiring real property for the 
purposes covered br this resolution, whether such real property and right of 
access be acquired by agreement or by the oxercise of the power of eninent 
donain. 


4. That this resolution be centered in the mimutes and records of 
the Commission as of the twentieth day of April, 1948. 
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Portland, Oregon 
May 24, 1948 


The State Highway Commission met in regular session at 9:00 a.m. in 

the Green Room of the Imperial Hotel with the following persons present: 

T. H. Banfield, Chairman 

A, W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C, Williams, ist Asst. State Highway Engineer 

W. W. Stiffler, 2nd Asst. State Highway Engineer 

J. M 


Malcolm H. Hawke, Chief Accountant 
H, B. Glaisyer, Secretary 


i read in 
Bids for highway construction work as follows were opened and rea 
conformity with previously-published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m. in the same 


room: 
OREGON COAST HIGHWAY IN COOS COUNTY 
DELMAR-COALEDO SECTION 


McNutt Bros., Eugene $ 657,681.00 
Porter W. Yett, Portland 658 , 938.00 
J. C, Compton Co., McMinnville 669,424 .00 
J. N. & M.J. Conley, Portland 728,574.50 


OREGON COAST HIGHWAY IN CURRY COUNTY 
BRUSH CREEK-HUNTER CREEK ROCK PRODUCTION PROJECT 


Shoreline Constr. Co., Salem $ 41,600.00 
F. 0, Laws, Myrtle Point hh 240.00 
Homer G, Johnson, Portland * 49,050.00 
McNutt Bros., Eugene 71, 870.00 


*Lump sum reduction of $3000.00 if also awarded the Hunter Creek-Calif. 
State Line Rock Production Project 


OREGON COAST HIGHWAY IN CURRY COUNTY 
HUNTER CREEK-CALIF, STATE LINE ROCK PRODUCTION PROJECT 


Shoreline Constr. Co., Salem $ 54,715.00 
Homer G. Johnson, Portland 64,700.00 
McNutt Bros., Eugene 97,995.00 
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EXHIBIT "M" 


Minutes of April 19 and 20, 1948 


RESOLUTION 


WHEREAS, the Stato Highway Comission, pursuant to the provisions 
of Section 115-320, 0.C.L.A., as amonded by Chapter 458, Orogon Laws, 1941, 
hes caused an engincoring and treffic investigation to be nade with respect 
to certain state highways and/or certain sections of state highways noro par- 
ticularly end completely described and sot forth hereinafter; and 


WHEREAS, the data, facts and information obtained in connection with 
said investigetion are all on file in the office of the State Highway Cormmis- 
sion at Salen, Oregon; and 


WHEREAS, based upon said onginoering and traffic investigation the 
Coumission has determined that the fixod and designated speeds prescribed by 
the provisions of subscotion (b) of said Soction 115-320, 0.C.L.A., as aneniod 
arc in certain specified instances greater than is reasonable and safe and in 
other specifica instances are less than is roasonable under the conditions 
found to cxist upon or with respect to the state highways or scctions of stat 
highweys hercinafter sot forth and nore particularly describod and defined 
hereinafter, and the State Highway Commission has thorefore determined to des- 
ignate a different spoed thereupon than the speed fixed in said statute, which 
said diffaxmt spoed ar speeds shall be as specifically set forth, horeinafter, 


NOW, THEREFORE, based upon said enginooring and traffic investiga- 
tion and upon the finding and dctermination made by the Cormission with re- 
spect thereto, the Commission does hereby determine and does heroby ordor 
that within the neaning and purpose of said Section 115-320, 0.C.L.A., as 
anonded, the speod at which a vehicle may be driven upon said stato highway 
and/or upon said sections of said state highway shall not exceed the rate 
of speed set forth immediately following: 


Neno of highway: South Santian 
Hichway number: 16 Route number US20 
Location of termini 
inits Lebanon to M.P. 
(West of Traffic Scales) 


35 miles per hour 


BE IT FURTHER ORDERED, that tho State Highway Engineer be and he 
hereby is ordored and directed to erect at appropriate places in sufficient 
number adoquato signs giving notico of tho particular applicable speed on 
said statc highway. 


BE IT FURTHER ORDERED that any provious order heretofore made by 
the Commission with respect to speed or speeds applicable to any of the 
highways or sections of highways spocified heroin whihisin onflict with 
the provisions of this order hercby is vacated and annulled. 


app 20 1948 


2. Request of Eslinger and Kirk Lumber Company for the privilege of 
maintaining a lumber mill on a 12-acre wayside tract adjacent to the Wil- 
son River Highway about one mile west of McNamar's Camp: The Parks Super- 
4ntendent advised that the company has a five-year operation at this lo- 
cation. He recommended that the request be denied. The Commission ap- 
proved the recommendation unanimously. 


3. Proposal of R. ¢. Moulton to assign to Mr. Ole Nygaard, Astoria, 
his interests in an agreement with the Highway Commission covering the 
cutting of standing burned timber on state-owned property adjacent to the 
Sunset Highway: The Cammission's Chief Counsel reported on this matter on 
behalf of the Parks Superintendent. He advised that all that Mr. Moulton 
wants is to assign his interests to Mr. Nygaard who is an experienced oper 
tor and who will carry out the provisions of the agreement in the same man- 
ner as if he were the original party to it. He presented a form of assign- 
ment covering the matter and pointed out that one of the provisions there- 
of is that the state will retain the $500 that was deposited by Mr. Moultm 
ag a guarantee until Mr, Nygaard has completed the operation to the satis- 
faction of the Commission. ‘The Parks Superintendent recommended approval 
of the assignment, The Commission approved the recommendation unanimously . 


4. Champoeg State Park Memorial Building: The Parks Superintendent 
advised that he and the Engineer contacted members of the committee repre- 
senting the Oregon Historical Society with respect to the site and the 
general plan of the building and that the committee indicated its approval 
of both with one slight change in the building plans which is satisfactory 
fram the state's standpoint. Ho suggested that it would now seem appropri- 
ate for the Commission to select an architect to approve the plans. Chair- 
man Banfield advised that the American Institute of Architects is inter- 
ested in the matter and that the local branch of this association, which is 
headed by Mr. B. Frank Roehr, has offered to assist in any way it can, its 
particular interest being in the exterior of the building which they feel 
ghould be of proper type im harmony with its surroundings. It was his 
thought that it would be advisable to accept this offer, for which there 
might be a slight charge. Commissioners Schaupp and Chandler concurred, 
whereupon the suggestion was adopted by the Commission unanimously. The 
Parks Superintendent was instructed to ask Mr. Roehr to come before the 
Commission en the following day to discuss further details. (Mr. Rochr 
was present on the following day and at that timo advised that the plan 
of the building in general, as prepared, is very satisfactory and that the 
site is a beautiful one; however, he suggested that the exterior of the 
building should include specimens of different Oregon woods. He offered 
the services of his association, free of cost to the state, to assist in 
preparation of the design of the building. The Commission unanimously ac- 
cepted Mr. Roehr's generous offer with thanks and thereupon instructed the 
Parks Superintendent to keep in close touch with Mr. Roehr in the further 
interests of this project.) 
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PACIFIC HIGHWAY IN JACKSON COUNTY 


TOLO OVERCROSSING 
Snook Bros., Corvallis $ 52,212,00 
SILVER CREEK FALLS SECONDARY STATE HIGHWAY IN MARION COUNTY 
MILL CREEK BRIDGE SECTION 


Archie R. Averill, Portland $ 58,845.50 
Walder & Kenworthy, Portland 60,055.50 
Vadare Construction Co., Portland 61,815.50 


FRONT AVENUE AT HOOKER STREET, IN PORTLAND, MULTNOMAH COUNTY 
FAILING SCHOOL PEDESTRIAN OVERCROSSING 


C. M. Corkum Co., Portland $ 17,310.95 
J. P. Brittan & Co., Portland 17,972.00 
Archie R. Averill, Portland 18,409.00 
Lindstrom Bros., Portland 19, 180.00 
Kuckenberg Constr. Co., Portland 19,293.00 
E. C, Hall Co., Portland 19, 332.50 
Birkemeier & Saremal, Portland 21,810.00 
Don L. Cooney, Inc., Seattle, Wn. 23,357.25 


JOSEPH-WALLOWA LAKE SECONDARY HIGHWAY IN WALLOWA COUNTY 


NORTH UNIT, JOSEPH-WALLOWA LAKE SECTION 


J. C, Papin, Baker $ 55,907.00 
Roy Norquist, Sweet Home 56,713.00 

The Commission by unanimous vote approved the mimutes of the meeting 
of the Commission held on April }9 and 20, 1948. 


The State Parks Superintendent, Mr. S, H, Boardman, was present and 
reported on the following matters: 


1. Gift of Mr. E, T, Hoffman, Myrtle Point, Oregon, of an eight- 
acre myrtle wayside grove located on OREL2 near Powers Junction: The 
Parks Superintendent advised that Mr. Hoffman wishes to present this 
tract to the state as a memorial to his mother. He recommended accept- 
ance of it because it contains some very old myrtle trees, of which 
there are only a few remaining in the state and because it is a very 
nice place in other respects; moreover, it would cost the state nothing. 
Commissioner Chandler concurred in the recommendation, Commissioner 
Schaupp moved acceptance of the gift as a wayside tract. The motion 
was seconded and carried by the unanimous vote of the Commission. 


May 24, 1948 


** Item No. 14436, settlement with Haven F. Potterf for right of way 
for the East Springfield Section of the McKenzie Highway, Lane County. 
This settlement was approved by the Commission notwithstanding that the 
right of way is not needed for any approved project. It appears that the 
owner of the property plans to construct a service station and wants to 
be certain it is constructed in the proper locaticn. The Engineer ad- 
vised that the highway would h-ve to be widened at this point and if the 
property is not acquired now it will cost considerably more later on if 
the service station has to be moved. In view thereof, the Commission 
authorized the purchase. 


“** Items Nos. 14365, 14366 - Hostetler, and 14366 - Calkins, 
covering right of way needed for improvement of the Oregon Coast Highway 
at Devils Lake Outlet. These settlements were approved by the Commission 
on May 25 upon report from the Engineer and the Assistant Counsel that the 
right of way is needed to provide a standard highway right of way with a 
minimum 80 foot width plus slope easements on the east side of the high- 
way. A bridge is to be constructed across the outlet and the right 
of way now being purchased will enable it to be placed in the proper lo- 
cation, 


+ Item No. 9498 covering right of way purchased from H. J. Beardsley 
for the Owens Street-Midland Road Section of the Klamath Falls-Lakeview 
Highway, Klamath County. In the discussion of this item it was pointed 
out that settlement could not be reached with Mr. Beardsley until the Hig 
way Commission reached an agreement with him for remodeling the front of 
his building which is involved. It was recalled that the Commission took 
bids on behalf of Mr. Beardsley at its meeting on March 11, 1948,for such 
remodeling work. The bids were referred to the Engineer and the Chief 
Counsel to contact Mr. Beardsley to ascertain his attitude with respect 
thereto. The Chief Counsel advised that Mr. Beardsley was contacted and 
that he is satisfied with the bid of Angelo Doveri in the amount of 
$18,375, which was the only bid received, and that he has entered into a 
contract with Mr. Doveri to do the work, The Commission approved the 
right of way settlement with Mr. Beardsley on the strength of this report. 


++ Items Nos, 9646 and 14443, right of way needed in connection with 
the Beker Underpass Section of the Baker-Unity Highway in Baker County. 
The Commission approved both of these settlements but reiterated its pre- 
vious decision not to construct the project until the City of Baker has 
fulfilled its obligation with respect to it. 


In the discussion of right of way matters, the Commission also dis- 
cussed briefly settlements presented by the Assistant Counsel for right of way 
for the Mllamook-Pleasant Valley Section of the Oregon Coast Highway. It ep- 
pears that there ae a number of properties for which settlements have not been 
reached with the owners, in view of which the Commission decided not to con- 
sider any of the settlements until all of the options possible have been se- 
cured, 


May 24, 1948 


Chairman Banfield brought up for discussion matters pertaining to 
the proposed Sullivan's Gulch Highway. He suggested that, because of the im- 
portance of the matter and the fact that the people of the City of Portland 
voted down the proposition to pay 60 percent of the right of way costs, the 
Commission should inspect the route with the view in mind of adopting it as 
a throughway highway and of acquiring necessary right of way without finan- 
cial assistance from the city. He pointed out that the estimated cost to the 
city is $1,750,000, which the city probably will be willing to contribute by 
the time the Commission is ready to build the highway, whereas any other route 
would cost the state at least $5,000,000 more for construction; moreover, any 
other route would have the disadvantage and inconvenience of stop streets. If 
the state is forced to finance both right of way and construction, he said, 
it will mean a colay in completion of the project of two to three years. The 
Chief Counsel advised that there are two laws whereby the Commission could 
adopt the route as a throughway--Highway Code of 1939 and Chap. 226, Oregon 
Laws, 1947, otherwise kmown as the "Throughway Law". Ho suggested that it 
should be done under the provisiomof the latter-mentioned law, which would 
pormit the city and the county to contribute funds. He read aloud excerpts 
fron this law. Following discussion Commissioners Schaupp and Chandler ap- 
proved Chairman Banfield’s suggestion for inspection of the route and it was 
thereupon decided to make such inspection at 10:30 a.m. 


The Assistant Counsel, Mr. J. W. DeSouza, presented a list of op- 
tions which had been acquired with respect to the purchase of real property 
needed for right of way and other purposes throughout the state. The Con- 
mission discussed and approved a mumber cf the itcrs listed but because of lack 
of time before the inspection trip deferred final decision until the after- 
noon session, 


The meeting adjourned at 10/30 a.m. to permit the Commission to in- 
spect the route of the proposed Sullivan's Gulch Highway and reconvened at 
2:00 p.m. in the same room with the same persons present and participating. 


The Commission resumed discussion of the options presented by the 
Assistant Counsel for the purchase of real property needed for various high- 
way improvements throughout the state. After careful consideration of each 
item, the Commission approved the amounts of the options and authorized ac- 
quisition of the several tracts. The Commission by unanimous vote adopted 
the attached resolution relative thereto marked EXHIBIT "A", which resolu- 
tion by this reference is made a part hereof with like effect as though ex- 
tended in full herein. 


The following notes refer to the right of way resolution attached 
hereto and marked EXHIBIT "A": 


*Items Nos. 14529, 14530, 14577, and 14528, with reference to the 
Front Avenue project in the City of Portland, were approved by the Com- 
mission following discussion of a report by the Assistant Counsel later 
in the session on the entire Front Aveme Project. (See additional 
minute entry ahead on page 1490). ) 
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The Assistant Counsel, Mr. DeSouze, brought up for discussion the re- 
quest of Mr, W. H, Gillinwater, Crescent, Oregon, that the Highway Commission 
allow him $600 for removing a building on right of way purchased from him for 
improvement of The Dalles-Californis Highway at Crescent, Klamath County. He 
advised that the right of way has already been acquired, and as part considera- 
tion the state agreed to allow Mr. Gillinwater $600 for moving the building. 
The highway improvement, he said, is not ready to go forward, but Mr. Gillin- 
water wants to develop his holdings and would like to complete his deal with 
the Commission at this timo. Mr. Gillinwater, he said, will not only nove the 
building but will also clean up the premises and will construct the approaches 
to the building in the new location at his own expense. He recommended approv- 
al of the request. The Commission by unanimous vote approved the payment of 
$600 to Mr. Gillinwater on the basis of this report. 


he Assistant Counsel also brought up for discussion the matter of 
installing a water-softening system on property of Mr. J. N. Hopper at Wolf 
Creek on the Pacific Highway, in Josephine County. It appears that during the 
improvement of the highway at this point it was necessary to destroy Mr. Hoppert 
well, so the state drilled hin another one; however, the water is very hard and 
needs softening, which can be accomplished through special treatment. It alsc 
appears that Mr. Hopper is unwilling to rele&se the state from further oblig-- 
tion even though the water-softening apparatus is installed. The Commission 
decided unanimously, in view of Mr. Hopper's attitude, to do nothing further 
with the matter until he is willing to cooperate. 


Tho Commission discussed the matter of selling privately a building 
located on property acquired from Ray C. Fish, et ux. as right of way for in- 
provement of the Eagle Creck-Sandy Section of the Woodburn-Sandy Secondary High- 
way, in Clackamas County. The Assistant Counsel advised that when the highway 
improvement was contracted it was thought that the building would be needed by 
the engineers in charge of the work; however, it developed later ‘on that it was 
not needed for such purpose. He said that the building is not of much value awd 
recommended acceptance of an offer of $150 which he has received for it. Tho 
Commission approved the recommendation. 


he Assistant Counsel, Mr. Neuner, reported on the claim of Elmer and 
Edith Sohrweid arising out of damage to their property as the result of prospect- 
ing for road materials. He advised that the Highway Department negotiated with 
these people for the acquisition of a portion of their property, anf as a re- 
sult a tentative agreement was reached by which the state would have a 25-yoar 
ground lease; however, before the lease was executed it was discovered that the 
property did not contain the desired quantity or type of rock. In the course 
of the exploratory operations, he said, considerable work was done with a bull- 
dozer, and a mumber of trenches were dug as wide as the bulldozer blade and fra 
three to six or eight feet in depth. The aggregate length of the ditches, he 
said, was approximately 1,000 feet. He further stated that shortly after the 
exploratory work was completed tho Sohnwoids claimed an impairment of their 
well which might have been caused by the state's activities on their property. 
The Sohrweids, he said, feel that they have beon damaged to the extent of $500 
and have asked the state to pay them such sum. He recommended that the clain 
be allowed. The Commission approved the recommendation unanimously. 
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The Commission also discussed acquisition of right of way needed for 
the proposed improvemont of the Newberg-Dundee Section of the Pacific Highway 
West and for the Fir Grove Section of the Albany-Buena Vista Federal Aid Sec- 
ondary Highway but deferred action on all of the options presented pending 
adoption of the survey for each of these projécts. 


In this connection the Commission ordered that hereafter no right 
of way settlements shall be presented to the Commission for approval unless 
and until the survey of the section for which the right of way is being ac- 
quired has been formally approved by the Commission. 


The Assistant Counsel reported difficulties in reaching settlements 
with property ownors for the acquisition of additional right of way that is 
needed for various highway improvements. He presented a list of the several 
parcels together with offers that he recommended in condemnation, as follows: 


. Recommended 

Delmar -China Camp Creek Section of the Oregon Coast Offer 

Highway 

W42h7 L. R. Siglin $ 180.00 

14103 L. R. Siglin - Paul Trolard, et ux 

contract purchasers 2800.00 

Tolo Overcrossing Section of the Pacific Highway 

14515 Gold Ray Realty Co. 350.00 

14518 Wright Lumber Co. 600.00 
Euchre Creek-Gold Beach Section of the Or Coast 

Highway 

14004 Lloyd Corporation, Ltd. 1600.00 


Ferry Street-Walnut Street Section of the Pacific Highway 


12010 J. J, Chisholm and Mae Chisholm 
and Nellie Chisholm 300 .00 


ate Beach-Newport Section of the Oregon Coast Hi 


4407 H. W, and W, W, Gauntlett 9000.00 
Lost Creok-Loyell Section of the Willanctte Highway 
12069 Harry H. Wade and Rose Wade 1900.00 


Following careful considoration of this matter, the Commission ap- 
proved tho offers in condemnation as recommended by the Assistant Counsel and 
thereupon, by unanimous vote, adopted the attached resolutions marked EXHIBITS 
"Bl", "B2", "B3", "B4" and "B5", authorizing condemnation of the several 
tracts, which resolutions by this reference are made a part hereof with like 
effect as though oxtended in full heroin. 
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“Hunter Creek-California State Line Rock Production Project on the 
-Oregon Coast Highway, in Curry County. The Commission received three 
bids for this work, the low one being that of Shoreline Construction 
Company, Salom, at $54,715. Tho next low bid was submitted by Homer G. 
Johnson, Portland, in the amount of $64,700. The contract has been award 
ed to the low bidder, Shoreline Construction Company. 


“Tolo Overcrossing on the Pacific Highway, in Jackson County; widen- 
ing existing concrete viaduct and replacing existing frame trestle ap- 
proach with fill, etc. Snook Bros., Corvallis, submitted the only bid 
for this work in the amount of $52,212. This bid is satisfactory and 
the Commission has awarded the contract to Snook Bros. at their bid price. 


"Mill Creek Bridge Section on the Silver Creek Falls Secondary State 
Highway, in Marion County; involves construction of reinforced concrete 
viaduct over Mill Creek and 0.4 mile of highway roadbed and surfacing. 
Archie R. Averill, Portland, submitted the low bid at $58,845.50. Welder 
end Kenworthy, Portland submitted the next low bid at $60,055.50. There 
was ome higher bid. The Commission has awarded the contract to the low 
bidder, Archie R. Averill. 


"Failing School Pedestrian Overcrossing over Front Avenue at Hooker 
Street, Portland, Multnomah County. The low bid for this work was sub- 
mitted by C, M. Corkum Co., Portland, at $17,310.95. J. P. Britten & Co. 
Portland, submitted the next low bid at $17,972. There were six highor 
bidders. The Commission has awarded the contract to the low bidder, 

C. M. Corkum Co., at its bid price. 


"Grading, surfacing and oiling, and construction of two concrete 
bridges on the North Unit, Joseph-Wallowa Lake Section of the Joseph- 
Wallowa Lake Secondary Highway, in Wallowa County. J. C. Papin, Baker, 
submitted the low bid for this work in the amount of $55,907. The only 
other bid received was that of Roy Norquist, Sweet Home, at $56,713. The 
Commission has referred these bids to the Engineer with authority to awari 
the contract to the low bidder, J. C. Papin, at his bid price upon approv- 
al by the Public Roads Administration." 


Tho Assistant Counsel, Mr. DeSouza, reported to the Commission on 
the status of right of way acquisitions on the Front Street Project in Portland . 
He exhibited a map on which there was shown the right of way as it originally 
was contemplated in 1940, upon which the Portland bond issue was based. The 
nap also indicated separately the ad@itional areas which have been added to the 
project since that time. From a financial standpoint it appears that the orig- 
inal appraisal on both sides of the river, as made in 1940, was $1,808,936.00, 
which in 1942, based on more definite information as to the requirements on 
the east side of the river, was revised to $2,051,107.00. The present net esti- 
mated cost of the right of way is $2,435,739.96. This is an extra amount over 
the 1942 appraisal of $364,632.96. The difference was accounted for by addi- 
tional properties which have been added to the project and by increases in rval 
property values since the time the appraisals were made. It was also reported 
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The Commission considered a compromise settlement recommended by 
the Chief Counsel of the condemnation case of the state versus Carl G. Bechen, 
et al. for right of way needed for the Gardner Ranch-Berger Ranch Section of 
the Sunset Highway. The Chief Counsel advised that the Bechen property is 
highly improved farm land which is being cut up very badly by reason of the 
highway construction; moreover, the state is taking about 19 acres of this 
property for its purposes and is also securing an easement from the Bochens 
for a drainage pipe in conne¢tion with the undercrossing of the railroad 
which crosses the proporty in a north and south direction. The Chief Counsel 
also stated that he has had the property appraised by outside appraisers 
whose appraisals run from approximately $11,000 to approximately $19,000. 

He recommended a compromise settlement for $16,000 plus an item of $60 for 
replacing some fencing that was destroyed during the highway construction. 

He pointed out that in this settlement a certain cattle pass which was 
originally requested has been eliminated and that access is being restricted 
to two farm crossings and one private access to a five-acre tract on the 
south side of the highway which is otherwise completely isolated from a 
public road. Following discussion the Commission approved the recommendation 
unanimously. 


The Engineer brought up for discussion a request from the U. S. 
War Department that the state purchase a 200-foot strip of property along the west 
side of the North Santiam Highway near Detroit Ranger Station in order to pro- 
hibit any occupancy of the strip except by special permission from the Regional 


Forester. It appears that the War Department has been requested by the Forest 
Service to acquire the property, but the War Department feels it is the obliga- 
tion of the state inasmuch as the state has been acquiring the rights of way 
for the other portions of the highway with a similar protective strip adjacent 
thereto. Tho Engineer recommended approval of the request, which, he said, 
would extend the protective wayside for a distance ¢ abut dK) fiot ondwaild in- 
volve the purchase of only 6.4 acres of land which is appraised at $960. In 
the discussion it was pointed out that the state now owns right of way 150 
feet wide and that right of access to the highway along the section also has 
been acquired. A map was presented showing the area under discussion. The 
Commission deferred action on the matter until its next meeting. 


At 3:00 p.m. Chairman Banfield announced publicly the awards of 
contract, bids for which were reccived at the morning session, the awards 
previously having been discussed and unanimously approved by the Commission: 


“Delmar-Coaledo Section of the Oregon Coast Highway, in Coos County; 
2.89 miles of grading and paving. ‘The low bidder for this work was McNutt 
Bros., Eugene, at $657,681. Porter W. Yett, Portland, submitted the 
next low bid in the amount of $658,938. There were two higher bidders. 
The Commission . has rejected all bids for this project. 


"Brush-Creek-Hunter Creek Rock Production Project on the Oregon 
Coast Highway, in Curry County; furnishing crushed gravel in stockpiles. 
Shoreline Construction Company, Salom, was the low bidder for this work 
in the amount of $41,600. F, 0. Laws, Myrtle Point, submitted tho 
next low bid in the amount of $44,240. There were two higher bids. ‘The 
contract has been awarded to the low bidder, Shoreline Construction Canpay. 
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The Enginecor reported the results of investigations of alternate routs 
proposed for the Hillsboro-Silverton Secondary Highway through the town of 
Nowberg. L - estimated the cost of constructing the College Street route, 
which is the one preferred by the Newborg City Council, at $72,300 ami tho 
cost of right of way at $23,500, for a total of $95,800, compared with a total 
cost of $88,600 for the Meridian Streot route, which is advocated by a group 
of citizens which appeared bofore the Commission at its meeting in April. 

Ho explained that the right of way cost on the College Stroet route includes 
an amount of $12,000 for romoving the Union 0il Company's plant from its 
presont location at tho north ond of this stroet, it being assumed that 

tho plant would have to be re-established immediately. If tho improvement 

of College Street at this particular point were deferred until a lator date, 
he said, a saving of $7,000 can be effected becauso the Union 0il Company 
has plans to build a now plant in the not too distant future. It was his be- 
licof-that the state could purchase additional property for the company's uso 
and that the oil company would turn back to the state a right of way required 
for the highway improvement. If this saving can be offected, he said, it would 
reduce the total cost of the College Street route to $88,800 which is practi- 
cally tho same as the estimated cost of the Meridian Strcet route. He indi- 
cated a preferonce for the Meridian Streot route. (For furthor dotails see 
Enginoor's letter of May 18, 1948, directed to Mr. T. H. Banfield, in goneral 
files.) Tho Commission deferred action on this matter pending consultation 
with Mr. Frank C. Colcord, Mayor of the City of Newberg, who is scheduled to 
appear on tho following day. (Mr. Colcord was unablo to be present on the 
following day, so tho matter was not discussed further. ) 


The Engineer reportea results of investigations of complaints from 
residents on the Hillsboro-Silverton Secondary Highway about four miles south 
of Hillsboro that this highway is inadequately drained and as a result is 
flooded to a depth of about two feet each winter. He advised that this is 
one of the roads the Commission took over from Washington County, and the 
records disclose that for a period of several years it has been flooded because 
of inadequate capacity of two 36-inch pipe culverts. He recommended replace- 
ment of these two culverts with an 8' x 5' reinforced concrete box culvert 
which, he said, would correct the situation. He estimated the cost of the 
concrete box at about $4,000 and recommended approval of the work as a 1948 
Minor Betterment project. The Commission approved the recommendation. 


Pursuant to instructions from the Commission at the previous meeting 
the Enginepr reported results of an investigation of the request of the City 
of Vale for the improvement of Washington Street, in Vale, as a by-pass route 
for Central Oregon Highway truck traffic through this town. He advised that 
the city is asking for the oiling of this street for a width of only 30 feet, 
which would cost about $5,000; however, he questioned that this would satisfy 
the people who sooner or later would want the street oiled the full width of 
60 feet, placement of curbs and a heavier type pavement, which would cost about 
$25,000. He recommended that the request be denied for the reason that he can 
see no necessity for disbursal of the truck traffic at this time. The Commis- 
sion approved the recommendation. 
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that expenditures made, plus the estimated cost of right of way not yet ac- 
quired, amounted to $2,509,196.00, which is $73,456.04 more than tin net esti- 
mated cost of the right of way. This discrepancy was accounted for by the 
fact that in addition to land costs, the City of Portland has paid taxes, 
title insurance costs, repairs to structures, appraisals, etc., for the Front 
Street project, which expenditures were not included in the estimated costs of 
property. 


In this connection Chairman Banfield brought up for discussion the 
matter of constructing a railroad underpass at the west ond of the Steel Bridge 
which is estimated to cost about $500,000 and which was not included in the 
original plan for the Front Avenue improvement. He gave as his thought that 
this expense is not justified because of the bottleneck condition that cxists 
along Front Avenue north of this point. The Engineer said that the underpass 
was added to the plan because of the grade crossing hazard at this point, 
however, ho added that it is not imperative that the underpass be constructed 
now, as it can be installed later on if it is found necessary. He was in- 
structed by the Commission to bring to the noxt Commission meeting a plaster 
model of the proposed project to enable the mambers of the Commission to visual- 
ize the conditions. It was also decided to inspect the premises some time dur- 
ing the noxt mecting. 


The Commission reconsidered approval of four sottlomonts for right of 
way on this highway as presented by tho Assistant Counsel earlior in tho ses- 
sion, which properties are locatod on the east side of tho Willamctto River. 

It was cxplained at the time that approval of these purchasos would clean up 
all right of way matters on the cast side of the river other than those that 
are being condemnod by the City of Portland. Tho Commission, by unanimous 
vote, approved the settlements as recommended. (See items 14529, 14530, 
14577, and 14528 listed in the right of way resolution markod EXHIBIT "A" 
end referrod to on page 14898.) 


Chairman Banfield also brought up for discussion matters pertaining 
to the proposed Sullivan's Gulch Highway. Following a brief discussion, the 
Chief Counsel was requested to prepare and present to the Commission on the 
following day a draft of a resolution adopting this route as a state highway 
and declaring it a throughway under the provisions of the "Throughway Lew" 
enacted by the 1947 Legislature. (As requested,the Chief Counsel presented 
such resolution on the following day when it was adopted by the Commission by 
unanimous vote. See resolution attached hereto and marked EXHIBIT ‘y".) 


The Commission discussed a report from the Engineer on the request 
of citizens of Nashville, in Yincom. County, for the designation of a county 
road. which extends from Nashville to Orton, as either a State Secondary or 4 
Federal Aid Secondary Highway. The Commission indicated that it would not ap- 
prove this project due to lack of funds with which to finance construction but 
deferred a definite decision until the following day when a delegation from 
Nashville is tot presmt: (See ahead for discussion of this matter with the 
delegation. } 
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upon the street area at such time as the improvement is made. The daily traf- 
fic volume on this street, he said, is 6,000 vohicles, and he recommended that 
this project bo considered by the Commission for inclusion in the unallocated 
Major Bottorment Program for the year 1949, Tho Leif Erickson project, he spid, 
is not so important. He estimated the cost to construct this project, at 
$380,00C and the cost of right of way at $100,000 for a total of $480,000. He 
pointed out that the traffic volume on this streot is only 2 »T00 vehicles per 
day, which feature, together with the high cost of the work, does not qualify 
this section for priority construction at the prosent timo. He recommended 
that this project be denied. The Commission deferred definite action on both 
projects pending inspection on one of its trips this summer.” 


The Commission discussed a request from Mr. E, K, Willer, owner of 
Willer's Motor Hotel and Apartments, Newport, for permission to use 4 portion 
of state highway right of way in Newport for automobile parking purposes. The 
Engineer advised that the area that Mr. Willer wishes to use is a portion of a 
large area which the Commission plans to landscape at the north end of the 
Yaquina Bay Bridge; in fact, part of it has already been partially landscaped 
and is now covered with green grass; moreover, plans are being made to do ad- 
ditional landscaping work at this point. He pointed out that other requests 
have been made for the same privilege and if the Commission grants Mr. Willer's 
request it would establish an undesirable and probably an embarrassing precedat 
He recommended that the request be denied. The Commission approved the recom- 
mendation. ; 


The Engineer reported on the request of the Albany Timber Carnival 
Association for the privilege of using Waverly Lake and Waverly State Park in 
connection with its annual carnival which is to be held on July 3 and 4, 1948, 
He said that he has had this matter investigated by the Traffic Engineer who 
recommends, if the Commission sees fit to grant this privilege, that the fol- 
lowing conditions should apply: (1) That the Association be required to 
post a cash bond in the amount of $1,000 to guarantee adequate clean-up of the 
premises, (2) that sufficient parking attendants be provided by the Associa 
tion to keep the highway clear of parked vehicles, (3) that the section of the 
Pacific Highway adjacent to the carnival activities be posted with "no parking" 
signs at the Association's expense, (4) that a minimum number of adequately 
marked and police patrolled pedestrian crossings be maintained at Association 
expense, and (5) that there be installed and maintained by the State Highway 
Department during the progress of the carnival standard Highway Department 
"Slow == Congested Zone" signs, He advised that he concurs in the recommenda- 
tion, As the result of discussion the Commission authorized the granting of 
a permit to the Carnival Association for the use of the state's property this 
year only on the conditions recommended by the Engineer, The Secretary was 
instructed to notify the Carnival Association of the action taken and to advise 
further that hereafter the Commission would expect the Association to make 
other arrangements for a place to hold its carnival, 


The Engineer brought up for discussion the disposal of buildings fn 
Eugene which were previously authorized for sale by the Commission, the bids 
having been referred back to the Engineer and the Chief Counsel for recommenda 
tion. The Engineer advised that tho offcr of $3,000 subsequently made by Mr 
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As requested by the Commission at the previous meeting, tho Engineer 
reported on the status of field survey work necessary for projects designated 
in the first Three Year Postwar Program and on the surveys that will be needed 
for projects in future construction programs. He presented a list of projects 
and advised that many of then are possibilities for the next construction pro- 
gram the Commission will adopt. (Seo Engincer's letter dated May 19, 1948, at 
rected to the Orogon State Highway Commission for the list referred to.) He 
suggested, in ordor that the bost available use of the Department's limited 
enginoer personnel can be made, that he be authorized to proceed with the com- 
pletion of these surveys so they will be available when needod by the Right of. 
Way Department in making appraisals and securing options for right-of-way. 
Chairman Banfield expressed himself in favor of granting this authority inso- 
far as it concerns projects that the Engincer can recommend for inclusion in 
the next construction program, particularly that for 1949. Commissioners 
Schaupp and Chandler expressed themsolves Similarly and it was so ordered. 


The matter of contributing state highway funds to assist in financing 
bank protection work along the Santiam River north of the now bridge on the 
Pacific Highway East, near Jefferson, was brought up for discussion by the 
Engineer. Ho advised that the Army Engineers have made a study of erosion 
conditions along the Santiam River at this point and report the need of pro- 
tection facilitios for about 3,200 fect on the north bank of the rivor a 
short distance above the bridge, and on the south side of the rivor about a 
half mile above this point. 4% correct the situation, they propose con- 
struction of about 1,100 feet of drift barrage which would cost a total of 
about $100,000, fifty percent of which they are asking the state to assume 
because of uncertainty that more than $50,000 of Federal monies will be avail- 
able for the purpose. He recommended that the Comission approve an expend- 
iture of $50,000 for this work because the bank crosion is serious and unless 
it is stoppod may result in a major shift in the river channel, which would 
involve largo expenditures on the part of the state and might necessitate 
construction of another bridge. The Assistant Counsel, Mr. Neuner, mentioned 
that the state might assume some liability if it joinod in this undertaking. 
He suggested tho possibility of the Foderal Government contributing the entire 
amount under the Flood Control Act, which authorizes the Arny Engineers to do 
anything necessary in connection with projects of this kind without assumption 
of any liability whatsoever. In view of this information the Commission de- 
ferred action on tho project and reforrod the matter back to the Engineer and 
the Chief Counsel for a joint report and recommendation. 


The Engineer reported on the request of tieCity of Astoria for two 
improvement projects in this city - widening of Taylor Avenue (Oregon Coast 
Highway) wosterly from Bay Streot to Hamburg Street, a distance of about 
2,800 fect, and improvement of Leif Erickson Drive (Columbia River Highway) 
from 36th Streot to 52nd Street. He advised that those projects have been 
investigated pursuant to authority from tho Commission, and it has been 
found that the Taylor Avenue project consists of widoning of a two-lanc 
pavement to a standard four-lane facility an@ that such project would cost 
about $70,000. Additional right of way, he said, would not be required be- 
cause the cxisting street is 100 feet wide. He also advised that the City 
of Astoria has agreed to require the romoval of some buildings which encroach 
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it has been designated a Foderal Ajd Secondary Highway, and its maintenance is 
an obligation of the county. Were the state to assume the maintenance, ho said 
it would be necessary to place the road on the State Secondary Highway Systen. 
He advised that the road was graded in 1944, surfacod in 1945 and 1946, and was 
oiled in 1947 and, whereas the wearing surface is now fairly good, it-will 
probably need rescaling some time during tho next five yoars. He pointed out 
that the road is ton miles in length and that it contains a bridge with two /5- 
foot stecl spans across Lost River, with e roadway.wi°th of only 15’ 2" 

and badly in need of paint. Concerning the right of way width, he said, that 
a 60-foot right of way was acquired by resolution of the county court, but 
there are some sections where right of way fences aro only 40 fect apart, so 
it probably will be necessary to spend some money to provide a uniform 60-foot 
right of way. He estimated the annual cost of maintenance for the next five- 
year period, if the state took over this road, at $9,832. 


‘ Orriieaincr Shagp mive as his understanding that tho court is not ask- 
ing the state to desiguate this road as a secondary highway but is asking tho 
state only to entor into an agroemont with the county to naintain it for tho 
noxt five years. He gavo as his thought that such an arrangomont on a stato- 
wide basis would encourage counties to construct more good county roads, Mr. 
Goorge Nouner, Assistant Counsel, advised that the Commission has the logal 
authority to onter into such type of agroements with the counties if it so 
desires. As the rosult of discussion the Commission instructed tho Engincer 
to report at tho next meeting whothor or not the state is in position finan- 
cially and otherwise to assume such an obligation on a state-wide basis. 


The Commission discussed a request fromtho City of Whoocler for tho 
widening of the Oregon Coast Highway between Gamble Stroet and Hemlock Streot, 
a distance of approximately 2,000 feet. The Enginoor advised that this is a 
meritorious project that is estimated to cost about $6,000. Ho said that it 
is too email a project for contracting and probably should be performod by 
state forces. He recommended considoration of the project by the Commission 
in the forrmlation of its 1949 Minor Betterment Program, it boing too late in 
the season to do it this year. The Commission approved the rocommondation and 
also oxprossed a desire to inspect the project during the progross of one of 
its inspection trips. 


A letter was presented from Mrs. John E. Frodrickson, Mapleton, Ore- 
gon, urging improvement of the “Route F" Highway botwoen Eugone and Maploton. 
The Commission denied the roquest for immodiate undertaking, however, ordered 
that Mrs. Fredorickson be informed that the Commission is attempting to in- 
prove this route as fast as funds aro available and will consider it along with 
other projects when the next construction program is formulatod, although such 
considoration does not contain any promises to include it in tho progran. 


The Commission discussed briefly four requests presented by the Coos 
County Court at the previous meeting of *he Commission, as follows: 


(1) State cooperation in construction of a bridge across the Coquilk 
Rivor at Bullards 
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Kenneth Dodd for Buildings Nos. 11994 and 11997 has been investigated and that 
Mr. Joel D. Trapp, who submitted the high.oid of $2,750 for these two building 
in the regular bidding procedure, was also contacted. Mr. Trapp, he said, has 
made a counter offer of $3,150 for the two buildings and in addition thereto 
agrees to rent the buildings to Highway Department employees at. the rate of $25 
per month for a six-months period. He further stated that he has discussed th 
entire matter with the Chief Counsel and it is thoir recommendation that Mr. 
Trapp's offer should be accopted, that the bids received for Building No. 10961 
be rojected and that the Commission accept tho high bid for each of the remain 
ing buildings, otherwise, that all bids be rejected and sale of the buildings 
be re-advortised. The Chief Counsel verified the statement. The Commission 
unanimously approved the sale of the buildings as recommended. 


The question then arose concerning the sale .of additional buildings 
at this location. The Commission authcrized the advortising for sale of these 
buildings subject to the condition that the successful bidder is not to de al- 
lowed to move the buildings over any highway or street under the jurisdiction & 
the State Highway Commission. 


The Commission discussed briefly a Wasco-Heppner Secondary Highway 
improvement that has been requested by residents of Morrow, Gilliam, Wheeler, 
and Sherman Counties concerning which a delegation is to appear on the fol- 
lowing day. The Engineer presented a straight line chart showing the stetus 


of improvement of this road. The Commission deferred acticn on the matter 
pending appearance of the delegation. (As the result of discussion with the 
delegation, the Commission agreed to inspect the project on one of its in- 
spection trips this summer. See ahead for additional paragraph. ) 


A letter was presented from the Joseph Chamber of Commerce requestig 
the oiling of tho main street in their toWh. The Engineer advised that this 
request has been investigated and it has been ascertained that what the Chamba 
of Commerce desires is the oiling of five blocks on the Wallowa Lake Highway. 
He said that this street is 100 feet wide with a ten-foot sidewalk on each side 
and an oiled roadway 36 feet wide along the center, so there remains 22 feet 
on each side to be oiled. He estimated the cost of the improvement at $4 785; 
however, pointed out that it would be only a temporary improvement, whereas a 
permanent job would cost about $25,000. He recommended, if the Commission ap- 
Proves the project, that it be done on a permanent-type basis. The Engineer 
pointed out that bids were received today for grading, surfacing, and oiling 
the North Unit of the Joseph-Wallowa Lake Section of this highway, 1.31 miles 
in length, the low bid being in the amount of $55,907; also, that there is in- 
sufficient money available to finance the improvement now requested. In view 
of this report the Commission by unanimous vote denicd the request, however, 
agreed to inspect the project on one of its trips this summr. 


There was prosented to the Commission a request from the County 
Court of Klamath County that the State Highway Department take over and as- 
sume maintenance of the South Poe Valley County Road from Olene to a connec- 
tion with the Malin-Poe Valley Road which is now befng improved under state 
highway contract. The Engineer advised that this is a county road but that 


Project in City of Oakridge 


Stabilizing and oiling Commercial Street fron 
Chorry Street to Aldor Street - Total estimated cost -$15,000.00 


Rogarding the project in Oakridge, the Engineer advised that this 
stroot carrics especially heavy log and lumber traffic and will have to be in- 
proved entirely at state oxpense because the city is without funds. 


The Commission discussed a request from the Clatskanie Kiwanis Club 
for construction of a footpath along tho Lower Columbia River Highway between 
the Clatskanie city limits and the S. P. & S. Depot. The Engineer recalled tha 
this matter had the attention of the Commission about a year ago and that Chair- 
man Banfield and he inspected the project on April 30, 1947, whon it was con- 
cluded that the cost of the footpath was more than would justify its construc- 
tion. He pointed out that there is insufficient right of way on which to con- 
struct an adequate path, and estimated the cost to construct a narrow footpath 
within tho present right of way width at $4,000. He recommended that the re- 
quest be denied. Chairman Banfield gave as his opinion that the project is 
merited. He suggested that the right of way feature be further investigated 
before a final decision is made by the Commission. The suggestion was approved 
by Commissioners Schaupp and Chandler, whereupon the Engineer was instructed 
to make such investigation and to report his findings at the next meeting of 
the Commission, : 


Tho Enginoer reported that sevoral requests have beon made by delega- 
tions from Oakridge for the improvement of the Willamotte Highway, as follows: 


(1) Channelization and illumination of the intersection of Crest- 
view Drive with the Willamette Highway at Oakridge, estimated cost-$1,200; 


(2) Widening of the prosent 16-foot oil surface to 20 fect and 
construction of four-foot shoulders along this highway between Willamette 
City and Oakridge, a distance of about one nile, estimated cost - $7,000; 


(3) Widening of the Willamette Highway through the town of 
Oakridge, particularly between Highway Engineer's Stations 25+95 and 26+10 
to provide for a standard stroot section with four lenos of traffic , 
estimated cost - $37,000. 


Tho Engineer advised that investigation of the channelization projec? 
reveals considerable traffic congestion at this intersection, and it is his cor 
sidered opinion that the project is needed. He recommended approval of an cx- 
ponditure of $1200 for this purpose from the Minor Betterment Contingency Fund. 
The Commission approved th recommendation. 


The Engineer also advised that the highway between Willamette City an 
Oekridge carries a large volume of traffic, particularly log and lumber traffic 
and in his estimation there is full justification for widening the present narr: 
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(2) Matter of substituting a bridge project for an oiling project 
on the Myrtle Point County Road, Federal Aid Secondary Highway 


(3) Roquost that the state take over the obligation of maintain- 
ing two approach bridges on the Oregon Coast Highway betwoen Coquille 
and Bandon and as consideration therefor the County agrees to take over 
end maintain cortain abandoned sections of tho Cape Arago Sccondary High- 
way : 


(4) Proposal of the American Legion, Coquille, with rogard to 
widening tho intersoction of Willard and Front Streets, in Coquille 


Tho Commission deferred a decision with respect to tho first of the 
above-mentioned items until lator in tho session. (See ahead for additional 
paragraph whore the Commission approved state cooperation conditionally.) As 
to substituting the bridge project for an oiling project on tho Myrtlo Point 
County Road, tho Enginoer advised that ho has not yet reccived word from the 
Public Roads Administration whether or not it will approvo such substitution 
of projects. In viow thereof, the Commission deforred its docision until such 
information is forthcoming. The Commission approved tho assumption of the 
obligation of Coos County with respoct to maintaining tho two approach bridges 
on the Oregon Coast Highway between Coquille and Bandon, in viow of tho opinicn 
of the Chief Counscol that the obligation rightfully belongs to tho gtate. The 
Enginoor and the Chief Counsel were instructed to preparo a form of agreenont 
with Coos County covering the mattor and providing for the County to take over 
and maintain the abandoned soctions of the Cape Arago Sccondary Highway. The 
Commission doforred a decision with respect to the proposal of tho Amorican 
Logion, Coquille, ponding a report from the Enginoor. 


Tho Engincor recommended and the Commission unanimously approvod three 
Special Stato Tax Street Fund projects to be financed with a portion of the 
$250,000 fund which the 1947 Legislature withheld from the genoral apportion- 
nent of Stato Tax Street Funds to the counties and citios for oxpenditure by 
the State Highway Commission, as follows: 


Cooperative project with the City of Florence 


Placoment of rock base and oil mat surfacing and 
otherwise stabilizing portions of Lincoln 
Stroot and Hamlin Street in order to carry 
heavy lumber hauling - Total estimated cost ---- $ 9 
City's sharo 


Cooperative project with the City of Nowport 


Ro-aligning, grading, surfacing, and genstruction of 
curbs and sidewalks along Hurbert Street and Canyon 
Road between the Oregon Coast Highway and the wator 
Total estimated cost ---- $16,412.00 
Surfacing work by tho state 9,412.00 
Balance to be paid by city and property amors 7,100.00 
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were rejected as being too high. It was the thought of the Commission that the 
project should be constructed as originally planned in order to provide a sat- 
isfactory improvement, if funds can be found to finance the work, 

and if there are funds available the additional 14-mile section should be in- 
cluded in the project when it is re-advertised for bids. The Engineer was in- 
structed to review the financial setup and to report later in the session. 
(The Engineer submitted such report on the following day and at that time re- 
quested authority to re-advertise the project on the basis of including the ex- 
tra lj-mile section. The Commission approved the request unanimously. ) 


The Commission discussed a request from the County Court of Lane 
County for the improvement of two sections of the Territorial State Secondary 
Highway No, 200, one section being between the Siuslaw Highway Junction at 
Franklin, a distance of 1,8 miles, and the other being = section between Crow 
and Gillespie Corners, 8.1 miles in length. The Engiueer advised that both 
improvements are desirable were funds available to finance them. He estimated 
the cost of the first project at $100,000 and the second at $350,000, The 
Commission denied the request for both improvements, however, instructed the 
Engineer to bring these projects to the Commission's attention when the next 
construction program is being discussed. 


The Commission considered, approved, and signed a modification of it: 
project agreenent with the Public Roads Administration concerning the Front 
Avenue Project in Portland. Such agreement increases the Federal aid apportio: 
ment for this project from $667,210 to $703,210. The Engineer advised that it 
is possible to secure this increase because of unprogrammed urban funds which 
have to be programmed before June 30, 1948, in order not to lose them. 


The Commission also considered and unanimously approved a form of 
agreement prepared by the Chief Counsel and the Engineer with Harry I.Hamilton 
Company covering the rebuilding of the center pier on the South Dillard Bridge 
in Douglas County, which was badly damaged by high water during the flood per- 
iod in January 1948. The agreenent was signed later in the session. 


The Engineer reported that the following cities and towns have satis 
fied the legal requirements with respect to the expenditure of 1947 State Tax 
Strect Funds which they received in 1945 and that the plans for the projects 
they propose to finance with such funds have been examined and found satisfac- 
tory: 


Aumsville Falls City Moro 
Aurora Garibaldi Nehalen 
Barlow Gervais Paisley 
Bay City Island City Philomath 
Donald Madras Talent 
Echo Willanina 


The Engineer recommended that the plans be approved by the Comnissio: 
The Comission. approved the recommendation and theroupon by unanimous vote a- 
dopted the attached resolution relative thereto marked EXHIBIT "C" which resol: 
tion by this reference is made a part hereof to the sane effect as though 
entered in full herein. 
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road. He said it is too late in the season to do the work this year be- 
cause the oil crews have a full schedule; however, he recommended approval 
of the project as a minor betterment item for 1949 construction. The “~m- 


tmission_epproved._the recommendation 


As to the third project, widening the Willamette Highway through 
Oakridge for four ianes of traffic, the Enginoer recormended that tho requost 
be doniod. The Commission approved the recomnendation. 


In connection with this discussion the Engincer reported on the con-: 
dition of tho Willamette Highway in goneral east of the town of Oakridge. He 
recited briefly the history of tho original construction, advising that a con- 
tract was awarded prior to World War II for construction of the section, in- 
cluding an oiled surface, but the oiling work was never completed because of 
war time conditions and the freezing of Forest Highway Funds. Since that ting, 
he said, tho road has been maintained by the state in the best manner possible 
under existing conditions, but it is now in bad shape, and must be inproved. 
He pointed out that Forest Highway Funds in the amount of $630,000 wero pre- 
viously allocatod in the First Year Forest Highway Program for surfacing and 
bituminous macadan construction between Oakridge and Salt Creek Tunnel and 
$70, 000 was approved in this program for similar work on a section about seven 
miles long cast of the tunnel, but such funds no longer are available 3 like- 
wise, an amount of $130,000 of prewar Forest Highway Funds, with which it was 
proposed to finance the Odell Lake Section, no longer is available. He sug- 
gested, sinco the highway east of the tunnel is in bad condition, that he be 
authorized to work up plans for resurfacing the section between tho tunnel and 
& point about 15 miles easterly thereof, which work he cstinated would cost 
about $700,000, and then discuss the project with the Public Roads Adninistra- 
tion and the U. S. Forest Service, which are concerned. Chairman Benficld 
pointed out that tho highway is already constructed and is being naintained 
by the state amilthat people who travel it consider it to be a state highway, 
and if the state uses state money to improve it so that it will carry traffic 
properly, then the Commission should have an agreonent with the Public Roads 
Administration and the Rrest Service covering reimbursement for the expenditure 
later on with Forest Highway Funds. It was his thought, in that case, that the 
State Highway Commission should have the privilege of stating where the money 
should be spent. Members of the Commission, he said, are agreed that the road 
must be improved. As the result of further discussion of the matter the Com- 
mission unanimously authorized the Engineer to work up the plans for the proj- 
ect between Salt Creek Tunnel and a point 15 miles easterly thereof and to ar- 
range with ropresentatives of the Public Roads Administration and the U. S. 
Rorest Service for a joint neeting with the Commission to discuss thc possibility 
of including this project in the next Forest Highway Program. 


The matter of extending the proposed improvenent of the Oregon Coast 
Highway along the Delmar-Coaledo Section between Coquille and the City of Coos 
Bay was also discussed bythe Commission at this time. It was pointed out tha 
bids wore roccived this day for grading and paving a 2.89-mile section, which is 
14 niles shortcr than the section originally proposed, it having been necessary 
to reduce the length of the section to fit the monies availablo; but the bids 
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The Commission by unanimous vote approved the contract awards as ro- 
ported by the Engineer. 


In this-connection the matter of the award of the contract for re- 
modeling the Beardsley Building in Klamath Falls was again brought up for dis- 
cussion. ‘The Commission by unanimous vote approved the award of this contract 
by Mr. H. J, Beardsley to Angelo Doveri, contractor, Klamath Falls, who sub- 
mitted the only bid for this work, in the amount of $18,375, at the meeting of 
the Commission held on March 12, 1948. ‘The Commission also confirmed its pro- 
vious action approving payment of the sum of $16,375 to Mr. Boardsloy as con- 
sideration for right of way required for improvement of tho South Sixth Strect 
Project across Mr. Beardsley's promises in Klamath Falls. 


The Engineer requested authority to construct 16 small buildings and 
rake improvements to certain existing buildings located at maintenance statime 
situate at the following locations, involving a total expenditure of $28, 780: 


maint. Sta. 
Location Description Amount 
Alkali Lake Storage building for inflammablo naterials, 8'x12' $ 400.00 
Paisley: Storage building for inflammable materials, $'x12' 400.00 
Suntex Storage building for inflemmable materials, 6'x12' 400.00 
Brothers Storage building for inflammable materials, 8'x12' 400.00 
Bend Storage building for inflammable materials, 12'xl6' 700.00 
John Day Storage building for inflammablo materials, 12'xl6' 700.00 
Lakeview Storage building for inflammable materials, 12'xl6' 700.00 
Drain Storage building for inflammable materials, 8'x12' 400.00 
Grants Pass Construct equipment storage shed, 20'x60' 800.00 
Eagle Point Construct equipment storage shed, 20'x32' 500.00 
Post Construct equipment storage shed, 28'x48' 4 000,00 
Drain Construct woodshed, 12'x1k' 200.00 
Reedsport Construct woodshed, 12'xl4', construct fence, install 
kerosene tank 580.00 
Tho Dalles Construct storage shod 20'x40' using salvaged material 
for frame 600.00 
Basque Construct employee cabin, to be prefabricated at Burns 
3,000.00 
Ukiah Construct equipment storage building 32'x60' using 
salvaged building material from Pendleton right of way 
purchase 5, 000,00 
Klamath 
Falls Shops Construct 36'x36' addition to blacksmith shop at Klamath 
Falls Shops 5,000.00 
Meacham Convert recently purchased residence into a dupiex for 
employee housing 5,000.00 
Total Additional Building 
Minor Betterment Projects 
for 1948 $28 , 780.00 
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The Engineer also advised that the following cities and towns have 
met the legal requirements with respect to the expenditure of 1946 State Tax 
Street Funds which they received in 1947 and. tBat the plans of the projects 
which they propose to finance with such funds have bemexamined and found sat- 
isfactory: 


Anity Inbler Maupin Sandy 
Glendale Island City Oakland Scappoose 
Halsey 


He recommended approval of the plans by the Commission. The Commis- 
sion approved the recommendation and thereupon by unanimous vote adopted the 
attached resolution relative thereto marked EXHIBIT "D" which resolution by 
this reference is mace a@ part hereof with like effect as though extended in 
full herein. 


The Commission discussed briefly matters pertaining to the proposed 
inter-county bridge over the Willamette River between Salem and West Salem but 
took no action thereon nor made any statements relative thereto ponding pre- 
sentation of the matter by a delegation which is scheduled to appear before the 
Commission on the following day. (See ahead for the delegation’s presentation. ) 


The Engineer reported that, pursuant to authority heretofore granted 
him by the Commission, he has averded contracts as follows, bids for which were 
received by the Commission at its moetings on March 11 and’ April 20, 1948, the 
conditions of the awards having been satisfied: 


Willamette River Bridge at Independence; bids received 
April 20, contract awarded April 30 to Macco Corporation, 
Clearwater, California, the low bidder 


Little Pudding River Bridge on Salem-Silverton Federal Aid 
Secondary Highway, Marion County; bids received April 20, 
contract awarded April 26 to low bidder, Geo. E. Berry, 
Beaverton 


Construction of bridge over Salmon River on Oregon Coast 
Highway, Lincoln County; bids received April 20, contract 
awarded April 26 to Tom Lillebo, low bidder 


Grading and paving Rainier-Goble Section, Columbia River 
Highway, Columbia County; bids received April 20, con- 
tract awarded April 26 to Leonard & Slate, Oreg. "Lta., 
low bidder 


Grading, paving, etc. on Oregon City-New Era Section, 
Pacific Highway East, Clackamas County; bids received 
March 11, contract awarded May 5 to Warren Northwest, 
Inc., low bidder 


May 24, 1948 


14917 


Portland, Oregon 
May 25, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel, Present were: 


T, H, Banfield, Chairman 

A, W. Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H, Baldock, State Highway Engineer 

W, C, Williams, First Asst. State Highway Engineer 
W. W, Stiffler, Second Asst. State Highway Engineer 
M, H. Hawks, Chief Accountant 

G. W. Neuner, Assistant Counsel 

H, B, Glaisyer, Secretary 


Me. J. M, Devers, Chief Counsel, was excused. He returned to the 
meeting at 2:00 p.m. 


Bids as follows for highway construction work were opened and 
read aloud by the Secretary in conformity with previously-published notice, 
following which Chairman Banfield announced that awards of contracts would 
be made at 3:00 p.m. in the same room: 

COQUILLE SERVICE BUILDING IN COOS COUNTY 
EXTENSION ON BUILDING 
A, T, Fox, North Bend $10, 362,00 
ODELL SECONDARY HIGHWAY IN HOOD RIVER COUNTY 


HOOD RIVER JUNCTION-CDELL CREEK SECTION 


Shoreline Constr. Co., Salem, $79,750.00 
J. N, and M, J, Conley, Portland 80, 304.00 
Allen E, Satchett and Francis Getchel, Hood River 81, 848,80 
Vernie Jarl, Gresham 87 , 654.50 
SPRAGUE RIVER HIGHWAY IN KLAMATH COUNTY 
THREE BRIDGES OVER SPRAGUE RIVER 
Perkins Bros,, Portland $241,110.00 
R, H, Jones, Hillsboro 156, 830.00 
McNutt Bros, Eugene 177,910.00 
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He also requested authority to construct a standard maintenance heai - 
quarters building at Maupin which he estimated would cost $15,000. He said that 
the Highway Departmont now has rented quarters at this placo which are very um 
satisfactory and that it would be highly desirable if the Department could con- 
struct its ‘own building on property it owns at this location. He pointed out 
that there was set up in the 1948 budget for construction of buildings and in- 
provement of maintenance stations the sum of $194,785, of which amount $160,785 
remained unallocated as of May 1, 1948. The total of the projects now requestai, 
he said, is $43,780 which, if approved by the Commission, will leave a balance 
unallocated of $117,005 and a rosorve of $5,215. The Commission approved both 
requests by unanimous vote. 


The Engineer reported that the surveys for the following sections of 
state highways have been completed and asked the Commission to approve thom as 
the permanent routes of such highway sections: 


McMinnville-Newberg Section of the Pacific Highway West, 
in Yamhill County; 


Great Northern Railway Crossing-Merrill Section of the 
Klamath Falls-Malin Highway, in Klamath County; 


Odell Secondary Highway, in Hood River County; 


Fir Grove School-Benton County Line Section of the 
Albany-Independence County Road, in Polk and Benton 
Counties. 


After due consideration of the report of the Engineer with respect to 
each of the surveys under discussion, the Commission approved and adopted the 
surveys by the adoption by unanimous voto, of the resolution marked EXHIBIT "BE" 
attached hereto and by this reference made a part hereof with like cffect as 
though extended in full herein. 


The meeting adjourned at 5:00 p.m. to reconvene on the following day 
in the same room at 9:00 a.m. 


, 
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A letter was presented from the Pyblic Roads Administration concurring 
therein, ‘The Commission approved the recommendation unanimously. 


Struss and McCoy, Contract No, 2859 for furnishing crushed rock in 
stockpiles for the John Day Rock Production Project on the John Day High- 
way, in Grant County, requested an additional extension of time of 122 days, 
from June 1, 1948, to September 30, 1948, within which to complete this 
job. They alleged that bad winter weather conditions prevented completim 
of the project within the previously-extended time limit. The Engineer 
advised that the contractor has not shown evidence of being able to con- 
duct a project of this type in a satisfactory nenner and that his failure 
to complete the project within the period of the first extension of tine 
will increase the cont to the state by reason of engincering expense. 

He recommended that the additional extension of timo now requested be 
granted on the condition that the contractor be required to reimburse the 
state for engineering costs which accrue to the state after December 3}, 
1947. The Commiesion approved the recommendation unanimously. 


John A, Logan, Contract No, 2856 for grading, bituminous macadam 
surfacing, and construction of a bridge on the Tutuilla Creek Section of 
the Pendleton-John Day Highway,in Umatilla County, requested an additional 
extension of time of 61 days,from May 1, 1948, to July 1, 1946, within 
which to complete this job. He alleged that the job is completed except 
for a small amount of oiling on the bridge approaches, which could not be 
done sooner because of unsuitable weather. The Engineer advised that 
because of a shortage of bridge materials the contractor was unable to 
complete the bridge work early enough in the fall to permit oiling the 
approaches before the rainy season set in and that the late spring pre- 
vented completion of the job within the previously-extended time limit. 
He recommended for these reasons that the ef@itional extension of time 
now requested be granted without penalty. The Commission approved the 
recommendation unanimously. 


R, A, Heintz-Construction, Contract No, 2844 for grading and topping 
on the Johns-Glendale Junction Section of the Pacific Highway, in Douglas 
County, requested an additional extension of time of 13 days, from March 31. 
to April 13, 1948, within which to capletethis job. They alleged that 
extremely wet weather and additional work ordered by tho Engineer because 
of flood damage prevented the completion of the job within the previously - 
extended time limit. The Engineer advised that the reasons given by the 
contractor are correct and accordingly recommended that the additional 
extension of time requested be granted without penalty. A letter was mre- 
sented from the Public Roads Administration concurring therein. The Con- 
mission approved the recommendation unanimously. 


Kuckenberg Construction Company, Contract No, 2874 for the construc- 
tion of .ramps at the west end of the Ross Island Bridge, Portland, on the 
Front Avenue Section of the Pacific Highway West, in Multnomah County, ro- 
quested an additional extension of time of 30 days, from April 30, 19%, 
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ISLAND CITY-SUMMERVILLE COUNTY ROAD IN UNION COUNTY 
DRY CREEK-WEST RANCH SECTION 


E. C. Hall Co., Portland $73,090.00 
Vernie Jarl, Gresham 75,490.00 
D. F. McKenzie, Salem 76,119.00 
J. N. & M, J. Conley, Portland 76,755.00 
Newport Constr. Co, ,Portland 79,767.00 
Edwin C, Gerber, Oregon City 87,579.00 


The Commission considered the following requests for extensions 


of time within which to complete highway contracts: 


The General Construction Company, Contract No, 2972 for the recon- 
struction of ferry slips for the Astoria-Megler ferry on the Oregon Coast 
Highway in Clatsop County, requested an extension of time of 21 days, 
from April 15 to May 6, 1948, within which to complete this job, They 
stated additions to the original contract required more and longer piling, 
thereby necessitating extra work. The Engineer advised that a greater 
penetration was obtained in driving the piling for the ferry slips than 
was anticipated and that the contractor encoumtered delays in obtaining 
the longer piling and was further delayed on account of strikes. He 
recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation, 


J. P, Britten and Company, Contract No, 2880 for construction of 
the Buck Hollow Bridge on Sherars Bridge Secondary Highway No, 290, in 
Sherman County, requested an additional extension of time of 30 days.. 
from December 31, 1947, to January 30, 1948, within which to complete 
this job, They alleged that difficulty in obtaining sufficient skilled 
labor, damage caused by a flash flood, and the abnormal winter weather 
prevented the completion of the job within the specified time, The 
Engineer advised that tke structure was completed, except for minor 
clean up and finishing operations, within the previously extended time 
limit and that the reasons given by the contractor are generally true. 
He recommended that the extension of time requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


Tom Lillebo, Contract No, 2774 for the construction of the Fuller 
and Ojalla Bridges over the Siletz River on the Siletz Secondary Highway, 
in Lincoln County, requested an additional extension of time of 148 days, 
from September 1, 1947, to January 26, 1948, within which to complete 
this job. He alleged that difficulty in getting a steel crew to replace 
a defective angle brace and rainy weather which delayed painting opera- 
tions, prevented him from completing the job within the limits of the 
previous time extension. The Engineer advised that the reasons given 
by the contractor are generally true and that no inconvenience to the 
public or extra cost to the state was occasioned by the delay. He rec- 
ommended that the extension of time requested be granted without penalty. 
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original contract, he said, was completed by May 17, 1948. He 
recommended that the extension of time now requested be granted 
without penalty. The Commission approved the recommendation 
unanimously. 


The State Highway Commission, in passing on contractor's 
requests for extensions of time within which to complete the contracts as 
listed above, considered but did not necessarily adopt the recommendations 
of the Engineer and the reasons given by the contractors for failure to 
complete their projects within the time limits specified. 


In this comnection the Commission discussed the penalties 
assessed at its 4] meeting against Angelo Doveri with respect to 
Contracts Nos. 2614 and 2802 for bridge work on The Delles-California 
and Klamath Falls-Lakeview Highways in Klamath County. It was the senti- 
ment of the Commission that the penalties previously assessed are not 
entirely justified in view of the fact that the traveling public had not 
been inconvenienced; that the contractor's operations were handicapped by 
inclement weather, shortage of steel, and by a change in plans for the 
bridge footings. After due consideration of these facts, the Commission 
by unanimous vote ordered the cancellation of the penalty heretofore 
assessed against each of these jobs. 


ee ge ae wmaserd Qotau), sacha Sais Daan RLS Apt aboLhi 


The Fngincer reported that Contracts Nos. 2880, 2802, 2844, eagle 
and 2774 for state highway construction have been completed according to 
the requirements of the contracts or modifications thereof and that said 
jobs are now ready for acceptance. After due consideration of the Engineer's 
report with respect to the contracts under discussion the Commission 
approved and accepted the contracts as reported and by unanimous vote 
adopted the attached resolution relative thereto, marked EXHIBIT "F", which 
resolution by this reference is made & part hereof with like effect as 
though extended herein. 


RS 


The Commiesion considered a request of Mr. Jaios McGilchrist of 
Salem for permission to use a narrow strip of highway right of way approxi- 
mately 125 fect long and 64 feet wide along the westerly side of South 
Commercial Street (US 99E), in Salem. The Assistant Counsel advised that 
an agreement has been prepared in the form of a revocable permit granting 
Mr. McGilchrist this privilege, in which the state is fully protected. He 
recomended that the permit be granted. The Engineer concurred. The 
Commission unanimously approved the recommendation. The agreement was 
signed later in the session. 


| 


The Engineer presented for the Commission's consideration an 
agreement with the State of Washington providing for the relocation and 
maintenance of a water pipe line on US 10] in Pacific County, Washington, 
to serve the Megler ferry terminal. He stated that the Washington Highway 
Department plans to reconstruct the Washington Coast Highway northerly from 
Megler this year and that in the process of construction it will be necessary 
to relocate the existing pipe line. He recommended approval of the agreement 
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to May 30, 1948, in which to complete this job. They alleged that delay 
in securing additional light fixtures, caused by a strike, prevented con- 
pletion of the job within the limits of the previous time extension. The 
Engineer advised that the job is complete except for the installation of 
the light fixtures and poles in the hand rail and that such work would 
have been completed had it not been for a strike in the foundry plant 
which was to furnish the bases for the fixtures. He recommended,for this 
reason, that the additional extension of time now requested be granted _ 
without penalty. A letter was presented from the Public Roads Administra 
tion concurring therein. The Commission approved the recommondation unan- 
imously. 


Erick Enquist, Contract No. 2946 for construction of a bridge over 
Oneonta Creek on the Columbia River Highway, in Multnomah County, requested 
an additional extension of time of 31 days, from April 30, 1948, to May 31, 
1948, within which to complete this job. He alleged that his failure to 
complete the project within the previously-extended time limit was due to 
certain experimental work that the Highway Department conducted on this 
structure regarding distributing of loads. The Engineer advised that the 
reason given by the contractor for overrunning the previously-extended 
time limit is substantially correct. He recommended, in view thereof, 
that the extension of time requested be granted without penalty. The Com 
mission approved the recommendation unanimously. 


McNutt Brothers, Contract No. 2845 for grading the Glendale Junction 
Wolf Creek Section of the Pacific Highway, in Douglas and Josephine Counties 
requested an extension of time of 228 days ,from October 31, 1947 to June 15, 
1948, within which to complete this job. They alleged that a delay in te 
award of the project and the starting of work, a considerable overrun on 
excavation and other items, and an unusually wet fal) had prevented com- 
pletion within the time limits as specified in the contract. The Engineer 
advised that bids for this job were received by the Commission on August 6, 
1946, but the award cf the contract was not made until September 24, 1946 
because of right of way difficulties. He further stated that the con- 
tractor's operations were handicapped by an unusual amount of rainfall 
during the fall and spring months. He recommended, in view of the circun- 
stances, that the extension of time requested be granted without penalty. 

A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 


McNutt Brothers, Contract No. 2933 for surfacing the Globe-Elmira 
Section of the Richardson-Eugene Secondary Highway,in Lane County, 
requested an extension of time of 40 days, from May 31, 1948, to July 10, 
1948, within which to complete this job. They asserted that the furnish- 
ing of 5000 cubic yarde of excess material ordered by the state prevented 
completion of the job within the limits specified in the contract, The 
Engineer advised that the reason given by the contractor is correct, the 
Commission at its April meeting having authorized the purchase of the 
extra material from this contractor. Work contemplated under the 
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relative thereto marked EXHIBIT "I" which resolution by this reference 
is made a part hereof with like effect as though extended in full herein. 


The Engineer recommended that the reduced load limit heretofore 
in effect on the Little Butte Secondary Highway No. 270 in Jackson County 
be rescinded as of Mey 11, 1948, as the condition of the road is now such 
that full legal loads may be hauled over it. The Commission approved the 
Engineer's recommendation and thereupon adopted the attached resolution, 
narked EXHIBIT "J", relative thereto, which resolution by this reference 
is made a part hereof with like effect as though extended in full herein. 


The Engineer reported that a conference had been held in Selem 
with various representatives of the heavy hauling industry concerning the 
new rules and regulations adopted by the Commission on March 12, 1946, 
governing the transportation over state highways of overweight and over- 
dimension loads. He stated that as a result of the conference he wishes 
now to recommend two changes in the policy of the Commission as outlined 
in ite resolution of March 12, 1948 -- 1) Lower the insurance requirements 
for private and contract haulers so that the limit would now be $50, 000/ 
$100,000 and $25,000 for public liability amd property damage coverage, 
and 2) Allow Division Engineers and District Maintenance Superintendents 
of those divisions named’ in the March resolution to issue permits for 
widths up to 12 feet on highways or sections of highways found by the 
Engineer, based upon a survey, to be of a design and construction capable 
of accommodating such widths with safety to the traveling public. 


Tne Engineer recommended that several other suggestions and 
requests of heavy haulers as set forth in his written report to the Con- 
mission dated May 20, 1948, be denied. ‘The Commission, after discussion, 
approved the Engineer's recommendations and thereupon unanimously adopted 
the attached resolution marked EXHIBIT "K", rescinding its action of 
March 12, 1948, and incorporating all matters pertaining to truck movements 
pursuant to Section 115-393 0. C. L. A., which resolution is by this 
reference made a part hereof with like effect as though extended in full 
herein, 


The Engineer presented a request from the Board of County 
Commissioners, Pacific County,Washington, for five passes allowing use of 
the Astoria-Megler ferry by the members of the Board and its clerk with- 
out payment of fee. The Commission approved the request unanimously, 
sub ject to the condition that the passes shall be issued to the members 
individually and shall not be transferrable. It was understood that this 
action is not to be considered the establishment of e precedent with 
respect to the issuance of passes for use of this ferry service, but is 
simply a courtesy extended to these public officials who are directly 
interested in this ferry operation, 


The Encineer presented a request from Blue Gray Stages, Inc., 


of Aberdeen, Washington, for exemption from payment of the extra fee ordered 


by the Commission at its April meeting for vehicles using the Astoria- 
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as the water pipe line is necessary to serve the ferry terminal. The 
Commission unanimously approved the Engineer's recommendation and signed 
the "Acceptance of Permit" later. 


The Engineer brought up for discussion the matter of reimbursing 
the U. S. Reclamation Service for 50 percent of the cost of constructing 
certain irrigation structures on The Dalles-California Highway north of 
Madras, pursuant to a previous written agreement dated September 18, 1947. 


He advised that by a strict interpretation of the federal law cover~ 
ing matters of this kind, the Bureau of Reclamation could require the state 
to pay the entire cost; however, it is billing the state for only one-half 
of the total expense, which amounts to $2550. He recommended payment of 
such amount. The Commission unanimously approved the Engineer's recommendation. 


The Commission considered a request from Lela J. Lambert, Legislative 
Chairman of the Oregon Federation of Garden Clubs, that the Highway Commis - 
sion's previous designation of US 99E and US 9oW, between Portland and 
Junction City, as "Blue Star Memorial Drive” be extended to the California 
state line. The Engineer advised that the State of California has already . 
designated the Pacific Highway throughout its entire length in that state 
as "Blue Star Memorial Drive" and that the State of Washington has plens 
to take similar action. He recommended a modification of the Commission's 
previous action so as to include the entire length of this highway in Oregon. 
The Chief Counsel concurred, advising that, in his estimation, that is with- 
in the intent of the Oregon Legislature when it adopted House Joint 
Resolution No. 18 at its 1947 session. ‘The Commission approved the reconi- 
mendation and thereupon by unanimous vote adopted the attached resolution 
marked EXHIBIT "G" which resolution by this reference is made 4 part 
hereof with like effect as though extended in full herein. 


The Tnyineer reported that the condition of the Weston-Elgin 
Secondary Hichway is such that it has been necessary to extend the effective 
period of the reduced load limit heretofore ordered by the Commission for 
this road. He advised that the present order expired on May 15 and that 
because of the late spring and damage that has occurred from severe frost 
boils he has renewed the posting for reduced loads. He requested approval 
of his action and recommended that the effective period of the order be 
extended indefinitely. The Commission approved the Engineer's recommendation 
and thereupon be unanimous vote adopted the attached resolution relating 
thereto, marked EXHIBIT "H", which resolution by this reference is made @ 
part hereof with like effect as though extended in full herein. 


The Engineer requested confirmation of the placing of a 50 percent 
reduced load limit on the John Day Highway between Austin Junction, Mile 
Point 191.06, and Unity Junction, Mile Point 213.76, in Grant County, which 
he ordered on May 17. He explained that the spring thaw, in combination with 
the heavy loads being hauled over this section, made it necessary to reduce 
the load limit. The Commission confirmed the Engineer's action in this 
matter and thereupon by unanimous vote adopted the attached resolution 
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further consideration when the more hazardous intersections have been 
sipmalized. He recalled that there had been a stop and go signal at 
this intersection at one time but that it had been removed or taken 
out of operation early in the war. He was instructed by the Commission 
to investigate the matter further and report the actual status of the 
existing signal. 


2.. Request of Ell M. Rostin of Tigard for the installation of 
a flashing red signal at the junction of the Beaverton-Aurora and Scholls 
Secondary Highways in the town of Progress. The Engineer advised 
that an investigation reveals a basic need for a signal at this 
location and recommended the installation of a four-way flashing red 
beacon at an estimated cost of $330, the funds to be taken from the 
1948 Minor Betterment Budget. The Commission approved the Engineer's 
recommendation. 


3. Request of the City Council of St. Helens and a petition 
cf 594 citizens of this town for installation of an automatic traffic 
signal at the intersection of Columbia Boulevard with U. S. Highway 30 
in St. Helens. The Engineer advised that an investigation reveals 
that this signal is not justified because the traffic is not heavy 
and the accident record is not bad. The proximity of a railroad 
crossing, he said, presents complications which would prevent satis- 
factory operation of the signal unless it were tied in with train 
movements. He pointed out that there is at the present time a flash- 
ing beacon at this intersection and that the highway at this place 
is now zoned for a 35-mile-per-hour speed. He recommended that the 
request be denied. The Commission approved the recommendation. 


4, Request of the Corvallis Womens Club for a "stop and go" 
signal at the intersection of Third and Madison Streets, Corvallis, 
on the Pacific Highway West. The Engineer advised that the amount of 
traffic at this point does warrant a signal installation; however, 
there is a project pending in Corvallis which, when completed, will 
provide for a one-way street plan involving Third and Fourth Streets. 
He recommended that the signal not be installed at this time in order 
to give the one-way street plan a trial, it being his thought that 
the volume of traffic at the intersection when the one-way street 
plen is in operation may not justify the expense of the signal. 

The Commission approved the recommendation. 


.5. A petition from residents and business interests on Powell 
Boulevard in Portland for a flashing beacon installation at the 
intersection of 122nd Avenue and the Mt. Hood Highway. The Engineer 
advised that an investigation discloses that a flashing beacon should 
be installed at this point because of increased building activity, 

a school crossing, heavy traffic volume, and because of the poor 
accident record. He recommended the installation of a beacon flash- 
ing red on both approaches from 122nd Avenue and flashing amber on 
the main highway, the entire cost of which, estimated at $220, would 
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Megler ferry service. The Commission considered that it could not grant 
this concession without establishing an undesirable precendent and showing 
favoritism and accordingly denied the request unanimously. 


The Engineer presented for the Commission's consideration the 
advisability of sending a representative of the State Highway Department 
through the middle western states to interview applicants for engineer ing 
positions in Oregon, there being a shortage of engineers in this state. 

He advised that recently 190 inquiries and 44 applications for employment 
have been received from engineers of this district and gave as the foeling 
of the Civil Service Commission that it can not approve employment of people 
on the basis of their applications alone. In view thereof, and for the 
reason that there is no feasible way that applicants can be brought to 
Oregon for interview unless they are assured of employment, he recommended 
that a qualified person representing the Department be authorized to inter- 
view applicants at their places of residence, including Dallas, Texas; 
Chicago, Illinois; Denver, Colorado; Indianapolis, Indiana; St. Louis, 
Missouri; and Kansas City, Kansas. He suggested that Mr. Hollis W, Libby, 
Chief Locating Engineer, be given this assignment, which would take about 
two weeks’ time and would cost the state about $500. Following discussion 
the Commission approved the recommendation unanimously. 


The Commission by unanimous vote confirmed the oral authority 
previously given the Engineer to sell to Thomas C. O'Connor, Long Beach, 


Washington, for the sum of $16, a life boat salvaged from the old ferry- 
boat "North Beach" and for which the Highway Department has no use. 


The Commission considered the matter of prohibiting car 
parking on the shoulders of the Pacific Highway East in front of a new 
dance hall and an open-air theater about five miles north of Salem. The 
Engineer advised that this matter was called to his attention by the 
Deputy Superintendent of State Police who states that a dangerous condition 
is created by such parking. An investigation by the Traffic Engineer, he 
said, reveals that considerable hazard does exist which can be corrected if 
"no parking" signs are installed. He recommended the installation of "no 
parking on highway shoulder" signs between M.P. 45.47 and M.P. 45.83. 
The Commission approved the Engineer's recommendation and thereupon unani- 
mously adopted the resolution which is attached hereto marked EXHIBIT "L" 
which resolution by this reference is made a part hereof with like effect 
as though extended in full herein. 


The Commission considered the following requests for traffic 
signal installations: 


1. A petition from Portland residents for a two-way "stop and 
go" traffic signal at the intersection of S.E. 2lst Street and Powell 
Boulevard (Mt. Hood Highway). The Engineer advised that this is a 
hazardous intersection but there are many others where conditions are 
more acute that are not protected by traffic signals. He recommended 
that the petition be denied for the present but that it be given 
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A delegation from Lincoln County consisting of E. J. Calkins, 
County Commissioner; D. B, Ambler, County Engineer;.T, S. Stansbie, Mayor 
or the City of Toledo; Vance Taylor, Corvallis; and John C. Kendall, attorney, 
Portland, representing the C. D, Johnson Lumber Corporation of Toledo, was 
present and urged the Commission to designate the Nashville-Orton-Siletz 
County Road as a state secondary highway and to improve the road to modern 
standards. Mayor Stansbie headed the group. He pointed out that the road 
is a connecting highway between the Eddyville-Blodgett and the Siletz State 
Secondary Highways and that its improvement is badly needed because of the 
heavy amount of traffic which uses "it, particularly logging trucks. He 
advised that the present road has only a graveled surface and that its 
increased use by logging trucks has increased the cost of maintenance to 
a point beyond the financial ability of Lincoln County to keep it in proper 
condition. His statement was confirmed by Mr. Ambler, who added that the road 
now carries ten times as much traffic as it did five years ago and, notwith- 
standing the fact that the county is spending about half of its road funds to 
keep the road in condition, it de going to pieces faster than they can repair 
it. 


Mr. Kendall stated that he represents the C. D. Johnson Lumber 
Corporation of Toledo which operates over this road and which is asking that 
a survey of this road be:made and a report submitted indicating its present 
condition and the cost to improve it with a view in mind that the Commission 
will at some later date take it over as a state road. The C. D. Johnson 
Lumber Corporation, he said, is now building a unit of 36 houses in the area 
up the Siletz River and will be operating in that vicinity continuously on a 
sustained-yield basis, and this road is necessary to the company's operations. 
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Chairman Banfield advised that the Highway Commission realizes that 
traffic is heavy on county roads, but to establish a policy of taking over 
each road when the traffic becomes heavy or when counties feel that the cost 
to maintain their roads is beyond their financial ability to pay, is a 
policy that the Commission at the present time cannot adopt; anyway, the 
Commission is not in position today to act on the matter. He pointed out 
that every county in the state ‘has similar problems, especially where thera 
has been heavy hauling of timber, and that the Commission is not in position 
financially to assume these obligations because there are so many roads now 
on the State Highway System throughout the state which are badly in need of 
reconstruction and maintenance. In the further discussion of this matter, 
Mr. Ambler advised that insofar asthe Lincoln County Court is concerned, it 
is asking the state to assume the obligation for improvement of the westerly 
end of the road between Siletz and Orton, which is now a designated Federal 
Aid Secondary Highway. The eonference was concluded with a statement by 
Chairman Banfield that the Commission is not favorable to assuming juris- 
diction over this road and does not wish to lead the members of the deleza- 
tion to believe that it is in a position to do so; however, the Commission 
will instruct its Engineer to investigate that portion on the Federal Aid 
Secondary Highway System and report his findings, although that does not 
necessarily nean that the Commissioh intends to improve it in its next 
construction program. The Engineer was thereupon instructed to make such 
investigation. 
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have to be paid by the state because it is outside the Portland 
city limits. The Commission approved the recommendation 


6. Request made at a previous meeting by a Parkrose delegation 
for the installation of a traffic signal at the intersection of 
Sandy Boulevard and 102nd Avenue in Portland. The Engineer advised 
that this matter has been investigated, and it is his belief that 
the condition complained of will be corrected automatically upon 
completion of the signal installation project that is now under- 
way between 82nd Avenue and 112th Avenue. The synchrcnization of 
these signals, he said, very: likely will eliminate the basis of 
complaint at 102nd Avenue. He recommended that the request be 
denied. ‘The Commission unanimously approved the recommendation. 


The Engineer reported the need to establish a reduced speed 
limit on the Oregon City South End County Road which is being used as a 
detour for highway traffic during construction of the Oregon City-New Era 
Section of the Pacific Highway East. He advised that the road is quite 
narrow and has several sharp curves, and observations reveal that traffic 
is moving over it at a much greater speed than is safe. He recommended a 
Maximum speed limit of 35 miles per hour for this section. The Commission 
approved the recommendation by unanimous vote and instructed the Engineer 
to take up the matter through the proper authorities, since this is a county 
road under the jurisdiction of the Clackamas County Court, which, according 
to the legal requirement, must make application to the State Speed Control 
Board for such speed restriction. 


The Commission considered the adoption of a policy with respect 
to the sale of rock to private individuals from state-owned quarries, The 
Engineer advised that numerous requests for this privilege have been received 
from private individuals and in the past he has been very reluctant to 
accommodate them under the general belief that the quarries are obtained 
for state use only. He pointed out that when a quarry has been obtained by 
condemnation, the state could not, in compliance with existing laws, 
permit the use of materials for any purpose but road construction. He 
requested the adoption of a definite policy for future guidance. This matter 
was discussed at considerable length and as a result thereof, the Commission 
decided unanimously that it would be satisfactory to let anyone obtain 
material from its quarries or stock piles to the extent that the state's 
activities are not handicapped thereby, and provided material is not avail- 
able from any other nearby source, and provided further that it does not 
place the state in the position of competing with a commercial concern. 
The Cammission left it with the Engineer to pass on all requests for this 
privilege with instruction to act in accordance with his best judgment 
and to the state's best interests. 


The Commission discussed a date for its next regular meeting end 
decided to hold such meeting on Monday and Tuesday, June 28 and 29, 1948, in 
Portland. The Secretary was instructed to make the usual arrangements for 
use of the Green Room in the Imperial Hotel. 
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He advised that the owners of property abutting on this road have 
petitioned the County Court to abandon it, but the Court would like to 
kmow the attitude of the Highway Commission with respect thereto before 
doing so, in view of the possibility that it might be needed by the 

state if it selects the Graveyard Point location as the site for a bridge 
to replace Enegren Ferry. 


The Engineer advised that an investigation is being conducted for 
the proposed bridge to replace the Enegren Ferry and that three different 
locations had been considered, one of which is kmown as the "Graveyard" loca- 
tion. He suggested that it would be advisable for the county to keep the 
road until the Commission has taken action on the site for the proposed/bridce. 
The Commission deferred action on the matter pending receipt of the Engineer's 
report. 


Judge Felsheim also inquired as to the Commission's intentions 
regarding the improvement of the Oregon Coast Highway between Coos Bay and 
Coquille, which, he said, is the county'§ No, 1 project. He was informed by 
Chairman Banfield that the bids received by the Commission at this meeting 
for construction of the Delmar-Coaledo Section were rejected because they were 
too high, but the project will be re-advertised for bids as soon as possible 
and will include an additional one and one-half miles as originally planned. 
Judge Felsheim advised that Coos County will take over and assume jurisdiction 
of the portions of the present highway that are abandoned by the state as a 
result of this improvement. 


A delegation composed of County Judge J. D. Burns, Gilliam County; 
County Judge J, M. Wilson, Sherman County; H. L. Kirkpatrick, farmer, and 
F. B. Mercer, businessman, both of Condon, appeared before the Commission and 
urged further improvements to the Wasco: Secondary State Highway No, 300 between 
Wasco and Condon, Mr, Kirkpatrick headed the group. He pointed out that this 
highway westerly from Condon for a distance of about five and one-half miles 
4s now under contract for surfacing but from that point to the top of Cotton- 
wood Grade, the road is unsurfaced and for the most part is impassable during 
the winter months. He urged the Commission to authorize the surfacing of this 
twelve-mile section. Judge Burns also urged this improvement which he alleged 
was one time promised by a former Highway Commission. The Commission agreed 
to inspect the road on ne of its trips this summer, 


Judge Wilson asked the Commission to consider the re-routing of this 
highway so that people wanting to go to DeMoss Springs will not have to travel 
several miles in a round about way, through Klondike, to get there. He sug- 
gested a direct connection extending east from the tow of DeMoss Springs. 

The Commission agreed to inspect the project on one of its trips this summer, 


The Engineer reported that Mayor Frank C. Colcord, Newberg, who was 
to have been present at this meeting to discuss with the Commission the pro- 
posed re-routing of the Hillsboro-Silverton Secondary Highway through Newbers, 
cannot keep his appointment, This project was discussed briefly by the Con- 
mission but no action was taken, The Commission decided to inspect the 
alternate routes proposed, on one of its field trips this sumer, 
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Mrs. Jchm Raeish, Portland, was present and discussed with the 
Commission her claim for royalties for the use of a relief map of Oregon 
constructed by her former husband, John Shaw, and herself for the State 
Highway Department, which map is now in the office of the State Highway 
Engineer. She alleged that under the terms of their contract (Miscellaneous 
C & A #515 in the Commission's files) they were to own exclusive rights and 
privileses to the mould, photographs, etc., for commercial sale for a period 
of ten years, after which time the rights were to be owned jointly with the 
state. She demanded the sum of $15,000 for her rights in the contract. The 
Commission referred the matter to the Legal Counsel with instructions to 
analyze the terms of the contract and report back to the Commission at its 
next meeting if the state is obligated to Mrs. Raeish in any way. 


County Judge L. D. Felsheim, Coos County, and Mr. Wayne N. Woodward, 
Coquille, appeared before the Commission regarding Coos County's requests, 
made at the previous meeting, for state cooperation on the following projects: 


1. Construction of a bridge across the Coquille River on a county 
road at Bullards. They were informed by Chairman Banfield that the 
Commission has not yet discussed this matter but will try to act on it 
before adjournment. (The Commission discussed the matter later in the 
day and at that time decided to cooperate with Coos County in the construc- 
tion of this bridge on a 50-50 basis provided the total cost doos not 
exceed $600,000 and provided further that the state will be obligated 
in no way to designate or build a highway leading to the bridge. See 
ahead for additignal paragraph.) 


2. Transfer of Federal Aid Secondary Highway funds from an 
approved oiling project to a proposed bridge project on the Myrtle 
Point County Road. The Engineer advised that the Public Roads 
Administration has not yet approved the transfer. Chairman Banfield 
indicated that the Commission would have no objection to such transfer 
of projects if it were approved by the Public Roads Administration. 


3. Assumption by the state of the maintenance of two private 
approach bridses on the Oregon Coast Highway between Coquille and 
Bandon in consideration for which the county agrees to take over and 
maintain certain portions of the abandoned sections of the Cape Arago 
Secondary Highway. The Commission accepted the County Court's 
proposition by unanimous vote and instructed the Engineer and the 
Chief Counsel to prepare an appropriate form of agrsement with tho: 
county covering; the matter. 


4. Proposal of American Legion Post, Coquille, regarding the 
widenin; of the intersection of Willard and Front Streets in Coquille. 
The Enjineer advised that he is not ready to make a recommendation 
with respect thereto. 


5. dJudse Felsheim brought up for discussion the improvement 


of the road along the north side of Coos River, westerly from the 
present Enesren Ferry crossing to a place known as Graveyard Point. 
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Grade Revision: 


Revise, grade and resurface M.P, 10.77 where 
railroad grade crossing has been 
. abandoned on Scholls Secondary $ 2,150.00 
Revise, grade and surface M,P. 32.40, Sunset 
Highway, where deep drain and tunnel 


have been built to correct slide 8,000.00 


ii Total $10,150.00 


Total Additional Minor 
Betterment Projects for 1948 $34,190.00 


He advised that all of the projects are highly desirable and are 
included in the 1948 budget as approved in principal by the Commission at 
its meeting on January 5, 1948, The Commission approved the projects and 
by unanimous vote authorized the Engineer to proceed with the improvements 
as outlined in the work orders, 


NOTE:- Copies of the work orders mentioned above are on 
file in the office of the State Highway Cormission, 
Salem, being "Highway Department Budget" File #2». 


The Commission had under discussion the offer of "Save the Myrtle 
Woods, Inc.", Portland, to present to the state as a gift, for park purposes, 
a forty-acre tract of land on Brummet Creek, Coos County, which contains a 
fine stand of virgin myrtle trees. The State Parks Superintendent, who was” 
present, advised that the tract is a nice one but it is 25 miles from tht 
Coos Bay-Roseburg Highway, so he could not recommend its acceptance. The 
Commission thereupon unanimously decided not to accept the gift and instructed 
the Secretary to so inform the Association by appropriate letter of thanks. 
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The Engineer brought up for discussion the matter of re-advertising 
for bids for the construction of the Coaledo-Delmar Section of the Oregon 
Coast Highway for which bids had been rejected on the previous day. He 
recommended the calling for bids on the basis of the. original plan which 
includes an additional one and one-half miles of work and a bridge. The 
Commission approved the recommendation unanimously. The Engineer was alto 
authorized to prepare plans and specifications for the improvement of a 
fifteen-mile section of the Willamette Highway east of Salt Creek tunnel 
so this project can go forward without delay when final approval by Federal 
officials has been given. 
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The Engineer brought up for discussion a request from the Oregon 
Motor Transport Association that Salem-Dayton Secondary Highway No. 150, through- 
out its entire length and thet portion of Three-Mile Lane Secondary Highway 
No, 152 from Dayton to ite junction with the Pacific Highway West, be designated 
as a detour route for trucks during construction of the Oregon City-New Era 
Section of the Pacific Highway East which is now under way, The Association 
considers, he said, that the detour via Oregon 215 and Oregon 2ll is unsafe 
for heavy truck traffic because of excessive grades, He pointed out that 
the route suggested is now classified as a Group II Highway, however, advised 
that a recent investigation and trial run reveals that it is of such construc- 
tion, alignment and design that it will safely accommodate vehicles of a length 
and weight permitted on Group I highways. He therefore recommended that it be 
reclassified as a Group I Highway, The Commission approved the Engineer's 
recommendation and thereupon by unanimous vote adopted the attached resolution 
marked EXHIBIT "M", which resolution by this reference is made 4 part hereof 
with like effect as though extended in full herein. 


The presented for the Commission's approval additional 
Minor Bettermert work orders for 1948 performance, totaling $34,190, as follows: 


01il Bus S$ i 
Beaverton-Hillsdale Highway in Multnomah County, 


oil 8 bus stops $ 600,00 
Tualatin Valley Hwy., Sunset Hwy., to Hillsboro, 

oil 24 bus stops 1, 800,00 
Tualatin Valley Hwy., Hillsboro-Forest Grove, 

oil 12 bus stops 900,00 
Pacific Highway West in Washington County, 

oil 2 bus stops Avalon Park 140.00 
Beaverton-Hillsdale Hwy, in Washington County, 

oil 8 bus stops 600,00 

Total $ 4,040.00 


Shoulder Rock; 


Tualatin Valley Hwy., Place 3’ shoulder rock 

Washington County line to widened pave- 

ment at Yemhill, 7.94 miles $ 7,000.00 
Tualatin Valley Hwy., Grade, widen and place 3' 

shoulder rock, Yamhill to St. Joe Jct., 


7 1/2 miles 13,000.00 
Total $20, 000,00 
(Cont. ) 
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This matter was discussed by the Commission at considerable length 
during which Chairman Banfield stated that the members of the Commission want 
a clear understanding of the entire matter before taking action. The Engineer 
was thereupon instructed to render a written report on the subject which shall 
include, among other things, a statement es to salary increases that have been 
allowed employees of the State Highway Department since December, 1947, the 
base rate of employees in each classification as of 1940, and particularly 
what the “end" result is going to be and how the State Highway Department 
will be affected. 


The meeting recessed for luncheon at 11:45 a.m, and reconvened 
at 2:00 p.m. in the same room with the sama:persons present. Mr. J. M. Devers, 
Chief Counsel, was also present. 


A @elegation from Marion and Polk Counties representing the Greater 
Oregon Bridge Association and the Salem Long Range Planning Commission ep peared 
before the Commission regarding the construction of a new bridge across the 
Willamette River between Salem and West Salem, The group was headed by 
Mr, Charles A. Sprague, Salem, and included C, A. McClure, engineer for the 
Salem Long Range Planning Camission; Hedda Swart, Marion County Engineer ; 
Walter Musgrave, Mayor of West Salem; Paul Wallace, Salem businessman; Earl 
Burk, West Salem Councilman; and Ben Maxwell, Secretary of the Greater Qregon 
Bridge Association, Mr, Sprague recited briefly the history of the several 
bridges that have been built at this location, pointing out that the first 
one was erected in 1886 at a cost of $50,000, the second in 1890 at a cost of 
$71,000, followed by the construction of the thin and present bridge in 1918 
at a cost of $250,000, These bridges, he stated, were paid for jointly by 
Marion and Polk Counties, He stated that a new four-lane bridge is badly 
needed and that widening of the present bridge would not suffice as it would 
not eliminate the bottlenecks that now exist on the approaches to the present 
structure, He cited the great increase in population in Salem and West Salen, 
the development of industry in these two areas and the fact that the bridge 
serves as a link between the North Santiam Highway and the coast. He pre- 
sented pictures showing the congestion on the present bridge, a petition 
signed hy approximately 1,550 residents of the vicinity, and data on traffic 
volume, A one-hour traffic count om May 24, 1948, he said, showed 1,500 
vehicles crossing the bridge and a one-day count in February 1948 showed 
a traffic volume in excess of 11,000 vehicles, He suggested retention of the 
present bridge and construction of a second four-lane bridge, at a new loca- 
tion, in the Commission's three- construction program, He estimated the 
cost of the new bridge between $2,000,000 and $2,800,00Q depending on the 
location, and advised that it is not a question of location but how soon the 
state will build the bridge. 


Chairman Banfield advised that the Commission must act on its own 
traffic studies and it might happen that in the final analysis the findings 
of the Engineer frould not be to the liking of the people, The Commissios, 
he said, has discussed the matter only in an informal manner so is not pte- 
pared to act now, but will give it serious consideration when the Engineer 
submits his report, He inquired if Marion and Polk Counties would participate 
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The Engineer reported an offer from the Dictograph Products Co., 
Inc,, to revise and put in first-class condition the inter-office communica- 
tion system now installed in the Highway Department offices. He advised that 
the recent moves in the State Office Building have made necessary numerous 
changes in the system and recommended acceptance of the company's offer to do 
the work for $1446.00. The Commission approved the Engineer's recommendation 
unanimously. 


Mr. B. Frank Roehr, President, Portland Chapter, American Institute 
of Architects, appeared before the Commission regarding the plans for the 
proposed Champoeg Park memorial building. He stated that his group has 
inspected the site which they consider a very beautiful one, and that they 
have examined the plans which, in general, are satisfactory. He suggested, 
however, that it would be advisable to incorporate in the structure specimens 
of different Oregon woods to the end that it would harmonize more with the 
natural surroundings and would be ifi keeping with a building such as the 
pioneers might have erected in their time. - Mr, Roehr further advised that 
his group is very much interested in this project and will contribute its 
services to the state, gratuitously, if it can be of any help in any way, 
particularly in the matter of coordination of design, suggestions as to materi- 
als, type of construction, etc. To facilitate the architects in studying the 
design, he said, the group would like to have a few months to investigate the 
various phases involved. The Commission accepted Mr. Roehr's generous offer 
with thanks, and instructed the State Parks Superintendent to keep in close 
contact with the architects group in the further interests of this project. 


The Commission had under discussion the Engineer's report dated 
May 20, 1948, concerning the $20 per month salary increase for state employees 
which was approved by the State Emergency Board on May 12, 1948, upon the 
joint recommendation of the State Civil Service Comhission and the State 
Budget Director. (See copy of Engineer's report im general files for details.) 
He pointed out that the increase was approved as a “cost of living" increase 
for all employees in state service, whether classified or unclassified, 
excepting those employees whose salaries are established by the legislature, 
and that such increase becomes effective on June 1, 1948, and expires on 
January 1, 1949, Monthly-paid employees ; he said, will recejve a $20 per 
month increase whether they work on a 40-hour week basis or on a 48-hour week 
basis, and hourly paid employees will receive an increase of 11 cents per hour, 
which will average $20.90 per month for those employed on a 4h-hour week basis 
and $22.88 per month for those who work a 48-hour week. ‘The Engineer advised 
that approval of this increase by the Highway Commission will mean an added 
cost to the Highway Department of $389,191.27 for the seven-month period from 
June 1, 1948, to January 1, 1949, He recommended approval of the plan by the 
Commission as an inducement to prospective employees and to retain the services 
of present employees, which is difficult to do under the present salary 
arrangements. He also recommended that about 320 employees who » under the 
rules and regulations of the Civil Service Commission, are eligible for "step" 
increases in salary on the basis of merit,be allowed such increases as they 
become due in addition to the "cost of living" increase, 
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The Commission discussed with the Engineer bids received at the morning 
session, and at 3:00 p.m. Chairman Banfield publicly announced the awards of 
contracts, as follows, such awards having had the unanimous approval of the 
Commission: 


"Construction of a 20' x 34’ extension to a Coquille service 
building in.Coos County. A, T. Fox, North Beni, submitted the only 
bid for this job at $10,362, The Commission has rejected this bid as 
being too high. 


"Hood. River Jumction-Odell Creek Section of the Odell Secondary 
Highway in Hood River County; 1,87 miles of grading, surfacing, and 
oiling, Shoreline Construction Company, Salem, submitted the low 
pid for this vork at $79,750, ‘The second low bid was submitted by 
J. N. & M J. Conley, Portland, at $80,304, ‘Two higher bids were 
received, The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder when approved by the 
Public Roads Administration, 


"Construct three bridges over Sprague River on the Sprague River 
Highway in Klamath County. State Project. Perkins Bros., Portland, 
submitted the low bid for these structures at $141,110, The second 
low bid was submitted by R. H. Jones, Hillsboro, at $156,830, One 
higher bid was received. The Commission has awarded this contract 


to the low bidder, Perkins Bros. 


“Dry Creek-West Ranch Section of the Island City-Summerville 
County Road in Union County; 6.96 miles of surfacing and oiling. 
E. C, Hall Company, Portland, sutmitted the low bid for this project 
at $73,090. Vernie Jarl, Gresham, submitted the second low bid at 
$75,490. Four higher bids were received, The Comission has referred 
al} bide to the Engineer with authority to award the contract ta the 
low bidder, EZ. C, Hall Co,, when the award has been approved by the 
Public Roads Administration." 


The Chief Counsel presented and read aloud for the Commission's 
consideration, a resolution which he had prepared outlininy the Commission's 
position in regard to the designation of Sullivan's Gulch, Portland, as the 
route of entrance of the Colymbia River Highway into Portland from the east, 
and declaring such route e "Throughway". The members of the Commission ex- 
pressed general approval of the provisions of the resolution with one addition 
to ghow that the Commission hes no intention either to withdraw or to "with- 
hold" funds rightfully allocated and regularly belonging to any other city or 
county to aid in financing the Sullivan's Gulch route, Adoption of the 
resolution was deferred pending a conference with a group of interested 
people who were present, 


Mr. John M, Richardson, Manager, Portland Development Company, 


headed this group which included F. M, Hathaway, property owner; Wilgus Smith, 
realtor; Ralph W. Resmesen, representing General Paint Corp.; Earl Nelson, 
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financially in the construction of this bridge. Mr. Sprague replied that this 
matter had not been discussed with the counties or with Salem or West Salem 

but that it was his thought that the bridge, as it is a link in a primary high- 
way, should be the responsibility of the State Highway Commission, He stated 
that when negotiations had reached the point of financial cooperation they would 
make the necessary contacts with the cities and counties involved. The Engineer 
thereupon was instructed to continue his studies of the project and report his 
findings, which are to include information concerning the desirability and 
feasibility of the project and costs involved, 


The Commission authorized the Engineer to attend a meeting of the 
President's Highway Safety Conference and a meeting of the Executive Committee 
of the American Association of State Highway Officials which are to be held in 
Chicago during the week June 13 to 20, 1948; estimated cost, $292.30. He also 
was authorized to attend a meeting in Washington, D. C., if necessary, 


The Commission discussed dates for field inspection trips to be made 
during this sumer and fall, and tentatively set the week beginning July 12 for 
the first of such trips. The Engineer was instructed to prepare an itinerary 
for three trips and to furnish e list of projects for inspection on each trip, 
including those which have been requested by the public and those which he con- 
siders are preference projects. 


The Assistant Counsel, Mr, DeSouza, presented a map showing additional 
right of way that is needed in connection with construction of the bridge over 
the outlet to Devils Lake on the Oregon Coast Highway, in Lincoln County, which 
matter had been deferred from the previous day. The Engineer pointed out that 
in order to secure good alignment at this location, it is necessary to acquire 
small strips of property on both ends of the bridge and that the moving of a 
service station is the largest single item of expense, He stated that the 
property is needed to provide a standard width right of way, 80 feet wide, and 
recommended that it be purchased at the estimated cost of $14,365, The Commis- 
sion approved the recommendation unanimously. 


Reconsideration was given by the Commission to the request of Coos 
County for state cooperation in the construction of a bridge over the Coquille 
River at a place known as Bullards, near Bandon, Following discussion, the 
Commission voted unanimously to pay 50 percent of the total cost of the project 
provided that such total cost does not exceed $600,000 and that Coos County will 
reimburse the state for advancing ite share of the expense at the rate of 
$30,000 annually until the county's share has been paid in full; and provided 
further, that the state's constribution shall be limited to cooperation in the 
bridge construction only, and that the state shall not be asked to contribute 
toward the cost of constructing any approach road leading to the bridge, nor 
shall the Commission's action, in agreeing to cooperate in. the bridge construction, 
be considered in any way a commitment or an obligation on the part of the Com- 
mission to designate or construct a state highway leading to the bridge. The 
Engineer was instructed to make further studies with respect to the costs 
involved and report back to the Commission whether or not the bridge can be 
constructed for $600,000, the amount of his preliminary estimate. 
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routes are used, a very serious cross traffic problem will result requiring 
the installation of numerous stop and go traffic signals, thereby delaying 
traffic. In contrast with these problems, he cited the natural advantages 
of Sullivan's Gulch, which would have few crossings at grade, and would 
require but very few signal installations. For these reasons, he said, the 
Commission must proceed carefully and plan ahead so as to make certain that 
it selects the route that will provide for the most free and easy flow of 
traffic. Mr. Yerby inquired if the Fremont route had been considered and 
was informed by Chairman Banfield that such route had not been considered 
seriously because of its excessive cost, estimated at $40,000,000. 


At the request of the Commission, the Secretary at this point read 
aloud a number of telegrams and letters received from the following, in 
which the Commission is urged to proceed with its tentative plan to construct 
a highway in Sullivan's Gulch: 


Telagrem fren B, D, Eeaminger, Pendleton 

Telegram from William M. Oliver, President, Association of 
Building Owners and Managers, Portland 

Telegram from Pendleton Grain Growers, Inc., Pendleton 

Telegram from Igleheart Bros., Inc. Pendleton 

Telegram from Smith Canning Company of Oregon, Pendleton 

Telegram from Smith Frozen Foods of Oregon, Pendleton 

Telegram from Apple Growers Association, Hood River 

Letter from Dairy Cooperative Association, Portland 

Letter from City Planning Commission, Portland 

Card from P, E, Leveque, Portland 


Mr. Rasmussen inguired if the Commission had considered the use 
of by-pass routes, particularly north of Portland via St, Johns bridge with 
a branch leading south of the city via McLaughlin Boulevard, thus avoiding 
the most heavily built up area. Chairman Banfield replied that the by- 
pass routes will cause as great a traffic problem as the other more direct 
routes. He further stated that the Sullivan's Gulch highway is not a "rush" 
project and that probably it would be two or three years before any business 
would have tc move from the Gulch, which should give industry and residents 
affected plenty of time to adjust themselves. The immediate plan, he said, 
is to acquire the right of way and if satisfactory settlements cannot be 
reached by negotiation, then the state would condemn the ngeded property. 


Commissioner Chandler identified his position by making the follow- 
ing; statement: 


-~oa 


"Mr, Chairman, I would like to have what I have to say set out 
fully in the mimates so that my position on this will always be in 
black and white. When I came on the Commission I felt it was ny 
duty to look at highways from a state-wide policy, build those high- 
ways throughout the state that would take care of present traffic and 
provide highway facilities that would be adequate for future travel in 
the state. When this Sullivan's Gulch measure was first presented, 
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Attorney; Gordon S. Yerby, representin; Howard-Cooper Corp.; and a Mr. Johnson, 
also of the Howard-Cooper Corp. 


Mr, Richardson stated that the Portland Developement Company took 
an active interest in defeating, at the last election, the plan submitted at 
that time for financing the share of the City of Portland in the Sullivan's 
Gulch project and that all of the people with whom he discussed the matter 
declared that it was not a- matter of providing funds that induced them to 
vote against the tax levy measure, but that they did not want the highway built 
in Sullivan's Gulch. 


Mr. Hathaway stated that he represents residents and business firms - 
along upper Sandy Boulevard from 52nd Street to Parkrose, all of whom definitely 
are opposed! to the Sullivan's Gulch Hishway and who contributed funds to defeat 
it. < 


Mr. Rasrmssen pointed out that the highway as proposed goes through 
the middle of the General Paint Company's plant and will force the company to 
find another location, either in Portland or some other city. He advised that 
the company has 100,000 square feet of floor space in its building and to replace 
it, at $10 per square foot, would cost $1,000,000, which the company would de- 
mand for its property, and in addition thereto, the company would demand an 
additional amount, estimated at $500,000, to pay the cost to move machinery, 
etc. 


Mr, Nelson stated that the amount of taxes involved to pay Portland's 
share of the cost of the highway is small and that the major thin; which concerns 
them is the disruption of business. Portland, he said, is in serious competition 
with the state of Washington for the location of new business and, in his estima- 
tion, it would be better if the city were to protect the business it now has 
rather than to discourace it by taking away the business sites in Sullivan's 
Gulch. 


Mr. Yerby declared that the project will force industry away from the 
railroad sidings located in Sullivan's Gulch and inquired where industry would 
go if forced to move. 


In reply to the statements of the croup, Chairman Banfield explained 
that the Hichway. Commission, in constructing highways throughout the state, 
finds it necessary at times to discommode individuals whether it be on farms, 
in homes, or in industry, and that it is the Commission's responsibility to the 
people of the state to provide an overall benefit to the greatest mumber, The 
State Highway Department, he said, realizes that in the near future east and west 
traffic in Portland mst be taken care of, and the Commission feels that a 
highway throu;h Sullivan's Gulch is the natural solution of the problem, To 
reconstruct cither Sandy Boulevard or Halsey Street to fit the conditions, he 
said, would disrupt e far greater number of businesses than would the construc- 
tion of the highway in Sullivan's Gulch; moreover, the cost to construct either 
of such routes would be at least $5,000,000 more than that to construct the 
Sullivan's Gulch rovte, He cited also that if either of these two alternate 
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out there immediately. It is giving the people who are in the 
manufacturing business along that route probably two or three years 
to set ready for it. I think that proposition should be appreci- 
ated by those people. It doesn't mean that this highway is coing 
to be constructed immediately. It means it is coing to be con- 
structed as the funds are available. It seems to me that to pre- 
serve this entrance into Portland for the people of the state is a 
duty that falls on the Highway Commission, and I would be very loathe 
to shirk that duty because I think it is a duty and so far as I am 
concerned, I believe it is the duty of the Highway Commission to 
preserve Sullivan Gulch as an entrance into Portland, and I vote for 
the adoption of the resolution.” 
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Chairman Banfield then stated, "Gentlemen, I declare the 
resolution passed unanimously." 


(Note: The resolution referred to in the above discussion is 
attached hereto, marked EXHIBIT "N," and by this reference is made a part 
hereof to the same effect as though copied in full herein.) 


Mr. Ralph D. Lloyd, a large property holder in Sullivan's Gulch, 
was also present in the interests of this project. He informed the Con- 
mission that, while he did not wish to see Sullivan's Gulch destroyed, as 
it has been developed at considerable expense, nevertheless, he recognizes 
that progress mst come and hopes that the plans can be worked out so that 
the commercial value of the Gulch will not be entirely destroyed. He 
further stated that he realizes that an adequate highway route into Partlami 
is the key to the handling of traffic in the Columbia River valley and that 
Portland is the gravity center of the whole set up, wherefore, he is in 
favor of the Sullivan's Gulch route. Chairman Banfield assured Mr. Lloyd 
that the Commission is very appreciative of his attitude. 


The matter of constructing a Highway Department office building 
in Salem was brought up for discussion. The Engineer was instructed by 
the Commission to submit a complete detailed written report on this subd ject 
for consideration by the Commission at its next meeting. 


The Commission considered, approved and signed agreements, etc., 
as follows: . 


Agreement with C. J. Wojohn permitting him to use park property 
in Short Sand Beach State Park, Tillamook County, for road purposes. 


Supplemental agreement with Green Mountain Lumber Company cover- 
ing extension of the privilege heretofore granted to company to maintain a 
logging road across Van Duzer Forest Corridor, Lincoln County. 


Permit agreement with the State Board of Forestry providins for 


construction and maintenance of a road through state highway property on 
Sexton Mountain, Josephine County. 
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I spent quite a little time with our engineers going over their location 
and their survey and estimates of costs of the five different sections 
and asked their candid opinion as to what their best recommendation was 
to get the traffic through Portland and out to the water-level highway that 
is now under construction up the Columbia and I suppose will be contimed 
until it is finally finished. Ten days ago, in company with Mr. Baldock 
and Mr. Williams and Mr. Boardman, we left The Dalles early in the mornin: 
and leisurely inspected the entire route of the Columbia River Highway 
from The Dalles right into Portland. We inspected the parks and waysides 
at the same time. We came in over Sandy Boulevard through Parkrose and 
inspected the work that is being carried on out there at the moment. 

Then we personally inspected the route from the east ed. of Burnside 
Bridge on up through the Sullivan's Gulch, and, taking all factors into 
consideration, which, I can assure you, have had a great deal of study and 
thought, not only for present needs but for future needs and from a 
standpoint of the entire State of Oregon, ignoring the primary benefits 
to Portland and Multnomah County, it is my considered opinion that this 
Commission would be lax in its duty as a Commission if it did not preserve 
for the people the route up Sullivan's Gulch to tie into the Columbia 
River Hishway at Troutdale, and with that I make a motion that the 
resolution be adopted." 


Commissioner Schaupp made known his attitude with the followin; 
statement: 


“Mr. Chairman, I had occasion to be in New York last fall and I was 


surprised to know wheat made New York a real city. They have spent mil- 
lions of dollars on their throughways, in preserving their rights of way, 
roads into the city. I had occasion to go over all those routes, and I 
have come to the conclusion that from a question of transportation we mst 
look far into the future. Now, one gentleman here stated that the people 
on Sandy Boulevard were almost unanimously against the Sullivan Gulch road. 
I don't know if the question was whether or not they wanted traffic to 
come down Sandy Boulevard and that Sandy Boulevard would be the main 
entrance, but from all of the reports made by the engineers, it is not 
only not feasible, but very expensive to construct or reconstruct Sandy 
Boulevard for an entrance into Portland. In going over the various pro- 
jects for the past two years, and in studying the various entrances, I 

am struck very much with the entrance afforded by Sullivan Gulch. It is 
an entrance that looks to me to be a natural entrance. I just can't set 
away from the proposition that Sullivan Gulch affords a speedy entrance. 

I had occasion to talk to some people last night who were opposed to the 
Sullivan Gulch route and they said they understood in this election that 
there would be no entrances into or exits from Sullivan Gulch, that it 
was to be a throughway and nobody could get off or on, and if they had 
known they could cet off and on that highway in so many places, they would 
have voted for it. I made a statement yesterday with respect to the 
allocation of funds for this road. I would like to incorporate into 

my statement with respect to use of funds that I am impressed also in 
this manner: This doesn't mean that you are going to disrupt business 
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Agreement with the Southern Pacific Company covering installation 
of a traffic signal at the crossing of the Southern Pacific Campany tracks 
and the Crater Lake Highway near Eagle Point, Jackson County. 


Modification of project agreement covering increased apportionment 
of Federal funds in connectior with the Front Avenue Project, Portland. 


Agreement with Harry I. Hamilton Company for reconstruction of the 
cemter pier on the South Dillard Bridge across the Umpqua River on the Pacific 
Highway, in Douglas County. 


Permit authorizing James McGilchrist to use narrow strip of highway 
right of way along South Commercial Street (Pacific Highway East) in Salem 
Heights Addition to the City of Salem, Marion County. 


“Acceptance of Franchise" whereby the Commission accepts from the 
Washington Highway Department a permit to construct, operate, and maintain 
a water pipe line on a portion of Washington Primary State Highway No. 12, 
in Pacific County, Washington, to serve the Megler Ferry Terminal. 


Assignment by R. C, Moulton of his interests in his agreement with 
the State Highway Commission for removal of burned dowh timber along the 
Sunset Highway, in Clatsop County, to Ole Nygeard. 


Agreement with State Game Commission providing for the installa- 
tion of a fish screen on the south end of a culvert north of Multnomah 
Falls on the Columbia River Highway, Multnomah County. 


There being no further business to come before the Commission 
at this time, the meeting adjourned at 3:45 p.m. 


Commissioner 
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EXHIBIT "A" 
Minutes of May 24 and 25, 1948" 


RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS’ as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said optias 
should be epproved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY 


#14529- Jackson, Bertha Mae 


Right of Way 
Option expires $ $ McCallister 
1,450 sq. ft. at 50¢ sq.ft. 725.00 
Building 4 775.00 5,500.00 " 
*14530- McCorvey, Claude C. and Petrollor McCorvey 
Right of Way 
1,450 sq.ft. at 50 sq. ft. 725.00 
Building 4 275.00 5,000.00 " 


*14577- Portland Gas & Coke Company 
Right of way 


297 sq.ft. for temporary detour road 
during construction underpass and ramps 
west end Steel bridge-Portland 00,00 00.00 " 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont.) 
13705-Thompson, Cecil C. and Ada a. Thompson (Cont. ) 
$ McChesney 
Allowance - 300 feet 3/% inch water 

pipe, digging 300 feet ditch 40.00 40.00 " 


Previbus Report: 


Allowance-running water across highway 
to pasture lands overlooked - 


13714-Zimmerman, Herold and Jeanette N. Zimmerman 
Right of way 
Option expires 
Ootober 20, 1948 


6.018 acre at $200.00 

750 sq.ft. at 2¢ sq.ft. 1 
Sllowance-shade trees li 
State to slope bank 


28.60 " 


13733-Bowers, Chester L. and Ethel M. Bowers 
Right of Way ; 
Option expires 
October 23, 1948 


0.15 acre at $200.00 30.00 
Allowance-wrecking, rebuilding garage 100.00 
Allowance-2,000 sq.ft. lam-2¢ sq.ft. 40.00 
Allowance-climbing rose arbor 25.00 
Allowance-12 rods naw fence, $1.50 rod 18.00 213.00 " 
State to construct concrete steps, 

slope bank, replacé approach road 


13730-Hooker, Minnie N. 
Right of way 
Option expires 
October 22, 1948 


0.044 acre at $200.00 8. 
Allowance-trees, shrubs, lawn 132. 
Moving house, garage, gas pulp, 

tank, estimated 1,368. 1,508.80 " 
State to replace grantor's road 

approaches 


80 
00 
00 


(Cont. ) 
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EXHIBIT "a" (Cont. ) 
FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY (Cont. ) 


#14528 - Norton, Helen R. 
Right of Way 
2,374 sq.ft. at 30¢ leas sq.ft. $ 700,00 
Building 2,300.00 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY 


13723-Caldwell, C, N. and Alice T. Caldwell 
Right of Way 
Option expires 
October 6, 1948 


0.022 acre at $200.00 

Allowance-moving/rebuild garage and 
workshop 

Allowance-600 sq.ft. lawn, shrubs 


13711-Thayee, Harriet 
Right of Way 
Option expires 
November 4, 1948 


0.011 acre at $200.00 
Allowance - berry bushes 


13726-Pacific Power & Light Company 
Right of Way 
, 


= 
(CORRECTION) 


0.08 acre at $200.00, plus cost cf securing 
partial release of mortgage-allowance 100.00: 


Allowance-removing and reconstructing sub- 

station, if it becomes necessary - esti- 

mated by Company as 6,962.00 
Previous report: 

Estimated cost of removing and re- 

constructing substation - 6,475.00 


13705 - Thompson, Cecil C. and Ada J. Thompson 
Right of Way 
Option expires 


x 
(CORRECTION) 


EXHIBIT "A" (Cont.) 


CITY OF EUGENE, (*FERRY-WALNUT STREETS) SECTION, PACIFIC HIGHWAY (Cont. ) 
11955-Campbell, Ruth 
Right of Way 
x $ $ 
2,050 sq.ft. at 50 sq.ft. 1,025.00 Collins 
House-6 roomed 3,975.00 5,000.00 


Plus waiver of access 


12002-Dutch Girl Dairy 


Right of Way 
=x > 
Waiver of access-265 feet 750.00 750.00 " 


9309-A Campbell, Cogswell F. and Mary Ruth Campbell 
Right of Way 
Option expires 
November 13, 1948 


90 sq.ft. 00.00 00.00 ” 
EAST SPRINGFIELD SECTION, MCKENZIE HIGHWAY 


*#14436-Potterf, Haven F. and Jean L. Potterf 
Right of way 
Option expires 
October 7, 1948 


289 sq.ft. at $1.40 sq.ft. 4Ok . 60 
Allowance-25.5 sq.yis. concrete 
sidewalk at $2.50 sq.yd. 63.75 
Allowance-gravel to raise side- 


13.84 482.19 " 
PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 


14590-Kinnoy, Frank I. and Elbert E. Dixon and Lillian 0. Dixon 
Right of “ay 
Option expires 
November ), 1948 


0.28 acre at $300.0 84.00 
17 rods fence at $3.00 rod- Parker 
allowance 51.00 135.00 Norlin 


(Cont. ) 
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EXHIBIT “A" (Cont. ) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont. ) 


13719-Girt, Neal R. and Charity S. Girt 
Right of way 
Option expires 
October 27, 1948 A 
0.044 acre at $200.00 8.80 
Allowance-damages, taking front yard, 
too close house 156.20 
Allowance-nut, fruit, ornamental 
trees, holly hedge, 1,000 feet lawn 235.00 


13718-Smith, Charles C. and Lillian L. Smith 
Right of Way 
Option expires 
October 27, 1948 


0.044 acre at $200.00 8.80 
Damage-allowance, lieu moving house, 

cutting off porch -20 
Allowance-lawn, trees 45.00 


PACIFIC HIGHWAY, CITY OF COOPERATIVE PROJECT 
———— SEE 


11971-A Walton, Pauline and Battie Walton Waite 
Right of way 
Option expires 
October 21, 1948 


18,730 sq.ft. at 16¢ sq.ft. 2,996.80 2,996.80 


CITY OF EUGENE (*FERRY-WALNUT STREETS ) SECTION, PACIFIC HIGHWAY 


11433-A Thorgerson, Andrew 
Right of Way 
x 


Waiver of access for 90 fect - 


12005-Shelley, R. S, and Ross B. Shelley 
Waiver of access 


Waiver of access - 125 feet 


12009-Merwin, Benton S. and Marie Merwin 
Right of Way 


Waiver of access - 75 feet 


(Cont. ) 


EXHIBIT "A" (Cont.) 
LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 
12079-Crampton, Cora E. et al (Cont.) 


Brought forward $ 513.50 $ 
Allowance-fruit trees (11) 110.00 
Allowance-wrecking or moving: houses, 

barn, garage, woodshed, outhouses, 

garage with concrete foundation, plants 


and 250 feet water pipe 2,340.00 
2 road approaches-allowance 150.00 
54 rods fence-$2 rod ”" 108.00 
Business access-allowance 500.00 


Waiver of access 
Estimate of moving by Geo. Lammers - $5800.00 


MYRTLE CREEK-CANYONVILLE SECTION, PACIFIC HIGHWAY 
14295-Lawson, Asa W. and Pearl A. Lawson 
Gravel bar 
Option expires 
November 12, 1948 
25.44 acres at $250.00. 6,360.00 


NORTH ROSEBURG SECTION, PACIFIC HIGHWAY 


14512-Davidson, Earl E. and Garnet J. Davidson 
Right of Way 
Option expires 
November 3, 1948 


635 sq.ft. at 56¢ plus 356.40 
Allowance-fill lot-approx. 

216 cu. yds. at 7 cu.yd. 158.60 
Allowance-moving pump island 

and changing garage 1,485.00 


TOLO OVERCROSSING SECTION-PACIFIC HIGHWAY 
14630-Quackenbush, Paul W. 

Right of Way 

Option expires 

November 12, 1948 


0.32 acre at $450.00 144.00 


(Cont. ) 
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Norlin 
Parker 


3,721.50 


6,360.00 Benfield 


2,000.00 Haskin 


144.00 Benson 
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EXHIBIT "A" (Cont.) 
PLEASANT HILL-LOST CREEK SECTION, WILLAMBPTS HIGHWAY (Cont.) 


14591-Nystrum, Vernice S. 
Right of way 
Option expires 
November 12, 1948 


0.01 acre at $300.00 $ 3.00 
Allowance-moving outhouse, chicken. coop, 
and 1 rod fence pe-08 


Credit: State to convey to Nystrum 2/100 
acre at $300.00 per (File 14590) 6.00 


LOST CREEK-LOWEILSECTION, WILLAMETTE HIGHWAY 


12067-A Keaney, Walter W. and Marthi Ann Keeney 
Right of Way 
Option expires 
November 5, 1948 


0.35 acre at $300.00 

10 rods fence at $3.00 rod 

Allowance-apple trees, and brooder 
Ipuse - move 


State to construct, gravel road 
approaches, west line 


12075-Lyon, Harry T. (Lyon) and Eula Edna Lyon 
Right of Way 
Option expires 
November 7, 1948 


2.34 acres at $50.00 

0.50 acre at $50.00 
Timber-allowance-22 trees at $5 each 
Allowance-preparation bldg, site 
Plus waiver of access 

State to provide road approaches 


12079-Crampton, Cora E. et al 


Right, of Way 
Option expires November 16, 1948 


2.0 acres at $125.00 
1.27 acres at $50.00 
Allowance-timber, piling 
Forwarded 


(Cont. ) 
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’ EXHIBIT "A" (Cont. ) 


AGATE BEACH-NEWPORT SECTION, OREGON COAST HIGHWAY (Cont. ) 
4429 -Badley, Wilbur F. and Anna L. Badley 

Right of Way 

Option expires 

October 14, 1948 


2,100 sq.ft. at 25¢ sq.ft. $ 525.00 $ 525.00 Landm 
State to provide suitable drive- 
ins and drive-outs 


14596-Niemela, Ophia L. 
Right of Way 
Option expires 
July 29, 1948 


10,000 sq.ft. at 73¢ sq.ft. 750.00 750.00 


4377- Wood, Horace J. and Mao Wood 
Right of Way 
Option expires 
October 29, 1948 


2,100 sq.ft. at 13¢¢plus sq.ft. 281.44 
State to convey Lots 14, 15, 
Blk.146,Agate Beach #2, evon 


exchange-File #14596- 281.44 00.00 
Allowanve- 11 rods picket fence at 

$1.00 rod 11.00 
Allowance- 17 rods chicken wire, 

50¢ rod 8.50 
Allowance- lawn, shrubbery, flowers, 

lieu moving garage 175.00 
Plus moving house, estimated at 3,000 00 3,194.50 " 


14363-Wood, H. J, and Panay Wood 
Right of Way 
Option expires 
October 29, 1948 


3,496 sq.ft. at $0.134 sq.ft. 468.65 
State to convey lands of equal value 468.65 00.00 " 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 
TOLO OVERCROSSING SECTION, PACIFIC HIGHWAY (Cont. ) 


a4514-Colpitts, Roy W. 
Gravel pit and borrow pit 
x 


10 year lease on 15.0 acres for 
borrow and gravel - 5¢ cu. ya. 

0.62 acre hauling road 

State to construct cattleguard 


14517-Table Rock Lumber Company 
Right of Way 
Option expires 
November 5, 1948 


0.28 acre at $450.00 $ 126.00 


DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY 
14105-Cribbins, A. E. and Stella Cribbins 

Right of Way 

Option expires 

October 29, 1948 


0.28 acre 
COQUILLE SECTION A OREGON COAST HIGHWAY 


14579-Gchroeder, Elbert R. and Wilda Schroeder 
Fasement for sewer 
x 
Easement-strip of land 8 feet wide 
27.53 feet long 


14580-Oerding, George E. and Vera T. Oerding 
Easement for sewer 
x 
Easement - strip iand 8 feet wide 
183.34 feet long 


AGATE BEACH-NEWPORT SECTION, OREGON COAST HIGHWAY 


14589-Hall, Claude E. and Isabelle Hall 
Borrow 
Option- 


0.67 acre - materials lease 


EXHIBIT "A" (Cont. ) 
DEVILS LAKE OUTLET SECTION C°,ST HIGHWAY (Cont. ) 


14366-CallMins, George A. and Wilma Calkins *** 
Right of Way 
Option expires 
Novomber 17, 1948 ‘ 


1,307 sq.ft. at 30% sq.ft. $ 392.10 $ Gardiner 
Allowance- 712 cu. yds. fill at 75f 
cu. ya. 543.00 935.10 " 


YOUNGS BAY BRIDGE-LEWIS AND CLARK RIVER SECTION, OREGON COAST HIGHWAY 
13421-Larson, Victoria A. and Pp. A. Larson 

Right of way 

Option expires 

September 30, 1948 


2.54 acres at $500.00 1,270.00 
Waiver of access 100.00 
4h rods fence At $2.00 rd. 88,00 1,458.00 Benson 


13418-Ferttunes, Esther 
Right of Way 
Option expires 
Noverber 10, 1948 


1.37 acres at $1,000.00 1,370.00 
66 rods fence at $3.00 rod 198.00 
Allowance-concrete and blk. founda-~ 
tion for house including 15 rods 
new fence $3 rod 800.00 
Temporary haul road, removing 
material to new site - allowance 200.00 2,568.00 Reeder 


SHERIDAN SECTION, SALMON RIVER HIGHWAY 


——————— ——————— eee 


14439-Lehr, John L. 
Slope easement 
= 
55 sq.ft. 00.00 00,00 Cutlor 


14438-Fapstein, Frances 
Gope casement 


730 sq. ft. 00.00 00,00 "” 


(Cont. ) 
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_ EXEIBIT A" (Cont. ) 
AGATE BEACH-NEWPORT SECTION, OREGON COAST HIGHWAY (Cont. ) 
14469-Krause, L., Leonard Trustee 


Borrow pit 
x 


0.43 acre - temporary borrow materials $0.00 $00.00 Landon 


4435- General Potroleum Corporation of California 
Right of Way and slope easement 
Option expires 
November 2, 1948 


2,160 sq.ft. at 15¢ sq.ft. 324.00 
10 foot slope easement included for 
temporary use only 


TIDEWATER SECTION, ALSEA HIGHWAY 

13632-B Hurley, George Land Marie F. Hurley 
Right of Way 
Option expires 
November 13, 1948 


0.03 acre at $1,000.00 30.00 
0.05 acre at $500.00 25.00 55.00 McChesney 


13079-B Kleinclaus, Wolfred P. and Katherine M. Kleinclaus 
Right of Way 
Option expires 
November 12, 1948 


0.06 acre at $1,000.00 


DEVILS LAKE OUTLET SECTION, OREGON COAST HIGHWAY 


14365-Hostetler, H. A. and Osa King Hostetler +#« 
Right of Way 
Option expires 
November 11, 1948 


867 sq.ft. at 3¢ sq. ft. 


14366-Hostetlor, H. A. and Osa King Hostetler, and 
George and Wilma Conklin #*#*+ 
Right of Way 
Option expires 
November 14, 1948 


4 565 sq.ft. at 30¢ sq.ft. 1,369.50 1,369.50 " 


Ey aE ee 


14953 
EXHIBIT "A" (Cont.) 
FIRST _AVENUE-ESPLANADE STREET SECTION, KLAMATH FALLS-MALIN EEGHWAY 
11333-C Braathen, Carl 
Right of Way 
Option expires 
October 13, 1948 
4,725 eq.ft. at 2¢ sq.ft. $ 94.50 $ 94.50 Witt 
OWENS STREET-MIDLAND ROAD SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY 
+9598- Beardsley, H. J. and Eunice Beardsley 
Right of Way 
(CORRECTION) 
To labor and materials furnished for construction 
and alteration of the Beardsley Building at 
FKlemath Falls 
Bid by Angelo Doveri 18,375.00 
Former report: 
Altering building $7,500.00 
Value property ‘ 
conveyed 3,000.00 
10,500.00 10,500.00 Cozad 
7,875.00 
‘BAKER UNDERPASS SECTION, BAKER-UNITY HIGHWAY 
+49846- Anderson, N. R. 
Right of Way 
Option expires 
October 13, 1948 
2176 sq. ft. at 65¢ plus sq.ft. 1,500.00 
Allowance-moving main building 700 .00 
Allowance-cement for foundation, 
basement, driveway 900.00 
Allowance-plumbing, wiring, moving 
building, cement floors, founda- 
tion, etc. goo.00 4,000.00 " 
++14443-Jacobs, G. G, 
Right of way 
x 
Release for grade change 00,00 00,00 " 


State to provide curbs 


{ 
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EXHIBIT "A" (Cont.) 


SHERIDAN SECTION, SALMON RIVER HIGHWAY (Cont. ) 


14437-Landingham, Blanche 
Slope easement 


1,125 sq.ft. 


STEIWER HILL-MURDER CREEK SECTION, PACIFIC HIGHWAY 


11050-Miller, Wick 
Right of way 


x 
( CORRECTION) 


126 rods fence and 8 anchor posts, 
additional allowance 72.36 


Previous report: 


January 22, 1945, Commission approved sum of $201.00 
for construction above fence; at that time fence 
could not be constructed; on account increased mat- 
erials prices, the above additional sum of $72.36 is 
demanded 


WEST PORTLAND-TUALATIN SECTION, WEST PORTLAND-HUBBARD HIGHWAY 
14435-Greenhoot, Francis and Bessie 4. Greenhoot 

Right of Way 

Option expires 

October 9, 1948 


6,857 sq.ft. at 2¢ less sq.ft. 130.40 
State to convey to owner 16,520 sq.ft. 
at 2¢ sq.ft. 330.40 


Amount of $200.00 to be paid by owner 
to State 00.00 Witt 


BONNEVILLE SECTION, COLUMBIA HIGHWAY 


10793-Henderson, S. E., and Emon Chaloupka 
Right of Way 
Option expires 
July 20, 1948 


0.89 acre 6,500.00 6,500.00 Parker 


EXHIBIT "A" (Cont. ) 


ODELL SECTION, ODELL HIGHWAY (Secondary) (Cont, ) 


14378-Hood River County 
Right of Way 
Option expires 
x 
0.12 acre $ 1.00 


14387-Brock, Clarence C. and Ethel Brock 
Right of Way 
Option expires 
October 13, 1948 


0.72 acre 1.00 
State provide farm crossing 

State provide cattlepass 

State provide approach, west side 

Grantor to move all fences 


14546-Hood River County School District 
Right of Way 
Option expires 
October 12, 1948 


0.04 acre ; 1.00 


14548-Kemp Lodge #181, IOOF 
Right of Way 
Option expires 
October 13, 1948 


0.03 acre 5.00 


14547-LaBounty, Merlyn James and Linda H. LaBounty 
Right of Way 
Option expires 
October 12, 1948 


0.02 acre 5.00 
14545-Naumes, J. P. and Billie N. Naumes, and John A, Weber 
and Martha Ann Weber, and Theodore K. Weber 
Right of Way 


Option expires 
October 14, 1948 


0.06 acre 5.00 


(Cont. ) 
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EXHIBIT “A” (Cont. ) 


JOSEPH -MONUMENT SECTION, JOSEPH-WALLOWA LAKE HIGHWAY 


1hh25-West, Harry L. 
Right of Way 
Option expires 
October 14, 1948 


0.01 acre at $900.00 $ 9.00 $ 9.00 Benfield 


14574-Young, Beatrice L. 
Right of Way 
Option expires 
Octoder 13, 1948 


0.082 acre at $900.00 


14575-Shaw, Harold A. 
Right of Way 
Option expires 
October 13, 1948 


0.072 acre at $900.00 


14415-Rumble, Daisy E. 
' Right of Way 
Option expires 
September 29, 1948 


13,939 sq.ft. at 10g sq.ft. 1,393.90 
Damage, allowance- reduction of area 606.10 2,000.00 " 


14423-McCulley, Frank, H. Keith Wilson, 'Max Wilson, and Bruce Kellogg 
Right of Way 
Option expires 
October 12, 1948 


1.42 acres at $900.00 1,278.00 1,278.00 ” 


ODELL SECTION, ODELL HIGHWAY (Secondary) 
14376-Judd, L. E. and Florence Judd 
Right of Way 
Option expires 
October 14, 1948 


0,94 acre 
State reestablish approaches 
State construct cattlepass 
State construct farm crossings, 
east side, west side 
Grantor to move all fences 
(Cont. ) 


EXHIBIT "B-1" 


Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 

or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other 
wise changing already established highways, whether within or without the corpo 
rate limits of cities and towns, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, mainte- 
nance sites, patrolmen accommodations, snow fences, quarry sites, gravel pits 
storage sites, stockpile sites, weighing stations, broadcasting stations, saifr 
for appropriation, acquisition or manufacture of roadbuilding materials, ap= 
proach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of scant 
places and other objects of attractfon or scenic value adjacent to, along, or 
in close proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of parks, 
parking places, auto camps, camp, sites, roadside development, recreational 
grounds or resorts, forest or timbered areas, or other places of attraction and 
scenic value, and/or for any other use or purpose necessary or deemed necessary 
for carrying out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other purpose 
designated by the United States; and 


WHEREAS, the Oregon Coast Highway (State Highway No. 9) is a highway 
under the jurisdiction and control of the State, and said highway is, in addi- 
tion to being a part of the state highway system, a part of the federal highway 
system; and 


WHEREAS, for the purpose of providing a highway with better alignment 
and one the construction of which will map adequately serve the traveling pub- 
lic, the Highway Commission relocated the soction of the Oregon Coast Highway 
extending from Delmar to China Camp Creek, and for the purpose of constructing 
a highway over said relocated line it is necessary that real properties be ac- 
quired for right of way and other purposes; and 


WHEREAS, pursuant to the provisions of Section 100-115, 0.C.L.A., the 
Highway Commission is authorized to determine and fix.the widths of right of 
way for any and all state highways and is authorized to acquire the necessary 
rights of way therefor; and 


(Cont. ) 
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EXHIBIT "A" (Cont.) 
ODELL SECTION, ODELL HIGHWAY (Secondary) (Cont.) 


14542-Bevil, Charles H. and Hildred I. Bevil 
Right of Way 
Option expires 
October 18, 1948 


0.15 acre $ 5.00 


14550-Erickson, Grace M. 
Right of Way 
Option expires 
October 15, 1948 


0,03- * 25.00 
Sk old garage, if necessary 3 
14377-Miner, Benton B. and Wendell I. Kirby . 

Right of Way 


Option expires 
October 14, 1948 


0.56 acre 00.00 
Allowance-50 rods fence at $2 6.00 


State to re-establish road approaches 


Berry 
$ 5.00 Reeder © 


25.00 " 


* Front Street Project, City of Portland - See Page 14898 in the 


minutes for discussion of these items. 


** Bast Springfield Section, McKenzie Highway, Item 14436 - See 


page 14899 in the minutes for discussion of this iten. 


**##* Devils Lake Outlet Section, Oregon Coast Highway, - See page 


14899 in the minutes for discussion of these items. 


+ Owens Street-Midland Road Section, Klamath Falls-Lakeview Highway - 
Item 9598 - See Page 14899 in the minutes for discussion of this item. 


++ Baker Underpass Section, Baker-Unity Highway - See Page 14899 in 


the minutes for discussion of these items. 


EXHIBIT "B-1" (Cont. ) 


said Engineer is further instructed to propare and submit to the Legal Depart- 
ment necessary and adequate descriptions of the said real properties, which 
said doscriptions shall be available for the proparation of any deed or deeds 
or other instrument or instruments necessary to completo tho acquisition of 
said property or properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


7. That J. M, Devors, Assistant Attorney Genoral and Chief Counscl 
for tho State Highway Commission, be and he hereby is requested, authorized, 
and dirocted to attompt to agree with the owner or owners and/or with the 
tenants or persons in possession, if there bo any, of said parcel or parcols 
of land with respect to the compensation to be paid for the taking of the same, 
and tho damage, if there be any, and is authorized and directed to acquire, in 
addition to title to the said described parcels of land, all rights of access 
thereto except at such points or places as may be designated by the State 
Highway Commission, and in tho ovent that no satisfactory agreemont or agroe- 
monts can be reached, then it is hereby further ordered that the said J. M. 
Devers, as Chiof Counsel for the Stato Highway Commission, be and he hereby 
is requested and authorized to commence and prosecute to a final determination 
such suit or action, or suits or actions, as may be necessary and appropriate 
to acquire title to the said parcels of real property and all rights of accoss 
thereto oxcept at such points or places as may be designated by the Staté High. 
way Commission. 


8. That in the trial or prosecution of any action or actions insti- 
tuted for the purpose of acquiring by condemnation or otherwise the said dc- 
scribed real properties, or either of thom, or any interest theroin, the said 
J. M. Devers, as Chief Counsel for the Oregon State Highway Commission, is 
hereby authorized and empowered to make such stipulation, agreement, or ad- 
mission in connection with any trial or court procedure connected with or pros- 
ecuted for the acquisitim of said properties or interest therein as in his 
judgmont may be for the bost interests of the State, the State Highway Commis- 
sion, and/or the defendant property owners. 


9. The real properties sought to be acquired are described on the 
attached shects, consisting of two pages, on which sheots are shown the re- 
spective ownorships, the purpose for which the properties are to be acquired, 
and a complete and accurate description of said properties, said parcels of 
real property being otherwise identified as Parcels Nos. 1 and 2. (*) 


10. This resolution shall be entered in full in the minutes and 
records of this Commiesion as of the twonty-fourth day of May, 1948. 


FOOTNOTE: 


(*) The names of tho property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution aro at- 
tached to tho original resolution on file in the office of the State Highway _ 
Commission, Salem, being Resolution No. 106, under the heading "Real Property 
Condemnation Rosolutions* and said descriptions by this reference are made & 
part of this minute entry to the seme extent as if copied in full heroin. 
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EXHIBIT "B-1" (Cont. ) 


WHEREAS, pursuant to the provisions of said section, the Commission 
is authorized, when acquiring real property for highway purposes, to acquire 
and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in addi- 
tion to fee title to the real property needed for right of way purposes, all 
right of access from abutting property to the highway; and 


WHEREAS, the Oregon Coast Highway, ag one of the major highways of 
the State, carries a large volume of traffic, both state and interstate, and 
it therefore is the judgment and opinion of the Commission that access to and 
from said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that the properties 
described on the attached sheets are needed and required for use in connection 
with the construction and maintenance of the section of the Oregon Coast Highwy 
known and designated as the Delmar-China Camp Creek Section. (*) 


2. That the specific purpose and use for which each particular piece 
of real property is needed and required is expressly stated and the ownership ¢ 
said property is named in the particular and respective tracts hereinafter 
described on the attached sheots, which are made part of this resolution. (*) 


3. That both of said real properties are needed and the acquisition 
of the same is necessary for the specific purpose stated in the description of 
each ownership. 


4. That said section of said highway has been relocated, planned, and 
the specifications for the construction and improvement of the same made in a 
manner which, in the opinion and finding of this Commission, is and will be mod 
compatibie with the greatest public good and will, in the opinion of the Commis 
sion, do the least private injury or damage. 


5. The Commission does hereby further find and declare that, in addi 
tion to the acquisition of the respective real properties described on the at- 
tached shoets, it is, in the judgment and opinion of the Commission, necessary 
that there bo acquired all rights of access from abutting properties to the 
respective parcels of real property described on the attached shects and the 
highway which is to be constructed thereover, except at such points or places 
as may be designated by the State Highway Commission. (*) 


6. That the State Highway Engineer be and he hereby is instructed am 


directed to make or cause to be made all surveys necessary in connection with 
the determination, description, and acquisition of said real properties, and 


(Cont, ) 


EXHIBIT "B-2" (Cont.) 


WHEREAS. the Pacific Highway, as one of the major highways of tho 
State, carries 4 ge volume of traffic, both state and intersteto, and it 
therefore is the judgment and opinion of the Commission that access to and 
from said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. The Commission doos hereby find and declare that the propertics 
described on the attached sheets are needed and required for use in connection 
with the widening and improvement of the section of the Pacific Highway know 
and designctod as the Tolo Ovorcrossing Section. (*) 


2. ‘hat the specific purpose and use for which cach particular pice 
of real ~~ uporty is needed and required is expressly stated and the ownership 
of said proporty is named in the particular and respective tracts hereinafter 
described on the attached sheots, which are made part of this resolution. (*) 


3. That doth of said real properties are needed and the acquisition 
of tho samo is necessary for tho specific purpose stated in the description of 
vach ownership. 


4. That said section of said highway has been relocated, planned, 
and the specifications for the construction and improvement of tho same mado 
in a mannor which, in the opinion and finding of this Commission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage. 


5. ho Commission does horoby further find and declare that, in 
addition to the acquisition of the respective real properties described on ths 
attached shoots, it is, in the judgmont and opinion of the Commission, noces- 
sary that thore be acquired all rights of access from abutting properties to 
the respective parcels of roal property described on the attached sheets and 
the highway which is to be constructed thereover, excopt at such points or 
places as may be designated by the State Highway Commission. (*) 


6. That the State Highway Ingincer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the dotormination, description, and acquisition of said real properties, 
and said Engincer is further instructed to prepare and submit to the Legal 
Departmont necessary and adequate descriptions of said real properties, which 
said descriptions shall be available for the preparation of any deed or deeds 
or other instrument or instruments nocessary to complete the acquisition of 
said property or properties, whether said properties be acquired by purchase 
donation, agroeoment, or by tho exerdse of the power of eminent domain. 


7. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the Stato Highway Commission, be and he hereby is requested, authorized,md 


(Cont. ) 


EXHIBIT "B-2”" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

Highway Commission is authorized and empowered to acquire by purchase, agree- . 
ment, donation, or by the exercise of the power of eminont domain real property 
and/or any right @ intorest therein necessary or deemed necessary for rights 
of way, cithor for original location or for widening, straightening, or other- 
wise changing already established highways, whether within or without the corp- 
orate limits of cities and towns, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, mainte- 
nance sites, patrolmen accommodations, snow fences, quarry sites, gravel pits, 
storage sites, stockpile sites, weighing stations, broadcasting stations, and/or 
for appropriation, acquisition or manufacture of roadbuilding materials, approach 
or hauling roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the traveling public, 
and/or for the culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along, or in close proximity 
to state highways or which may be conveniently reached from or by a public high- 


way, and/or for the development and maintehance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, forest 
or timbered areas, or other places of attraction and scenic value, and/or for ay 
other use or purpose necessary ‘or deemed necessary for carrying out the purposs 
of the Oregon Highway Code, and/or for flight strips, airfields, access roads, 
public highways, or for any other purpose designated by the United States; and 


WHEREAS, the Pacific Highway (State Highway No. 1) is a highway under 
the jurisdiction and control of the State, and said highway is, in addition to 
being a part of the state highway system, pert of the federal highway system; 
and 


WHEREAS, for the purpose of widening the right of way so that a better 
alignment may be made possible for the construction of a more adequate crossing 
to serve the traveling public at the Tolo Overcrossing in Jackson County it is 
necessary that real properties be acquired for right of way purposes; and 


WHEREAS, pursuant to the provisions of Section 100-115, 0.C.L.A., the 
Highway Commission is authorized to determine and fix the widths of right of way 
for any and all state highways and is authorized to acquire the necessary rights 
of way therefor; end 


WHEREAS pursuant to the provisions of said section, the Commission is 
authorized, when acquiring real property for highway purposes, to acquire and 
take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in addition 


to fee title to the real property needed for right of way purposes, all right of 
access from abutting property to the highway; and 


(Cont. ) 


EXHIBIT "B-3" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


ao Me * 


WHEREAS, by virtue of the laws of the State of Oregon, the State Hr 
way Commission is authorized and empowered to acquire by purchase, agreement, 
donation, or by the exercise of the power of eminent domain real property 
and/or any right @ interest therein necessary or deemod necessary for rights 
of way, either for original location or for widoning, straightening, or other 
wiso changing already ostablished highways, whether within or without the cor- 
porate limits of cities and towns, together with rights of access from abuttig 
property thereto, and/or for shops, equipment sheds, office buildings, mainte- 
nance sites, patrolmen accommodations, snow fencos, quarry sites, gravol pits, 
storage sites, stockpile sites, weighing stations, tradasting stations, and/or 
for appropriation, acquisition or manufacture of roadbuilding materials, ap- 
proach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of treos and the preservation of 
scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state h s orwhich may be conveniently 
reached from or by a public highway, and/or for the devolopment and maintenano 
of parks, parking places, auto camps, camp sites, roadside development, recre- 
ational grounds or resorts, forest or timberod areas, or other places of attra: 
tion and scenic value, and/or for any other use or purpose necessary or decmod 
necossary for carrying out the purposes of the Oregon Highway Codec, and/or for 
flight strips, airfields, access roads, public highways, or for any other pur- 
poso designated by the United States; and 


WHEREAS’ the Oregon Coast Highway (State Highway No. 9) is a highway 
undor the jurisdiction and control of the State, and said highway is, in addi- 
tion to boing a part of the stato highway system, a part of the fedcral high- 
way systom; and a 

WHEREAS, for the purpose of maintaining said highway and reconstruct- 
ing portiors thereof in order to adequately serve the traveling public, it is 
necessary that real properties be acquired for the purpose of providing a loca- 
tion and facility for the appropriation, acquisition, and manufacture of road 
building matorials; and 


WHEREAS | pursuant to tho provisions of Section 100-115, 0.C.L.A., the 
Highway Commission is authorized to acquire property for such purposes; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all mombors being present and affirmatively voting, as follows: 


(Cont. ) 
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directed to attempt to agree with the owner or owners and/or with the tenants 
or persons in possession, if there be any, of said parcel or parcels of lard 
with respect to the compensation to be paid for the taking of the samo ani tho 
damage, if there be any, and is authorized and directed to acquire, in additioa 
to title to the said described parcels of land, all rights of access thereto ox 
cept at such points or places as may be designated by the State Highway Commis- 
sion, and in the event that no satisfactory agreement or agreements can be 
reached, thon it is hereby further ordered that the said J. M. Devers, as Gig 
Counsel for the State Highway Commission, be and he hereby is requested and 
authorized to commence and prosecute to a final determination such suit or ac- 
tion, or suits or actions, as may be necessary and appropriate to acquire titlo 
to the said parcels of real property and all rights of access thereto except at 
such points or places as may be designated by the State Highway Commission. 


8. That in the trial or prosecution of any action or actions in- 
stituted for the purpose of acquiring by condemnation or otherwise the said 
described real properties, or either of them, or any interest therein, the 
said J. M. Devers, as Chief Counsel to the Oregon State Highway Commission, 
is hereby authorized and empowered to make such stipulation, agreement, or 
admission in connection with any trial or court procedure connected with or 
prosecuted for the acquisition of said properties or interest therein as in 
his judgmont may be for the best interests of the Statc, the State Highway Com 


mission, and/or the defendant property owners. 


9. The real properties sought to be acquired are described on the 
attached sheets, consisting of two pages, on which sheets are shown the respect- 
ive ownerships, the purpose for which the properties are to be acquired, and 
a complete and accurate description of said properties, said parcels of real 
property being otherwise identified as Brcels Noa l and 2. (*) 


10.. This resolution shall be entered in full in the minutes and 
records of this Commission as of the twenty-fourth day of May, 1948. 


FOOTNOTE: 


(*) Tho names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State High- 
way Commission, Salem, being Resolution No. 107, under the heading “Roal 
Property Condemnation Resolutions" and said descriptions by this reference 
are made a part hereof with like effect as though extended in full herein. 


EXHIBIT "B-4" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State High- 
way Commission is authorized and empowered to acquire by purchase, agreement, 
donation, or by the exorcise of the power of eminont domain real property 
any right or interest therein necessary or deemed necessary for rights of way, 
either for original location or for widening, straightening, or otherwise cheng- 
ing already ostablished highways, whether within or without the corporate lintts 
of citios and towns, together with rights of access from abutting property 
theroto, and/or for shops, equipment sheds, office buildings, maintenance atte, 
patrolmen accommodations, snow fences, quarry sites, gravel pits, storage sftes, 
stockpile sites, weighing stations, broadcasting stations, and/or for approp- 
riation, acquisition, or mamufacturo of roadbuilding materials, approach or 
hauling roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the sefety of the traveling pub- 
lic, and/or for the culture of trees and the preservation of scenic places and 
other objects of attraction or sconic value adjacent to, along, or in close 
proximity to state highways or which may be conveniently reached from or’ by a 
public highway, and/or for the dovelopment and maintenance of perks, parking 
places, auto camps, camp sites, roadside development, recreational grounds or 
ro sor ts, forest or timbered areas, or other places of attraction and scenic 
value, and/or for any other use or purpose necessary or doemed necessary for 
carrying out the purposes of the Oregon Highway Code, and/or for flight stripg 
airfields, access roads, public highways, or for any other purpose designated 
by the United States; and 


WHEREAS, tho Highway Commission is authorized by law, whon acquiring 
real property for right of way purposes, to acquire feo title to the real prop 
erty sought to be acquired, or any interest therein, and the Commission is also 
authorized, when acquiring real property for such purpose, to acquire all righ 
of access from the abutting property to the highway proposed to be constructed; 
and 


WHEREAS , the State is now engaged in the reconstruction of a highway 
known as the Pacific Highway, on which highway the Commission has heretofore, 
by resolution duly and rogularly adopted and made a part of its official rec- 
ords, authorized the acquisition of all right of access from abutting lands to 
said highway and the right of way thereof; and 


WHEREAS, tho Commission has heretofore acquired from Southern Pacific 
Company a parcel of land abutting upon Lot 3 and tho east 15 fect of Lot 4, 
Block 2, Fairmount Addition to the City of Eugenc, in Lano County, Oregon; and 


WHEREAS, the proporty acquired from Southern Pacific Company was, 
prior to ite acquisition by the Commission, owned by the Southern Pacific Com- 
pany and used by it as and for a right of way for a common cerrier railroad. 
and 
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EXHIBIT "B-3" (Cont.) 


1. That the Commission does hereby find and declare that the fol- 
lowing doscribod property is needed and requirod as a storage site and for a 
plant set-up in connectionn with the appropriation, acquisition, and manufactue 
of roadbuilding materials required and needed for tho maintenance and recon- 
struction of tho Euchre Creek-Gold Beach Section of the Oregon Coast Highway, 
which said property is described as follows, to-wit: 


A parcol of land lying in tho northwest quarter (MWh) of Section 
16, Township 36 South, Range 14 West, W.M., Curry County, Oregon, 
the said parcel being described as follows: 


Beginning at a point on the south lino of the county road, said 
point being North 89° 36" East 1325.8 feet and South Ovno! West 
79.4 feot the northwest corner cf Section 16; hence south 0° 


40' Wost 563.5 feot to the north bank of Rogue River; thonce South 
76°43" Wost along tho north bank of said river 226.6 foet; thence 
North 0° 40’ East 650.1 feet to the south line of the gpunty road; 
thence along said south line of the county road South 84° 52' East 
107.5 feet and South 77°29' East 115.4 foet to the point of beginning. 


The parcol of land to which this description applies contains 3.08 
acres. 


ther with all the tide lands of the Rogue River fronting and 
abutt thereon, 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the detcrmination, description, and acquisition of said roal Ral ty 
and said Engineer is further instructed to prepare and submit to tho 
Department necessary and adequate description of said real property, which 
said description shall be available for the qreveration of any dced or other 
instrument necossary to complete the oes ion of said rty, whether 

ona’ 


= eke be angeires by Eercyase, tion, agreement, or by the exer- 


3. That J. M. Devers, Assistant Attorney General and Chicf Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
aad directed to at t to agree with the owner or with the tenants or per- 
some in possession, there be of said parcel of land with respect to the 
compensation to be paid for the of the same and the damage, if there be 


and even t tisfac t can hed it 
sete guano further ordered yy the paid : a vers aa BisGP Counke of for the 
ta’ ssion, be C3) e 8 reques z Oo com- 
mence ecute to a’f ternina Yon suc feds action © nec- 
cssary end appropriate to acquire ti to the said parcel ately. 

4, That in the trial or prosecution of any action instituted for 
the purpose of acquiring bY condemnation or otherwise the said described real 
property, or any interest therein, the said J. M. Deverg, as Chief Counsel to 
the Oregon State Highway Commission, is hereby authorized and empowered to 
make such stipulation, eement, or admission im connection with any trial or 
court procedure connec with or prosecuted for the acquisition of said prop- 
erty or interest therein as in his judgment be for the best interests of 
the State, tho State Highway Commission, or the defendant property owner. 


5. This resolution shall be entered in full in the minutes and 
records of this Commission as of the twenty-fourth day of May, 1948. 


EXHIBIT “B-5" 
Minutes of May 2% and 25, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 

Highway Coumission is authorized and empowered to acquixe by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real proper; 
and/or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening straightening, or other- 
wise changing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment: sheds, office pashaings, 
maintenance sites, patrolmeA accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, broadcasting stations, 

or for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state s or which may be conveniently 
reached from or by a public highway, or for the development and nainte- 
nance of parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other places of 
attraction and scenic value, and/or for any other use or purpose necessary 
or deemed necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or for 
any other purpose designated by the United States; and 


WHEREAS, the Willamette Highwey (State Highway No. 18) is a high- 
way under the jurisdiction and control of the State, and said highway is, in 
addition to being a part of the state highway system, a part of the federal 
highway system; and 


WHEREAS, for the purpose of providing a highway with better align- 
ment and one the construction of which will more adequately serve the travel- 
ing public, the Highway Commission relocated the section of the Willamette 
Highway extending from Lost Creek to Lowell, and for the purpose of construct- 
ing a highway over said relocated line it is necessary that real properties 
be acquired for right of way and other purposes; and 


(Cont. ) 
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WHEREAS, the Commission is of the opinion that the ownors of Lot 3 
and the east 15 feet of Lot 4, Block 2, Fairmount Addition to the City of Eugene, 
have no right of ingress and egress to or from the property abutting said lot to 
the north and formerly used as railroad right of way, but that tho owners of said 
property appear to claim and purport to claim some right of ingress emi egross 
to and from said property and have refused to waive and relinquish such right 
or rights as they may have or claim to have; and 


WHEREAS, J. J. Chisholm and Mae Chisholm, husband and wife, and 
Nellie Chisholm are the owners of said Lot 3 and the east 15 feet of Lot 4, 
Block 2, Fairmount Addition to the City of Eugene; and 


WHEREAS, it is the judgment of the Commission that the rights, if 
any, of said parties to access to and from the property heretofore acquired 
from Southern Pacific Company and abutting their property to the north and 
upon which the Commission proposes to construct a modern highway facility to 
adequately serve the transportation needs upon the Pacific Highway should be 
acquired; 


NOW THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission, 
ell members boing present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that all right of 
access to the Pacific Highway from the teal property abutting said highwe and 
described as Lot 3 and the east 15 feot of Lot 4, Block 2, Pairmount Addii’ > 
to the City of Eugeno, if in fact any such right of access exists, should bv 
acquired and all access to and from the said property and the Pacific Highway 
should be prohibited. 


2. That if a relinquishment and waiver of the right of access, if 
in fact any such right exists, cannot be acquired by agreement, thon J. M. 
Devers, as Chief Couneel for the Commission, is authorized to institute and 
prosecute to a final determination such action or proceeding as may be neces- 
sary to acquire and vest in the public the said access rights, or claimed ac- 
cess righte. 


3. That, in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said access rights, 
the said J. M. Devers, as Chief Counsel for the Oregon Stato Highway Commission, 
is hereby authorizod and empowered to make such stipulation, agreement, or ad- 
mission in connection with any trial or court procedure connected with or pros- 


ecuted for the acquisition of said access pe as in his judgment may be for 
the best interests of the State, the State Highway Commission, or the de- 


fendant property owners. 


4, That this resolution be entered in full in the minutes and 
records of this Commission as of tho twonty-fourth day of May, 1948. 


EXHIBIT "B-5" (Cont.) 


sheet, it is, in the judgment and opinion of the Commission, necessary that 
there be acquired all rights of access from abutting property to the parcel 
of real property described on the attached sheet and the hichway which is to 
be constructed thereover, except at such points or places as may be desig- 
nated by the State Highway Commission. (*) 


4, That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Lezal 
Department necessary and adequate description of said real property, which 
said description shall be available for the preparation of any deed or other 
instrument necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the exer- 
cise of the power of eminent domain. 


5. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
and directed to attempt to agree with the owners and/or with the tenants or 
persons in possession, if there be any, of said parcel of land with respect 
to the compensation to be paid for the taking of the same and the damage, if 
there be any, and is authorized and directed to acquire, in addition to title 
to the said described parcel of land, all rights of access thereto except at 
such points or places as may be designated by the State Highway Commission, 
and in the event that no satisfactory agreement can be reached, then it is 
hereby further ordered that the said J. M, Devers, as Chief Counsel for the 
State Highway Commission, be and he hereby is requested and authorized to 
commence and prosecute to a final determination such suit or action as may 
be necessary and appropriate to acquire title to the said parcel of real 
property and all rights of access thereto except at such points or places 
as may be designated by the State Highway Commission. 


6. That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said described real 
property, or any interest therein, the said J. M. Devers, as Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and empowered 
to make such stipulation, agreement, or admission in gonnection with any trial 
or court procedure connected with or prosecuted for the acquisition of said 
property or interest therein, as in his judgment may be for the best interests 


(Cont. ) 
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WHEREAS, pursaant to the provisions of Section 100-115, 0.C.L.A,, 
the Highway Commission is authorized to determine and fix the widths of right 
of way for any and all state highways, and is authorized to acquire the neces- 
sary rights of way therefor; and 


WHEREAS, pursuant to the provisions of said section, the Commission 


is authorized, when acquiring real property for highway purposes, to acquire 
and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee. title to the real property needed for right of way purposes 
all right of access from abutting property to the highway; and 


WHEREAS, the Willamette Highway, as one of the major highways of 
the State, carries a large volume of traffic and it therefore is the judg- 
ment and opinion of the Commission that access to and from said highway 
should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that the property 
described on the attached sheet, which description is made a part of this res- 
olution, is needed and required for right of way purposes in comnection with 
the reconstruction and maintenance of the Lost Creek-Lowell Section of 
the aa Highway, which property is owned by Harry H. Wade and Rose 
Wade. (* 


2. That said section of said highway has been relocated, planned, 
and the specifications for the construction and improvement of the same made 
in a manner which, in the opinion and finding of this Commission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage. 


3. The Commission does hereby further find and declare that, in 
addition to the acquisition of the real property described on the attached 
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EXHIBIT “c* 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, pursuant to tho provisions of Chaptcr 371, Orogon Laws, 1943 
as amended, thore have been by the Oregon State Highway Commission apportioned 
to the citios and/or towns heroinafter named for disbursomont during the cal- 
ondar year 1948 for streot purposes as provided in said law, the several sums 
or amounts sot opposite the names of tho respective citios or towns: 


Aumsvillo -------------------------------- $1,043.37 
Aurora -------------- dawecnnnsrewesweneses ~ 1,039.09 
Barlow ---------------------------------- - 222.3 
Bay City --------------------------------- 2,300.53 
meena near eer n nner nn nn ene annen- 795.35 
Echo -------------- wenn ne en n= n= -- enone e eee 1,941.34 
Palis City ----------------------- auocnese 3,057.40 
Garibaldi --------.--.-.------------------ 3, Ob. 
Gervais ------------------ wenewenn-o-oeeee 1,419.66 
Island City ------------------ o----------- 756.87 
Madrag ---------------2------------------- 3,399.49 
Monroe -<---<--------------+--0----------- 1,329.86 
Nohalem ---------------------------------- 1,056.19 
Paisley ---------------------------------- 1,013.43 
Philomath -------------------------- o----- 3, 745.85 
Palent ---+c-seren---------------------=-- 1,629.19 
Willamina -------------------------------- 3,788.62 


AND, WHEREAS, cach c? said citios and towns has, by appropriate ac- 
tion ovidenced by resolution or other official instrumont, cortifiod copics of 
which have been filed with the State Highway Commission, conformed to and con- 
plicd with the requirements of said law so as to qualify cach for the bencfits 
theroof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follars: 

1. That the State Highway Commission docs hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following stroets in the following named cities: 

Aumsvillie - All city streots 

Aurora - Liborty Street, Bobs Avemuo, 2nd Street, 3rd Street, 


kth Street 
Barlow - Main Street, Maplo Strect, First Stroct, Second Street 


(Cont. ) 
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of the State, the State Highway Commission, and/or the defendant property 
owners, 


7. This resolution shall be entered in full in the minutes and 
records of this Commission as of the twenty-fourth day of May, 1948, 


The names of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Resolution No. 110, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same extent as if 
copied in full herein, 


a 


EXHIBIT "y" 


Minutes of May 24 and 25, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws ,1943 
there have been by the Oregon State Highway Commission apportioned to the cities 
and/or towns hereinafter nanod for disbursement during the cslondar year 1947 
for street purposes as provided in said law, tho several sums or amounts set 
opposite the names of the respective cities or towns: 


Amity ----- er eeennee---- or are-e------ $1,093.06 
Glendale -------- geenes a e-= 1,137.13 
Halsey ------------------------------ 611.71 
Inbler ------------------------------ 365.02 
Island City ------------------------- 354.99 
Maupin ---------------- woreee eaeoren- 535.50 
Oakland -------- eee----------------- - 1,189.33 
Sandy --------------------- a--------- 1,323.71 
Scappoose ---------------------- ----- 1,006.82 


AND, WHEREAS, cach of said cities and towns has, by appropriate ac- 
tion ovidenced by resolution or other official instrument, certificd copies of 
which levebeen filed with the State Highway Commission, conformed to and complied 
with the roquiremonts of said law s asto qualify cach for the bencfits thereof ; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds abovo specified the fol- 
lowing streets in tho following namod citios: 

Amity - Oak Strect, Woodson Streot, Getcholl Stroct, Sherman Stroot 

Glendale -Pacific Avonue, Molly Street 


Halsey - 5th Street Wost, 4th Stroct West, 3rd Streot West, lst Strait 
West, lst Strect East, "C" Street Wost, "D" Streot Wost, "F" 
Street West, "G" Street West, "EH" Stroct West, "I" Street West, 
"G" Street East, "0" Street, "D" Streot East 


Imbler - 2nd Street, 3rd Street, Main Street, 5th Street, 6th Street 
7th Street, Esther Streot 


Island City - "C" Street 
Maupin - Grant Street, Dufur Street, 4th Street, Sth Street, 6th Strwt 
Oakland - Oak Street, 3rd Avenue 
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Bay City - First Stroet, Secona Street, Fourth Stroot, Fifth Stroct, 
Sixth Street, Seventh Street, Ninth Street, Thirtoenth Strect, 
Fifteonth Street, Hare Street, Warren Street, Hondricks Street, 
High Street, Ocean Strect, Pacific Street, Main Street, Trade 
Street, "A" Streot, "C" Street, "D" Street, "E" Stroet, Portlani 
Aveme, Seattle Averme, Union Avemme, Tillamook Avenue, McCoy 
Avome, Williams Avenue, Spruce Street, Salmon Street, "B" Street 


Donald-Crissell Street, Feller Street, Williams Street, Ehien Strect, 
Mathicus Road, Oak Street, Cone Street, Rees Street 


Echo - Garden Street, Bonanza Street, Buckley Street, DuPont Street 


Falls City - North Main Street, First Street, Pine Streot, Mill Strat 
Fairoaks Road, Wood Street, Alan Street, 5th Street, 6th Street, 
South Side East Avenue, Chamberlain Street, West Boulevard, Ter- 
race Street, Fairview Avemuc, Alley off Parry Road 


Garibaldi - Garibaldi Avenue 
Gervais - 5th Street 
Island City - "C" Street 


Madras - 4th Street, 7th Streot 
Monroe - Railroad Street, Main Street, Howard Stroet 


Nohalem - 9th Street, Tohls Avenue, "I" Street 

Paisley - Main Streot 

Philomath - All City streets 

—- Gibson Street, "I" Street, Wagner Averme, 01d Pacific High- 


Willamina - James Street, Cherry Street, "B" Street, "D" Streot, 
Churchman Street, lst Street, Baker Street, Brown Streot, 
Franklin Street, "C" Street, 4th Street, Gentry Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by tho above named respect- 
ive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by ee resolutions by them respectively adopted and there- 
after filed with State H Commission, be and is deemed an 
priate and proper =e sag prose gp pry of eaid law by said ci . 
on ae me qualify each to receive and use the funds 


4, That upon entry of this resolution in the mimites and rocords of 
the Commission the Secretary shall thereafter mail to the proper officer in each 
of said cities and/or towns a duly certified copy of the resolution or resolu- 
tions adopted by the city, together with a copy of the resolution approving 
the plans submitted by the city. 


5. This resolution shall be entered in the mimutes and records of 
the Oregon State Highway Commission as of 2kth day of May, 1948. 


> 


EXHIBIT "E" 


Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of each of the following sections of state highways, to-wit: 


McMinnville-Newberg Section of the Pacific Highway West, in 
Yamhill County 


Great Northern Railway Crossing-Merrill Section of the Klamath 
Falls-Malin Highway, in Klamath County 


Odell Secondary Highway in Hood River County 


Fir Grove School-Benton County Line Section of the Albany- 
Independence County Road, in Polk and Benton Counties 


and in connection therewith to prepare maps showing the route and location of 
said sections of highways and to file said reports and records with the Commis. 
sion for consideration; and 


WHEREAS, the Engineer has reported the completion of said surveys an 
has submitted the same for the approval or disapproval of the Commission; and 


WHEREAS, after due consideration of said surveys, field notes, maps, 
and other engineering data, it is the judgment of the Commission that the same 
should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting es follows: 


1. ‘That the surveys of the above-mentioned sections of state high- 
ways, together with the maps, which for identification purposes bear the map 
file Nos, 3B-2h-22; 5B-8-23; 6B-15-1; 6B-27-9; 68-26-20; and 68-24-19; 
respectively, field notes and other engineering date submitted by the Engineer 
hereby are approved, and the Engineer 4s directed to file and preserve the sam 
in the records and files of the Commission at Salem, Oregon 


2. That when said sections of said highways are permanently con- 
structed the same shall be done in accordance with said surveys and locations 
unless otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of 
the Commission as of the twenty-fourth day of May, 1948, 


} 
| 
I 
i: 


EXHIBIT "BC" (Cont. ) 


Sandy - Hood Avenue, Pleasant Avenue, Strauss Avenue, Cherry Avenue, 


Scappoose - West Street and six un-named side streets, Casey Avenue, 
Williams Avenue, 3rd Street, 2nd Street, Maple Avemuo 


2. That the type, plan and character of improvement proposed in th 
resolutions filed with the State Highway Commission by the above named respect - 
ive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities anjor towns, 
as evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission shall be and is deemed an appro- 
priate and proper conformance with the requirements of said law by said cities 
and/or towns individually so as to qualify each to receive and use the funds 
to them apportioned. 


4. That Resolution Form 3 adopted by the City of Meupin on March 2}, 
1947 and approved by the Highway Commission on April 23, 1947, shall be can- 
celed, in accordance with the request of the City of Maupin on file in the 
records of tho State Highway Department, and Resolution Forms 1 and 2 adopted 
by the City Council on April 14, 1948 be substituted therefor. 


5. That upon entry of this resolution in the minutes and records ¢& 
the Commission, the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, togethor with a copy of the resolution ap- 
proving the plans submitted by the city. 


6. This resolution shall be entered in the nimutes and records of 
the Oregon State Highway Commission as of the 2hkth day of May, 1948. 


iil 


EXHIBIT “q" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, in recognition of the service and sacrifice mado by the ser- 
vico men and women in World War II and in response to a resolution onactod by 
the legislative assembly of tho State of Oregon when in roguler session in 1947. 
tho Commission adopted a resolution ty which there are designated as Blue Star 
Drive tho Pacific Highway East and the Pacific Highway Wost from the Oregon-Was! 
ington line to tho junction of said highways at Junction City, Oregon; and 


the mantors of tho Oregon Federation of Garden Clubs have urge 
that the resolution adopted by tho Oregon Legislature be given an interpretatio: 
which will authorize the designation of the Pacific Highway from the Orogon-Was) 
ington state line to the Oregon-California state line as the Bluo Star Drive in 
Oregon; and 


WHEREAS, it is tho opinion of the Commission that tho resolution adgto 
by tho legislature pormits of a dual intorpretation or construction, one of whi 
authorized the designation of the units of the Pacific Highway defined as Pacifi 
Highway East and Pacific Highway West, and the other of which constructions 
authorized tho designation of the Pacific Highway from the Oregon-Woeshington 
state line to the Oregon-California state lino as the Bluo Star Drive; and 


WHEREAS, it is the purpose and decision of tho Commission to give the 
greatost possible public recognition and show all possible public appreciation 
of the service performed and the sacrifices made by those who served in World 
War II; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. That the Pacific Highway East and the Pacific Highway West from th 
Orogon-Washington state line to the junction of said highways at Junction City, 
and the Pacific Highway from said Junction City to the Oregon-California state 
line be and said entire highways shall be and the sane hereby are designated an: 
hereafter shall be known as the Blue Star Drive. 


2, That said Blue Star Drive shall, in recognition of those who dids 
much for the homeland and for the world, be eppropriately marked with suitable 
tablots and ornamentations to give life and porpetuity to this resolution and 
its purpose. 


3. That tho Engineer be and he hereby is instructed to prepare and 
bring to this Commission for consideration designs of tablets ad ornancntations 
and upon selection and approval of tho type, design, number and location of tab 
lets and ornamentations, then said Engincer is hereby instructed to erect and 
thorcaftor maintain the sano. 


kh. his resolution shall bo deemed to amend, supplement and whore in. 
consistent, rescind the provisions of the resolution adopted by this Commission 
on tho twolfth day of March, 1948. 


5. That this rosolution shall be entered in tho minutes and records 
of tho Commission as of tho twonty-fifth day of May, 1948, and a true copy 
thereof filed with the Secrotary of State. 


EXHIBIT "F" 
Mimutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, the Engimeer has reported that the following State Highway 
Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No, 277% with Tom Lillebo for construction of 
the Fuller and Ojalla Bridges over the Siletz River on the 
Siletz Secondary Highway, in Lincaln County; completed Jan- 
vary 26, 1948 


Contract No. 2802 with Angelo Doveri for widening the 
Altamont Canal Bridge on The Dalles-California Highway, in 
Klamath County; completed Jamary 14, 1948 


Contract No. 2864 with R. A, Heintg-Construction for 
grading and topping on the Johns-Glendale Junction Section 


nny Pacific Highway, in Douglas County; completed April 13, 
1 


Contract No. 2880 with J. P. Brittan & Co. for construc- 
tion of the Buck Hollow Bridge on the Sherars Bridge Secand- 
ary Highway, in Sherman County; completed January 30, 1948 


Contract No. 2912 with Albina Engine & Machine Works, Inc. 
fa@ construction of the ferryboat "M. R. Chessman"; completed 
April 21, 1948 (*) 


THEREFORE,BE IT RESOLVED that the work covered by said state highway 
contracts for the construction of said state highway projects be declared com- 
pleted according to the terms of the respective contracts, and said jobs are 
hereby accepted and final payment in connection therewith is hereby authorized. 


FOOTNOTE: (*) 


This acceptance does not waive any rights which the state might 


have under the 90-day guarantee period called for in the specifications 
in Article 1.8.10 on Page 25. 


EXHIBIT *1" 


Minutes of May 24 and 25, 1948 


ORDER REDUCING MAXIMUM LOAD LIMIT ON THE JOHN DAY HIGHWAY NO. 5 


WHEREAS, the following road or highway has been duly des- 
ignated and declared to be and is a state highway, and has been im- 
proved and is being maintained by the State Hi zhway Commission pur- 
suant to the laws of the State of Oregon as a state highway, to wit: 


JOHN DAY HIGHWAY NO. 5, between Austin Junction (M.P.191.06) 
and Unity Junction (M.P.213.76), in Grant County. 


AND WHEREAS, the above-named stete highway is, in the judg- 
ment of the State Highway Commission, being subjected to a kind and 
character of traffic which will damage and injure the said highwey 
during the spring months when the frost is leaving the ground, and in 
order to protect said highway egainst such damage and injury it is 
deemed and is the judgment of the Highway Commission, and said Com- 
mission finds that it will be for the best interests of the said 
highway that the maximum weights permitted and authorized by law be 
reduced during such period; 


AND WHEREAS, the State Highway Commission has after due in- 
vestigation determined and found, and it is the judgment of the Com- 
mission, that the maximum weights which shall be permitted upon said 
road during the spring months shall be reduced and fixed as in this 
order provided. 


NOW THEREFORE, the premises being in part as above stated, 
and the State Highway Commission being of the opinion that said road 
was not built to sufficient standards to withstand adverse action of 
the elements and the maximum weights permitted and authorized by law, 
and the Commission having found upon due investigation that it will be 
for the best interests of said highway thet the maximum total weight 
of load and vehicle which shall be permitted upon said road during 
the spring veriod commencing May 17, 1948, shall be reduced so as to 
conform to the reauirements fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined 
load and vehicle which shall be permitted upon the within-named road 
shall not exceed the weight herein fixed. 


The maximum weights which shall apply to the entire length 
of the following highway, to wit: 


JOHN DAY HIGHWAY NO. 5, between Austin Junction (M.P.191.06) 
and Unity Junction (M.P.213.76), in Grant County. . 


(Cont. ) 
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EXHIBIT “g" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, the State Highway Commission at a meeting held on the 
twenty-fifth day of November, 1947, adopted a resolution and onterod an 
ordcr reducing the maximum woight of loads transported over the Weston- 
Elgin Secondary State Highway No. 330, which resolution and ordor was to 
be in cffect during the spring months or during the period from Fobruary 
sixteonth to May 1, 1948; and 


WHEREAS, subsequent to the adoption of said resolution; to wit: 
on tho thirtieth day of Decomber, 1947, the Cormission adopted an amendatory 
rosolution by which the period of said original rosolution was oxtended; and 


WHEREAS, the Enginccr has reported that present conditions which 
prevail with rospoct to the Woston-Elgin Highway, and which conditions are 
duc to the late spring and the damage which has resulted from severe frost 
action, nocessitate the continuance of said load limit beyond the date fixed 
in said original and said amendatory resolution; and 


WHEREAS, it is the judgment of the Cormission that public interests 
warrant and will be served by a continuance of said load limit restriction 
for an indefinite period; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That it is hereby ordered that the order of this Commission 
made on Noverbor 25, 1947, as amended, by which tho maxinun woight of loads 
transported over the Weston-Elgin Secondary State Highway No. 330 was fixed 
at fifty percent of the maximum allowed by law, shall continue and be in 
effect until otherwise modified or rescinded by order of this Commission. 

2. That a certified copy of this resolution and order be given 
to the County Clerk of Umatilla County, a liko copy to the County Clerk of 
Union County, and a like copy to the Superintendent of State Police. 


3. That it is further ordered that the Engineer be and ho hereby 
is instructed to post or cause to be posted a notice in a conspicuous manner 
and place at each ond of the above named highway and at important or strategic 
crossroads ontering said highway advising the limitations, prohibitions and 
regulations of traffic as fixed and dotermined in this order. 


4. Dated this 25th day of May, 1948. 


EXHIBIT "Jj" 


Minutes of May 24 and 24, 1948 


RESOLUTION LIFTING REDUCED LOAD LIMIT ON 
THE LITTLE BUTTE SECONDARY HIGHFAY No. 270 
WHEREAS, on the 19th day of April, 1948, at a meeting of 
the Oregon State Highway Commission, a majority of members being 
present and participating, the said Commission passed and adopted 
a resolution reducing the maximum load limit or certain state high- 
ways, including the following highway, to wit: 
LITTLE BUTTE SECONDARY HIGHWAY No. 270, in Jackson County 


and 


WHEREAS, subsequent to the passage of said resolution, 
conditions have changed so that it is no longer necessary or desir- 
able, and the Commission hereby finds thst it is no longer necessary 
or desirable to maintain the reduced load limit set out in said res- 
olution on the said above-named highway; 


NOW, THEREFORE, BE IT RESOLVED that the action of the State 
Highway Commission reducing the maximum permissible loed limit on the 


LITTLE BUTTE SECONDARY HIGHWAY NO. 270, in Jackson County 


be and the same hereby is rescinded and cancelled as of the 11th 
day of May, 1948, and the maximum load limit permissible on the 
said section of said highwey hereafter shall be the maximum load 
limit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolu- 
tion be furnished the county clerk of Jackson County, in which 
county said highway is located, and the Superintendent of the De- 
partment of State Police for his information. 


Dated this twenty-fifth day of May, 1948. 


EXHIBIT "I" (Cont) 


shall be as follows: The combined weight in pounds bearing on the 
surface of the highway at contact with the tread on the wheels of the 
front axle of a truck or truck-tractor shall not exceed the pro- 
duct of four hundred (400) multiplied by the sum in inches of the 
tire width of the wheels of such axle; and, the combined weight 

in pounds bearing on the surface of the highway at contact with the 
tread on the wheels of any one axle of a vehicle or combination of 
vehicles, other then the front axle of a truck or truck-tractor, 
shall not exceed the product of three hundred (300) multiplied by the 
sum in inches of the tire width of the wheels of such axle; but, 

in no event shall the combined weight in pounds bearing on the sur- 
face of the said highway at contact with the tread of the wheels 

of any one axle of a vehicle exceed fifty (50) percent of the max- 
imum limit set by law for any one axle. 


IT iS FURTHER ORDERED, that these rules and regulations 
as made and found by the State Highway Commission under the pro- 
visions of Sec. 115-394, 0.C,L.A., shall be in full force and effect 
from the 25th dey of March, 1948, until modified, annulled or voided 
by the order of the State Highwey Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a 
conspicuous manner and place at each end of the above-named highway 
and at important crossroads on said highways, so th t said notice can 
be readily seen and read, which said notice shall state plainly the 
limitations and prohibitions of traffic hereby in this orcer deter- 
mined and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this 
order be furnished to the county clerk of Grant County and that a 
certified copy of this order be furnished to the Superintendent of 
the Department of State Police for his information. 


Dated this twenty-fifth day of May, 1948. 


EXHIBIT "K" (Cont) 


to the authority of Section 115-393, 0.C.L.A., and not otherwise 
as follows: 


1. That no permit shall be issued under the provisions of 
Section 115-393, unless and until there is delivered to the Highway 
Department a written application for a permit upon the form attached 
hereto, marked Exhibit "A" and by this reference made a part hereof. (*) 


2. That any permit issued pursuant to the provisions of Section 
115-393, shall be in the form attached hereto, marked Exhibit "B" and by this 
reference made a part hereof; that said Exhibit "B" is hereby adopted as the 
form of a permit to be issued under the provisions of Section 115-393, and no 
permit shall be issued on any other form, nor shall the printed form, as at- 
tached, be changed in any manner except upon the express direction of the Com- 
mission. (*) 


3. That but one permit shall be issued to a given permittee 
for the purpose of facilitating the movement of a given vehicle, artiole, 
property or thing, regardless of whether such movement would be in “ 
excess of statutory limitations as to width, length, height or grose 
weight, or any combination. 


4. That when the State Highway Engineer, Second Assistant 
State Highway Engineer, the Director of Permits, or the personnel 
hereinafter named in paragraphs 10 and 11, find that the proposed 
movement is to be made over a highway classified as either a Group l 
or Group 2 highway, as set forth under the resolution of the Commis- 
sion, dated July 21, 1947, the amendmentof said resolution dated 
December 29, 1947, and any further action of the Commission, they 
ere authorized to issue a permit for a movement, subject to the 
limitetions hereinafter stated, having weights not in excess of the 
following, to-wit: 


80,000 pounds maximum gross weight, 

19,000 pounds on any single axle, 

37,000 pounds on any set of tandem 
axles. 


W » 1000 x (I#40) for any group 
of axles spaced more than 18 


feet apart. 


W = 850 x (L+40) for any group 
of axles spaced 18 feet or 


less apart. 


5. The granting of e permit shall be conditioned upon a 
finding by the State Highway Engineer that the specific section of 
highway, the specific bridges, or other structures are in a structural 
condition and of a design which will permit such movements. In the 


‘ (Cont. ) 


EXHIBIT "K" 
Minutes of May 24 and 25, 1948 


RESOLUTION 


WHEREAS, the Commission is given authority under Section 
115-393, 0.C.L.A., to grant written permits for the movement of vehicles, 
articles, property or things having a combined weight in excess of stat- 
utory restrictions of a size not permitted under existing statutory 
restrictions, and 


WHEREAS, modern industry has produced, and is continuing to pro- 
duce, and industries are already using equipment, commodities, property 
and articles of a weight, type and size which can not be transported 
over the highways of this State under existing statutory limitations, 
and 


WHEREAS, a limited number of sections of Oregon highways are so 
designed and constructed that loads in excess of statutory limitations, 
both as to weight and dimensions, may, under certain conditions, be 
transported without damaging such sections of highweys and with a min- 
imum of hazard to the motoring public, and 


WHEREAS, frequent requests ere made to the Commission for per- 
mission to move equipment, commodities and articles having a weight and 
dimension in excess of that permitted under existing statutory limitations, 
and it is desirable, and in tne best public interest, to facilitate the 
movement of such equipment, commodities and articles in cases where the 
movement is proposed on sections of highways which will permit such move- 
ments, and where the hazard to the motoring public is at 4 minimum, and 


WHEREAS, the Commission is of the opinion that it is feasible 
and practical to delegate to the State Highway Engineer, the Second 
Assistant Highway Engineer, and the Director of Permits, authority to 
issue permits under Section 115-393, upon certain terms and conditions, 
end when certain facts -re found to exist, and 


WHEREAS, the Commission is of the opinion that it is practical 
and feasible to delegate to certain personnel of the Commission, herein- 
after named, the authority to issue permits under Section 115-393, under 
certain conditions and when certain facts are found to exist, and 


WHEREAS, the Commission believes that the best public interest 
will be served in making a delegetion of authority under terms and con- 
ditions hereinefter stated, 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commis- 
sion, all members being present and voting affirmatively, acting pursuant 


(Cont. ) 


EXHIBIT °K" (Cont.) 


a tract ers, - 910 
ponte‘ pamaere: Sth 200,, ranchers or farmers - $10,000 
c) Ranchers or farmers, - $1,000 

a) Log and lumber carriers, and also moving vans, - $10,000 


The bond shall be in the form attached hereto, marked Exhibit "C" 
and by this reference made a part hereof. (*) 


9. Each and all the permits issued shall contain the provision that 
the permit shall be null and void for non-compliance with any of the descrip- 
tions, terms or conditions printed or written in the form of permit. 


10. Under the direction of the State Highway Engineer and subject to 
the conditions hereinabare set forth, and also as hereinafter set forth in 
para;raph 12, Maintenance Superintendents of the following Districts, and in 
their absence, District Maintenance Officemen therein, shall have authority 
to issue permits for movements within the limits of their respective Districts, 
and not otherwise: 


2-A Astoria 4-B Re 
2-C Corvallis 4-C Klamath Falls 
3-A Eugene 5-A John 
3-0 Goqui lle ass aR fepapeton 
-A The Dalles 5-D Burns 


ll. Under the direction of the State Highway Engineer, Division Engi- 
neers, Acting Division Engineers, and in their absence, Assistant Division 
Engineers, and in their absence, the Division Office Engineers in the followin 
Divisions shall have authority to issue permits, subject to the foregoing con- 
ditions, and subject also to the conditions of paragraph 12, and for movements 
within their respective Divisions, and not otherwise: 


Division 3, Roseburg, Oregon 
Biyision pi Poitands Coregon 


12, District Maintenance and Division personnel, as set forth in 
paragraphs 10 and 11 above, shall have authority to issue permits on Group 1 
and Group 2 highways,only, provided, however, that they shall not have author- 
ity to issue permits upon the section of the Columbia River Highway between the 
City of Portland and the City of The Dalles. The maximum weight and dimensias 
which may be permitted in permits issued by District and Division personnel, 
shall be as follows: 


(a) Weight. Maximum weights shall be subject to the limitations set 
forth in paragraph 4 of this resolution. 


(>) Overheight. No permit shall be issued in excess of the clearance 
limits allowable for all structure as shown on "vertical clearance map" of 
the State highway system; provided, however, that no permit shall be issue: 
for a height in excess of six inches less than the minimum vertical clea 
ance on the route over which a movement is to be made. 


(Cont. ) 
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EXHIBIT "K" (Cont) 


event the Stete Highway Engineer shell find that a specific section of 
highway, a specific bridge or other structure has developed a weakness, 
or for some other reason, such section, bridge or structure will not 
safely permit such weights, he is hereby directed to reduce the max- 
imum weights provided in any permit, accordingly. 


6. On all highways, other then those set forth as Group l ; 
and Group 2 highways, under the Commission's resolutions above referred | 
to, the maximum weights to be provided in any permit shall, subject to the 
maximum hereinabove stated in paragraph 4, be based upon the recommendation 
of the State Highway Engineer. When the State Highway Engineer finds 
that the weight of any given movement is not more than the maximum 
stated in paragreph 4, and can be moved with safety upon highways other 
than Group 1 and Group 2 highways, then the State Highway Engineer, the 
Second Assistant Highway Engineer and the Director of Permits, and only 
these officials, are permitted to issue a permit under Section 115-393. 


= 


7- No permit shall be issued unless and until the permittee 
shall have furnished to the Department satisfactory evidence that he has pro- 
cured and has in full force and effect, a policy, or policies, of liability 
insurance, including property damage, in an insurance company duly qualified ené 
and licensed to do business in the State of Oregon, in amounts not less than 
those hereinafter set forth. Each of said policies shall name as assureds, the 
the State of Oregon, by and through its State Highway Commission, and its of- 
ficers, agents and employees, jointly and severally. The amounts of said in- 
surance shall be not less than the following: 


PO I A AN AANA LE AMAL! TABOR GIB 


(a) In case the permittee is a contract (for hire) hauler, 
the liability insurance shall be in the amount of $25,000 prop- 
erty damage and $50,000 - $100,000 public liability. 


(b) In the case of privete haulers (hauling for themselves) 
other than ranchers and farmers, the liability insurance shall 
be in the amount of $25,000 property damage and $50,000 - $100,000 
public lisbility. 


(c) For ranchers or farmers transporting their own equip- 
ment, $10,000 property damage and $10,000 - $20,000 public lia- 
bility. 


(d) Log and lumber carriers, and moving vans, $25,000 prop- 
erty damege and $50,000 - $100,000 public liability. 


8. No permit shall be issued unless and until the per- 
mittee shell furnish to the Commission an indemmity bond, es provided 
for in Section 115-393, or in lieu of such bond, a certified check or 
cash in amount equal to the penal sum of the bond, as follows: 


(Cont. ) 


EXHIBIT "L" 


Minutes of May 24 and 25, 1948 
RESOLUTION 


WHEREAS, the Pacific Highway Eest is one of the major state 
highways and is likewise a federal highway, which highway through- 
out its entire length carries a large volume of traffic; end 


WHEREAS, it appears that at a point approximately five miles 
north of the corporate limits of the City of Salem there is maintained 
a dance tall on real property abutting on said highway, which establish- 
ment on certain nights of the week is patronized by e large number of 
people, many of whom park their cars within the right of way limits 
of said highway and leave said cers so parked for extended periods 
of time; and 


WHEREAS, there also has been constructed on real property 
adjacent to the said highway near the aforementioned dance hall an 
outdoor theater which in the opinion of the Commission will likewise 
invite our cause indiscriminate and extended parking of motor vehicles 
on the highway right of way; end 


WHEREAS, the parking of said cars on the shoulders of said 
highway tends to restrict and impair the use of the traveled portion 
of the highway to such an extent that in the opinion of the Commission 
a hazard not only to through treffic but to the owners and occupants 
of the parked cars is created; and 


WHEREAS, in the opinion of the Commission public welfare and 
public ssfety require thet the use of the shoulders of said highwey 
within said area for the parking of cars should be prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Com- 
mission as follows: 


1. The Commission does hereby find and declare, based upon 
investigation, reports and recommendations by members of its staff, 
that the parking of motor vehicles along Pacific Highway East between 
Mile Post 45.47 (Engineer's Station 213468) and file Post 45.83 (Eng- 
ineer's Station 194468) north of the City of Salem, in Marion County, 
Oregon, creates a hazard not only to through traffic but to persons 
owning and using said parked cars, 


2. That in the opinion of the Commission the right of way 


of said highway at said location is not of sufficient width to permit 
parking fecilities for large numbers of cars and at the same time pro- 


(Cont. ) 


EXHIBIT “K" (Cont.) 


(c) Overwidth. No permit shall be issued permitting a width in 
excess of ten feet six inches; provided, however, that upon highways or 
sectiors of highways found by the Engineer, based upon surveys, to be of 
a design and construction which will accommodate with reasonable safety 
to the traveling public, movements having widths in excess of ten feet 
six inches, permits may be issued for movementshaving widths up to the 
maximm found by the Engineer, but in no event, in excess of twelve fest, 


(4) Overlength. No permit shall de issued permitting a movement 
having an overall length’ of more than fifty-five feet on Group 1 high- 
ways, or not more than fifty feet on Group 2 highways. 


13. All permits providing for overall height, width or length in 
excess of those set forth in paragraph 12 above, shall only be issued by the 
State Highway Engineer, Second Assistant State Highway Engineer or the Directar 
of Permits. 


14, That each and all of the terms and conditions set forth in the 
form of permit attached hereto as Exhibit "B", shall be and are hereby adopted 
as regulations and requirements of the Commission (*) 


15. If at any time, or under any condition, the State Highway Engi- 
neer, the Second Assistant State Highway Engineer, the Director of Permits, 
any Division Engineer, Acting Division Engineer, Assistant Division Engineer, 
District Maintenance Supterintendent or Staff Engineer of the Department shall 
be of the opinion that a given movement is unduly hazardous to the motoring pwb> 
lic, or is not being made according to the terms and conditions of any permit 
issued, or can not be made with safety to highway facilities and structures, 
they are hereby directed and authorized to forthwith stop such movements and 
take all necessary, proper and reasonable steps to correct the condition and 
minimize and alleviate the hazard to the motoring public, and to State highway 
facilities and structures. 


1o, ‘the resolution of the Commission, dated March 12, 1948, and ap- 
pearing as Exhibit "P" on pages 14786 to 14790 of the Minutes of the March, 
1948, meeting of the Commission, be and the same hereby is rescinded; provided, 
however, that said resolution shall continue in full force and effect so far 
as existing permits, insurance and claims are concerned, it being the inten- 
tion of the Commission to merge said resolution into the instant resolution. 


ett el ee 


eS ee 


This resolution shall be entered in full in the records and minutes 
of the Commission, as of May 25, 1948 . 


Fo eee 


FOOTNOTE: (* 


The exhibits mentioned in the above resolution are attached to the 
original resolution on file in the office of the State Highway Cammission, -. 
Salem, being Item No. 6, under the heading "Special Matters" and said exhibits 
by this reference are made a part of this minute entry to the same extent as 
if copied in full herein. 
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EXHIBIT "M" 


Minutes of May 24 and 25, 1948 
RESO ION 


WHEREAS, the Commission on July 21, 1947, upon the recommenda- 
tion of its Engineer and after careful study end consideration, adopted 
a resolution under the authority and within the meaning of Chapter 156, 
Oregon Laws, 1947; and 


WHEREAS, by the terms of said resolution, the Commission 
adopted and approved Exhibit "A" and Exhibit "B", by which action on 
the part of the Commission certain highways and certain sections of 
highways are designated end classified as Group I Highways, and other 
highways and sections of highways are designated and classified es 
Group II Highways; and 


WHEREAS, among the highways designated and classified in 
said resolution are Oregon Route No. 221, otherwise known as the 
Salem-Deyton Highway, and a part of the highway known es Three-iMile 
Lane Highway, which begins at Dayton and ends at the junction with 
99, and which were classified and designated as GrouppII Highways; and 


WHEREAS, based upon the advice and recommendation of its 
Engineer, the Commission now finds thet said Oregon Route No. 221 
and the section of the Three-Mile Lane Highway, which section begins 
at Dayton and ends at the junction of said highway with 99W, may be 
reclassified and may be designated and classified as Group I Highways; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED AND ORDERED 
by this Commission, all members being present and voting affirmatively: 


1. ‘That Oregon Route No. 221 (Salem-Dayton Highway), and the 
section of Three-Mile Lane Highway, which begins at Dayton and ends at 
the junction of said highway with 99W,; be and the same hereby are 
designated and classified as Group I Highways and the former clessifica- 
tion and designation hereby are rescinded. 


2. That this resolution be entered in the minutes and records 
of the Commission as of the 25th day of May, 1948, and the Secretary 
hereby is directed to deliver to the Superintendent of State Police 
a full, true, and complete copy thereof, and deliver a like true copy 
to the Public Utilities Commissioner. 


EXHIBIT "L" (Cont, 


vide the degree of safety end convenience which in the opinion of the 
Commission should be provided the motoring public. 


3. That the parking of motor vehicles on the right of way 
of said highwey within said termini be and the same hereby is prohibited. 


4. That the Engineer be and he hereby is instructed to 
erect at the said termini, and at such points between said termini as 
in the judgment of the Engineer «re necessary to accomplish the pur- 
pose of this resolution end the action of the Commission as here de- 
cleared, "no parking on highway shoulders" signs. 


5. That e copy of this resolution be sent to the owers 
and operators of the said dance hall and a copy to the owners and oper- 
ators of said outdoor theater, and that 2 like copy be mailed to the 
Superintendent of State Police for his information. 


6. That this resolution be entered in the minutes and 
records of the Commission as of the twenty-fifth day of May, 1948. 


EXHIBIT "N" (Cont) 


WHEREAS, as a result of said study and exploration work on 
the part of the Engineer, it appears that the Engineer has found and 
has so reported that using Sandy Boulevard as an alternste or compet- 
ing route, the improvement of which would consist in widening operations, 
would cost $5,000,000.00 in excess of the cost of the Sullivan Gulch 
route, and that the use of such highway would not make possible the 
elimination at reasonable cost of cross traffic; and 


WHEREAS, said Engineer in his report and exploration geve 
study to the use of Halsey Street as an alternate or competing route, 
end found in connection with such study thet the construction of an 
arterial artery employing said Halsey Street would cost in excess of 
$7,000,000.00 over and above the cost to construct an arterial along 
Sullivan Gulch, and found also that the use of Halsey Street as an 
alternate route would not make possible the elimination of cross-street 
traffic; and 


WHEREAS, said Engineer has reported that as a result of his 
study and exploration, he has found and determined thet there is no 
other feasible or practicable route which affords and offers the same 
privileges, advantages, and opportunities for an access-controlled 
highway as does the Sullivan Gulch route; and 


WHEREAS, the Highway Commission has given dye and careful 
consideration to all of the engineering data and facts presented by 
the Engineer, and the Commission has, in addition, made personal 
inspection of the Sullivan Gulch route and of the other proposed routes, 
and is of the opinion, and it is the deliberate conclusion and judg- 
nent of the Commission that the route known as the Sullivan Gulch route 
is more feasible, more practicable, and affords and offers more natural 
advantages and natural barricades to intersecting treffic arteries, and 
it is, therefore, the judgment of the Commission that said route should 
be protected and that official action should be taken to the end thst 
said route may be preserved for the use and benefit of the general 
public; and 


WHEREAS, the Oregon Legislature, when in session in 1947, 
geve due and considerate study to the problems of motor traffic es such 
problems are related to state highways and city streets, and as a result 
of such study and deliberation, the Legisleture enacted Chapter 226, 
Oregon Laws, 1947, known as the throughway law; and 


WHEREAS, by the enactment of said law, the Legislature 
authorized and empowered the Highway Commission to lay out, locate, 
relocate, adopt, establish, construct, designate, and maintain highways 
to be known as throughways; and . 


WHEREAS, “to the end that human lives may be saved, property 
damage minimized, transportation by motor vehicle promoted, and highway 
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EXHIBIT "N* 
Minutes of May 24 and 25, 1948 


TION 


WHEREAS, the Oregon State Highway Commission recognizes the 
significance and the purport of its obligation to locate, lay out, 
construct, and maintain public highways adequate in all respects to 
meet the needs of the motoring public and prevent, as fer as possible, 
personal injury, loss of life, and destruction of property; and 


WHEREAS, the Commission for some time has recognized the 
possibilities and the natural advantages of a proposed highwey route, 
commonly known as the Sullivan Gulch route; and 


WHEREAS, for the purpose of preserving for the people of 
Portlend, Multnomah County, end the people of the State generally, the 
advantages and highway possibilities of said route, the Highway Commission 
and the municipal authorities of the City of Portland, after due and 
careful consideration, reached an understending and agreement that the 
area known as Sullivan Gulch, both that part within and that part without 
the corporate limits of the City of Portland, should be employed and used 
as the location for a major traffic artery to serve the motoring public 
entering the City of Portland from the east, over the Columbia River 
Highway and its connecting streets and roads, and the volume of motor 
traffic, local and state, having a destination or destinations in the 
eastern section of the City and points beyond, and to that end and for 
such purpose the Highway Commission and the municipal authorities of 
said City pledged their joint and cooperative effort to accomplish the 
construction of an access-controlled highway through and beyond said Sull- 
ivan Gulch; and 


WHEREAS, notwithstanding the fact that the voters of Portland 
refused to make available necessary funds for the acquisition of real 
properties required for and in connection with said project, it is still 
the conviction and solemn belief of this Commission that appropriate 
action, steps, and procedure should be taken to preserve for the public, 
including the people of Portland, the Sullivan Gulch route so thet in due 
time there may be constructed a highway possessed of volume traffic 
capacity, traffic controls, and modern safety factors; and 


WHEREAS, the State Highway Engineer im response to instructions 
given by the Commission has surveyed the route known es the Sullivan 
Gulch route, and has surveyed other available and competing routes, 
and has filed with the Commission his report which contains the estimated 
cost to construct a highway over the Sullivan Gulch route, snd the 
estimated cost to construct a highway over each of the other competing routes; 
and 
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EXHIBIT "N" (Cont) 
the lines of said survey. 


5. That the Engineer is hereby authorized and directed to 
prepare at once all necessary maps and real property descriptions needed 
and necessary for use in the acquisition of real properties for rights 
of way and other highway purposes, and furnish said data to the Legal 
Department at the earliest possible date. 


6, That upon receipt of said descriptions and other data, 
the Legal Department shall promptly proceed, pursuant to the regular 
and approved method, to procure options from the owners of the real 
properties over which said highway route is located, and bring said 
options to the Commission for consideration and approval. 


7. ‘That when all of the real properties needed in connection 
with end for the construction of said highway have been acquired and 
title thereto has been vested in the State, by and through its Stete 
Highway Commission, construction of said highway shall be commenced 
and shall be carried forward in units or sections, the size of which 
said units and the order of their accomplishment or construction shall 
be wholly within the discretion of the Commission. 


8. It is the declared purpose of this Commission that funds 
employed for the acquisition of real properties and for the construction 
of said highway shall be drawn solely and only from highway funds 
rightfully belonging and regulerly allocated to the City of Portlend and 
Multnomah County as a part of District 1. It is further the declared 
purpose and fixed policy of this Commission that in no event and under 
no circumstances shall funds rightfully allocated and regularly belong- 
ing to any other county or city, and the district in which said county 
or city may be located, be withdrawn or withheld from any such county 
or city, or in any way employed for or to aid in the accomplishment of 
said Sullivan Gulch Highway or any part thereof. 


9. That since the said route involves the location of the 
tracks and property of the Union Pacific Railroad Company, the Engineer 
and the Commission's Chief Counsel are hereby instructed and directed 
to confer with the officers of said Railroad for the purpose of reach- 
ing an agreement as is called for under Section 17 of said throughway 
law. 


10. That this resolution be entered in the minutes and 
records of the Commission as of the twenty-fifth day of May, 1948. 


. 
. 


(*) The map mentioned in this resolution is attached to the 
original resolution on file in the office of the Stete Highway Commission, 
Salem, being Resolution No. 37, under the heading "Resolutions Adopting 
Surveys" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "N" (Cont) 


travel in general safeguarded", it is the purpose and declared policy 
of this Commission to exercise the authority and power vested by the 
Legislature in the Commission in so far as it is feasible, practicable, 
and advisable so to do; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COM- 
MISSION, all members thereof being present and voting affirmatively: 


1. Thet the Commission does hereby recognize an urgent need 
for highways so located, so designed, and so constructed and maintained 
as to afford traffic arteries possessing traffic capacity, safety 
factors, and highway controls within the meaning and the purpose of 
the throughway law. 


2. That the Commission does hereby and now announces its 
purpose and policy to exercise, in so far as possible and appropriate, 
the power and authority vested in it by the enactment of the. throughway 
law; namely, Chapter 226, Oregon Laws, 1947. 


3. That a route defined as beginning at the Harbor Line, which 
is at the east end of the Burnside Bridge, extending thence easterly 
for a distance of 5.34 miles to a junction with 92nd Avenue at the east- 
erly boundary of the Portland city limits; thence along a location 
immediately south of and parallel to the Union Pacific Railroad tracks 
to a point approximately 2,000 feet east of Rockwood Road; thence 
across the railroad and continuing parallel to the railroad on the 
north side to a point near Arrata Road; thence in a northeast direction 
to a connection with the Upper Columbia River Water Level Highway 
near the proposed Sundial Underpass, Engineer's Station 740480, said 
highway being 14.03 miles in length and being more particularly shown 
on the attached map marked Exhibit "A" and by this reference made a 
part hereof, together with suitable on and off connections or traffic 
interchanges at or near N. E. 12th Street, N. E. 33rd Street, N. E. 
37th Street, N. E. 42nd Street, N. E. 60th Street, N. E. 82nd Street, 

N. E. 92nd Street, Rockwood Road, Birdsdale Road, and Arrata Road 

shown on the attached Exhibit "A" by the symbol X, hereby is designated 
as the route of a state highway, and the Commission does hereby order 
and declare that a highway shall be constructed along and over said 

route under the provisions and within the meaning and for the eccomplish- 
ment of the purposes declared and provided in said throughway law, (*) 


4. That the survey of said route made by the Engineer 
pursuant to the instructions of this Commission, which said survey 
has been filed in the records and files of the Commission in Salem, 
Oregon, hereby is approved and adopted as the survey of a highway to 
be known as the Sullivan Gulch Highway, and it hereby is further ordered 
that when a highway is constructed along and over said route, such high- 
way shall be located and constructed in harmony with and pursuant to 
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Portland, Oregon 
June 28, 1948 


The State Highway Commission met in regular session at 9:00 a.m. in 
the Green Room of the Imperial Hotel. Present were: 


R. H. Baldock, State Highway Engineer 

W. C, Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

G, W. Neuner, Assistant Counsel 

M, H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman Banfie: 
announced that the awards of contracts would be made at 3:00 p.m. in the same 


room: 
CITY OF MYRTLE POINT, COOS COUNTY 
MYRTLE POINT PAVING PROJECT 
D. F. McKenzie, Salem $ 13,746.00 
Porter W. Yett, Portland 1h 732.00 
CITY OF POWERS, COOS COUNTY 
POWERS OILING PROJECT 
Baker and Wilson, Coos Bay | $ 3,133.34 
COQUILLE SERVICE BUILDING IN COOS COUNTY 
EXTENSION ON BUILDING 
VaDare Construction Co., Portland* $ 10,300.00 


*Bidder will accept only one project. 
CITY OF CENTRAL POINT, JACKSON COUNTY 
CENTRAL POINT BITUMINOUS MACADAM SURFACING PROJECT 
Babler Bros,, Portland $ 17,265.00 


June 28, 1948 


(1) Additional expenditure of $4,000 for construction of Roun? Top 
Road in Cove State Park: The Parks Superintendent advised that in 1943 
cinders had been sold to a contractor for $4,000 with the understanding 
that the money was to be used later in development of the park. He recom- 
mended that the money be used now for improvement of the road. ‘The 
Commission unanimously approved the Superintendent's recommendation. 


(2) Request of Pioneer Bible Clubs, Bend, to purchase 30 acres of 
land on the Deschutes River about three miles north of Bend: The Parks 
Superintendent advised that this land had been obtained from the U. S. 
Government for recreational purposes and recommended that it be retained 
by the state for such purpose. The Commission approved the recommendation. 


(3) Length of lease for State Forester's occupancy of a tract of land 
in Wallowa State Park as a site for a fire warden's residence: The Chief 
Counsel advised that the State Forester has requested a 25-year lease. 

He questioned the advisability of granting 6 lease for such duration 
because it would commit future Commissions. After discussion the Chief 
Counsel was instructed to prepare a lease on a 15-year basis with provision 
for cancellation of the lease sooner, if necessary, by paying for the 
building on a depreciated~value basis. : 


(4) ‘Improvement of road leading to Saddle Mountain State Perk: The 
Parks Superintendent advised that the exisiting road to this park was built 
in 1941 by C.C.C. forces, but no work had been done on it since then, and 
the road now is almost impassable. He estimated the cost to improve the 
road at $7,500 and recommended approval of the expenditure, provision for 
which is contained in the 1948 Park Budget. The Commission approved the 
recommendation unanimously, subject to the condition that the work shall 
be done by state forces under the direction of the State Highway Engineer. 


(5) Appointment of a Supervisor for state parks located in Columbia 
River Gorge: ‘The Parks Superintendent stated that provision was made in 
the 1948 Park Budget for employment of five park supervisors, but only two 
appointments have been approved by the Commission to date. He explained 
that the great amount of brush cutting end trimming to be done along the 
upper Columbia River Highway necessitated the employment of a supervisor 
in this area, and he requested authority to secure the services of a 
competent man at thie time. Motion was made by Commissioner Schaupp that 
the request be approved. ‘The motion was seconded by Commissioner Chandler 
and carried unanimously. 


(6) Sale of myrtle wood stored at Humbug Mountain State Park: The 
Parks Superintendent requested authority to sell approximately one truck 
load of dry myrtle wood, in blocks of various sizes, which is stored at thi 
park, being a portion of the wood that was prepared by C.C.C, forces for 
manufacture into furniture for the Silver Creek Falls Park Lodge. He 
recommended that it be sold on a competitive-bids basis. The Commission 
unanimously approved the recommendation on motion of Commissioner Schaupp 
which was seconded by Commissioner Chandler. 
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OREGON COAST HIGHWAY IN LINCOLN COUNTY 
AGATE BEACH-NEWPORT SECTION 


$ 324,007.50 
329, 083.50 


SILVERTON COUNTY ROAD iN MARION COUNTY 
MIDDLE GROVE-PUDDING RIVER SECTION 


pe Us % Using Ter 
Warren Northwest Inc., Portland -- 
E. C. Hall Co., Portland 15,816;00 
J. N. & M. J. Conley, Portland 251,185.00 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE SECTION 
Vernie Jarl, Gresham 
Kuckenberg Construction Co., Portland 
E. C. Hall Co., Portland 
Roy L. Houck, Jr., Salem 
J. N. & M. J. Conley, Portland 
Babler Bros., Portland 
McNutt Bros., Eugene 


Leonard & Slate, Oreg. Ltd., Portland 
Guy F. Atkinson Co., Portland. 
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BUILDING AT MAUPIN, WASCO COUNTY 
MAINTENANCE BUILDING 


piternat at) Qiong ioc 
Archie R. Averill, Portland 


VaDare Constr, Co., Portland* 14; 300.00 
R. H. Jones, Hillsboro 14,919.00 
Lorenz Bruun Co., Portland 18, »#90.00 
*Bidder will acept only one project 
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The Commission unanimously approved the minutes of the meeting held 
on May 24 and 25, 1948. 


The State Parks Superintendent, Mr. S. H. Boardman, was present and 
reported on the following matters: 


June 28, 1948 


* In connection with Item No. 14654 the Engineer reported that the 
Rassmussen Paint Company, whose business is established in Sullivan's Gulch, 
wishes to know how long they will be permitted to remain in their present 
location. He was instructed to advise the Company that it will not be dis- 
turbed for at least two years, which should give ample time for re-establishment 
of the company business, ‘The Commission decided unanimously to continue with 
the acquisition of mecessary right of way as rapidly as is possible. The Chief 
Counsel was instructed to keep the Commission advised as to the amount of money 
that is being committed for right of way so the emount allocated for this 
purpose will not overrun. 


##* In the discussion of right of way acquisitions in Gold Beach 
(Item No, 9036), the Chief Counsel reported difficulties in securing a satis- 
factory settlement with a Mr. Crooks who owns property that the state needs 
south of Second Street. He suggested, if the Commission so desired, that the 
proposed project could go forward as originally planned excer* that it be 
terminated at Second Street rather than et Fourth Street, and that it be 
extended northerly from its present terminus at Sunset Inn to the Rogue River 
Bridge. The Engineer pointed out that it will cost about $127,000 more than 
4s available to construct the section batween Sunset Inn and the bridge, not- 
withstanding that the present project is terminated at Second Street; moreover, 
the survey of that section has not been made. As a result of discussion of 
this matter, the Commission decided to terminate the present project at Second 
Street if a satisfactory settlement cannot be arranged with Mr. Crooks for 
right of way across his property, ‘The Engineer was authorized to advertise the 
project for bids to be received as soon as plans and specifications can be 
prepared, He was also authorized to complete the survey for the section 
between Sunset Inn and the Rogue River Bridge. The Chief Counsel was authorized 
to negotiate options for right of way that is needed for such section. 


*##* Settlements for right of way, gravel bars, hauling roads, etc., 
in connection with the Judkins Point-Goshen Section of the Pacific Highway, in 
Lane County. ‘The settlements listed in the aforementioned resolution, marked 
Exhibit "A", were all approved by the Commission following discussion and 
approval of the location survey of thie section of highway. In this connection 
the Engineer reported that the survey has been completed and is ready for adop- 
tion by the Commission. After due consideration the Commission approved and 
adopted the survey as the permanent route of this section of highway. The 
following resolution with regard thereto was adopted by the Commission by 
unanimous vote: 


WHEREAS, the Commission heretofore authorized and directed the Enginec 
to make a complete and final survey of the route and permanent location 
of the following section of state highway, to wit: 


Judkins Point-Goshen Section of the Pacific Highway, 
in Lane County; 


and in connection therewith to prepare maps showing the route and location 


of said section of highway and to file said reports and records with the 
Commission for consideration; and 
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(7) Offer of W, R, Kurtz, Madras, to deed to the state for park 
purposes eight acres of land situated on the Warn Springs Highway near the 
bridge at the entrance to Warm Springs Agency: The Parks Superintendent 
presented a map showing the location of the property and recommended 
acceptance of the gift because, he said, it is the omly pince on the river 
which could be used as a wayside. He pointed out that there are no restric- 
tions attached to the gift; however, he suggested that when right of way is 
acquired for the proposed improvement of the highway at this location, 
additional property between the highway and the river be included so as to 
control the river frontage. The Engineer concurred in the recommendation 
and suggestion. The Commission unanimously accepted Mr. Kurtz's offer with 
thanks and authorized acquisition of the additional acreage as suggested. 


offer, The Commission approved the recommendation unanimously. (An offer 
of $120 was received later from Nels S. Peterson and was accepted in lieu 


(9) Bids received in Salem June 21, 1948, for the sale of boat con- 


cession privilege in Sunset Bay State Park: The Engineer reported bide 
received as follows: 


BOAT CONCESSION PRIVILEGE IN SUNSET BAY STATE PARK 
ceed 


Percen of Gross Receipts 
L. A, Smith, Coos Bay 1% 


Sportamen Dock, Coos Bay * &% 
*eight percent. of gross receipts, less Federal 
Transportation Tax 


He advised that the Chief Counsel, the State Parks Superintendent and he 
concur in recommending acceptance of the offer of Mr. L. A, Smith, which 
provides for payment to the state of 16 percent of the gross receipts. ‘The 
Parks Superintendent pointed out that the sale of this concession does not 
prevent privately owned boats from operating in the park. The Commission 
approved the recommendation unanimously. 


Mr. J. W. DeSouza, Assistant Counsel, presented a list of properties 
needed for various highway improvements throughout the state for which options 
have been obtained, Following careful consideration of each item in the list 
and the amount of the individual options, the Commission approved the options 
and authorized acquisition of each tract on such basis, The resolution attached 
hereto marked EXHIBIT "A", which by this reference is made a part hereof with 
like effect as though extended in full herein, was thereupon adopted by the 
Commission by unanimous vote. 


The following notes refer to items appearing in the above-mentioned 
resolution marked EXHIBIT "A": 
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through the school property and cannot be changed because of the proximity 
of the Union Pacific Railroad, In view of these disclosures, the Commis- 
sion decided unanimously to close the transaction with the district on 
the basis of the settlement disclosed in the aforementioned resolution, 
marked Exhibit "A". 


During the discussion of right of way matters the Commission also 
considered the following: 


1, Settlement with Armour Field Spaulding for right of way needed 
for the Vista Avenue-Multnomah County Line Section of the Sunset Highway; 
File No, 14026. A decision in this matter was deferred pending receipt 
of information concerning property along this section that is.owned by 
Multnomah County and the City of Portland. The Chief Counsel was in- 
structed to contact the city and county officials with regard thereto and 
report back to the Commission. 


' 2. Settlements for right of way needed for the proposed improvement 
of the Tillamock-Pleasant Valley Section of the Oregon Coast Highway, in 
Tillamook County. ‘The Assistant Attorney presented a list of settlements 
agreed upon to date. ‘The Commission deferred action pending 6 full 
report when appraisals on the unsettled properties have been received. 


3. Settlement with property owners in the City of Coos Bay for right 
of way needed for the Coos Bay Section of the Oregon Coast Highway. 
Action on thie matter was deferred by the Commission pending further 
developments regarding cooperation by the city in acquiring excess proper 
ties. 


4h, The Assistant Attorney reported the status of the agreement with 
Gates & Son, moving contractors, for re-establishing the Clemsen tavern 
building on the Oregon City-New Era Section of the Pacific Highway East. 
He advised that the offer of Gates & Son to move the building for $9,066 
was accepted, the next low bid being that of Mr. Guy Johnson at $10,378, 
but Gates & Som now wish to vithdraw from the agreement. He requested 
instructions. The Chief Counsel suggested that Gates & Son be held to 
their proposition and if they refuse, that they be required to pay to the 
state the difference between their bid price and that of the next bidder, 
an amount of $1,312. It was the Cammission's decision that Gates & Son be 
held to their contract, and it was ordered that they be so informed. 


The Assistant Counsel presented a list of properties needed in 
connection with state highway ements but concerning which he has been 
unable to secure satisfactory settlements by negotiation. He presented a list 
of such 6 Saget with the offer that he recommended be made for each 
parcel in event + it becomes necessary to acquire the property by con- 
demnation, as follows: R ted 


Baker Undercrossing Section of the Baker-Unity Highway Offer 


9850 Louise D. Cowan $100.00 
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WHEREAS, the Engineer has reported the completion of said survey and 
has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said survey, field notes, maps,. 
and other engineering data, it is the judgment of the Commission that the 
seme should be approved and filed; 


NOW, THEREFORE, BE IT AND IT EEREBY IS RESOLVED by thie Commission, 
all members being present and voting affirmatively, as follows: 


1. That the survey of the Judkine Point-Goshen Section of the 
Pacific Highway, together with the map, which for identification purposes 
bears the map file No, 5B-32-9, field notes and other engineering data 
submitted by the Engineer hereby is approved, and the Ingineer is directed 
to file and preserve the same in the records and files of the Commission 
at Salem, Oregon. 


2. That when said section of said highway is permanently constructed 
the same shall be dome in accordance with said survey and location unless 
otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of the 
Commission as of the twenty-eighth day of June, 1946, 


j 


+ All of the settlements for right of way listed under the seading, 
"Central Howell-Silverton Section, Salem-Silverton Highway" were approved 
by the Commission, notwithstanding that this highway is a county road 
under jurisdiction of the Marion County Court. The Commission questioned 
the advisability and justification of acquiring right of way for county 
roads at state expense in view of the fact that the counties now receive 
19 percent of state highway revemmes and could well afford to use such 
funds for purposes of this kind. The Engineer and the °hief Counsel were 
instructed to submit a report on the situation as it now exists showing 
the mechanics of what is now being done with respect to purchase of right 
of way for county road improvements. 
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++ Item No. 14647, purchase of right of way from Wilkes School 
District No. 7, Multnomah County, for the Sullivan Gulch Section. The 
Assistant Attorney reported details of this transaction, pointing out 
that the district plans to remodel its present building and to construct 
an addition thereto this summer, 6o is particularly anxious to receive a 
settlement with the Highway Commission for right of way that it needs, | 
also pointing out that if the Commission does not settle with the district | 
now, the district will proceed with its plans to increase its facilities 
on the present site, which will result in additional cost to the state 
later on. The Engineer advised that the adopted highway location passes 


ee iio Sas 


aia a 


a a ee ‘- 
+ M08 Panton) ent yt Pre ate 


June 28, 1948 


| 


Engineer advised that the area consists of approximately 6.4 acres which had 
been appraised at $960, and that while the property is of no particular value 
for highway usage its acquisition by the state will prevent unsightly building 
development. He recommended that it be purchased as a matter of cooperation 
with the federal departments and to protect the scenic value of the highway. 
The Commission approved the Engineer's recommendation on condition that the 
property can be purchased at a reasonable figure. 


There was presented for the Commission's consideration a request 
from the City of Reedsport for an easement permitting installation of an 18- 
inch concrete pipe line across the Oregon Coast Highway under the south span 
of the Utmpqua River Bridge and constiruction of a levee embankment on highway 
property, The Engineer advised that the easement is in connection with a 
flood control project that is being constructed under Army Engineers’ super- 
vision. He further stated that the project had been investigated and that it 
is his recommendation that the easement be approved. ‘The Commission approved 
the Engineer's recommendation unanimously, (The easement was signed by the 
Commission on the following day.) 


The Commission also considered a request from the U. S. War Department 
for permission to use certain state-owned property on the North Santiam Highway 
for relocation of a State Salmon Hatchery necessitated by construction of the 
Detroit Dam. The Engineer advised that the proposed site is on a wide section 
of right of way which was given to the state by the U. S. Forest Service under 
a special useage permit for the protection of scenic values, and that the portio: 
to be used for hatchery purposes is outside the normal right of way width where 
it will not interfere with highway operations nor in any way detract from the 
scenic value of the roadway. He recommended that the request be granted providec 
the buildings and other facilities to be constructed are né unsightly and that 
concurrence is granted by the U. S. Forest Service. The Commission approved 
the recommendation unanimously. 


A request was considered from the City of Reedsport for use of state- 
owned property in Reedsport on which to construct a war memorial building to be 
used as a youth center, The Engineer pointed out that the Highway Department 
now maintains a building on this property which would have to be re-established, 
and there is a quantity of stockpiled surfacing material which would have to 
be removed; moreover, a new site would have to be acquired. He estimated the 
cost to acquire a new site at $5,000 and to re-establish the building at $125,000. 
Following discussion, the Commission approved the city's request on the condition 
that the city will furnish the state another satisfactory site and will re- 
establish the building and stockpiles on the new site at no cost to the state. 


A letter was presented fram the City of Astoria pointing out the 
necessity for the state to acquire right of way for the further improvement of 
the Columbia River Highway in the eastern part of Astoria. The Engineer 
recalled his report to the “mission at its February meeting on a request from 
the City of Astoria for two improvement projects in Astoria, one being the 
widening of Taylor Avenue on the Oregon Cost Highway and the other being the 
improvement of the Columbia River Highway in the eastern part of town from 36th 
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Central Howell-Silverton Section of the Salem- Offer 
Silverton Highway 
14643 Ellen Steffen (Rosina Steffen, 
life interest) $450.00 
146438 Oliver Steffen, et al. 125.00 
13628 D. A. Steffen, et al. 300,00 
Plus low bid 
for moving 


Following careful consideration of each item the Commission authorized 
condemnation of the several tracts at the recommended offers and thereupon adopted 
by unanimous vote the attached resolutions marked EXHIBITS "Bl" and "BO" , with 
respect thereto, which resolutions by this reference are made a part hereof 
with like effect as though extended in full herein. 


The Assistant Attorney presented for the Commission's consideration 
the continuation-of a lease with Richfield O11 Company on state-owned property 
at Bonneville. He stated that the present lease agreement is on a gallonage 
basis with e minimm payment of $20 per month and that during 1947 the payments 
averaged approximately $30 per month. The Commission decided unanimously to 
continue the lease on the present basis until the property is needed for highway 
purposes, 


The Chief Counsel presented for the Commission's consideration a form 
of certificate from the National Parks Service establishing acceptance by the 
state of Silver Creek Falls Recreational Area. He recommended acceptance of 
the certificate which, he said, is a routine requirement of the Federal Agency. 
The Commission approved the recommendation. The certificate was signed by the 
Commission on the following day. 


The Commission considered a report by the Engineer on the acquisition 
of right of way needed for relocating the Lewis and Clark River-Youngs Bay Bridge 
Section of the Oregon Coast Highway, near Astoria. The Engineer recalled that 
the Commission on February 4, 1947, formally adopted the survey of this section 
but did not authorize acquisition of the right of way which, in his estimation, 
should be purchased now because the area is rapidly being developed andi the right 
of way will cost mch more later on. He pointed out that when the highway is 
realigned at this point, it mst be built on the adopted location because there 
is no satisfactory alternate. He estimated the cost of the right of way at 
about $40,000. The Commission deferred its decision until the following day. 
(This matter was again discussed on the following day at which time the Com- 
mission authorized the Chief Counsel to proceed with the securing of options 
for the right of way.) 


The Commission discussed a report from the Engineer on a request fram 
the U. S. Forest Service and U. S. War Department that the state purchase a 200- 
foot strip of property along the west side of the North Santiam Highway near the 
relocated Detroit Ranger Station in order to preserve the roadside scenery. The 
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Attorney General in a recent opinion indicates that the Commission has super- 
vision and control over the beaches and that it is within the euthority of the 
Commission to grant permission for the landing of aircraft upon the beach if 

it so desires, and to prescribe rules and regulations therefor. He advised 
further that the law prescribes that any action on the part of the Commission 
must be based on a petition by a county court or a city. The Chief Counsel was 
instructed to write the county courts of those counties bordering the Pacific 
Ocean, advising them of their’ responsibility under the law with respect to such 
matters, and stating facts and that complaints have been filed. The Commission 
will then act on the replies received, (For further details see copy of the 
Chief Counsel's report in the general files.) 


Chairman Banfield brought up for discussion the matter of regulating 
the speed and spacing between trucks operating on state highways, particularly 
trucks to which trailers are attached. It was his thought that some of the 
trucks travel too close together to facilitate passing by ordinary traffic and 
that the speed that they maintain on curves prevents them from staying on their 
own side of the road. (The Engineer advised that one trucking company, Consoli- 
dated, has already instructed their drivers to maintain a 500-foot space between 
vehicles of this sort. Im addition, he stated that on trial runs in securing 
special permits, they were required to stay on their own side at 35 miles per 
hour.) The Chief Counsel advised that the present law requires a minimum distance 
of 300 feet between such vehicles except when passing; however, the Commission 
has legal authority to specify a greater distance between them and to regulate 
the speed of the vehicles if it considers that advisable, in so far as movements 
are controlled by permit. The enforcement of the provisions of the permits, he 
said, is a police function. It was the thought of the Commission that the rights 
of truckers should be subordinated to those of other traffic, that the distance 
between trucks should be not less than 500 feet and the speed of trucks should 
not exceed 30 miles per hour on curves and not gore than 50 miles per hour at any 
point if they cannot stay on their own side of the highway at greater speeds. 
The Engineer and the Chief Counsel were instructed to give the matter consideratic: 
and report their recommendation to the Commission on the following day. (The 
Engineer and the Chief Counsel presented their joint recommendation on the next 
day. ‘The Comission approved the recommendation and at that time adopted a resolu 
tion relative thereto outlining the Commission's stand, which resolution is con- 
tained herein marked EXHIBIT "N".) 


The Chief Counsel reported on the claim of Mrs. John Raeish arising out 
of an agreement between her former husband, Mr. John Shaw, and the Highway Commis- 
sion for constructing a relief map of Oregon now in the office of the State Highwa 
Engineer, He advised that he had investigated the matter thoroughly and, in 
his estimation, the Commission has no obligation to Mrs. Raeish. Action on this 
matter was deferred by the Commission pending discussion with Mrs. Raeish on the 
following day. (Mrs. Raeish appeared before the Commission the following day, and 
her claim was denied. See additional entry ahead. The Chief Counsel was instruct: 
to provide her with a copy of his written report. See also copy of report ix 
general files.) 
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Street to 52nd Street, the estimated costs of which are $70,000 and $480,000, 
respectively. He also recalled the action taken by the Commission at that time, 
As the result of discussion the Secretary was instructed to inform the city that 
the Commission cannot see its way clear to spend state money at this time for 
right of way in Astoria in view of the large expenditures that are now being made 
in this vicinity, which will not permit the additional expense. 


Consideration was given by the Commission to the offer of McNutt 
Bros., contractors, to sell to the state for the sum of $1,500 a service garage 
building which they constructed on state property in connection with their 
contract on the Pacific Highway near Glendale, ¥ County. The Engineer 
advised that the building could not be duplicated for less than $4,000 and that 
it can be used to good advantage for equipment storage. He recommended accept- 
ance of the offer. The Commission approved the recommendation unanimously. 


The Engineer reported that, pursuant to previous agreement and under- 
standing, the Sumpter Valley Railroad Company has delivered deeds conveying to 
the state portions of the old railroad right of way along the Baker-Unity Highway 
and the Surpter Valley Secondary Highway between Baker and Sumpter, that are 
serviceable for highway purposes. He recommended acceptance of the deeds and 
that the company be thanked for its cooperation. The Commission approved the 
recommendation. 


The meeting recessed for luncheon at 12:00 noon and reconvened at 
2:00 p.m. in the same room with the same persons present and participating. 


The Engineer exhibited a model of the improvement that is proposed 
for Harbor Drive at the West and East approaches to the "Steel Bridge", Portland. 
This was inspected by the Commission but no action was taken thereon. 


The responsibility of the Commission in connection with work to be 
performed under the $250,000 Special State Tax Street Fund set up by the 1947 
Legislature was discussed. The Chief Counsel gave as his opinion that the 
Commission has satisfied the requirements under the law when it allocates the 
funds to projects regardless of whether or not the work contemplated is per- 
formed in the year in which the allocation is made. He further stated that by 
such allocations the cities have claims against the fund which could not be 
released except by the cities themselves. As a result of this discussion, the 
Commission by unanimous vote approved "cooperative construction projects” for 
the following cities and towns covering improvements to be financed with Special 
State Tax Street Funds, made available in 1948: 


Myrtle Point Riddle Dallas 
Powers Brownsville Independence 
Central Point Sweet Home West Salem 


The establishment of zones on the ocean beaches and the use of such 
zones by motor vehicles and aircraft was discussed by the Commission, The Chief 
Counsel advised that no permits had been issued by the Commission for such use 
of the beach areas. He read aloud the law on the subject and advised that the 
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now under construction, is completed, it being his thought that public reaction 
might be unfavorable were the Commission to spend a lot of money for construction 
of a building to the detriment of highway construction. Commissioner Schaupp 
stated his concurrence with the remarks of the Chairman. Commissioner Chandler 
inquired if the working efficiency of employees is adversely affected under 
present working conditions and was informed by the Engineer that conditions are 
somewhat improved by transfer of the auditing department to the new building 

at the shops, but there still exists an overcrowded situation in the present 
office building; moreover, the placement of the auditing department at the 

shops is an inconvenience; also the designing of highway prdects could be 
expedited if additional working space were provided. As a result of this 
discussion, the Commission decided unanimously that it would be proper to confer 
again with the members of the State Board of Control before proceeding further 
in this undertaking. The Engineer was instructed to arrange a meeting with 

the Board within the next two weeks. 


The Commission discussed with the Engineer bids received at the morning 
session, and at 3:00 p.m. Chairman Banfield publicly announced the awards of 
contracts as follows, the action of the Commission with respect to each project, 
as stated, being by unanimous vote: 


"Myrtle Point Paving Project on Maple Street in the City of Myrtle 
Point, Coos County; 0.28 mile of paving, D. F. McKenzie, Salem, sub- 
mitted the lew bid for this job at $13,746. The only other bid received 
was submitted by Porter W. Yett, Portland, at $14,732. The Commission has 
awarded this contract to the low bidder, D. F. McKenzie. 


“Powers Oiling Project on Poplar Street and Fourth Avenue in the City 
of Powers, Coos County; 0.44 miles of surfacing and oiling. The Commission 
received only one bid for this project, being that of Baker & Wilson, Coos 
Bay, at $3,133.34. The ¢ontract has been awarded to Baker & Wilson. 


"Addition to Service Building at Coquille, Coos County; Construct 
20' x 34' extension to frame building. The Commission received only one 
bid for this job, being that of VaDare Construction Company, Portland, at 
$10,300. ‘This bid has been rejected as being too high. (See Note (1) 
following announcement. ) 


"Central Point Bituminous Macadam Surfacing Project on Pine Street in 
the City of Central Point, Jackson County; 0.53 mile of Type B-3 wearing 
surface. Babler Bros., Portland, submitted the only bid for this project 
at $17,265. This bid has been rejected as too hich. 


"Agate Beach-Newport Section of the Oregon Coast Highway, Lincoln 
County; 2.2% miles of grading, surfacing and oiling. J. N. & M. J. Conley, 
Portland, submitted the low bid for this job at $324 007.50. The only 
other bid received was of E. C. Hall Company, Portland, at $329,083.50. 
Both bids have been referred to the Engineer with authority to award the 
contract to the low bidder when certain conditions have been satisfiod. 
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The Chief Counsel presented a number of communications, consisting 
of historical facts, received from J, Neilson Berry concerning Champoeg State 
Park. He advised that no action was necessary and the Commission ordered the 
communications filed. 


The Commission ratified the action of the Chief Counsel terminating the 
trust agreement involving George F. Gunnell which arose out of a breach of 
contract No. 2747 for the Enegren Ferry operation. The Assistant Counsel advised 
that all obligations pertaining to this matter have been fulfilled. : 


A request was presented from Technocracy, Inc., for permission to 
erect Technocracy markers on property controlled by the Highway Department 
adjacent to the Pacific Highway East north of Albany. The Chief Counsel recom- 
mended that the request be denied as it would violate the Commission's established 
policy with respect to the maintenance of signs in that area. The Engineer 
concurred. The Commission unanimously approved the recommendation upon motion 
of Commissioner Chandler, which was seconded by Commissioner Schaupp. 


The Chief Counsel requested instructions as to disposition of buildings 
on block 86 in Salem which has been acquired by the Commission as a site for the 
proposed State Highway Office Building. He reported receipt of a number of 
inquiries concerning several of the houses and suggested that it would be 
advisable to call for bids for the purchase of those buildings and if a satis- 
factory bid is not received, that they be rented until it is necessary to 
remove them in order to accommodate the Highway Department Office Building. 


As the result of considerable discussion the Commission decided, in 
view of uncertainties that exist with respect to construction of an office 
building for Highway Department use, to rent the houses for a period of one year, 
commencing August 1, 1948, and ending July 31, 1949, with the understanding that 
either the state or the lessee may terminate the lease at any time by giving 
the other party sixty days' written notice, and that the lease may be extended 
from month to month after July 31, 1949, om the basis of the original lease 
agreement. Motion to that effect was offered by Commissioner Schaupp, seconded 
by Commissioner Chandler, and carried by the unanimous vote of the Commission. 
The Chief Counsel was authorized and instructed to proceed in conformity there- 
with. 


In this connection the Commission also discussed the advisability of 
constructing a Highway Department Office Building on property already acquired 
for such purpose in the Capitol group area, Salem, and the Engineer's written 
report on this subject, in which he suggests two general plans for such build- 
ing, including charts and tables showing the department's space requirements 
for about 20 years, and an estimate of cost under each plan. (See copy of 
Engineer's report in general files for details.) 


It was the thought of Chairman Banfield that before the Commission 
takes any definite action with respecta new building, the matter should be 
discussed again with the Board of Control to ascertain whether or not any office 
space will be available to the Highway Department when the State Office Building, 
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Tne Chief Counsel read aloud a letter from Mr. Ed Turnbull, Eugene, 
regarding the cutting of the concrete curb along the newly constructed highway 
in Eugene to accommodate a Mr. Byers who has purchased and is developing property 
at this location. It appears that there is a local controversy over the zoning 
in this area, and that the City Council has passed an ordinance with respect to 
the zoning feature which is being referred to the people, and that it would be 
up for vote soon. He pointed out that the cutting of the curb in this instance 
would be contrary to the policy and principle of the Commission to do every- 
thing in its power to preserve and maintain safety on the highways and recom- 
mended that it not be allowed regardless of the outcome of the referended 
measure. The Commission instructed the Chief Counsel to notify the parties 
concerned that the Commission still feels the same as in the past about such 
matters afid will not permit the curb to be cut if it can prevent it. 


The Engineer reported on the request of the Safety Committee of the 
Grants Pass Lions Club for installation of a guard fence on the Rogue River 
Bridge in Grants Pass. He recalled that this matter had been considered by the 
Commission in February, 1948, and that action had been deferred pending further 
investigation. This investigation has been made, he said, and it has been 
found that there is no specific hazard that can be attributed to lack of chains 
or guard fence, and that the conditions here are no different than they are 
at any other bridge except as to illumination. He recommended against instal- 
lation of chains or fence but suggested that it would be helpful to install 
appropriate lights. As the result of discussion, the Commission decided 
unanimously not to install either guard rail or lights, and instructed the 
Chief Counsel to so inform the Lions Club. 


A report was submitted by the Engineer on the request of the City 
of Umatilla for widening the Umatilla River Bridge on the Columbia River Highway 
He estimated the cost to widen the structure to carry present-day traffic, 
including two five-foot sidewalks, at +148,000, and gave as his opinion that 
the improvement is warranted. Action on the matter was deferred pending in- 
spection of the bridge by the Commission on its trip in July. 


The Commission considered a request from the Superintendent of State 
Police for Highway Department cooperation in a plan to improve the police and 
highway department radio network. The Engineer advised that the present setup 
is a pioneer installation which should be modernized because of the increased 
use that is being made of it. The Commission deferred action pending a meeting 
with the Superintendent of State Police which the Engineer was instructed to 


arrange. 


A request was presented from the Neahkahnie Community Club for the 
removal of sharp curves on the Oregon Coast Highway at the west limits of Nehaler. 
The Engineer advised that the section of roadway they wish improved is a county 
road now being used as a temporary route for the Oregon Coast Highway and 
probably will be used as such for at least ten years. In view of this information 
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"Middle Grove-Pudding River Section of the Silverton County Road, 
Merion County; 5.49 miles of grading and paving. Warren Northwest, Inc., 
Portland, submitted the low bid for this job, using asphalt, at $237,993. 
The second low bid was submitted by E. C. Hall Company, Portland, at 
$245,816. One higher bid was received. All bids have been referred to the 
Engineer with authority to award the contract to the low bidder when 
approved by the Public Roads Administration. 


"Troutdale Section of the Columbia River Highway, Multnomah County; 
0.69 mile of grading. Vernie Jarl, Gresham, submitted the low bid for this 
Job at $182,415. ‘The second low bid was submitted by Kuckenberg Construction 
Co., Portland, at $204,470. Seven other higher bids were received. All 
bids have been referred to the Engineer with authority to award the contract 
to the low bidder when approved by the Public Roads Administration. 


"Contruct Maintenance Building at Maupin, Wasco County; 32' x 76' 
masonry block or frame maintenance building and other prea 5 cle work. 
Archie R. Averill, Portland, submitted the low bid for this project at 
$13,030 on Alternate "A’, frame construction, and $13,060 on Alternate ‘B‘, 
masonry block construction. The second low bid was submitted by VaDare 
Construction Company, Portland, at $14,300 for Alternate 'A' and $14,790 
for Alternate "B*. Two higher bids were received. The contract haa been 
awarded to the low bidder, Archie R. Averill, using Alternate 'B‘." 


(1) The Engineer requested authority to construct the Coquille Service 
Building Extension with state forces in view of the fact that the bids received 
on two occasions have been too high. The request was approved by the Commission 
unanimously. 


The Chief Counsel brought up for discussion a compromise settlement 
with Mr. M. Chase for right of way needed for the Troutdale Section of the 
Columbia River Highway, in Mujtnomah County. He advised that the Commission had 
previously approved an offer of $850 for this property in condemnation; however, 
Mr. Chase would not settle out of court for that sum but stated a willingness to 
settle if paid an additional amount of $650. He recommended acceptance of the 
compromise offer. The Commission approved the recommendation unanimously. 


The Chief Counsel presented a request from the Rogue River Valley 
Irrigation District for a lease permitting construction of an irrigation canal 
on @ strip of state-owned property about ten feet wide and 759 feet long adjacent 
to the Crater Lake Highway near Medford. He presented a map showing the proposed 
location of the ditch. The Engineer recommended sale of the property to the 
district rather than leasing it to the district because the property would be 
of no value for highway purposes with the ditch on it, and it would be very 
difficult to secure the removal of the ditch later on. Action on this matter 
was deferred by the Commission until the following day pending receipt of addi- 
tional information. (The Engineer and the Chief Counsel recommended later in 
the session that the property be sold rather than leased to the district if the 
district is willing to pay a reasonable amount for it. The Commission approved 
the recommendation. ) 


Commission indicated approval of the bridge project but deferred a definite 
decision pending further study of its finances and discussion with a delegation 
on the following day; however, the Engimeer was authorized to complete the 
design of the bridge. (See additional mimute entry ahead.) 


The Commission considered and ordered filed a report from the Engineer 
covering weighmasters' operations for the month of April, 1948, The report 
reveals that violations have increased approximately one percent dyring ths 
last two or three years, principally in sections where platform scales are not 
available, 


The Commission considered a request from the Public Roads Administra- 
tion for the submission of plans for urban highways in all cities in the state 
having a population of 5,000 or more. The Engineer exhibited maps prepared 
from origin and destination surveys conducted by the Traffic Department indicat- 
ing both an interim and an ultimate Federal Aid System including all cities 
of 5,000 population or more, except Salem where studies are not yet complete. 
He explained details in connection with each and pointed out that very few 
changes have been made in the list he submitted for the Commission's approval 
two years ago. Following careful consideration of the plans the Commission 
approved them unanimously as recommended by the Engineer, and authorized him 
to forward them to the Public Roads Administration. (For further details 
see copy of Engineer's written rezort and maps filed in the Commission's 
records - files under the heading "Special Matters", being File No. 31, 
in Salen, 


In this connection the Commission discussed particularly a proposed 
US97 By-pass in the City of Klamath Falls, which passes through property owned 
by the City of Klamath Falls and by Klamath County. ‘The Engineer was instructed 
to prepare a map showing the proposed alignment for use in discussing the matter 
with the delegation which was to appear before the Commission on the folfowing 
day. 


The Engineer presented a revort on the results of bids received in 
Salem on June 21 for the sale of buildings in Eugene. He submitted a list of 
the high bidder for each building together with the appraised value of each, 
as follows: 


Sale of Buildings an@ Tract of Land in Eugene 


Tr. of Land, 364E 7th Ave, 


uA M. S. Barker sd 2,200 
2 Bldg. No. 9953-B C & D Wrecking Co. . 200 
3 : "11995 Merle E. Meyer . 55 
4 . " 11996 C & D Wrecking Co S2 150 
5 ~ " 11469 C & D Wrecking Co. : 250 
6 = " g1ko C & D Wrecking Co. . 125 
7 a , C& DWreckingCo, " | 200 
8 | ~? " 9142 C & D Wrecking Co, 2 250 
ee |C& DWrecking Co," 200 
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the Commission considered that it might be advisable to improve it somewhat and 
accordingly instructed the Engineer to investigate and report the cost involved. 


A request from the Ashland Chamber of Commerce for improvement of 
the Pacific Highway between Medfdrd and Ashland was considered by the Commission, 
The Engineer advised that the existing pavement, which varies in width from 20 
to 22 feet, was reconstructed between 1931 and 1938; also, that the average 
daily traffic between the two cities is 5,600 vehicles per day with a traffic 
volume of 9,000 vehicles daily at the south limits of Medford, The ultimate 
-plan for this section, he said, is a four-lane roadway which is estimated to 
cost approximately $2,200,000, exclusive of the improvement of the highway 
through the urban area of Medford. He gave as his opinion that the construction 
of a four-lane facility between Medford and Ashland is warranted. The Conmis- 
Sion considered, in view of the money that it has spent in this district during 
the past few years, that it could not approve this project in the near future. 
(A delegation appeared before the Commission on the following day concerning 
this project; see entry ahead.) 


Pursuant to instructions from the Commission at the previous meeting, 
the Engineer reported the results of a re-check of the cost estimate to construct 
a bridge over the Coquille River at Bullards Ferry, Coos County. He advised 
that the re-check discloses that the bridge and the approaches theréto can be 
built well within $600,000, the amount of his previous estimate, provided 
there are no further increases in the cost of material and labor. The structure, 
he said, is estimated to cost $526,000 and the approaches, $56,000. The Com- 
mission questioned the advisability of proceeding with this project in view of 
the additional burden that has been placed on highway funds by reason of the 
Columbia River flood and the reconstruction of the Oregon Coast Highway between 
Coquille and Coos Bay, and the probability that it will be necessary to replace 
the Enggren Ferry with a bridge in the not too distant future and in connection 
therewith to construct a one and one-half mile section of highway as has been 
requested, and the additional expense incident to cénstruction of a bridge in 
the City of Myrtle Point in lieu of the improvement of the Coquille-Arago- 
Myrtle Point County Road as a Federal Aid Secondary Highway project, all of 
which add to a heavy financial obligation. As the result of discussion the 
Commission voted unanimously to withdraw its offer to the Coos County Court 
for the immediate construction of the Byllards Ferry Bridge. 


The Engineer then submitted his report on the substitution of a 
bridge project for an oiling project on the Coquille-Arago-Myrtle Point County 
Road in Coos County. He recalled that at the May meeting the Coos County Court 
had requested that funds programmed for surfacing and oiling this county road 
be transferred to the construction of a bridge over the Coquille River at Myrtle 
Point. The amount of money set up in the Federal Aid Program for surfacing and 
oiling, he stated, is $130,000, whereas investigations reveal that the bridge 
and approaches will cost approximately $250,000. Mr. Tom Davis, District Engineer, 
Public Roads Administration, who was present, stated that the Public Roads 
Administration would approve the transfer of the funds from the oiling project 
to the bridge project but he could make no promises that Federal cooperation 
would be granted on the additional $120,000 required for the bridge. The 
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Commissioner Schaupp, which was seconded by Commissioner Chandler, with the 
underetanding that the $20 cost-of-living increase shall be effective from 

June 1, 1948, to December 31, 1948, and that whether or not the increase con- 
tinues after December 31, 1948, will depend on action by the legislature. It 
was also understood that the wage adjustments as recommended for the Accounting 
Division shall be considered as a change in the basic pay structure and that the 
$20 cost-of-living adjustment is to apply in addition to whatever increases 

are granted in the basic plan. Chairman Benfield gave as his thought that these 
increases will place the Highway Department employees on a fair level of compen- 
sation with industry as a whole so no one should feel that favorable considera- 
tion for further increases would be granted in a few months. 


The Commission discussed a request from the Silverton Planning Com- 
mission for an extension of the improvement of the Salem-Silverton County Road 
from Pudding River to and through the town of Silverton. The Engineer recalled 
that bids were opened today for construction of a section of this road from 
Middle Grove to Pudding River. He estimated the cost to extend the improvement 
from Pudding River to McClaine Street in Silverton at $250,000, the cost to 
continue the improvement to 2nd Street at $215,600, and to construct the section 
from 2nd Street to a connection with the Cascade Secondary Highway north of 
Silverton at $150,000. He pointed out that no part of the improvement is con- 
tained in any construction program and suggested that no commitment of any kind 
be made concerning the project until an accurate survey is made. The Commissio 
deferred action on the matter pending the appearance of a delegation from 
Silverton on the following day. (See additional entry ahead. ) 


The Commission conbidered a request from the Clarno Grange, Wheeler 
County, for permanent improvement of the Sheaniko-Fossil Secondary Highway No. 29 
The Engineer advised that this highway is 43.65 miles in length and that only a 
short section south and west of Fossil has been improved by grading and gravelin 
and that to reconstruct the balance, including oiling, would cost approximately 
$2,000,000. He suggested that if the road is reconstructed, it be built over a 
period of time and that an expenditure of $100,000 to $150,000 be considered in 
arranging the next construction program. Following discussion the Commission 
unanimously denied the request. 


A request from the Yamhill County Court for replacement of an existing 
bridge across the North Yamhill River on the Federal Aid Secondary County Road 
just west of the City of Carlton was considered by the.Commission. The Engineer 
advised that the bridge was built by the county in 1914 on a State EF’ ghway 
Department design and should be safe under 20-ton loads; however, it is a narrow 
bridge structure and the trestle approach is badly decayed and should be rebuilt 
within the next few years in order to keep the bridge serviceable. He estimated 
the cost to replace the bridge, including approaches, at $125,000. The Commis- 
sion deferred action on the request pending inspection of the structure. The 
matter is to be considered in formulating the next construction program. 


The Commission considered and approved an agreement with the Gity of 
Milton, Umatilla County, covering a cooperative drainage project a&jacent to the 
Oregon-Washington Highway in Milton, as previously authorized at its meeting on 
March 12, 1948. 


June 28, 1948 


The Engineer recommended acceptance of the high bid in each instance, 
The Chief Counsel concurred. The recommendation was approved unanimously by the 
Commission, 


The Engineer also reported the result of taking bids in Salek on June 
10 for the purchase of timber in "Van Duzer Forest-Gofridow":on the Salmon 
River Highway and presented a tabulation of the bids received as follows: 


Sale of oximately 550M-FBM Timber on Salmon River Hi 


& Investment Co. 


Fir per M 
Hemlock per M 
All other species per M 


The Engineer advised that since these bids were received, the Parks 
Superintendent decided to preserve 39 additional trees containing about 
114M-FBM, and representing approximately 20% of the timber on which the bids 
were based. Because of this change, he said, the Murphy Timber Company with- 
drew its offer, alleging that the 39 trees, in general, are of better quality 
than the trees to be cut and that the decrease in the number of trees to be 
removed would increase their cost of operations; however, the company agreed 
later on to pay $7,080 for the timber, which offer was accepted following 
telephonic approval by Commissioners Ben R. Chandler and A, W. Schaupp. The 
Engineer requested confirmation of the transaction at this time for the record. 
The Commission by unanimous vote approved the sale of the timber to Murphy 
Timber Company at its revised offer. (An agreement covering the matter was 
signed on the following day.) 


The Commission considered a proposal to allow a $20 per month cost- 
of living wage increase to Highway Department employees as authorized by the 
State Emergency Board on May 12, 1948, upon the joint recommendation of the 
Civil Service Commission and the State Budget Director. The Ingineer presented 
a written report on the subject, daved June 11, 1948, as previously instructed 
by the Commission, giving an overall wage picture of the Highway Department 
situation since the first of the year and containing his recommendations which 
are summarized, as follows: (1) that all omployses be given a $20 cost-of- 
living wage adjustment as of June 1, 1948; (2) that those ewployees found to 
merit a classification of average or above on their merit rating status be given 
the regular merit rating increase on July 1, 1948, in addition to the cost-of- 
living adjustment; and (3) that approval be given to increase the salary of 
certain classifications in the Accountiug Department subject to approval by 
the Civil Service Commission in order to correct apparent inequities in the 
rates of pay for these classifications, as explained in his separate report on 
June 11, 1948. (See copy of both reports in general files for details.) The 
Commission unanimously approved the Engineer's recommendations upon motion by 
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and concludes that of the four sites the one at Catching Slough will afford 
the greatest benefit to the traveling public and the State Highway Commission; 
further, that a bridge should be constructed across Coos River as soon as there 
are funds to finance it. (See written report in general files for details. ) 
The Commission took no definite action on the matter except that Commissioner 
Chandler suggested that the Bullards Bridge should be given priority considera- 
tion over the other project. 


The Commission also discussed briefly a request from the Weyerhaeuser 
Timber Co. and its logging road contractor, Morrison-Knudsen Co., for 24-hour 
operation of the Enegren Ferry as an accommodation to secure full advantage of 
daylight hours. The Engineer advised that the present ferry operates 20 hours 
daily and that the additional four hours of operation would not handle any more 
traffic but would be a matter of convenience only. He recommended against the 
24-hour operation as he did not consider the extra expense, estimated at $5,000 
annually, justified. Commissioner Chandler advised that the Morr isen-Knudsen 
Co. is now operating two shifts daily but will soon increase them to three. He 
suggested that the state might add one more hour to the present ferry schedule 
for the benefit of the Weyerhaeuser Timber Co. The Engineer was instructed to 
investigate the feasibility of starting operations of the ferry an hour earlier 
in the morning and quitting an hour earlier; also, the feasibility of operating 
the ferry on a 2l-hour basis. His findings are to be transmitted to the members 
of the Commission by telephone when final instructions will be given. The 
request for 24-hour operation was denied. 


The meeting adjourned at 5:00 p.m. to reconvene on the following day 
at 9:00 a.m. in the same roon. : 


Portland, Oregon 
June 29, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. in 
the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

. H. Baldock, State Highway Engineer 

. C, Williams, lst Aset, State Highway Engineer 
W. Sitffler, 2nd Asst. State Highway Engineer 
M. Devers, Chief Counsel 

. W. Neuner, Assistant Counsel 

H. Hawke, Chief Accountant 

. B, Glaisyer, Secretary 
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The Engineer reported that the City of Arlington has satisfied the 
legal requirements with respect to the expenditure of 1945 State Tax Street Funds 
received by the city in 1946 and that the plans for the project which they ex- 
pect to finance with such funds have been examined and found satisfactory, He 
recommended approval of the plans. The Commission approved the recommendation 
and by unanimous vote adopted the attached resolution with respect thereto, 
marked EXHIBIT "C", which resolution by this reference is made a part hereof 
with like effect as though extended in full herein. 


The Engineer also reported that the cities of Haines and Arlington 
have satisfied the legal requirements with respect to the expenditure of 1946 
State Tex Street Funds received by them in 1947 and that the Plans of the 
projects which they expect to finance with such funds have been examined and 
found satisfactory. He recommended approval of the plans of both cities. The 
Commission approved the recommendation and by unanimous vote adopted the 
attached resolution with respect thereto, marked EXHIBIT "D" » Which by this 
reference is made a part hereof with like effect as though extended in full 
herein. . 

The Engineer further reported that the following cities and towns have 
satisfied the legal requirements with respect to the expenditure of the 1947 
State Tax Street Funds received by them in 1948 and that the plans of the pro- 
jects which they expect to finance with such funds have been examined and found 
satisfactory: Amity, Arlington, Brownsville, Cascade Locks, Condon, Eagle Point, 
Estacada, Gold Hill, Ione, John Day, Lakeview, Lostine, North Powder, Oceanlake, 
Pilot Rock, Scappoose, Sisters, and Sublimity. He recommended that the plans 
of each city be approved. The Commission approved the recommendation and there- 
upon by unanimous vote adopted the attached resolution with respect thereto, 
marked EXHIBIT "E", which resolution by this reference is made a part hereof 
with like effect as though extended in full herein. 


The Commission discussed briefly r request from the State Fish Come 
mission for the designation and improvement as a state secondary highway of the 
county road which extends from Nashville to Siletz in Benton and Lincoln Counties. 
The Engineer advised that the eight-mile section between Siletz and Logsdon 
(Orton) is a Federal Aid Secondary Highway and that it will cost about $200,000 
to improve it between these points. The Commission deferred action on the 
matter pendin:; the appearance of a delegation the following day. (The delega- 
tion that appeared later was told that the Commission is not in position to 
approve this project in the immediate future. ) 


A petition was presented from residents of Coos Bay and vicinity 
requestin:; (1) the construction of a bridge across Coos River replacing Enegren 
Ferry on the Coos River Secondary Highway in Coos County; (2) construction of a 
road along the right bank of Coos River between Enegren Ferry and Graveyard Point 
as an approach to said bridge; and (3) operation of the Enegren Ferry 24 hours 
daily until completion of the bridge or until the road along the right bank of 
Coos River to a connection with the county road at Cooston is constructed. The 
Engineer quoted from his written report to the Commission on the subject, dated 
June 22, 1948, in which he advises that four bridge sites have been investigated 


CITIES OF BROWNSYILLE AND SWEET HOME, LINN COUNTY 
BROWNSVILLE AND SWEET HOME GRADING AND PAVING PROJECT 
Warren Northwest, Inc., Portland $ 45,351.00 
CITIES OF DALLAS, INDEPENDENCE AND WEST SALEM, POLK COUNTY 
DALLAS, INDEPENDENCE AND WEST SALEM GRADING AND PAVING PROJECT 


F = ; Us As t Using Tar 
erren Northwest, Inc., Portland 56,219. — 


toe 


The Commission again discussed the report of the Engineer and Chief 
Counsel on the question of purchasing right of way for the proposed re-alignment 
of the Youngs Bay-Lewis and Clark River Section of the Oregon Coast Highway in 
Astoria. As a result thereof the Chief Counsel was authorized to negotiate 
such right of way and the Engineer was instructed to prepare necessary descrip- 
tions for it. : 


The Commission also discussed a request from the City Planning Commis- 
sion of Klamath Falls that right of way for the proposed west side by-pass for 
The Dalles-California Highway at Klamath Falls be secured now, but deferred 
action pending the appearance of a delegation on this subject. (See minute 
entry ahead. ) 


Reconsideration was given by the Commission to the request of the Rogue 
River Valley Irrigation District for permission to construct its irrigation cana] 
on state highway property adjacent to the Crater Lake Highway, in Jackson County. 
Pursuant to instructions received on the previous day, the Engineer and the 
Chief Counsel reported additional facts and recommended sale of the strip of 
land to the district rather than leasing it, if the district will pay a reason- 
able sum for it. The Commission approved the recommendation unanimously. 


A delegation from Silverton and vicinity consisting of M. G. Gunderson, 
0. Bailey, Earl Adams, Robert Duncan, and Oscar Edlund, businessmen; Henry Aln, 
Postmaster; Gus Herr, President of the Chamber of Commerce; Henry Pritzlaff, 
Secretary of the Chamber of Commerce; Michael Cosovich, representing Mayor 
Dickerson; and Dr. P. A. Loar, Chairman of the Planning Commission, appeared 
before the Commission regarding the Salem-Silverton County Road. Dr. Loar was 
spokesman for the group. He asked the Commission to extend the present improve- 
ment of this road from its present terminus at Pudding River into Silverton 
including a new bridge across Silver Creek. He also asked the Commission to 
acquire the right of way needed for a proposed extension of this road to a 
connection with the Hillsboro-Silverton Secondary State Highway. The Commission 
pointed out that the road referred to is a county road under the jurisdiction of 
the Marion County Court, whose obligation it is to acquire any right of way that 
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Bids, as follows, for highway construction were opened and read in 
conformance with previously published notice, following which Chairman Banfield 
announced that awards of contracts would be made at 3:00 p.m. in the same room: 

INDEPENDENCE-ALBANY COUNTY ROAD IN BENTON COUNTY 


FIR GROVE SECTION 


Us t+ Us Tar 
Stevenson Construction Co., Salem »30e. 3° 


Allen E, Sackett & Gatchel Sand & Gravel Co., 


Hood River 45,699.50 Ps 
Roy Norquist, Sweet Home 47,450.10 -- 
Modoc Construction Co., Beaverton’ 47,954.00 48,692.00 
D. F. McKenzie, Salem 48,023.00 -- 
Del R. Beebe Construction Co., Eugene 48,087.50 -- 

E. C. Hall Co., Portland 60, 367.00 =e 


CITY OF RIDDLE, DOUGLAS COUNTY 
RIDDLE DRAINAGE AND BITUMINOUS MACADAM SURFACING PROJECT 


Roseburg Paving Co., Roseburg $ 12,007.25 
Jack Robinson, Waldport 16,412.00 
Babler Bros., Portland 18,330.00 


ROSEBURG OFFICE BUILDING IN DOUGLAS COUNTY 


ADDITION TO BUILDING 
Basic Bid Basic Bid Less 


7 Alternate 
VaDare Construction Co., Portland* $15,660.00 $ 15,210.00 
Todd Building Co., Roseburg 22, 332.00 21,907.00 
*Bidder will accept only one project. 

PACIFIC HIGHWAY IN LANE COUNTY 
EUGENE SECTION 
Us halt Us Tar 
Del R. Beebe Construction Co., Eugene 375,025. -- 
E. C. Hall Co. & J. C. Compton Co., Portland 399,936.00 -- 
Tower Sales & Trecting Co., and Walder & Kenworthy, 
Portland 483,334.00 484 090.00 
WILLAMETTE HIGHWAY IN LANE COUNTY 
LOST CREER-LOWELL SECTION 
is t Us Tar 
Roy L. Houck, Jr., Salem $2 0-90" “ee TE 

E. C, Hall Co., Portland 309, 50 -- 
McNutt Bros., Eugene 318,032.00 -- 

K. F. Jacobsen Co., Portland 337,600.00 -- 
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A delegation from Eastern » cOmBisting of County Judge Nelson 
B. Higgs and County Commissioners J. L. McCullough and A. A, Bardwell, Harney 
County; William Meiners, County Commissioner, Umatilla County; and Lloyd Ogilvie 
John Day, representing the Three Flags Highway Association, appeared before the 
Commission and inquired as to the Commission's Plans with respect to the follow- 
ing highways: (1) Completion of the PendletoneJohn Day and John Day-Burns 
Highways, in Grant and Harney Courties; (2) Completion of the Dixie Summit ‘ 
Section of the John Day Highway vast of Prairie City, Grant County; (3) Recon- 
struction of the John Day-Mt. vernon Section of the John Day Highway, Grant 
County; (4) Reconstruction of the Beech Creek Section of the Pendleton- John 
Day Highway, Grant County; (5) Improvement of the Willamette Highway over 
Willamette Pass; (6) Completion of the Warm Springs Highway between Madras and 
Wapinitia Junction; and (7) Completion of the Rome-Princeton Secondary Highway, 
in Malheur County. Judge Higgs was spokesman for the croup. He stressed the 
need for further improvement of the John Day-Burns and Pendleton-John Day High- 
ways. Chairman Banfield explained in considerable detail the financial set-up 
for the improvements requested, including state, Federal aid, and forest highway 
fundg and advised that insofar as the first Three-Year Program is eoncerned, 
the Commission has made no changes in its progrem ani expects to carry through 
that program as originally outlined as funds become available to finance the 
work. He pointed out that it was impossible to carry through on the program 


Commission, he said, has not provided 1 program for Federal funds recently 
made available but plans to make seveal inspection trips througout the state 
this summer and when they are comple’ed, wili then be in position to arrange 
® program and will be pleased to confer with the county courts and others 
interested as to the projects which should be included therein, as was done 
when the first Postwar Program was erranged. 


The County Court of Crook County, represented by County Judge Asa 
W. Battles and County Commissioner J. C. Minson, appeared before the Commission 
regerding the designation as a state secondary highway of the county road which 
extends southeasterly from Prineville to a connection with the Crooked River- 
Paulina Secondary Highway No. 380 near the “Shorty” Davis Ranch, locally known 
as the "Combs Flat Road". Commission Chandler gave as his understanding, from 
@ discussion of the subject that Commissioner Schaupp and he had with the County 
Court on a recent inspection trip, that Crook County was to contribute $35,000 
of county money, to be matched by a like amount of state money, to finance this 
road improvement, the state then to take over the road on the condition that 
the county would assume jurisdiction over the present secondary highway from 
the "Shorty" Davis Ranch to a connection with the Crooked River Highway; also, 
that the County Court was to make formal written application to the Commission 
to that end, but to date the application has not been received. Commissioner 
Schaupp confirmed the statements of Commissioner Chandler. Judge Battles agreed 
to furnish such written application in the near future. He was informed that 
the Commission would take "quick" action upon receipt of the court's letter. 
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is needed; also, that the Commission is in no position now to make a commitment 
as to construction of the extra section but will consider it, along with the 
many other projects that have been requested, in the formulation of its next 
construction program which will be arranged after the Commission has completed 
its inspection trips this summer. 


A delegation representing the Ashland and Jackson County Ghambers of Con- 
merce appeared before the Commission and requested the.further improvement .of the 
Pacific Highway between Central Point and Ashland. Present were Franklyn J. 

Van Dyke, State Representative; Ed Singmaster; Paul Rynning, County Engineer; 
and Don Lane, Manager, Jackson County Chamber of Commerce. Mr. Van Dyke was 
spokesman for the group. He requested construction of a four-lane highway it 
between Central Point and Ashland as the project of primary importance to the 
people of the Ashland district, and gave statistics as to population, resources, 
etc., in support thereof. It was his thought that the increase in population, 
the large volume of traffic that uses the highway between these points, together 
with the traffic congestion that occurs near the cities of Ashland and Medford, 
and the traffic accident record are justification for such improvement. Messrs. 
Singmaster, Rynning, and Lane also spoke for this improvement. Mr. Rynning 
spoke in behalf of the Jackson County Court which, he said, is very desirous of 
this improvement. Chairman Banfield inquired if the delegation considers this 
improvement of more importance than the reconstruction of the crooked section 
south of Canyonville and was answered in the affirmative, whereupon he advised 
that the Commission would give the matter consideration. In conclusion Mr. 

Van Dyke advised that their district is developing rapidly industrially and 
urged acquisition of right of way now for a four-lane highway while it can be 
purchased at reasonable expense. 


A delegation from Lane County, consisting of Messrs. Gene Washburne, 
Swisshome, and Lloyd Hyde, Alsea, appeared before the Commission and urged the 
improvement of the Alsea-Deadwood Secondary Highway No. 201, in Lane County. 

Mr. Washburne was spokesman. He presented a petition containing the signatures 
of 450 residents and property owners of the district requesting the improvement, 
and a letter from Willamette Post No. 293, Veterans of Foreign Wars, Eugene, 
endorsing the petition. Mr. Washburne recalled that in the fall of 1947 the 
Commission tentatively promised the improvement, but the work has not been done 
and as a consequence, during the last winter, the highway at times was impassable. 
In the discussion that followed Chairman Banfield advised that investigation 
made at that time revealed that it would cost about $125,000 to provide even a 
temporary improvement, which sum is far more than the Commission could spare for 
the purpose in view of the volume and kind of traffic that the road carries, 

and the fact that there are so many other roads throughout the state of more 
importance to the general public. Mr. Washburne urged that something be done 

to maintain travel over the road this winter. The Engineer advised that rock 
had not been placed on the roadway, as was contemplated, because none had been 
found available. The Commission instructed the Engineer to make further investi- 
gations with respect to suitable rock sources and to report his findings at the 
next meetinz of the Commission. 
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respect to the regulations of trucks Operating on state highways. The Chief 
Counsel read aloud a draft of a resolution on the subject which, he said, 
expressed the wishes of the Commission as he and the Engineer understood them. 
The Commission approved and by unanimous vote adopted the resolution as read, 
& copy of which resolution is attached hereto, marked EXHIBIT "¥* » and by this 


reference ig made a part hereof with like effect as though extended in full 
herein, 


The Commission considered a request from Mr. Russell Hubbard, Reeds- 
port, for a survey of proposet new elignment of the Oregon Coast Highway between 
Reedsport and North Bend ad & convenience to him ih laying out a subdivision 
south of Reedsport. The Engineer advised that he does not have data on this 
subject and that it would be necessar'y to make a survey in order to get neces- 
sary information. The Coimission declared its reluctance to divulge advance 
plans for any highway improvement that is still in embryonic stage and accord- 
ingly ordered that Mr. Hubbard be informed that the Commission has no new road 
or alignment projected Yere at the present time. 


The Engineer brought up for discussion the need to expedite the: <= 
improvement of the Willamette Highway east of Meridian Dam which, for the most 
part, has only a temporary roadway surface. He briefly recited the history 
of this project pointing out thet an amount of $700, 000 was set up for it in 
the First Year Forest Highway Program anf an amount of $450,000 was tentatively 
approved for the Third Year Forest Highway Program, but neither amount was made 
available, so the proposed work could hot be done. He estimated the present- 
day cost to complete the 15-mile section east of Selt Creek Tunnel (N.P. 56,52 
to M.P. 71.52) at $700,000 atid guggested, because present indications are that 
there will be a deficiency of Forest Highway Funds, that the Commission allocate 
state funds in such amount to finance the work which is urgently needed. The 
Commission unanimously approved the project as outlined by the Engineer and an 
allocation of $700,000 of state funds therefor, pursuant to his suggestion, 
thus confirming action taken previously at its May 2hth meeting. (See Engineer ' 
report on this subject, dated June 24, 1948, in general files for details. ) 


The meeting recessed for luncheon at 12:00 nonn -and: recanvened “at 
2:00 p.m, in the same room with the same persons present and participating. 


A delegation composed of the following persons from Central Oregon, 
representing the John Day-Ochoco Highway Association, appeared before the 
Commission in the interests of the Ochoco Highway: 


A. R, Bowman, insurarice, Prineville 

John Hudspeth, representing Hudspeth Pine, Inc. ana Hudspeth Sawmill 
Co., Prineville 

W. Lester Houk, Central Oregon Chamber of Commerce 

H. L. Munkru, Chamber of Commerce, Prineville 

C, C. McGlenn, Manager, City of Prineville Railway, Prineville 

R,. P, McRae, Mayor, Prineville 

C. W. Foster, farmer, Prineville 

E. E. Gervais, timberman, Prineville 
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The following persons camposed a delegation which appeared before the 
Commission and requested improvements to the Nashville-Siletz County road, in 
Lincoln County: R. N. Nash, Nashville; Vance Taylor, Lions Club, Corvallis; 
and J, ©. Kendall, Attorney, Portland. Mr. Kendall acted as spokesman. He 
stated that his croup is particularly interested in the improvement of the 
easterly end of the road, between Nashville and Orton, inasmuch ag that section 
is not on the Federal Secondary System, and inquired if the Commission is in 
position to give them any definite information concerning it. The Engineer 
reported that it would cost about $200,000 to reconstruct the section from 
Siletz to Orton for log truck traffic, and that he had no information as to how 
much it would cost to reconstruct the section east of Orton. Mr. Nash asked 
the Commission to designate the entire county road from Nashville to Siletz as 
@ state highway. He alleged that this route, when constructed, will afford a 
much better route than the present one due to a low 250-foot summit crossing and 
@ water grade the balance of the distance, and in addition, will serve a very 
fertile valley that is now undeveloped and will make it possible to market 
approximately one billion feet of timber in the district. Mr. Nash further 
stated that Lincoln County has $50,000 of county funds which it is willing to 
contribute as match money toward the finencing of the project, and the local 
people have raised several thousand dollers additional, which they will be 
pleased to put into the work. CGhairman Banfield stated that the Commission is 
not in position at this time to take on additional state highways due to the 
big demand for funds to improve the highways on the present system, and the 
Commission does not want to give any encouragement for the project under dis- 
cussion, Mr. Kendall then asked for the improvement of the section between 
Orton and Siletz and was informed that the matter is being studied by the 
Engineer and the Commission will consider it when the Engineer's report is 
received. 


Messrs. Paul Landry, Ed Bell, and Fred Hoagland, representing the 
City Council and the City Planning Commission of Klamath Falls, appeared before 
the Commission regarding the adoption of a proposed west side by-pass route for 
The Dalles-California Highway in Klamath Falls and the acquisition of right of 
way therefor. Mr. Landry headed the group. He stated that the City of Klamath 
Falls and Klamath County own property along the proposed route which they are 
holding, pending a decision by the Commission whether or not the state needs 
it as right of way. If the property is not needed as right of way, he said, 
it will be sold so it can be placed back on the tax rolls. The Engineer 
advised that the general route for this by-pass has been sehkected but Mas hot been 
approved by the Commission, and it now appears necessary to make some changes 
due to the recent building of an auto court at the south end of the project. 
He alsc eaid that he expects to make a complete report to the Commission at its 
next meeting. Chairman Banfield advised that the Commission probably would 
take some action before adjournment with respect to the general location of the 
by-pass. Following departure of this group, the matter was again discussed and 
the Engineer was authorized to make a detailed survey of the project and to - 
avoid the auto court development if possible. 


Pursuant to instructions from the Commission on the previous day, 
the Engineer and the Chief Counsel presented their joint recommendation with 
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Administration and the U.S. Forest Service for the first two postwar years 

and a tentative program was arranged for the third postwar year, but because 
Congress did not appropriate sufficient Forest Highway funds to finance all 

of the work, construction was limited to projects contained in the first post- 
war year program. The Commission, he said, now understanis that the present 
Congress has appropriated additional funds for forest highway work and if 

the funds materialize, the Commission hopes to be able to carry through the 
forest road projects as already planned and to secure the approval of the 
program tentatively set up for the third year. Chairman Banfield also ex- 
plained that because the Ochoco Forest Road Project could not proceed, the 
Commission considered it advisable to transfer, temporarily, Federal Aid monies 
set up for an adjoining section in order to finance additional work on the 
Warm Springs Highway; however, the Commission intends to restore funds to the 
Ochoco Highway as soon as the new Federal money is made available, which will 
permit completion of the project aé originally arranged. He pointed out that t! 
Commission is doing the best it possibly can under the circumstances and while 
the Commissian's intentions are the best, it cannot promise that it can do 
everything that the delegation asks because similar requests have been received 
from other sections, all of which ars legitimate, gnd there may not be suffi- 
cient money for all. 


In reply to an inquiry from Mr. Mesereau whether or not US28 
will benefit by the new monies, Chairman Banfield advised that the district 
served by US28 is now about two years behind in construction, and it is the 
intention of the Commission to follow through on the original construction 
program for this highway if at all possible. This concluded the conference. 


A delegation representing the Bend and Central Oregon Chambers of 
Commerce appeared before the Commission regarding the completion of the Warm 
Springs Highway. State Representative William Niskanen, Bend, headed the 
group which included William Baer, Chaisman, Highway Committee, Bend Chamber 
of Commerce, Bend; R, W. Sawyer, Bend; Floyd West, Manager, Bend Chamber of 
Commerce, Bend; D. W. Poole, Redmomit; Max A. Pinney, Redmond; Charles Stark, 
Manager, Klamath Falls Chamher of Commerce, Klamath Falls; and Judge C. L. 
Allen, County Judge, Deschutes County. Mr. Niskanen stated that the people 
of Central Oregon are disappointed in the noncompletion of this highway 
which, he alleged, has been scheduled for construction for fifteen years, and 
which, in 1938, they were assured would be completed in the near future. He 
referred to a diversion of funds from the Warm Springs to the I.0.N. Highway 
in 1938 and declared that they were definitely assured at that time that every 
effort would be made to concentrate funds on the Werm Springs Highway when tte 
I.0.N, Highway was completed. He expressed appreciation of the fact that the 
war held up construction, however, added that the war has been over for a long 
time but éhe highway is still in an uncompleted status. Mr. Niskanen stressed 
the need to complete this highway with particular reference to the Mill Creek 
ridge, from the industrial, agricultural, end eocial standpoints, and 
‘Tequested definite assurance that the Commission will take early action so 
there will be a reasonable chance that the highway will be open for public use 
early in the spring of 1949. He inquired as to the plans of the Commission in 
that rezard. 
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-H. S, Meserean 

R. G. Jones, Forest Products Co, 

Bruce A, Scott, Dodge-Plymouth Agency, Prineville 

L. H, Bertram, Manager, Prineville Machinery and Supply, Prineville 

M. H. Owens, Owens Freight Lines, Prineville 

Arthur S. Michel, merchant, Prineville 

Richard F, Houk, Ford dealer, Prineville 

Jack Marks, H. G. Foran Lumber Co., Prineville 

R. B. Bachelder, merchant, Prineville 

R. A. Thompson, trucking, Prineville 

Jake McDaniel, representing Evans Pine, Inc., Prineville 

Rep..W. B. Morse, Prineville 

Floyd L. Martin, Chamber of Commerce, Portland 

A. M, Erickson, Erickson Food Market and Erickson Dept. Store, . 
Prineville 

Henry C. Hulett, Ochoco National Forest, Prineville 

W. L. MacDonald, U.S. Forest Service, Portland 

Frank B, Folsom, U.S. Forest Service, Portland 

Dan E. Taylor, Taylor Equipment Co., Prineville 

Keith C. Province, Mitchell Pastime, Mitchell 

H. H. Himminger, Pacific Power & Light Co,, Prineville 

Clarence Hudspeth, Mt. Cresk Mill, Mitchell 

R, G. Geuntlett, Mitchell Cafe, Mitchell 


L. E. Coles, Manager, Ochoco Irrigation District 
Guy F. Wade, Green Spot of Oregon 

Howard W. Turner, Madras 

C. A. VanWinkle, Mitchell 

Lloyd Ogilvie, John Day 

Asa W. Battles, Prineville 

Wallace Almark, Prineville 

Cecil M, Sly, Prineville 

Jess C. Minson, Powell Butte 


Mr. Bowman was spokesman and introduced the speakers. He presented 
a brief in support of the oral request containing endorsements from numerous 
industries which operate in this vicinity, favoring the completion of this 
highway. Speaking in behalf of the project were Messrs, Meserean, Ogilvie, 
Krupke, Spoo, Hudspeth, McGlenn, Rep. Morse, Hulett, and McDonald. Numerous 
oral arguments were presented in support of their brief. 


Chairman Banfield expressed regrets that all of the construction 
work contemplated in the Three Year Postwar Program could not be completed as 
anticipated, particularly the Forest Highway Projects which are involved in 
the completion of the Ochoco Highway. He explained the Forest Highway Fund 
set-up, advising that a definite program was arranged with the Public Roads 
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"Addition to office building at Roseburg in Douglas County; 24° 
x 60' extension on frame office building. VaDare Construction Co., 
Portland, submitted the low basic bid at $15,860 and a basic bid 
less the alternate of $15,210. ‘Todd Building Co., Roseburg, submitted 
the second low basic bid at $22,332 and a basic bid less alternate at 
$21,907. No other bids were received. The Commission has rejected all 
bids on this job as being too high. 


Meng (High Street-Welnut Street) Section of the Pacific Highway 
in Lane County; 1.51 miles of grading and paving. Del R. Beebe Construc- 
tion Co., Bugene, submitted the low bid for this job wing asphalt, at 
$378,025.25. The second low bid submitted was the joint bid of E. C. 
Hall Co. and J. C. Compton Co., Portland, using asphalt, at $399 936. 

One other bid was received. The Commission has referred all bids to the 
Engineer with authority to award the contract to the low bidder when 
certain conditions have been satisfied. 


"Tost Creek-Lowell Section of the Willamette Highway in Lane County. 
4.15 miles of grading, surfacing, and oiling. Roy L. Houck, Jr., Salem, 
submitted the low bid for this job, oe Ap seat at $295,030.50. The 
second low bid was submitted by E. C. H Co., Portland, using as t, 
at $309,062.50. ‘Two higher bids were received. The Commission has 
referred all bids to the Engineer with authority to award the contract 
to the low bidder when certain conditions have been satisfied. : 


"Brownsville and Sweet Home Grading and Pav Project on two city 
streets in Brownsville and on two city streets in Sweet Home, Linn County; 
0.7 mile of grading and 1.0 mile of paving. Warren Northwest, Inc. , Port- 


land, submitted the only bid for this job at $45,351. The Commission has 
awarded the contract to Warren Northwest, Inc., at its bid price. 


“Dellas, Independence, and West Selem groting and paving project on 
city streets in Dallas Independence , and West Salem, Polk County; 0.25 
mile of oiling, 1.0 mile of paving, and other work. Warren Northwest, Inc 


Portland, submitted the only bid for this job at $56,219, using asphalt. 
The Commission has awarded the contract to Warren Northwest, Inc., at 
its bid price.” 


Mr. A. J. Beddingfield, Attorney, Coos Bay, representing Coos Bay 
Lumber Co., and Mr. David L. Davies, representing Evans Products Co., comprised 
a delegation which appeared before the Commission seeking relief from a charge 
that is being made by the U.S. Forest Service for the truck-hauling of logs 
over a forest service road south of the town of Powers. Mr. Beddingfield 
explained that the Forest Service maintains a forest development road which 
extends easterly about 20 miles from the county road about five miles south of 
Powers, which road the Coos Bay Lumber Co. is using in connection with its 
logging operations in the same vicinity, and that recently the company, as well 
as other owners of private stands, was given notice that it would have to pay 
a charge of five cents per mile per M-FBM of timber that it hauled over the 
road, although this charge since has been reduced to three cents because an 
arrangement was made with some of the loggers to perform certain maintenance 
work. Mr. Beddingfield pointed out that the Attorney General heretofore has 
held that traffic over Forest roads, when these roads are used by the public 
generally, becomes subject to regulation by the Public Utilities Commissioner 
and payment of the gasoline tax, which places the company in a position of 
being taxed twice. He asked the Commission to take action as is necessary to 
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Charlie Stark, Manager, Klamath County Chamber of Commerce, stated ~< 
that the people of his district are interested in this project but not to the 
extent that it be a substitute for the Willamette Highway project, which is their 
first concern. Anything that can be done for the furtherance of the WamSprings 
Highway, he said, will be in the best interests of the general traveling public. 


Chairman Banfield explained at considerable length the reasons, finan- 
cial and otherwise, why the Warm Springs project has not been completed, and 
the plans of the Commission to complete it. He first corrected Mr. Niskanen's 
statement that the people had been given definite assurance that the highway 
would be completed by 1948 by stating that the records do not disclose that 
there has been any set obligation on the part of the Commission to complete the 
project at any particular time. He also explained the procedure followed by the 
Commission in programming the funds available, including State, Federal Aid, and 
Forest funds, with the approval of the Federal agencies concerned. He pointed 
out that bids have been received on the Mill Creek Bridge construction on three 
different occasions, but the work was not contracted on the first occasion 
because the Federal Authorities in Washington, D.C., would not approve the 
award, and on the second and third occasions the bids were considered too high. 
fhe Engineers are now redesigning the structure, he said, for a different type 
of facility, and it is anticipated that the project will be re-advertised 
for bids to be received in September, 1948. Chairman Banfield also pointed 
out that the Commission, in its endeavor to expedite completion of this highway, 
arranged the temporary transfer of funds from another project that could not go 
forward because of lack of Forest Highway money, and also advanced state money, 
to finance work at the north end. In conclusion, Chairman Benfield advised that 
the Highway Commission has never tried to dodge any responsibility with respect 
to this project, but, on the other hand, is doing its best to expedite it, 
regardless of the feeling of the group, and expects to continue to do so. 


Mr. Baer also made a few remarks concerning this project. 


The Commission discussed with the Engineer the bids received at the 
morning session and at 3:00 p.m. Chairman Banfield publicly announced the 
awards of contracts as follows, the action of the Commission with respect 
to each project being by unanimous vote: 


"Pir Grove Section of the Independence-Albany County Road in Benton 
County; 2.14 miles of grading, surfacing and oiling. Stevenson Construc- 
tion Co. of Salem submitted the low bid for this job at $45,362, using 
asphalt. ‘The second low bid was submitted by Allen E. Sackett and 
Gatchel Sgnd and Gravel Co., Hood River, at $45,699.50, using asphalt. 
Five higher bids were received. The Commission has awarded this contract 
‘to the low bidder, Stevenson Construction Co. 


"Riddle Drainage and Bituminous Macadam Surfacing Project on Main 
and Fourth Streets in the City of Riddle, Douglas County; 0.27 mile: of 
Type B-2 wearing surface. Roseburg Paving Co., Roseburg, submitted the 
low bid for this job at $12,007.25. ‘The second low bid was submitted 
by Jack Robinson, Waldport, at $16,412. One other bid was received. 
Tne Commission has awarded this job to the Roseburg Paving Co. 
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however, that the Commission has plans to make several inspection trips this 
summer and when they are completed, the matter will be brought up for dis- 
cussion again, 


Judge Felsheim also inquired if the Commission has reached a 
decision with respect to the county's request for construction of a bridge 
to replace the Enegren Ferry on Coos River. He was informed that the Engineer 
has reported on the matter but the Commission has not yet acted on it. It 
was pointed out that four locations were investigated by the Ingineer who 
estimates that it is going to cost about $700,000 to provide a suitable sub- 
stitute for the ferry, in view of which the Commission may leave it up to the 
county to decide which project should go forward--this one or the Bullards 
Bridge. Judge Felsheim expressed a decided preference for Bullards Bridg: as 
the county's No. 1 project. 


Mrs. John Raeish, Portland, appeared before the Commission regarding 
settlement of her claim, previously filed with the Commission, arising out of 
construction of a relief map of the State of Oregon which is now reposing in 
the office of the State Highway Ingineer. The Chief Counsel advised that he 
has carefully studied the contract between the Commission and Mrs. Raeish's 
former husband, John Shaw, fer the production of the map, and it appears, . 
under the terms of this contract, that Mr. Shaw's rights attached only to the 
mold, and anything beyond the right to use the mold or to take reproductions 
of the map would be by voluntary action of the Commission, because the Commis- 
sion is not legally obligated unter the terms of the contract to grant such 
privilege. He read aloud his letter to the Commission on the subject. (See 
copy in general files.) It was the decision of the Commission that it mst 
abide by the opinion of its Chief Counsel, and that unless and until the 
Engineer and the Chief Counsel report that an injustice has been done, the 
Commission can take no action other than to deny the claim. 


The Engineer brought up for discussion the question of width of right 
of way to be secured for the Great Northern Crossing-Merrill Section of the 
Klamath Falls-Malin Highway in Klamath County, in view of irrigation ditches 
existing adjacent to the adopted highway location. He recommended right of way 
100 feet wide which would provide for four lanes of traffic, would leave the 
irrigation ditches entirely on private property, and would make it possible 
to secure side borrow for fills, thus decreasing construction costs. Commis« 
sioner Schaupp suggested a 60-foot right of way so as to avoid condemnation 
and the moving of housés to accoumodate the irrigation ditches, which would 
be necessary if a 100-foot right of way were acquired. Following discussion 
the Commission decided unanimously in favor of a 60-foot right of way provided 
such width meets the approval of the Public Roads Administration. 


The Engineer reported that, pursuant to authority previously given 
him by the Highway Commission, ‘1e has awarded contracts as follows, bids for 
which were received by the Comuission on May 24 and 25, 1948, the conditions of 
the awards having been satisfivd: 
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relieve his company and others from such double taxation and suggested that 
that misht be accomplished by the state taking over and maintaining the road. 
Mr. Davies endorsed the remarks of Mr. Beddingfield and advised that the double 
taxation is going to cost the Evans Products Company $30,000 annually. It was 
his thought, inasmuch as the general public will be benefitted by the road 
maintenance, that the public should pay the expense involved. Chairman Ban- 
field advised that the Highway Commission is in the position where it cannot 
tell the Forest Service how to operate its road; neither can the Commission 
tell the Secretary of State nor the Public Utilities Commissioner the amount of 
fee to be charged since the road is not on the state highway system, and the 
Commission does not feel that it should be Added to the system because there 
are more roads on the system now than can be properly cared for, At his request, 
the Chief Counsel advised from the legal standpoint. He said the only thing 
the Highway Commission can do about the matter is to notify the state agencies 
concerned that the Commission will offer no objections to granting the relief 
requested, inasmuch as those agencies have to comply with the statutory require- 
ments with respect to their responsibilities. He added that the Highway Com- 
mission is strictly within its rights in conveying such information to these 
agencies. Following further discussion the Commission voted unanimously to 
act pursuant to the advice given by the Chief Counsel and thereupon referred 
the matter to the Engineer to contact the Secretary of State, the Public 
Utilities Commissioner, and the Superintendent of State Police with regard ° 
thereto. 


County Judge L. D. Felsheim, Coos County, appeared before the 
Commission regarding a previous request by the Coos County Court for the substi- 
tution of a bridge project for a resurfacing and oiling project on the Coquille- 
Arago-Myrtle Point County Road, a Federal Aid Secondary Highway. Chairman Ban- 
field advised that this matter has been investigated by the Engineer who 
estimates the cost of the bridge at approximately $250,000 whereas the alloca- 
tion set up for the resurfacing and oiling project is only $130,000. He 
further advised that due to this difference in cost the Commission would have 
to give the matter more study and, whereas the Public Roads Administration 
is agreeable to the substitution, there still is the question of financing the 
work. He pointed out that if the Commission should approve the change, it might 
result in the county missing out on some other project. Judge Felsheim then 
advised that an understanding has been reached with the people who want the 
oiling job, that the county will spend for such work the amount that it has 
set up to repair the bridge, so if the Commission can hold in reserve its 
$130,000 until its next state program is prepared, then add to it a sufficient 
amount to finance the bridge construction, that will be satisfactory to all. 

He was informed that the Commission will endeavor to comply with this suggestion. 


Judge Felsheim also inquired concerning the decision of the Commission 
with respect to the construction of a bridge across Coquille River at Bullards 
Ferry. Chairman Banfield advised that the Commission is being put to such 
heavy expense for repairs necessitated by the Columbia River flood and for other 
emergency purposes that it now appears necessary to hold in abeyance, for the 
time being, further consideration of this bridge; moreover, it is also necessary 
to defer preparation of the final design and plans for the structure. He added, 
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Further, in this connection, the Engineer requested authority to _ 
present to the Federal Government for reimbursement the following flood damage 
projects: Denver Ayenue-Union Avenue project at an estimated cost of $390, 000; 
a project along the new grade of the Upper Columbia River from Troutdale to 
Dodson at a cost of $25,000; and the Upper Columbia River Project above The 
Dalles near the Celilo Canal at an estimated cost of $250,000. The Commission 
approved the request unanimously. 


The Engineer requested instructions with respect to the handling of 
overruns on project authcrizations. He presented a written report on the 
subject (see copy in general files), including a list of Federal Aid Postwar 
Projects under contract and showing the amount originally authorized, the 
amount of the contract authorization, and the amount of the latest revised 
estimate for each project. He pointed out that some of these projects have 
overrun and some have underrun, but during the past 15 years the average has 
remained within one percent of the project authorizations. He also said that 
in the past, the Engineering Office has assumed authority to authorize minor 
overruns of project authorizations if such overruns were unavoidable or 
essential to the satisfactory completion of the project, notwithstanding that 
the present Commission has taken no definite action granting such authority. 
He suggested, in order to avoid the necessity of referring to the Commission 
each project overrun or underrun, that he be authorized to approve overruns 
on project authorizations in amounts not to exceed five percent on projects 
in excess of $100,000 and to approve ten percent overruns on projects under 
$100,000, with the provision that the total contract authorization for all 
projects under contract shall not be exceeded without authority from the 
Commission, The Commission unanimously approved the Engineer's request 


The Engineer reported that the survey for the Bunker Hill-Delmar 
Section of the Oregon Coast Highway has been completed and asked the Commission 
to approve this survey as the permanent route of said highway section. After 
due consideration the Commission approved the survey and thereupon by unanimous 
vote adopted the following resolution with regard thereto: 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent 
location of the following section of state highway, to wit: 


Bunker Hill-Delmar Section of the Oregon Coast Highway, in Coos Count) 


and in connection therewith to prepare maps showing the route and location 
of said section of highway and to file said reports and records with the 
Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said survey and 
has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said survey, field notes, maps, 
and other engineering data, it is the judgment of the Commission that the 
same should be approved and filed; 
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Grading, surfacing, and oiling on the Hood River Junction-Odell 
Creek Section of the Odell Secondary Highway in Hood River County; con- 
tract awarded May 28, 1948, to the low bidder, Shoreline Construction 
Company. 


Surfacing and oil on the Dry Creek-West Ranch Section of the 
Island City-Summerville ‘“ounty Road in Union County; contract awarded 
May 28, 1948, to the low bidder, E. C. Hall Company. 


Grading, surfacing, and oiling on the North Unit, Joseph-Wallowa 
Lake Section of the Joseph-Wallowa Lake Secondary Highway, Wallowa 
County; contract awarded May 28, 1948, to the low bidder, J. C. Papin. 


The Commission by unanimous vote confirmed the awards as reported. 


The Engineer asked the Commission to confirm the telephonic authority 
previously given him to negotiate contracts with Parker-Schram Company, General 
Construction Company, and Lloyd Calkins for emergency construction necessitated 
by reason of the Columbia River flood conditions. The Commission unanimously 
confirmed such authority and the awarding of contracts to the contractors 
mentioned. 


In this connection the Engineer requested authority to negotiate 
with the General Construction Company for the replacement of a hydraulic fill 
on Swift Secondary Highway in North Portland near the point where the flood 
broke through. He estimated that 55,000 cubic yards of fill material would 
be required and advised that the contractar will do the work at a cost of 55 
cents per cubic yard. He also requested authority to negotiate a contract 
with Parker-Schram for paving the fill at a cost of $7.00 per ton in place. 
The Commission unanimously approved both requests. 


The Engineer reported on damage caused by the recent Columbia River 
flood. He estimated the cost to restore highway facilitios by reason thereof 
at approximately $500,000, of which amount, be said, the Fedarai Government 
probably will contribute $240,000. In addition he mentioned the need to rebuild, 
at a higher elevation, a three-mile section of the Upper Columbia River Highway 
in the vicinity of Celilo Canal, between Mile Points 95.4 and 98.4, where flood 
damage also occurred, and which he estimated would cost $250,000. ‘The state, 
he said, can expect reimbursement in the amount of $150,000 from Federal emer- 
gency flood relief funds for this work. He summarized the expenditures as a 
total first cost to the state of $750,000 out of which, he said, reimbursement 
in the amount of $390,000 could be expected from the Federal Government. He 
recommended approval of the Celilo Canal project, also that the general budget 
be increased $50,000 and the special maintenance budget be increased $700,000 
to take care of the total flood damage expense. The recommendations were 
approved by the Commission by unanimous vote with instructions to transfer 
the total amount from the construction fund account. 
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unfavorable that it was impossible for the contractor to complete the 
surfacing and bituminous macadam-work on time. He recommended that the 
extension of time requested be granted without penalty, A letter was 
presented from the Public Roads Administration concurring therein. 

The Commission approved the recommendation unanimously. 


R. A. Heintz Constructiom, Contract No. 2887 for grading, surfacing, 
oiling and structure on the Eagle Creek-Sandy Section of the Woodburn- 
Sandy Highway in Clackamas County, requested an additional extension of 
time of 62 days from June 30, 1948, to August 31, 1948, within which to 
complete thie job. They alleged that heavy spring rains prevented com- 
pletion of the job within the limits of the previously extended time. 

The Engineer advised that the contractor's statement is substantially 
true. He added that the contractor also experienced some delay at the 
start of his operations because of right of way difficulties. He recom- 
mended that the additional extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unanimous: 


Lindstrom Brothers, Contract No. 2931 for bridge construction on 
the Hillsboro-Forest Grove Section of the Tualatin Valley Highway in 
Washington County, requested an additional extension of time of 60 days 
from May 31, 1948, to July 31, 1948, within which to complete this job. 
They alleged that high water conditions seriously interfered with the 
progress of their work and as a consequence they were unable to complete 
their contract within the previously extended time limit. The Engineer 
advised thet the reason given by the contractor for overruning the time 
limit is substantially correct. He recommended, in view thereof, that 
the extension of time requested be granted without penalty. The Commissior 
approved the recommendation unanimously. 


Gerald Miller, Contract No. 2948 for grading and topping on the 
East Cottonwood Canyon Section of the Wasco-Heppner Secondary Highway, 
in Gilliam County, requested an extension of time of 46 days from June 30, 
1948, to August 15, 1948, witHin which to complete this job. He alleged 
that his failure to complete the job within the specified time limit was 
due to extremely high water in the John Day River which prevented access 
to the island from which the selected roadbed topping material was to be 
secured for this job. The Engineer advised that the reason given by the 
contractor is substantially correct, He recommended that the extension 
of time requested be granted without penalty. The Commission approved 
the recommendation. 


Porter W. Yett, Contract No. 2853 for paving the North Plains-Barnes 
Road Section of the Sunset Highway in Washington County, requested an 
additional extension of time of 107 days from June 15, 1948, to September 
15, 1948, within which to complete this job. He alleged that the extreme- 
ly soft subgrade resulting from extremely unfavorable weather prevented 
the starting of paving operations before June 15, the date of expiration 
of the previously extended time. The Engineer advised that due to unusual 
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surv Bunker Hill-Delmar Section of the Oregon 
Conet Ridieas Se an the maps, which for identification purposes 
bear the map file Nos. 5B-12-2, 5B-23-19, and 5B-23-20, field aee om 
other engineering data submitted by the Engineer hereby is approved, 
the Engineer ig directed to file and preserve the same in the records and 
files of the Commission at Salem, Oregon. 


tructed 
2, That when said section of said highway is permanently cons 

the same shall be done in accordance with said survey and location unless 
otherwise directea or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of the 
Commission as of the twenty-ninth day of June, 1946. 


The Commission considerea the following requests for extensions of 
time within which to complete highway contracts: 


Porter W. Yett, Contract No, 2892 for grading, paving and structures 
on the Barnes Road-Multnomah County Line Section of the Sunset Highway 
in Washington County, requested an extension of time of 303 days from 
November 30, 1947, to September 30, 1948, within which to complete this 
job. He stated that unfavorable weather during the grading operations 
and difficulties in securing labor and materials had prevented completion 
of the job within the time specified:in the contract. The Engineer 
advised that the reasons given by the contractor for failure to complete 
the contract within the specified time are correct. He recommended that 
the extension of time requested be granted without penalty. A letter 
was presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation unanimously, 


Vernie Jarl, Contract No. 2919 for grading and surfacing on the 
Hay Creek-Condon Section of the Wasco-Heppner Highway in Gilliam County, 
requested an extension of time of 62 days from June 30, 1948, to August 
31, 1948, within which to complete this job. He alleged that wet weather, 
which caused the subbase to be extremely soft and unfit to operate on, 
prevented completion of the job within the specified time limit. The 
Engineer advised that the contractor was requested to suspend operations 
until such time as the subgrade became stabilized. He recommended, in 
view of the conditions encountered, that the extension of time requested 
be granted without penalty. The Commission approved the recommendation. 


K. F. Jacobsen and Company, Inc., Contract No. 2891 for grading 
and bituminous macadam surfacing on the West Union-Cornelius Pass Sec- 
tion of the Hillsboro-Cornelius Pass County Road, in Multnomah and 
Washington Counties, requested an additional extension of time of 75 
days from June 1, 1948, to August 15, 1948, within which to complete 
this job. They attributed their failure to complete the project within 
the previously extended time limit to additional surfacing material which 
they were ordered to produce and to bad weather conditions, The Engineer 
advised that weather conditions during March, April, and May were so 
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and by unanimous vote adopted the attached resolution relative thereto marked 
Exhibit "F", which resolution by this reference is made a part hereof with like 
effect as though extended in full herein, 


s The Commission considered @ letter from the Clatsop County Industrial 
Committee of Astoria requesting a reduction in toll charges on the Astoria- 
Megler ferry. The Engineer recommended that the Industrial Committee be 
advised by letter of the large investment that the state has in the ferry, the 
fact that it is operated without the cooperation of the State of Washington, 
and that the present toll rates are necessary to amortize the investment. ‘ ~ 
The Commission approved the recommendation and ordered that a letter to that 
effect be sent to the committee. The request for a reduction in rates was 
denied. 


The Engineer brought yp for discussion a letter from Congressman 
Lowell Stockman to Malcolm Epley, Herald and News, Klamath Falls, advising that 
there has been earmarked by the House Appropriations Committee, in the Interior 
Department appropriation bill now before Congress, $150,000 of Federal Indian 
Affairs Funds for improvement of the Sprague River County Road in Klamath 
County provided the state contributes a like amount of state funds for matching 
purposes pursuant to previous agreement. The Engineer advised that the Commis- 
sion did have an agreement about three years ago to match $150,000 of Indian 
Affairs Funds on the Sprague River Road but that this obligation has been ful- 
filled by the contracting of three bridges on this road at an estimated cost 
of $150,000. There is no agreement at the present time, he said, for the 
matching of future funds. The Commission deferred action on this matter pend- 
ing receipt of additional information from Washington, D.C. 


The Engineer requested an additional authorization of $178,300 for 
the purchase of equipment as follows: 


Equipment on Rental 


18 light cars 

27 light trucks 

3 105 cubic feet compressors 

5 jack hammers 

1 sand spreader 

4 power saws 

3 tractor dozers 

1 trench hoe for Lorain shovel 
5 pull graders 
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and severe weather conditions during the past winter and spring, the 
subgrade did not dry out sufficiently to permit the placement of any 
pavement, and very little rock surfacing, so he asked the contractor to 
postpone such operations until the subgrade was in suitable condition. 
He recommented, in view thereof, that the extension of time requested 
be granted without penalty. A letter was presented from the Public 
Roads Administration concurring therein. The Commission approved the 
recommendation unanimously. 


Guy F. Atkinson Company, Contract Bo. 2496 for bridge construction 
at the Bridal Veil Overcrossing on the Columbia River Highway in Mult- 
nomah County, requested an extension of time of 60 days from May 31, 
1948, to July 30, 1948, in which to complete this job. The contractor 
alleged that progress was delayed by the necessity far additional founda- 
tion work which prevented completion of the painting work prior to the 
rainy season and that he was ordered by the Resident Engineer to post- 
pone such work until the dry season arrived. The Engineer advised that all 
work had been completed, except the painting, well ahead of schedule and 
that the painting had been delayed for reasons stated by the contractor. 
He recommeded, in view of the circumstances, that the extension of time 
requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation unanimously. 


R. H. Jones, Contract No. 2906 for bridge construction on the Reese 
Creek-Antelope Creek Section of the Crater Lake Highway, in Jackson 
County, requested an extension of time of 30 days from May 31, 1943, to 
June 30, 1948, in which to complete this job. He stated that extremely 
bad weather and the scarcity of competent labor had prevented completion 
of the job within the time specified in the contract. The Engineer ad- 
vised that the structure is open to traffic and that only the painting 
of handrails and finishing of concrete remains to be done which will not 
inconvenience traffic. He recommended that the extension of time requested 
be granted without penalty. A letter was presented from the Public Roads 
Administration concurring therein. The Commission granted the extension 
of time to June 30, 1948, without penalty. 


Note: ‘The State Highway Commission, in passing on the contractors’ 
requests for extensions of time within which to complete contracts as listed 
above, considered but did not necessarily adopt the recommendations of the 
Engineer and the reasons given by the contractors for failure to complete their 
projects within the time limits specified. 


The Engineer reported that contracts numbers 2819, 2870, 2871, 2875, 
2920, 2922, 2926, 2946, 2950, 2951, and 3005, for state highway construction 
have been completed according to the requirements of the contracts or modifica- 
tions thereof and that the jobs are now ready for acceptance by the Commission. 
After due consideration of the Engineer's report with respect to the contracts 
under discussion the Commission approved and accepted the contracts as reported 
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Hil, ‘he Engineer advised that the signs were installed as a wartime measure and 
were approved by the Highway Commission in July, 1942. Investigation has been 
made, he said, which reveals that there is about 50 percent observation of the 
stop signs and that lew enforcement is not practical due to the urban nature 
of the crossing. It was his thought that the signs should be removed. It 
was the feeling of the Commfssion that there was good reason for installing 
the signs in the first place which probably still exists; moreover, the signs 
would relieve the Commission’ from responsibility in case of future accidents. 
Accordingly, the request was denied. ‘ 


At 4:20 p.m, Commissioner Chandler was excused from‘the remainder 
of the meeting. 


The Engineer reported on the petition of Portland residents for the 
installation of a stop and go traffic signal at the iritersection of 2lst avai and 
Powell Boulevard (route of Mt, Hood Highvay) im Portland. He recalled that 
this matter was first considered by the Commission at its May meeting and was 
referred back to him for further investigation with respect to the existing 
signal. He advised that the matter was taken up with Mr. Fowler, Traffic 
Engineer for the City of Portland, who points out that the existing signal is 
an obsolete type and is not complete in that it has been partially dismantled 
to provide parts for other more necessary city signals of the same type; also, 
that the City of Portland is conducting a study for signal needs along Powell 
Boulevard and plans to submit his recommendations for an eventual signal 
installation to the Highway Commission when the study is complete. The Fngineer 
recommended that further consideration of this matter be deferred until the 
traffic engineering studies have been completed. The recommendation was 
unanimously approved by the Commission. 


A request was presented from the City of North Bend for installation 
of traffic signals at the intersection of Sherman Avenue (Cape Arago Secondary 
Highway) and Virginia Avenue in North Bend. The Engineer advised that an 
investigation by the Traffic Engineer reveals a question whether or not signals 
are needed at this location. When the North Bend-Coos Bay Project on the 
Oregon Coast Highwey is completed, he said, there will be a traffic signal 
just one block south of this particular intersection, and it is believed that 
traffic congestion at the Sherman Avyenue-Virginia Avenue intersection will be 
materially relieved when this signal gets into operation. He recommended that 
the request be denied until a further study can be made after the new highway 
is open and the other signal put into operation. The recommendation was 
approved unanimously. 


The matter of increasing the amount of the state's cooperation in 
connection with the installation of flashing signals at the crossing of the 
Halsey-Sweet Home Secondary Highway No. 212 with the Southern Pacific Company's 
main line tracks near the town of Halsey in Linn County was discussed by the 
Commission. The Engineer recalled that the Commission, at its meeting of 
December 29, 1947, authorized payment with state funds of 50% of the cost of 
installing a signal at this place, the state's share to be $2,000, but sub- 
sequent investigation reveals that, because of the large number of switching 
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The Enginesr submitted a written report giving details and 
the status of the equipment budget. (See copy of report in general files. ) 
The Commission unanimously approved the purchase of the equipment as requested. 


The Engineer requested authority to purchase two sets of highway load- 
ometers at $550 each, for use where no platform scales are aveilable, andi two 
weightographs at $400 each at a total cost of $1,900. He advised that the 
weightographs, which will be installed on beam-type scales where considerable 
weighing is perfcrmed, will reduce te 4 minimm errors made by reason of the 
personal equation. The Commission approved the request unanimously. 


Consideration was given by the Commission to request from the 
Washington County Court that the existing bridge over Gales Creek on the 
Tualatin Valley Highway near Forest Grove be given to Washington County when 
it is replaced by a new structure. ‘The Engineer advised that the bridge 
referred to is too narrow for re-use on a state highway and recommended approval 
of the request on the condition that the county will pay the expense of hauling 
it away. The Commission unanimously approved the Engineer's recommendation. 


The Commission considered a proposal from the Bonneville Power Ad- 
ministration to assign to Douglas Electric Cooperative, Inc., and to Lane 
County Electric, Inc., its interest in certain power line crossings of Primary 
State Highway No. 1 and Secondary State Highway No. 220, in Lane and Douglas 
Comtties, respectively. The Chief Counsel advised that he could see no objection 
to the assignments and recommended that they be approved. ‘The Commission ~ 
approved the recommendation and later in the day signed the assignments. 


' 
' 
| 
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The Engineer presented for the Commission's consideration a réquest 
from Mr. Fred H. Twohy, District Superintendent of the Railroad Mail Service 
in Portland, for the establishment of a "no parking" zone on US101 in front of 
the post office in Gardiner, Douglas County, in order to facilitate the receipt 
and dispatch of mail. He advised that the request has been investigated and 
recommended that a post office loading zone be designated with “no parking - 
mail cars excepted” signs installed. The Commission approved the recommendation 
and thereupon unanimously adopted the attached resolution with regard thereto, 
marked Exhibit "G", which resolution by this reference is made a part hereof 
with like effect as though extended in full herein. 


A request was presented from the City Council of Cottage Grove for 
designation of a "no parking" area on South Highway Street (Pacific Highway) 
for a distance of 70 feet south of 6th Street intersection in Cottage Grove. 
The Commission approved the request upon the recommendation of the Engineer > 
who advised that the City Council had passed an ordinance designating the 
area for no parking. ‘The Commission thereupon adopted the attached resolu- 
tion relative thereto, marked Exhibit "H", which resolution by this reference 
is made a part hereof with like effect as though extended in full herein. 


a 


The Commission considered a request from the City of Gold Hill for 
the femoval of existing railroad stop signs on the Sams Valley Secondary High- 
way at the intersection of 4th Street and the Southern Pacific tracks in Gold 
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is almost completely built up with residences and business establishments; 

also, that there are a number of heavily traveled cross streets, and the highvwe; 
is only two lanes wide, The accident record, he stated, is high, being approxi- 
mately 19 accidents per mile per year. He recommended the establishment of a 
35 mile-per-hour speed limit on the Cascade Secondary Highway (8nd Aveme) 
between the south limits of Portland, Mile Point 6,49, and Mile Point 8.19, 
near Harmony Road. It was his thought that the requested speed of 25 miles 

per hour is too low to permit proper enforcement. The Commission approved 

the Engineer's recommendation and thereupon by unanimous vote adopted the 
attached resolution with regard thereto, marked Exhibit "I", which resolution 
by this reference is made a part hereof with like effect as though extended in 
full herein. 


As to the request for the installation of a signal at the intersectior 
of 82nd Aveme and Battin Road, the Engineer advised that there is some justi- 
fication for this light, but as there are many stop and go lights on 62nd Avemuc 
condieration should be given to the synchronization of all these lights before 
additional installations are made. The Engineer was instructed to make a 
survey of this situation and to report to the Commission before discussing the 
matter with city officials. The city is to be contacted later relative to 
paying 50% of the cost to install and synchronize the lights along the entire 
street. ; 


The Commission considered agreements with John L. Davidson and 
Leland L. Dysinger granting to the state permission to enter upon their propert: 
along Lick Creek immediately upstream from the crossing by the Little Butte 
Secondary Highway in Jackson County, in connection with improvement of the 
creek channel, The Assistant Counsel advised that the change is primarily for 
the benefit of the highway and recommended that the agreements be approved. 
The Commission adopted the recommendation and later in the day signed the 
agreements. 


Tne Commission also considered and approved an agreement with 
Washington County Court pertaining to a change in grade, alignment, and abandon- 
ment of certain sections of county roads affected by the construction of the 
Sunset Highway. The agreement was signed later in the day. 


The Commission discussed an agreement with Coos County providing that 
the county shall take over and maintain a portion of the abandoned section of 
the Cape Arago Secondary Highway, and that the state shall take over and main- 
tain two farm approach bridges on the Oregon Coast Highway near Coquille. It 
was pointed out that this matter had been considered and approved by the Com- 
mission at a previous meeting and that the agreement had been prepared pursuant 
to ideas expressed at that time, The Commission approved and later in the day 
signed the agreement. 


The Commission unanimously adopted the attached resolution, marked 
Exhibit "J", providing for the abandonment, in favor of the owners of abutting 
land, certain sections of the old right of way of the Green Springs Highway 
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tracks near this crossing, a more expensive type of installation will be neces- 
sary to prevent the signal from operating while trains are switching or stand- 
ing on the adjacent side tracks. The railroad company, he said, is now asking 
the state to contribute 50% of the cost to installithe better type signal ‘which 
is estimated to cost a total of $4400, which will increase the state's share 
from $2,000 to $3,200. He recommended approval of the expenditure. ‘he Com- 
mission approved the recommendation unanimously. 


A request was considered from the Traffic Safety Committee of the. 
City of Klamath Fells regarding the need for traffic control on Alameda Street 
at Portland Avenue and the Esplanade intersections, and at the crossings on 
the new highway entering Klamath Falls from the north via Esplanade Street. 
The Engineer advised that the project now under construction provides a con- 
siderable amount of island design and channelization which it is believed will 
eliminate any acute traffic problems, and wherees it may develop that some sort 
of signal control will have to be installed, it is his belief that considera- 
tion of signalization should be deferred until the new highway facility is 
completed and there has been an opportunity to observe its operation. He so 
recommended. The Commission unanimously approved. the recommendation. 


The Commission considered a request from Henry L. Wierd, Klamath 
Falls, for the installation of signal lights at street intersections along 
South 6th Street in Klamath Falls (Green Springs Highway), beyond the limits 
of the widened section. Mr. Wiard also requested aid in Obtaining the removal 
of mail boxes from the street. The Engineer reported that an investigation of 
this matter has been made by the Traffic Engineer who recommends against the 
signal installation because the section is now zoned for a 35 mile-per-hour 
speed; in addition thereto, the street is posted with standard “look out for 
pedestrians ahead" signs; moreover, the accident rate is very low. He 
advised that he concurs in the recommendation. In regard to the mail boxes 
it was the Engineer's thought that such matter is more or less controlled by 
the Post Office Department and he recommended that the Commission not inter- 
cede in the mail box controversy. The Engineer's recommendations were 
unanimously approved by the Commission. 


The Commission considered a request from the Taft Chamber of Commerce 
for the installation of a "blinker" caution light at the intersection of the 
Oregon Coast Highway and Pacific Avenue in Taft. The Engineer advised that 
investigation disclosed a large volume of traffic at this point, which, in 
his estimation, warrants the installation of the light. He recommended that 
a flashing beacon be installed, flashing amber on the main highway and red 
on the approach streets, at an estimated cost of $250; also, that a pedestrian 
lane be painted across the Oregon Coast Highway along the northerly side of 
Pacific Avenue. The Commission approved the Engineer's recommendation. 


A petition was presented from the Battin Parent Teachers Association, 
Milwaukie, requesting (1) designation of a reduced speed limit of 25 miles per 
hour on 82nd.Avenue between King Road and Southeast Clatsop Street, and (2) 
installation of an automatic "stop and go” signal at the intersection of 82nd 
Avemue and Battin Road. The Engineer advised that this entire section of highway 
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were removed on June 23, 1948, due to improved conditions. ‘The Commission 
unanimously approved the Engineer's action on this matter. 


He also requested confirmation for the placing of a 50 percent re- 
duced load limit June 14, 1948, on the Oregon Coast Highway between Mile Points 
376.0 and 394.0, being roughly the section from Brookings to the California 
State Line, and the removal thereof on June 21, 1948, He advised that 
conditions had improved so that the restriction was no longer needed after 
June 21. The Commission unanimously approved the Engineer's action. 


Author! ty was requested by the Engineer for Mr. E, F. Halik, 
Equipment Superintendent, to attend,-at state expense, the Road Equipment 
Show which is to be held in Chicago duriim the week of July 16 to 24. He 
explained that all of the most modern maintenance equipment would be on display 
at this show and in his estimation an opportunity would be afforded to secure 
some good ideas.on special equipment for traintenance work.. The request was 
approved unanimously. 


The Engineer also requested authority for Mr. F. B. Crandall, Traffic 
Engineer, to attend at state expense a meeting of the Institute of Traffic 
Engineers in Philadelphia on October 11, 12, and 13, 1948. He explained that 
Mr. Crandall is a member of the Institute of Traffic Engineers and has been 
requested to accept the chairmanship of one of the technical seasions. It 
was his thought that it would be of value to the state for him to attend this 
session to keep abreast of developments pertaining to traffic safety. The 
Commission approved the request. 


The Engineer requested confirmation of oral authority previously 
granted to Ernest Rostel, Assistant Director of the Travel Department, to 
attend, and to maintain an Oregon exhibit at the Chicago Railroad Fair during 
the period from July 20 to September 6, 1948. He estimated the cost involved 
at about $650. and advised that the expenditure meets the approval of the 
Travel Advisory Board, The Commission confirmed the authority. 


The Commission discussed a date for its proposed inspection trip 
through Northeastern Oregon and scheduled such trip for July 12 to 16, 1948. 
The Engineer and Secretary were instructed to make necessary preparations 
for the trip. 


The Commission also diseussed a date for its next regular meeting 
and decided to hold such meeting on August 9 and 10, 1948, in the Imperial 
Hotel, Portland. 


The Engineer requested authority for the expenditure of approximately 
$12,000 on the Green Springs Highway for widening at Mile Points 12.26, 12.33, 
12,49, and-16.07 so that combination vehicles 60 feet in length can be 
operated over this highway without encroaching into the opposing lane of 
travel. He expleined that by widening at the locations mentioned, the Green 
Springs Highway could be reclassified from a Group II to a Group I highway, 
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between Keen Creek and Jenny Creek, in Jackson County, which right of way 
mo longer is of value for state highway purposes since the highway has been 
realigned, 


The Engineer requested instructions concerning the disposition of a 
short section of old right of way on the Pacific Highway immediately north of 
Central Point in Jackson County where the highway has been re-aligned. He. 
advised that the property has value to the state as a storage site and recom- 
mended that it be retained for such purpose. The recommendation was unanimously 
approved by the Commission. (See EXHIBIT "K") 


An agreement was considered with Coos County pertaining to the reloca- 
tion of the Oregon Coast Highway between Delmar and Coaledo and providing that 
the County shall take over and maintain certain eliminated sections. The 
Engineer recommended approval. The Commission adopted the recommendation and 
later in the day signed the agreement. 


The Engincer reported that the reduced load limits heretofore in 
effect on the following highways are no longer required as the condition of 
the roads is now such that full legal loads may be hauled, and recommended 
that they be lifted: 


1. John Dey-Burns Highway from John Day to Burns, limit 
removed June 4, 1948, 


2. Weston-Elgin Secondary Highway from Weston to Elgin, limit 
removed June 16, 1948. 


3. Rogue River Loop Secondary Highway, limit removed June 20, 
1948. 


4, Eddyville-Blodgett Secondary Highway from Nazhville to 
Blodgett, limit removed June 16, 1948. 


5. Monmouth Secondary Highway from Monmouth to the ings 
Valley Secondary, limit removed June 16, 1948. 


6. John Day Highway from Austin Junction to Unity Junction, 
limit removed June 1, 1948. 


The Commission approved the Engineer's recommendation and thereupon 
Dy unanimous vote adopted the attached resolution, marked Exhibit "L", relative 
thereto, which resolution by this reference is made a part hereof with like 
effect as though extended in full herein. 


The Engineer requested confirmation on the placing and removal of a 
five-ton reduced load limit on the Upper Columbia River Highway between Castle 
Rock and Boardman, Mile Points 166.0 to 172.0. He advised that the. highway 
wes posted for restricted loads on June 15, 1948, because of the unstable 
condition of the highway caused by the Columbia River flood, but the signs 
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east city limits of Salem be returned to the county when the new bridge now 
under construction at that place is completed. The Engineer advised that the 
present bridge, which is a narrow structure, was built by the county years 

ago and is of no value for state highway purposes. He recommended that it 

be given to the county on the condition that the-county will remove it without 
cost to the state. The Commission approved the recommendation. 


The Commission considered and denied a request from Mr. Robert W. 
Sawyer, editor of the Bee Soe for a change in the minute entry concern- 


ing Mill Creek Bridge on the arm Springs Highway, as it appears in the 
Commission minutes of April 20 1948, 


Consideration was given by the Commission to a request from the 
City of Coos Bay and the Coos Bay Chamber of Comperce for permission to con- 
struct a floating dock, 1,040 feet long, on the harbor line south of Central 
Avenue in North Bend. ‘The Engineer advised that this request was received 
too late to allow time for an investigation; moreover, the state has not 
acquired the water-front property at this location. The Commission deferred 
action on the matter pending investigation and a report by the Engineer. 


The Chief Counsel presented for the Commission's consideration 
the granting of a permit to Elizabeth Ellis Thompson, Herbert Cooper Thompson, 
et al., for an access roadway to the Pacific Highway in Eugene. He explained 
that the Thompson property is cut off from access to the highway and an arrange- 
ment had been made to give them an exit so that traffic leaving their premises 
will flow with the highway traffic. He pointed out that right of access is not 
being acquired at this location and recommended that the permit be granted. 
The Commission unanimously approved the recommendation. 


The Chief Accountant requested authority to employ two additional 
clerk-typists for the five remaining months in 1948 who, he said, are required 
to take care of the increase in volume of invoices and tax ledger records. He 
pointed out that, if approved, it would be necessary to increase his budget 
in the amount of $1,500. The Commission unanimously approved the request 
and budget increase, 


Mr. R. N, Kellog, Senior Highway Engineer, Public Roads Administration 
appeared before the Commission regarding suggested changes in the allocation 
of forest funds for the North Santiam Secondary Highway. He explained that 
some of the projects for which money had been allocated are costing less than 
was originally estimated and that this money has been placed in a State Con- 
tingency Fund to finance additional construction on bridges on that route; 
also, that $115,000 hag been added to a previously approved project on Timber - 
line’ road so that construction of this road could proceed. He stated that 
the proposed shifts will not affect the status of new Federal money which 
probably will be available soon, The State Highway Engineer advised that the 
proposed changes have been checked and found satisfactory. He recommended 
that they be approved. The Commission approved the Engineer's recommendation 
and thereupon signed the following letter directed to the Chief, Forest Service, 
and Commissioner of Public Roads, Washington, D.C., recommending approval of 
the revised program: 
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which classification would permit the operation of vehicles 60 feet in length. 
The Commission unanimously approved the widening as a minor betterment project, 
however, deferred action on the reclassification of the highway pending the 
actual observation of results obtained. 


| 


The Commission approved and later in the day signed a quitclaim deed 
correcting certain features of a previous deed conveying te.the Weyerhaeuser 
Timber Company a parcel of land situated in Lot 6, Block "A", Porter Hill : 
Addition to North Bend, in Coos County. | 


The Chief Counsel presented for consideration a resolution abandon- 
ing, in favor of the Trojan Powder Company, a portion of the old right of way 
of the Lower Columbia River Highway. He advised that the land under considera- 
tion is not needed for state purposes and that, under ordinary procedure, it 
would revert to the adjoining property owner, which in this instance is the 
Trojan Powder Company. He recommended adoption of the resolution. The Com- 
mission approved the recommendation and thereupon by unanimous vote adopted the 
attached resolution with respect thereto, marked Exhibit "M", which resolution 
by this reference is made a part hereof with like effect as though extended in 
full herein. 


An agreement with Lincoln County with respect to construction and 
maintenance of pedestrian paths connecting motor vehicle parking areas with 
beach areas near the Oregon Coast Highway at Agate Beach in Lincoln County 
was discussed by the Commission. The Engineer presented a map showing the 
proposed paths, explaining that the agreement provides that the state is to 
construct two footpaths, at an estimated cost of $2,209 which will be main- 
tained by the county, and the county will vacate Harbor Street west of the 
highway. It was his thought that, inasmuch as it is notdesired to encourage 
motor vehicle traffic on the beach, the vacation of Harbor Street would be 
of considerable benefit. He recommended that the Commission approve the agree- 
ment. The Commission approved the recommendation and later in the day signed 
the agreement. 


The Engineer presented for the Commission's consideration a proposed 
agreement with 0. C. Yocom Company covering emergency repairs to the Amity- | 
Dayton Secondary Highway in Yamhill County in order to permit heavy truck 
traffic to be detoured over this highway during construction of the Oregon 
City-New Era Section of the Pacific Highway East. He explained that the 
road is being sewxely damaged by heavy traffic and that Mr. Yocum has agreed 
to resurface the section at a cost of about $7,000. He said that it is the 
state's responsibility to keep the road in good condition and poisited out that 
approval of the agreement would not only provide for a good traversable road, 
but would also facilitate certain construction work that Mr. Yocum has under 
contract with the state. He recommended approval of the arrangement. The 
Commission unanimously approved the recommendation. 


The Commission considered a request from the Marion County Court 
that the old Mill Creek Bridge on the Silver Falls Secondary Highway at the 
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it is recommended that the $50,000 of Forest Hi Funds still re- 


suicing as “spans to that project be transf to the State con- 
tingent for ocation to other projects on this route. 


Because of the financing of Project 24-A2 out c* Cooperative 
3 State Funds it is also recommended that the $300,00 as approved for 
this project on November 7, 1945 be taken down and transferred to the 
State contingent for allocation to other projects on this and other 
routes in Oregon. 

On December 3, 1947 there was oved $75,000 to finance the 
purchase of steel for the Breitenbush Bridge. Gost of this purchase 
is now estimated to be $60,000 and it is recommended that $15,000 be 
taken down from this project and transferred to the State contingent 
for allocation to other projects on this route. 


Construction of the Breitenbush and Tumble Creek Bridges, exclu- 
sive of steel purchased, is estimated to cost $200,000, of which $55,000, 
cost of the Tumble Creek Bridge, will be financed by War Department funds 
in accordance with agreement with that Department. It is recommended 
that $145,000 of Forest Highway funds be programmed from the State con- 
ome to Project 2h- B6, construction of Breitenbush and Tumble Creek 

es. 


The present estimated cost * the Public Roads Administration _ 
, Unit 1, is $165,000 and it is recom- 
te) 


share of Project 24-B3, Unit 2 
mended that ,000 remaining éf the $325,000 as ed December 
3, 1947 be transferred to the State contingent for ocation to other 


projects on- this and other Orezon routes. 


On October 30, 1945 the Secretary angeoved allocation of $180,000 
to the Timberline forest H , Oregon Project 50-A2,B1, ing. Cost 
of this project is estimated to be $295, and it is recommended 

‘ that an additional $115 000 be allocated to this project from the State 


contingent. 


The r $165,000 in the State contingent will be recommended 
for Pte mg future programs. 


Very truly yours, 


W, H, LYNCH 
Division Engineer 


By /s/ F. E. Andrews 
F. E. Andrews 
Acting Division Engineer 
U. S, FOREST SERVICE 
By [s/ H. J. Andrews 
Regi Forester 
OREGON STATE HIGHWAY COMMISSION 


By /s/ T. BH. Banfield 
O.K. R. H. Baldock 
By [s/ A. W. Schaupp 
Ssioner 


By 


2 


Commissioner 


i 
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486 Oregon General June 29, 1948 
Chief, Forest Service, 

Commissioner of Public ‘Roads, 

Washington, D. C. 


Dear Sirs: 


Due to increased construction costs amd to the necessary variation 
from programmed construction because of limited cash appropriations, 
it is desirable to effect certain modifications in the presently 
approved Forest Highway programs for the State of Oregon. In accordance 
with regulations for administering Forest Highwsis it is therefore recom- 
mended that the following revisions of programs be approved: 


; Present Program Recommended Revised 
Project Amount Date Apprd. Decr, or Incr, Program 
24-A2,North Santiam 50,000 5-22-h6 - 50,000 None 
Hwy., Grading 
24-A2,North Santiam 300,000 13<7~h5 = 300,000 None 
Hwy., Grading 


24-B5, North Santiam 75,000 12-3-47 15,000 60 ,000 
Hwy., Steel Purchase 


Breitenbush Bridge 


24-B6,North Santiam “ . + 145,000 145,000 : 
Hwy., Breitenbush & | 
Tumble Creek Bridges | 


24-B3,Un.2,Ch,Un.1 225,000 12-3-k7 - 60,000 165,000 
North Santiam Hvy., 

Grading 

50-A2,Bl,Timberline 180,000 10-30-45 + 115,000 295,000 
Hwy., Grading —— 
830,000 - 165,000 665,000 


On May 22, 1946 the Secretary approved a transfer of $350,000 
from Oregon Project 10-D1,E to Project 24-A2 and on December 3, 1947 
approved the transfer of $300,000 of this amount to finance the two 
following projects: 


24-B3, Unit 2, Ch, Unit 1 $225,000 
24-B5, Steel Purchase Breitenbush Bridge 75,000 


Since Project 24-A2 is now fully financed out of the $300,000 
Cooperative State Funds, under agreement with the Corps of Engineers, 


(Cont. ) 
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Consent to assignment by the Bonneville Power Administration to 
Douglas Electric Cooperative, Inc., ell rights and interests in two 
power line crossings of the Pacific Highway and the Territorial Secondary 
Highway, Douglas County. 


Easement to the City of Reedsport over and across the right of way 
of the Oregon Coast Highway under the southerly span of the Umpqua River 
Bridge in Reedsport, Douglas County. 


Certificate of acceptance from the U. S. Department of the Interior 
establishing acceptance, according to Governmental rules, of the Silver 
Creek Falls Recreational Area, Marion County. 


Easement agreement with the Hebo Cheese Association covering use 
by the state of the Association's property for a detour highway in con- 
nection with construction of the bridge across Three Rivers on the Oregon 
Coast Highway at Hebo, Tillamook County. 


Quitclaim deed to Weyerhaeuser Timber Company correcting certain 
features in the description of the deed conveying to the company certain 
property adjacent to the Oregon Coast Highway in the Porter Hill Addition 
to the City of North Bend, Coos County. 


Bargain and sale deed conveying unto Hiram J, Chase property on the 
Rainier-Goble Section of the Columbia River Highway, Columbia County. 


Bargain and sale deed conveying unto Charles E. and Annie A. 
Robinson property on the Rainier-Goble Section of the Columbia River High- 


way, Columbia County. 


Agreement with 0. C. Yocom Co, covering repair of damages to Amity- 
Dayton Secondary Highway, Yamhill County, caused by truck traffic. 


Access Road Permit granting te Herbert Cooper Thompson, et el. the 
right to construct and use an access road across Seventh Street (Pacific 


Highway) in Eugene, Lane County. 


Project Agreement with Public Roads Administration covering State- 
wide Planning Survey for 1948. 


There being no further business to come before the Commission at 
this time, the meeting adjourned at 5:00 p.m. 
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to the State Highway 
Creek and immediately upstream , 

crossing of this creek at M. P. 6.6%, dackson County, in connection with 
creek chamnel improvement, 


Agreement with the City of Salem covering installation of traffic 
signals at the intersections of "D" Street, Market Street, and Stlverton 
Road, with Capitol Street (Pacific Highway East), in Salen. 


Agreement with Coos County covering abandonment of certain portions 
of the Delmar-Coaledo Section of the Oregon Coast Highway when the new 
route is completed and opened for travel. 


t with Coos County covering maintenance by the Highway . 
Commission of two approach structures to the Oregon Coast Highway between 
Coquille and Bandon and maintenance of the abanfoned right of way of the 
Cap Arago Secondary Highway between Engineer's Stations 274460 wrid 285455 
by the county. 


Agreement with Lincoln County covering construction ani miintehance 
of pedestrian paths connecting motor vehicles parking areas with beach 
areas in proximity to Oregon Coast Highway. Agate Beach, 


Agreement with Murphy Timber Company covering purchase by the company 
of timber adjacent to the Salmon River Highway, Tillamook County. 


Agreement with the City of Milton covering cooperative éGrainage pro- 
ject on Main Street (Oregon-Washington Highwey), in Milton, Umatilla 
County. 


Agreement with Washington County covering change in grade, alignment, 
and abandonment of certain sections of county roads affected by the con- 
struction of the Sunset Highway. . 


Consent to assignment by the Bonneville Power Administration te Lane 
County Electric, Inc., all rights and interests in two power line crossings 
of the Pacific Highway and the Richardson-Eugene Secondary Highway, Lane 
County. - 
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EXHIBIT "A" 
Minutes of June 28 and 29, 1948 


RESOLUTIQN 


- WHEREAS, in commection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Camission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed, 


NOW, THEREFORE, BE {T RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the sAid properties and 
to take title thereto in the name of the State of Oregon, The said properties 
hereby ordered and authorized to be acquired are as follows: 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY 


14527- Cannon, Annie 


Right of Way 
$ $ McCallister 
2,500 aq. ft. at hog sq. ft. 1,000,00 
Building 2,500.00 3,500.00 " 
11842- Wolfman, A. and Rose Wolfman 
Right of Way and elope easement 
3h sq. ft. at 25¢ sa. ft. 78.50 
275 eq. ft. slope easement- 27.50 
Waiver of access and change 
of grade 794,00 900.00 " 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY 
#4654- Gustin, Ceroline M. and Ernest A. Gustin 
Right of way 
Option expires 
December 10, 1948 


(Cont. ) 
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EXHIBIT "A" (Cont.) 
MILWAUKIE-ESTACADA SECTION, MILWAUKIE-ESTACADA HIGHWAY (Cont. ) 


ee 


$ McChesney 
2.0 acres at $100.00 200.00 200,00 


EAGIE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
12975- Lundeen, Victor and Mabel Lundeen 

Borrow 

Option expires 

December 6, 1948 


0.38 acre at $200.00 76.00 


NEWBERC-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY WEST 
2018- Buckley, Francis Allen and Ursula E. Buckley 
Right of Way 
Option expires 
November 24, 1948 


0.2% acre at $500.00 
Allowance- fencing, 15 rods at 


$2 rod 
Waiver of access 
State to rebuild road entrances 


NEWBERG-DUNDEZ SECTION 2 PACIFIC HIGHWAY WEST 
14408- Wells, Lucinda M. 

Right of Way 

Option expires 

November 19, 1948" 


1,632 sq. ft. at 1f sq. ft. 

Allowance- nut trees, grape vine, 
strawberries 

State to reconstruct driveways 


Priddy, Alonzo F. and Irene J. Priddy 
Risht of Way 

Ootion expires 

November 13, 1948 


0,262 acre at $500.00 131.00 


Allowance- walmut and filbert trees 270,00 
Waiver of access 


(Cont. ) 


EXHIBIT "A" (Cont. ) 
SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont.) 


50,000 sq. ft. (50x100 lot) Berry 
at 194 sq. ft. 950.00 950,00 Mayhew 


BARNES ROAD~ MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY 


3294-A Cooke, O. F. and Ella M, Cooke 
Right of Way 
Option expires 
July 29, 1947 
(Correction) 


3.231 acres at $2,000.00 6,462.00 
Allowance- loss walnut trees- 


low bid 15,680.00 25,742.00 Collins 


Moving garage, wihery building 
estimated at $15,000.00 


SUNDIAL SECTION, COLUMBIA RIVER HIGHWAY 


14634- Multnomah County 
Right of Way 
Option expires 
December 10, 1948 


0.16 acre at $500.00 80.00 80.00 Parker 
MILWAUKIE-ESTACADA SECTION, MILWAUKIE-ESTACADA HIGHWAY - 


13578-A Turk, Floyd and Daisy Turk 
Gravel pit 
Option expires 
November 17, 1948 


| 
(Cont. ) | 
JUN28 2948 


EXHIBIT "A" {Cont.) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY _ 


McChesney 
0.044 acre- permanent easement 00,00 

Allowance- damages 100.00 

Allowance- 12 rods fence $3 rod 36.00 136.00 


13730- Hooker, Minnie NW, 
Richt of Way , 
Option expires 
October 22, 1948 


0.044 acre- $200.00 per acre 8,80 
Allowance- trees, shrubs, lawn 132.00 
Allowance- moving house, garage, 

gas pump, estimated 1,368.00 
State to replace grantor's 

road approaches 


13719-Girt, Neal R, and Charity S. Girt 
Risht of Way 
Option expires 
October 27, 1948 


0,044 acre at $200;00 8.80 
Allowance- damages, taking front 
yard, too close house 156.20 
Allowance- nut, fruit, ornamental 
trees, holly’ hedge, 1,000 ft. lawn_235.00 400,00 


13718- Smith, Charles C. and Lillian L. Smith 
Richt of Way 
Option expires 
October 27, 1948 


0.044 acre at $200.00 

Damage- allowance, lieu moving 
house, cutting off porch 

Allowance- lawn, trees 


10851- Thomas, Walter W. and Mabel H. Thomas 
Richt of Way 
Option expires 
December 9, 1948 


2.95 acres at $150.00 


NESKOWIN-HEBO SECTION, OREGON COAST HIGHWAY 


ee 


6072-A Duvall, Wallace 
Right of Way 
Option expires 
December 17, 1948 


& 


Ke 


13709 


PRINGLE CORNER-MCMINNVILLE SECTION, PACIFIC HIGHWAY 


—————  —  ———————— — ————— ————— — 


13186- Fuller, Ethel Clark 
Right of way and 


RAINIER ~ 


JUN28 1948 


0,039 acrg at $1,000 less 


easement 


12,675 sq. ft. at 2¢ sq. ft. 

1 year haul road easement 
13,896 sq. ft. additional land 
area required on account change 
road location 


Easenent 


0.041 acre- permanent easement- 

State to construct road approach, 
east side hichway, at Engr. Ste. | 
Shy 


10848-9 Mexshall, F. C. and Addie M. 
Richt of Way 

Option expires 

November 17, 1948 


10.0 acre in exchange for 1.34 
acres 


10839- Welter, Ethel May 


Richt of Way 


Option expires 
Novenber 20, 1948 


10,000 sq. ft. at 2¢ sq. ft. 


Robinson, Lloyd B, and Bernice L, Robinson 


Tasement 


EXHIBIT "A" (Cont.) 


NEWBERG-DUNDEE SECTION, PACIFIC HIGHWAY WEST (Cont, ) 


14405- Nelson, Mamie 
Right of Way 
Option expires 
November 10, 1948 


GOBLE SECTION, COLUMBIA RIVER HIGHWAY 


13707- Thayer, H. W. and Elba H. Thayer 


25.00 


253.45 
40,00 


37.50 


00,00 


200,00 


es 
? 


Witt 
25.00 


330.95 2 


00.00 McChesney 


200,00 : 


mere ep 
Deonenantind — ————eEVn7— ee 
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15951 
EXHIBIT "A" (Cont. ) 
_ AGATE BIACH-NEWPORT SECTION, OREGON COAST HIGHWAY (Cont. ) 
' $ $ 
Allowance new double garage, re- 
laying plank floor, grass seed, 
and new lawn, and new clothes 
line 335.00 
Reconstruction of sidewall and 
understructures house, low bid 1,118.50 1,453.50 Landon 
Previous report 23, 1943: 


Estimated cost reconstruction of sidewall 
and understructure of house- $622.00 


hhh Rucbush, Clarence L. (formerly W. G. Walrad, Adm. Ann Olson Estate) 


Richt of Way 

x 

(Correction) 
842 sq. ft. at 10¢ ag. ft. 8h .20 
Moving buildings- low bid 1,510.00 1,594.20 Landon 


Previous report June 16, 1937: 


Buildings to be removed from right of 
way, but no estimate given 


4377- Wood, Horace J. and Mae Wood 
Richt of Way 
x 
(Correction) 


2,100 sq. ft. at 1334 plus sq. ft. 281,44 
State to convey lots 14, 15, Blk 146 
Agate Beach #2, even exchance- 


file #14596 281.44 00.00 “5 
Allowance- 11 rods picket fence 

$1 rod 11,00 
Allowance-17 rods chicken wire 

fence 50¢ rod 8.50 
Allowance- lawn, shrubbery, flowers 

lieu moving sarage 175.00 


Plus moving buildings- low bid 3,879.00 
Plus, if required, raising tele- 
phone and power lines-estimated 500.00 4 573.50 " 
Previous report: 
Moving house, estimated 53,000.00 


Raising telephone and power lines - charge not mentioned 
as it was not known if there would be any 


jJuN28 1948 
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1505N 
EXHIBIT "A" (Cont.) 
NESKOWIN-HEBO SECTION, OREGON COAST HIGHWAY (Cont, ) 
$ 
Allowance moving small post- 
office building 100.00 
Allowance moving picket fence, 
constructing concrete sidewalk 100.00 200,00 Landon 
Owner may construct new sidewalk 
on highway right of way 
SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 
4388- Chilton, Cecil E., and Lucy Chilton 
Ri ;ht of Way 
Option expires 
December 21,.1948 
11.37 acres at $492.50 5,600.00 
Less 3.60 acres at $500.00 to 
be conveyed by the State 1,800.00 3,800.00 McCaliister 
State to provide driveway under bridge, rock 


State to provide approaches 

State to reconstruct all bridges 

State to construct new bridge, and culvert 

State to reconstruct well or wells, damaged 
or impaired 

State to construct fences 

State to replace or repair any damage 
done by reason -highway construction 


AGATE BEACH-NEWPORT SECTION, OREGON COAST HIGHWAY 
eee OT BRAT 
4459- York, Mary H. 

Right of Way 

Option expires 

November 17, 1948 


475 sq. ft. at 30¢ sq. ft. 142,50 
Moving building, estimated 1,500.00 1,642.50 Landon 


State to crade and fill, if neces- 
sary, and reconstruct sidewalk to house 


10969- Finlayson, Frank and Alice Finlayson (formerly 
Jerry and Josephine Munkers) 
Right of way and slope easement 


x 
(Correction) 
1,100 sq. ft. (right of way) 00,00 
4,400 sq. ft. (slope easement) 00.00 


JUN2€ 1948 (Coftt. ) 


ee eA arn a rh inc en aE erent aan fp ie 


EXHIBIT "A" (Cont.) 


DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY (Cont.) 
14117- Douglas, Harry M. and Myrtle Douglas, and Edward 
W. Thomas and Helen Thomas 
Right of Way 
Option expires 
July 21, 1948 
(Correction) 


$ 
0.16 acre at $200.00 32.00 
Moving gerage, grading and bulk- 


head work - low bid 419.00 451.00 Berry- 
Mayhew- 


Previous report: Reeder 


Re-establishing driveway, relocating 
cess pool, estimated - $250.00 


14598- Hickey, H. B., Jr. and A. M. Standish, Trustees 
Right of way 
Option expires 
December 5, 1948 


0.06 acre at $200.00 12.00 12,00 Mayhew- 
Reeder 


*#GOLD BEACH SECTION, OREGON COAST HIGHWAY 


9036- Morse, Charles F. 
Right of Way 
Option expires 
December 2, 1948 


#1,110 sq. ft. and building- 1,166.00 
Less portion to be paid by Ben R, 
City of Gold Beach 749.33 416.67 Chandler- 

*(undivided 1/3 interest) Landon 


9036- Moore, D. M. 
Right of Way 


x 
x 
*1,100 sq. ft. and building- 1,166.00 
Less portion to be paid by 
City of Gold Beach 742.33 416.67 3 


*(undivided 1/3 interest) 


JUN 28 1948 


moO EXHIBIT "A" (Cont. 
1 DU 52 ( ) 


DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY 


14135- 


14136- 


14123- 


Smith, Robert. E. and Blanche V. Smith 
Right of Way 

Option expires 

December 2, 1946 


$ 
2.43 acres at $400.00 gTe.00 
1.46 acres at $200.00 292,00 
Allowance for 47 rods fence at 
$2.00 rod 9k .00 
Allowance- 214 rods fence at $4 
rod 86,00 


Allowance- moving garage, corral, 
stock shute, shrubs, trees, and 
hedge 272.00 


Smith, Robert E. and Blanche V. Smith 
Right of Way 

Option expires 

November 17, 1948 


0.41 acre at $200.00 82.00 
Allowance- damage 94.00 


Schoonover, Gordan L. and Evelyn M. Schoonover 
Right of Way 

Option expires 

November 18, 1948 


(Correction} 

0.5 acre at $500.00 250.00 
Allowance: Moving shop, storage 

shed, woodshed 210.00 
Allowance- trees, shrubs, flowers, 

plants 160.00 
Cost of moving house, and grading, 

etc. - low bid 1,170,00 
General damage- 110.00 


Previous report; 


Moving costs estimated- $1750.00- 
additional allowance given 


1,716.00 Mayhew 


176.00 . 


EXHIBIT "A" (Cont.) 
RAMSEY CANYON-CRATER LAKE SECTION, SAMS VALLEY HIGHWAY 


1424h6- Douslas, J. D. and Christine Douglas 
Gravel bar 
Option expires 
December 3, 1948 


$ $ 
8.85 acres (gravel bar) at $150 1,327.50 
1.0 acre (cabin site) at $500.00 500.00 
Damages and compromise to settle 172. 2,000.00 Norlin 


14085- Dodge, Burdette L., Jr. and Sibyl F. Dodge 
Gravel bar and haul road and easement 
Option expires 
December 3, 1948 


3.81 acres at $150.00 

( t+ easement) 571.50 
11.59 acres at $250.00 

(gravel bar) 2,897.50 


State to construct cattle-guard and 
gate, and bridge over creek 


***JUDKINS POINT-GOSHEN GECTION, PACIFIC HIGHWAY 


11427- Service, Charles A. 
Gravel bar and haul road 
Option expires 
November 25, 1948 


11.77 acres at $127.50 per acre ; 1,500.00 Norlin- 
Parker 
Pope, L. C. 
Gravel Bar 
Option expires 
November 25, 1948 


2,22 acres at $67.50 plus per 


Glass Ross E. 
Haul Road 
Option expires 
December 2, 1948 


1.80 acres at $100.00 

Allowance- damage 

Plus cattle-guard 

State to replace damaged fencing- 
if any 


(Cont. ) JUN28 1948 


EXHIBIT “A" (Cont, ) 


MYRTLE CREEK-CANYOMVILLE SECTION, PACIFIC HIGHWAY 


14307- Dodge, Glen W. and Stella Gardner Dodge 
Gravel Bar 
Option expires 
November 18, 1948 


$ $ 
4.96 acres at $300.00 (gravel bar) 1,488.00 
6.25 acres at $500.00 (orchard) 125.00 
Allowance- Walmut trees-2 at $60 120,00 1,733.00 Benfield 


14308- Riddle, Glen N, and Agnes A. Riddle. 
Gravel Bar . 
Ontion expires 
December 8, 1948 

(Correction) 


2.57 acres at $300.00 771.00 


Previous report; 


Commission, on March 29, 1948, approved acquisition 
of 2.57 acres at $100.00 per acre, ar $257.00. As $300.00 
per acre was given other owners on this gravel bar, a new 
option was taken, giving this owner rate of $300.00 per acre, 
in place of $100.00 per acre. 


14306- Kite, Eleanor Linn and Carl J. Kite, and Earl C. 
Pittman and Fredrick A. Archer 
Gravel bar 
Option expires 
November 18, 1948 


1.54 acres at $300.00 462.00 462.00 " 


JOHNS-MACKIN GULCH SECTION, PACIFIC HIGHWAY 
12184-A Johns, Leland Stanford, Edison Llewelling Johns 
and Cora Lizzie Chadwick 
Right of Way 
Option expires 
December 9, 1948 


1.03 acres at $250.00 257.50 257.50 ” 


State to construct fence- 
about 36 rods 


JUN28 1948 


EXHIBIT "A" (Cont, ) 


PACIFIC HIGHWAY, EUGENE, CO-OPERATIVE PROJECT 


3,048 sq. ft. at $2.00 sq. ft. 
Damages: lieu moving buildings 
and reduction area 


FIR GROVE SECTION, ALBANY-BUENA VISTA HIGHWAY 
1¥358- Weese, S. J. and Ila M. Weese 

Right of way 

Option expires 

October 25, 1948 


1.42 acres at $250.00 


$ 
6,096.00 


(Cont. ) 


7,904.00 


14,000.00 Devers 


355.00 


Allowance- 177 rods fence at $2 rod 354.00 
Allowance- fruit, shade, nut trees, 


loss strawberries, and shrubs 

Allowance- damages to front yard, 
barn lot, for moving cordwood, 
hog pens 


14356-A Holmes, A. E. and Laura Holmes 
Gravel site and haul road 
Option expires 
x 


2-year lease on 4,591 acres- 
yardage basis- 5f cub yard 
Hauling road over 0.964 acre 


SWEET HOME SECTION, SANTIAM HIGHWAY 


ES 


14293- Brown, William F. 
Right of Way 
Option expires 
July 22, 1948 


410 sq. ft. 
14298- Middleton, Raleigh and Marcella Middleton 
Right of Way 
Option expires 
November 6, 1948 
2,538 sq. ft. acquired by Sweet 


Home 
Moving buildings- low bid 


weg Reeve 


540.00 

185.00 1,434.00 Haskins 

00.00 00,00 Devers 

00.00 Jess M, 
6,300.00 6,300.00 Parker 


JuN 28 1948 


415056 EXHIBIT "A" (Cont,) 


““**JUDKINS POINT-GOSHEN SECTION, PACIFIC HIGHWAY (Cont. ) 
12333- Hough, Cora 
Right of way 
Option expires 
December 14, 1948 


$ 
1.53 acres at $1,000.00 1,530.00 
Allowance- garage, barn, 8 loads 
vel for new driveway at 
-60, and fruit trees 538.80 
Moving house, estimated 2,765.35 Norlin- 
Drilling and casing well, estimated 500.00 5,334.15 Parker 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY 


12079- Crampton, Cora E. et al 
Right of Way 
Option expires 
December 14, 1948 


0.79 acre at $50,00 39.50 
Allowance for timber and piling _89.90 128.50 : 
State to place 1 inch pipe across 

roadway 


12078- Anderson, S. M. and Marjorie M, Anderson, and Donald A, Watson 
Right of Way and Juanita M, Watson 
Option expires 
December 14, 1948 


2.04 acres at $60.00 122.40 122.40 ° 
State to construct water tank and 

pipes and reconstruct wooden 

stairway and dirt path to tank 


PACIFIC HIGHWAY, CITY OF EUGENE, EAST BROADWAY 
12010- Chisholm, Nellie 
Waiver of access 
x 
105 feet- waiver of access on front 300.00 300,00 Collins 
PACIFIC HIGHWAY, EUGENE, CO-OPERATIVE PROJECT 


13379- McNutt Bros. 
Right of Way 


(Cont. ) 


JUN 28 1948 


EXHIBIT "A" (Cont.) 
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+CENTRAL HOWELL-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY (Cont. ) 


1h640- DeBoer, Wesley and Mar joie June DeBoer 
Right of Way 
Option expires 
December 16, 1948 


a 


0.134 acre at $400.00 
Allowance- nut trees 
Allowance- 30 rods fence at $2 rod. 
Allowance- box, catch basin 
Allowance- hove granary-garage 
“KYITowance- Gamage- xrewir and 
amall shrubs 100. 
State to construct and gravel road 
approaches 
State to connect 18’ pipe under road 
to drainage box being built by 
grantor, north side 


easy 


Bs 
8 88888 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY 


13813- Peters, Harold A. and Uma U. Peters 
Right of Way 
Option expires 
December 15, 1948 


0.57 acre at $150.00 less 85.00 
80 rods fence at $1.50 rod 120,00 
Allowance- 3 shade trees at $10 30.00 


13822- Rodreick, George P, and Emma M. Rodreick 
Right of Way 
Option expires 
December 16, 1948 


1.35 acres at $100.00 135.00 
173 rods fence at $1.50 less 259.00 
Allowance- new cess pool 45,00 
Allowance- shade, shrubs 35.00 


13820- Speelman, LeRoy A. and Lela D. Speelman 
Right of Way 
Option expires 
December 15, 1948 


1.45 acres at $100,00 145.00 
160 rods fence at $1,50 rod 240.00 


(Cont. ) 


059 


1,168.60 Norlin 


235.00 Haskin 


7h 00 


385.00 


JUN 28 
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EXHIBIT "A" (Cont,) 


+CENTRAL HOWELL-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY 
14638- Aubrey, R. R, and Mina Aubrey 
Right of Way 
Option expires 
December 16, 1948 


0.30 acre at $00.00 
Allowance-160 rods fence at $2 320.00 4hO.00 Norlin 
State to reconstruct and gravel 

approaches 


14639~ Rutschman, Roy E. and Eleanor E. Rutschman 
Right of Way 

Option expires 

December 17, 1948 


0.197 acre at $400.00 
Allowance-70 rods fence at $2 rod 140.00 218,80 " 
State to construct and gravel 
approaches, south side. Set 
back private light pole, if 
necessary; put in culvert 
under highway 


Y4641- Rudishauser, Henry W. and Frieda K. Rudishauser, : 
and Emma Rudishauser | 
Right of Way 
Option expires 
December 21, 1948 


0.15 acre at $400.00 60.00 
Allowance- 40 rods fence at $1 rod 40.00 
Allowance- loss gooseberry bushes, 
spud plot __20.00 150.00 " 
State to construct and gravel 
road approach, south side 


14642- Lichty, Alexander and Clara Lichty 
Right of Way 
Option expires 
December 16, 1948 


0.13 acre at $400.00 52,00 S00 * 


State to construct road approach 
and gravel same, south side 


JUN28 1948 


EXHIBIT "A" (Cont, ) 


BAKER SECTION, BAKER-UNITY HIGHWAY (Cont. ) 
9846- Anderson, R. R. 
Right of Way 
x 
x 
(Correction) 


$ 
Original settlement ', 000.00 
1,355.46 aq. ft. at 15f sq. ft. 203.32 4,203.32 Cozad 


t: 


1,355.46 sq. ft. not included 


JOSEPH-MONUMENT SECTION, JOSZPH-WALLOWA LAKE HIGHWAY 
14417- Smith, John B. and Ruth E. Smith 
Right of Way 
Option expires 
x 


1,307 sq. ft. at 10f sq. ft. 
Allowance- fencing, ornamental 
trees, moving shrubs, damage 
to property 219.30 350.00 Benfield 


Condemnation- $325.00 


UKIAH SECTION, JOHN DAY-PENDLETON HIGHWAY 


14581- Huston, L. G. 
Maintenance Site 
Option expires 
November 20, 1948 


6 lots at $100.00 per lot 600.00 600,00 Cozad 
(44,000 sq. ft.) 220x200 


MONUMENT-HAMILTON SECTION, KIMBERLY-LONG CREEK HIGHWAY 


14326- Stubblefield, Otis E. 

Easement : 
Option expires F 
x 4 


0.06 acre- perpetual easement for 
haul road 


JUN 28 1948 
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EXHIBIT "A" (Cont.) 
BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY (Cont. ) 


13823- Wright, R. Lee and Jewell J. Wright 
Right of Way 
Option expires 
December 16, 1948 


1.22 acres at $150. 


13826- Tuning, Earl L. and Rachel S. 
Right of Way 
Option expires 
December 16, 1948 


0.64 acre at $100.00 
Allowance- 170 rods fence at $1.50 
per rod 


64,00 
255.00 * 


13829- Bond, Weaver 
Right of Way 
Option expires 
December 15, 1948 


0.61 acre at $81.00 plus 50.00 
Allovance- 160 rods fence at $1.50 240.00 290.00 " 
per ——— 


BAKER-FLAGSTAFF HILL SECTION, BAKER-HOMESTEAD HIGHWAY 


14592- Peyron, William R. 
Stock Pile 
Option expires 
December 6, 1948 
0.96 acre at $15.00 14.40 14.40 Cozad | 
BAKER SECTION, BAKER-UNITY HIGHWAY 


144hO- Larkin, Ben D. 


Right of Way 
Option expires 
August 22, 1988 
Lot 9, Block 1, Stoddard Addition 
to Baker- 3,300 sq. ft. 5,000.00 5,000,00 " . 


Owner to remove improvements 


JUN'28 1948 (cons...) 


EXHIBIT "A" (Cont.) 


CLOVERDALE-HEBO SECTION, OREGON COAST HIGHWAY 


9893- Thompson, Howard A. 


Right of Way 
Option expires 
December 22, 1948 $ $ 
1,306 sq. ft. at 10¢ aq, ft. 130.60 
owance- wrecking woodshed 
in lieu moving 75.00 


Plus moving house, estimated 1,500.00 1,705.60 Landon 
**GOLD BEACH SECTION, OREGON COAST HIGHWAY 


90h2- Walker, A. G. and Oleta Walker 
Right of Way 
Option expires 
December 12, 1948 


2,40b eq. ft. at 20f sq. ft. plus 488,20 


Plus moving buildings- 


estimated 2,500.00 2,988.20 


FU ofcs eecaic patties 


* Sullivan Gulch Section, Sullivan Gulch Highway, Item 14654 - See 
Page 14998 in the minutes for discussion of. this item. 


#* Gold Beach Section, Oregon Coast Highway - See Page 14998 in the 
minutes for discussion of this item. 


*#*# Judkins Point-Goshen Section, Pacific Highway - See Page 14998 
in the minutes for discussion of this item. 


+ Central Howell-Silverton Section, Salem-Silverton Highway - 
See Page 14999 in the minutes for discussion of this item. 


$+ Item No. 14647 - Sullivan Gulch Section, Sullivan Gulch High- 
way, Wilkes School District #7 - See Page 11999 in the minutes for discus- 
sion of this item. 
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EXHIBIT "A" (Cont.) 


BLY MOUNTAIN-BEATTY SECTION, KLAMATH FALLS-LAKEV TEW HIGHWAY 


5942- Klamath Indian Tribe 
Quarry, stockpile, and 
Hauling road 


5-year lease/permit on 3.79 
acres at $5.00 per year 
Permit fee 


MORO-GRASS VALLEY SECTION, SHERMAN HIGHWAY 


14431- King, Estate 0. P. 
Stock Pile 
Option expires 
November 9, 1948 


0.40 acre at $150.00 


SULLIVAN GULCH SECTION, SULLIVAN. GULCH HIGHWAY 
@414647- Wilkes School District #7 
Right of Way 
Option expires 
December 20, 1948 


48,351 sq. ft. at 7é sq. ft. 3,304.57 
Allowance- moving school 

pbuilding, gymnasiun, 

caretdker's residence, 

and re-establishing with 


basement, otc, 
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EXHIBIT “B-1" (Cont, ) 


1. That the Commission does hereby find and declare that the parcel 
of real property hereinafter described is necessary and acgaisition of the same 
by the State is required for right of way purposes in connection with the Baker- 
Unity Highway, which parcel of real property is owned by Louise D. Cowan and 
is described as follows, to-wit: 


A parcel of land lying in Lots 9 and 10, Block 1, J. E. Smith 
Addition to Baker, situated in Section 20, Township 9 South, Range 
40 Bast, W. M., Baker County, Oregon, and being a portion of the 
following described property: that tract of land which was con- 
veyed by that certain deed to Louise D, Corey recorded in Book 77, 
Page 45, of Baker County Records of Deeds; the said parcel being 
described as follows: 


et the northwest dorner of said Lot 9; thence 
South 49° 22° East along the northerly line of ‘said lot a ’ 
distance of 11,54 feet; thence South 39° 16' West a distance 
of 50 feet; thence North 49° 22° West along the southerly line 
of said Lot 10 a distance of 12,71 feet to the west corner of 
said Lot 10; thence North 40° 36° East along the westerly line 
of said block a distance of 50 feet to the point of beginning; 
containing 606 square feet. 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of the paid real property, which 
gaid description shall be available for the preparation of any deed or other 
{nstrument necessary to complete the acqitisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the exercise 
of the power of eminent domain. 


3, That J, M, Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, and 
directed to attempt to agree with the owner, and/or with the tenants or persons 
in possession, if there be any, of said parcel of land with respect to the 


(Cont, ) 
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TXHIBIT "B-1" 
Minutes of June 28 and 29, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain real 
property and/or any right or interest therein necessary or deemed necessary 
for rights of way, either for original location or for widening, straighten- 
ing, or otherwise changing already established highways, whether within or 
without the corporate limits of cities and towns, together with rights of 
access from abutting property thereto, and/or for shops, equipment sheds, 
office buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stockpile sites, weighing stations, 
broadcasting stations, and/or for appropriation, acquisition or manufacture 
of roadbuilding materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway so 
as to provide for the safety of the traveling public, and/or for the culture 
of trees and the preservation of scenic places and other objects of attraction 
or scenic value adjacent to, along, or in close proximity to state h 
or which may be conveniently reached from or by a public highway, or for 
the development and maintenance of parks, parking places, auto camps, camp 
sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction and scenic value, and/or for 
any other use or purpose necessary or deemed necessary for carrying out the 
purposes of the Oregon Highway Code, and/or for flight strips, airfields, 
access roads, public highways, or for any other purpose designated by the 
United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the specific 
and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway: Commission as follows: 


(Cont. ) 
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EXHIBIT "B-2" 
Mimtes of June 28 and 29, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain real 
property and/or any right or interest therein necessary or deemed necessary 
for rights of way, either for original location or for widening, straighten- 


jon of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close proximity to state or which may be 
conveniently reached from or by a public highway, or for the development 
and maintenance of perks, parking places, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, or 
other places of attraction and scenic value, and/or for any other use or pur- 


deemed necessary 
Oregon Highway Code, and/or for flight strips, airfields, access roads, public 
highways, or for any other purpose designated by the United States; and 


WHEREAS, the Salem-Silverton Highway in Marion County, State of 
Oregon, is a county highway which has been designated and clessified as a 
federal aid secondary highway and as such is qualified for improvement with 


WHEREAS, it is the purpose and plan to improve said highway pursuant 
to a cooperative agreement or arrangement between the United States Government, 
the State of Oregon, and Marion County; andi 


WHEREAS, the tracts or parcels of real property hereinafter described 
are each and all necessary for right of way purposes in connection with the 
proposed improvement of said highway; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


(Cont, ) 
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EXHIBIT "B-1" ({Cont,) 


compensation to be paid far the taking of the same and the damages, if any there 
de, and in the event that no satisfactory agreement can be reached then it is 
hereby further resolved that J, M, Devers, Assistent Attorney General and Chief 
Counsel for the State Highway Commission, be and he hereby is requested and 
authorized to commence and prosecute to final determination such suit or action 
as may be necessary and appropriate to acquire title to the said parcel of real - 
property. 


h, That in the triel or prosecution of any action instituted for the 
purpose of acquiring by condemnation or otherwise the said above described 
real property, or any interest therein, the said J, M, Deversj as Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and empowered to 
make such stipulation, agreement, or admission in comnection with any trial 
or court procedure connected with or prosecuted for the acquisition of said 
property or interest theve‘n as in his judgment may be for the best interests 
of the State, the State nighway Comission, and/or the defenfiant property owners. 


De That this resolution be entered in full in the minutes and records 
of this Commission as of the twenty-eighth day of June, 1948, 
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EXHIBIT "B-2" (Cont.) 


end prosecute to final determination such suit or action, or suits or actions, 
as may be necessary ami appropriate to acquire title to the said parcels of 
real property. 


h, That im the trial or prosecution of any action or actions insti- 
tuted for the purpose of acquiring by condemmation or otherwise the said above 
described real properties, or any of them, or any interest therein, the said 


gion in connection with any trial or court procedure connected with or prose« 
cuted for the acquisition of said properties or interest therein as in his 
judgment may be for the best interests of the State, the State Highway 
Commission, and/or the defendant property owners. 


Se That this resolution be entered in full in the minutes and 
records of this Camission as of the twenty-eighth day of June, 1948. 


FOOTNOTE: (*) 


The nemes of the property owners and the de 
the respective parcels of real property tioned in this resolution are 
attached to the original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No, lll, under the 
Condemnation Resolutions” and said descriptions by this reference are made & 
part of this minute entry to the same extent as if copied in full herein. 


tailed description of 
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EXHIBIT "B-2." (Cont.) 


1. That the Commission does hereby find and declare that the parcels 
of real property hereinafter described are each and all necessary for right of 
way purposes in commection with the improvement of the Salem-Silverton Highway 
in Marion County, State of Oregon, which said real properties are described as 
follows, to wit: 


Real property owned by Ellen F, Steffen, which property is 
located in the T. C, Shaw D, L. C. im Section 6, Township 7 South, 
Range 1 West, W. M., Merion County, Oregon, and is more particularly 
described on the attached sheets and designated as Parcel Ko, 1, 
and is further identified in the records of the Highway Commission 
as file R 14643; (#) 


Real property owned by Oliver E, Steffen, et ux., which prop- 
erty is located. in the Wesley Shamon.D,.L. C. No, 52, akso in 
Section 6, Township 7 South, Range 1 West, W. M,, Marion County, 
Oregon, and is more particularly described on the attached sheets 
and designated as Parcel Ho, 2, and is further identified in the 
records of the Highway Comission as file R 14643 B; (*) 


Real property owned by D. A, Steffen, et vaz., which property 
is located in the Wesley Shamnon D. L, C. Mo. 52, also in Section 6, 
Township 7 South, Range 1 West, W. M., Marion County, Oregon, and 
is more particularly described on the attached sheets and designated 
as Parcel No. 3, and is further identified in the records of the 
Highway Commission as file R 13628, (#) 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Engineer is further instructed to prepare and sutmit to the legal 

t necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the acquisition 
of said property or properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain, 


3. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owner or owners, or with the. 
tenants or persons in possession, if there be any, of said parcel or parcels 
of land with respect to the compensation to be paid for the taking of the same 
and the damages, if any there be, and in the event that no satisfactory agree- 
ment or agreements can be reached, then it is hereby further resol¥ed that 
J. M, Devers, Assistant Attorney General end Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized td cotmence 


(Cont, ) 
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EXHIBIT "D" 
Minutes of June 28 and 29, 1946 


RESCLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 1947 
for street purposes as provided in said law, the several sums or amounts set op- 
posite the names of the respective cities or towns: 


Arlington ------------------- anthetnamenane $ 1,221.42 
Haines ----------------------- wetecceenee- ° 756.12 


AND, WHEREAS, each of said cities and towns has, by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and complied wit 
the requirements of said law so as to qualify each for the benefits thereof ; 


NOW WEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. ‘That the State Highway Commission does hereby approve for construc 
tion, improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


Arlington - Columbia Street, Main Street, intersection > 
and Main Streets 


Haines - 3rd Street 


2, That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respecti\ 
cities and/or towns hereby are approved. 


3. hat the action taken respectively by said cities and/or towns, as 
evidenced by appropriate resolutions by them respectively adopted and thereafter 
filed with the State Highway Commission, shall be and is deemed an appropriate 
and proper conformance with the requirements of said law by said cities and/or 
towns individually so as to qualify each to receive and use the funds to them 
apportioned. 


4, ‘That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in each 
of said cities and/or towns a duly certified copy of the resolution or resolutio: 
adopted by the city, together with a copy of the resolution approving the plans 
submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 28th day of June 1948, 


JUN28 1948 


EXHIBIT "Cc" 
Mimates of June 26 and 29, 1948 


er aT ee 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there has been by the Oregon State Highway Commission apportioned to the city 
hereinafter named for disbursement during the calendar year 1946 for street pur- 
poses as provided in said law the sum or amount set opposite the name of said city: 


Arlington -------cecese-teneenn--necenenn==-20----$914.72 

AND, WHEREAS, said city has, by appropriate action evidenced by resolu- 
tion or other official instrument, certified copies of which have been filed with 
the Commission, conformed to and coffplied with the requirements of said law so as 
to qualify said city for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


a 


1. That the State Highyay Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified, the following 
streets in the following named city: 


Arlington - Columbia Street, Main Street, intersection "D" and Main | 


2. That the type, plan and character of improvement proposed in the 
resolution filed with the State Highway Commission by the above named city 
hereby are approved. 


3. That the action taken by said city as evidenced by appropriate 
resolutions adopted and thereafter filed with the State Highway Commission, shall 
be and is deemed an appropriate and proper conformance with the requirements of 
seid law by said city so as to qualify said city to receive and use the funds 
apportioned to said city. 


4k. That upon entry of this resolution in the mimtes and records of 
the Highway Commission, the Secretary shall thereafter mail to the proper officer 
in said city a duly certified copy of the resoluticm adopted by the city together 
with a copy of thd resolution approving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the State Highway Commission as of the 28th day of June, 1948. 
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EXHIBIT "E" (Cont,) 
Condon - Summit Street, Spring Street 
Eagle Point - 3rd Street, Hamilton Avenue 
Estacada - Broadway 
Gold Hill - lst Aveme, 4th Street, 4th Avenue, 6th Avenue 


y 
3 
im 


Ione - Second Street, "H" Street 


John Day - Geisler Street, North Church Street. Bridge Street, 
Brent Drive 


Lakeview - "E" Street South, South Street, 4th S*reet South, 
3rd Street South, lst Street North, 1 Street North, 
“H" Street 


Lostine - Resort Street, Elizabeth Street, Wallowa Street, 
College Street, Cole Street, Roswell Street 


4a North Powder - "G" Street 


Oceanlake - Williams Street, Roosevelt Avenue, August Street, 
Pacific View Avenue, Sunset Street, Rhododendron 
Avenue, Lincoln Street, Christie Street, Oceanlake 
Street, Broadway Street 


Pilot Rock - Construction of bridge across West Birch Creek 
at Cherry Street 


Scappoose - Casey Avenue, Apple Valley Street, Williams Avenue, 
a 3rd Street, West Street and all one block streets 
a leading east to Columbia River Highway, nd Street 


Sisters - Pine Street, St. Helens Street 


Sublimity - Broadway Street beginning at Main Street to end of 
city limits 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respectiv 
cities and/or towns hereby are approved. 


3. ‘That the action taken respectively by said cities and/or towns, ar 
evidenced by appropriate resolutions by them respectively adopted and thereafte: 
filed with the State Highway Commission, shall be and is deemed an appropriate 
and proper conformance with the requirements of said law by said cities and/or 
towns individually so as to qualify each to receive and use the funds to them 
apportioned, 


(Cont. ) 
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EXHIBIT "E" 
Minutes June 28 and 29, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the calendar 
year 1948 for street purposes as provided in said lew, the several sums or amounts 
set opposite the names of the respective tities or towns: 


Amity ----------------------- wewewenennseen= ereenee $ 2,330.47 
Arlington --------... wruwinees Phesvensncassennce e-- 2,604.2 

Brownsville --------- we enecee Ae ceen ene e nen eee - eee 4 105.04 
Cascade Locks +----- tere nnenneenene= wane eenesneene 3,006.09 
Condon ------------------- wneeeeee ener ereeeneenenne 3,925.45 
Eagle Point ----------- er ee nena nnne- ene ---=- =e eee 1,928.51 
Estacada -<---------- 222-222 eee nn ene eee eee 2,877.8 

Gold Bill escececcnscess- Ccesaneccececcccccccs woe= = 2,728.14 
Tone ------------2--20---------------- o---2-------- 1,120.33 
John Day --------------------- erecenneen-- woneeenee 4 123.59 
Lakeview --------------....---..-.-..~-.- few nseerencee 10, 3 
Lostine -------- earn en nen nen e ween nen ene n wns ne eee- 872.32 
North Powder ---------------.--.--------------2--2- 1,607.81 
Oceanlake --------. eoreee weno nee e een n------------ --- 2,361.78 
Pilot Rock -----.- eocecwenenecscesesescenmncccccese 2,043.97 
SCAPPO0BE ---- nnn nnn nnn non nnn nen nnn w een eee 2,146.60 
Sisters ------------~--~-.-----.-----~---2 2-2 2,605.11 
Sublimity ---------------------------+------------- 1,197.30 


AND, WHEREAS, each of said cities and towns has, by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to afd complied with 
the requirements of said law so as to qualify each for the benefits thereof ; 

NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 

Amity - Woodson Street, Oak Street 

Arlington - Columbia Street, Main Street 

Browrisville - Main Street 

Cascade Locks - All Streets 

(Cont, ) 
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EXHIBIT "F" 
Minutes of June 28 and 29, 1948 
é RESOLUTION 


WHEREAS, the Engineer has reported that the following State High- 
way Commission contracts for the construction of state highway projects have 
been completed according to the terms and provisions of said contracts, and 
that said jobs are now ready for acceptance: } 


Contract No, 2610, with J. C, Papin, for grade widening on the 
Mill Gulch-Salisbury Section of the Baker-Unity Highway in Baker 
County; completed on December 11, 1947. 


Contract No. 2870, with La Granfe Concrete Pipe Campany, for 
furnishing materials in stockpile on the Meacham-Hilgard 
Section of the Old Oregon Trail, in Union County; campleted 
on June 1, 1948. 


Contract No, 2871, with Leonard & Slate Oregon, Lté., for 
grading and bituminous macadem surfacing on the Circle Bridge- 
Summit Section of the Coast Highway in Clatsop County; 
completed om June 21, 1945, : 


Contract No. 2875, with Heavy Hauling Company, for grading 
and paving on the Astoria (Badd St.-Commercial St.) Section of the 
Columbia River Highway in Clatsop County; completed on May 29, 1948, 


Contract No, 2920, with Vernfe Jarl, for grading and bituminous 
macadam surfacing on the Crabtree Creek-Scio Section of the 
Albany-Lyons Secondary Highway in Linn County; completed on 
June 3, 1948. 


Contract No, 2922, with Harry I. Hamilton Co., for con- 
struction of the Little River Bridge on the North Umpqua Highway 
in Douglas County; completed May 31, 1945. 


Contract No, 2926, with Joknson and Sterner, for construc- 
tion of the Deep Creek Bridge on the Clackamas Secondary Highway 
in Clackamas County; completed April 7, 1946. 


Contract No, 2946, with Erick Enquist, for construction 
of the Oneonta Creek Bridge in Multnomah County; completed 
May 22, 1948, 
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EXHIBIT "E" (Cont, ) 


4, That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in each 
of said cities and/or towns a duly certified copy of the resolution or resolutions 
adopted by the city, together with a copy of the resolution approving the plans 
submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 26th day of June 1948. 


JUN28 1948 
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EXHIBIT "Gc" 
Mimates of June 28 and 29, 1948 
RESOLUTIONRN 


WHEREAS, the Oregon Coast Highway, otherwise designated as U. S. 
Highway 101, as routed through the town of Gardiner, Douglas County, passes 
in front of the U. S, Post Office, and, 


WHEREAS, it has been reported to the Highway Commission by Mr. Fred 
H. Twohy, District Superintendent, Railway Mail Service, Portland, Oregon, that 
the parking of motor vehicles in front of said Post Office seriously interferes 
with the movement of U. S. Mails and the Commission has therefore been requested 
to designate and establish the highway frontage in front of said Post Office 
as a "No Parking” area, and 


WHEREAS, it is the judgment of the Commission that every reasonable 
and legitimate action should be taken having for ite object the speeding of the 
movement of U, S. Mails, and 


WHEREAS , it appears that Gardiner is an unincorporated town, 


HOW THEREFORE, be it and it hereby is resolved by this Commission, 
all members being present and voting affirmatively as follows: 


1. That the highway area in front of the Post Office at Gardiner, 
Oregon, particularly between Highway Engineer's Stations 642+7h and Gh2+9h, a 
distance of twenty (20) feet, as set forth on the Highway Camiesion Drawing 
attached hereto and by this reference made a pert hereof, be and the same 
hereby is declare’ to be a "No Parking” area and the parking of motor vehicles 
within said area is prohibited provided that this prohibition shall not apply to 
moter vehicles operated by the United State or its contractors and engaged in 
the carrying of U. S, Mails, (*) 


2, That the engineer hereby is instructed to erect and thereafter 
maintain in said area signs bearing the wording "NO PARKING - MAIL CARS EXCEPTED’ 
He is further inatructed to paint, in a conventional manner and color, the curb 
lines within the limits of the "No Parking” area. 


3. That this resolution be entered in the mimites and records of the 
Commission as of the of June, 1948, and correct copies thereof mailed t 
the Superintendent of State Police ani to Fred H. Twohy, District Superintendent, 
Railway Mail Service, Portland, Oregon; end a like copy to the Postmaster at 
Gerdiner, Oregon, for his information. 


FOOTNOTE: ) The drawing mentioned in the above resolution is 
attached to the origi resolution on file in the office of the State Highway 
Commission, Salem ing File No, 29, under the heeding “No Parking Resolutions" 
and said dr by this reference is made a part -f this minute entry to the 


seme extent as copied in full herein. 
Jun 2¢ 1948 


RXHIBIT "F" (Cont. ) 


Contract No, 2950, with Rogers Construction Co., for 
furnishing crushed rock in stockpiles on the Union Rock Pro- 
duction Project in Baker and Union Counties; completed on 
April 5, 1948, 


Contract No, 2951, with A. H, Saxton & Sons, fer furnish- 
ing maintenance materials in stockpiles om the Madras Section 
of The Dalles-California and Warm Springs ect e in Jefferson 
and Wasco Counties; completed on January 26, 1948. 


Contract No. 3005, with Leonard & Slate Oregon, Ltd., 
far cleanup work on the Oneonta Borrow Pit Section of the 
Columbia River Highway in Multnomah County; completed on 
April 26, 1948, : 


THEREFORE, BE IT RESOLVED that the work covered by said state highway 
contracts for the construction of said state highway projects be declared 
completed according to the terms of the respective contracts, and said jobs 
are hereby accepted and final payment in connection therewith is hereby 
authorized, 
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EXHIBIT "I" 
Minutes of June 28 and 29, 1948 
RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to the provisions 
of Section 115-320, 0,C.L.A., as amended by Chapter 458, Oregon Laws, 1941, 
has caused an engineering and traffic investigation to be made with respect 
to certain state highways and/or certain sections of state highways more par- 
ticularly and completely described and set forth hereinafter; and 


WHEREAS, the data, facts and information obtained in connection with 
said investigation are all on file in the office of the State Highway 
Commission at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation the 
Commission has determined that the fixed and designated speeds prescribed by the 
provisions of subsection (>) of said Section 115-320, 0.C.L.A., as amended, are 
in certain specified instances greater than is reasonable and safe and in other 
specified instances are less than 4s reasonable under the conditions found to 
exist upon or with respect to the state highways or sections of state highways 
hereinafter set forth and more particularly described and defined hereinafter, 
and the State Highway Commission has therefore determined to designate a dif- 
ferent speed thereupon than the speed fixed in said statute, which said differen 
speed or speeds shall be as specifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investigation 
and upon the finding and determination made by the Commission with respect 
thereto, the Commission does hereby determine and does hereby order that within 
the meaning end purpose of said Section 115-320, 0.C.L.A., as amended, the speed 
at which a vehicle may be driven upon said state highway and/or upon said sectio 
of said state highway shall not exceed the rate of speed set forth immediately 
following: 

Neme of highway: ..++s+s Cascade Highway .-.++++**+e+e ee # 
ghway number 160 ° 


BE If FURTHER ORDERED that the State Highway Engineer be and he hereby 
is ordered and directed to erect at appropriate places in sufficient number ade- 
quate signs giving notice of the particular applicable speed on said state highw 


BE IT FURTHER that any previous order heretofore made by the 
Commiseion with respect to speed or speeds applicable to any of the highways or 
sections of highways specified herein which is in conflict with the provisions 
of this order hereby is vacated and annulled, 
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EXHIBIT "5" 
Minutes of June 28 and 29, 1948 


RESOLUTION 


WHEREAS, within the City of Cottage Grove, the Comtidsion has designa- 
tea as a part of the route of the Pacific Highway (US99) what is referred 
to in the records of the City of Cottage Grove as a street under the name of 
th 


WHEREAS, thé Common Council of the City of Cottage Grove has adopted 
a resolution, No. 388, providing that tHere shall be no parking on the 
west side of said South Highway from the intersection of Sixth Street to 
a@ point seventy feet southerly therefrom, and 


WHEREAS, the Commission, based upon the report of its Engineer, is 5 
of the opinion that in the interest of safety to traffic, parking should be 
prohibited within said area, 


NOW, THEREFORE, all members of the Commission being present and 
voting affirmatively, the Commission does hereby order: 


1. That the ordinance of the Common Council of the City of 
Cottage Grove, being numbered 383, passed by the Common Council on May 3, 
1948, and providing for no parking on the west side of South Highway from 
Sixth Street to a point seventy feet southerly therefrom, be and the same 
hereby is approved. 


2. This resolution shall be entered in the records of the Commis- Bi 
sion this 29th day of June, 1948, and the Secretary be and he hereby is 
instructed to senfé a certified copy of this resolution to the City Manager 
of the City of Cottage Grove. 


as eaer re te oe tgs 
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EXHIBIT "J" (Cont. ) 


relocated Green Springs Highway in the Northeast quarter (NEt) of 


Springs Highway to State Highway Engineer's Station 81+80 of the 


relocated Graen Highway in the Northeast quarter (NBt) of the 
Northeast quarter ) of Section 4, Township 40 South, Range 

3 East, W. M. 

| Unit "Cc" 

: 


Beginning at State Highway Engineer's Station 85400 of the 
relocated Green Springs Highvay in the Southeast quarter (sEz) of 


Unit "D" 


at State Highway Engineer's Station 107+50 of 
the relocated Green Springs in the Southwest quarter 
(swe) of the Northwest quarter (NW) of Section 3, Township 40 
South, Range 3 East, W. M.; thence southeasterly vie the former 


Station 116+70 of the relocated Green Springs H in the 
Southeast quater (SBE) of the Northwest quarter ( ) of Section 
3, Township 40 South, Range 3 East, W. M. 


Unit "E" 


Beginning at State Highway Exgineer's Station 220+40 of the 

relocated Green Springs Highway in the Southeast quarter (SE) of 
the Northwest quarter (NWi) of Section 3, Township hO South, Range 

3 East, W. M.; thence southeasterly via the former route of the 

Green Springs Highway to State Highway Engineer's Station 134415 

of the relocated Green Spr Highway in the Northwest quarter (NW2) 

of the Southeast quarter (SE}) of Section 3, Township 40 South, 

Range 3 East, W. M. 


Unit "F" 

Beginning at State Highway Engineer's Station 134460 of the 
relocated Green Springs Highway in the Northvest quarter (NW) 
of the Southeast quarter (SE}) of Section 3, Township 40 South, 
Range 3 East, W, M.; thence southeasterly via the former route 


(Cont. ) 
. JuNefr 1948 


EXHIBIT "J" 


Minutes of June 28 and 29, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessury and desirable 
to relocate a section of the Green tag Highway, otherwise designated 4s 
State Highway No, 21, in Jackso County; and 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway as originally located are 
eliminated and will no longer be needed for highway purposes for the service of 7 
people living thereon or commnities served thereby; and : 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commissions recards the disposition to be made of 
the units or sections of the right of way of said highway affected by reason of 
said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission as 
follows: 


1. That the section of the Green Springs Highway kmown as the Keene 
Creek-Jenny Creek Section, which begins at Highway Engineer's Station 54+84 on 
the new route and ends at Highway Engineer's Station 405+78.7 of the new route, 
has been completed and made available for travel, and that the sections of the’ 
old route herein defined and described as Units "my" "B", "Cc", "D", "E", "F", 
"er, 7a, 3 "J", "K", "L", "M", "KN", "0", “P", "Q", ond mn? shall no longer 
be part of the route of the Green Springs Highvay but sha) be eliminated there- 
from, 


2. Those parts of the sections of the old route of the Green Springs 
Highway lying outside the established right of way of the relocated highway, 
which for the purpose of this agreement are identified as Units "A", "B", "oO", 
pre “or “77s "Ge", . i * "J", “x's oF "éM", "HN", "oO", we» gh on mn? 
end’ are nore particularily described as ’ follows: 


Unit "A" 


Beginning at State Highway Engineer's Station 72400 of the 
relocated Green Springs Highway in the Northwest quarter (MWt) of 


3 East, W. M.; thence easterly via the former route of the Green 
Springs Highway to State Highway aq oy s Station 78:29, 
relocated Green Springs H the Northeast quarter (NE}) 
the Northeast quarter (NE}) of Pratbvod Township 40 South, Range 
3 East, W. M, 


(Cont. ) 
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On 


EXHIBIT "J" (Cont. ) 


242450 of the relocated Green Springs Highway in the Northwest 
quarter (NWt) of the Northwest quarter (MW}) of Section 12, 
Township 40 South, Range 3 East, W. M. 


Unit "L” 

Beginning at State Highway Engineer's Station 255+50 of 
the relocated Green Springs # in the Southeast quarter 
(SEE) of the Northwest quarter ) of Section 12, Township 


at State Highway Engineer's Station 265450 of 
the relocated Green Springs H in the Southwest quarter 
(swt) of the Northeast quarter (NE,) of Section 12, Township 
4O South, Range 3 East, W. M.; thence northeasterly via the 


Unit "N" 


4 
5 
8 
~ 
& 
8 
g 
g 


Beginning at State Highway 
relocated Green Springs Highway in the Southeast quarter (sBt) 


of the relocated Green Springs # in the Southwest quarter 
(Swi) of the Northwest quarter (NWi) of Section 7, Township 40 


South, Range 4 East, W. M. 


Unit "0" 

Beginning at State Highway Engineer's Station 301+00 of 
the relocated Green Springs in the Northeast quarter 
(NBL) of the Northwest quarter (NW,) of Section 7, Township 


4O South, Range 4 East, W. M.; thence northeasterly via the former 


(Cont. ) 
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EXHIBIT "J" (Cont. ) 


Beginning at State Highway Engineer's Station 138+80 of the 
relocated Green Springs Highway in the Northwest quarter (Nwt) 
of the Southeast quarter GE) of Section 3, Township 40 South, 

W. M.3 thence southeasterly via the former route 
of the Green Springs Highway to State Highway Ingineer's Station 

re Green Springs Highway in the Southwest 

of the Southeast quarter (SEL) of Section 3, Town- 


Unit "EH" 
Beginning at State Highway Engineer's Station 147490 of 
the relocated Green Springs H im the Southwest quarter 


(Swi) of the Southeast quarter (SEG) of Section 3, Township 40 
South, Range 3 East, W. M.3; thence Southeasterly via the former 
route of the Green Spr Highway to State Highway Engineer's 
Station 155+20 of the relocated Green Springs H in the 
Southeast quarter (SE¢) of the Southeast quarter (SE) of Sec- 
tion 3, Township 40 South, Range 3 East, W. M. 


Unit "I" 


Beginning at State Highway Engineer's Station 156400 of 
the relocated Green Springs in the Southeast quarter 
(SEL) of the Southeast quarter (sey) of Section 3, Township 40 
South, Range 3 East, W. M.$ thence southeasterly via the former 
route of the Green Springs Highway to State Highway Engineer's 
Station 159420 of the relocated Green Springs in the 
Southeast quarter (SEH) of the Southeast quarter (SE¢) of Section 
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EXHIBIT "J" (Cont, ) 


"kK", "L", "mM", "N", "Oo", "P", "Q", amd "R" and there is likewise shown on 
said print colored in green the right of way of the relocated highway and 
other property which is to be retained by the State. (*) 


k, That this resolution be entered in the minutes and records 
of the Highway Commission as.of the 29th day of June, 1948, and a certified 
copy thereof delivered to the County Court of Jackson County. 


FOOINOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No, 186, under the heading "Abandonment and Retention 
Resolutions" and seid map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


JUN 28: 


1948 


15084 


EXHIEIT "J" (Cont. ) 


Station 307+00 of the relocated Green ings in the 
Northeast quarter (NEt) of the Northwest quarter (MWe) of Sec- 
tion 7, Township » Range 4 East, W. M. 

Unit "P* 


Beginning at State Highway Engineer's Station 323490 of the 
relocated Green Springs Highway in the Northeast quarter (NE}) 
of the Northeast quarter (NE) of Section 7, Township 40 South, 
Range 4 East, W. M., thence northeasterly via the former route 
of the Green Springs Highway to State Highway Engineer's Station 
preandilinds aaiediaeenie ties nae 
quarter (NEL) of the Northeast (NBL) of Section 7, Town 
ship 40 South, Range 4 East, W. M, 


Unit “9* 


Beginning at State Highway Engineer's Station 365490 of the 
relocated Green Springs Highway in the Southwest 


Range 4 East, W. M.; thence northeasterly via the former route 
of the Green Springs Highway to State Highway Engineer's Station 
382+00 of the relocated Green Springs Highway in the Northwest 
quarter (NWi) of the Southeast quarter (SE+) of Section 5, Town- 
shir 40 South, Range & East, W. M. 


Unit "R" 


Beginning at State Highway Engineer's Station 402+50 of the 
relocated Green Springs Sighway in the Northeast quarter (NE}) 
of the Southeast quarter (SE%) of Section 5, Township 40 South, 
Range 4 East, W. M.; thence easterly via the former route of the 
Green Springs Highway to State Highway Engineer's Station 405410 
of the relocated Green Springs Highway in the Northwest quarter 
(Nwt) of the Southwest quarter (Swi) of Section 4, Township 40 
South, Range 4 East, W. M, 


shall be and hereby are abandoned as parts of said highway, and hereafter all 
right, title and interest which the State has in said rights of 
permitted to revert to the owners of the abutting land, 


3. There is attached hereto and made a part hereof a print or sketch 
map on which are shown colored in brown the sections of the old route of said 
highway designated as Units ee. ds "c", "Dp", "E", "Er. "G", “H", “a's 


(Cont. ) 
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EXHIBIT “K" (Cont. ) 


2, That the Engineer be and he hereby is instructed to set 
proper and appropriate monuments end markers so that the boundaries of 
said tract or parcel may be clearly defined. 


3. That there is attached hereto and made a part hereof a map 
or white print marked "Exhibit A" on which said Unit "a" 4s shown colored 
in green, (*) 


4, ‘That this resolution be entered in the minutes and records 
of the Commission as of the 29th day of June, 1948. 


FOOTNOTE: (#*) 


The map mentioned in this resolution 4s attached to the original 
resolution on file in the office of the State Highway Comission, Salen, 
being Resolution No, 187, under the heading “Abandonment and Retention 
Resolutions” and said map by this reference is made a pert of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "K" 
Minutes of June 28 and 29, 1948 
RESOLUTION 


WHEREAS, the Commission for the purpose of providing a highway with 
better and wider right of way and possessed of other standard requirements, 
relocated a section of the Pacific Highway in Jackson County, which relocated 
secticn is in the vicinity of Highway Engineer's Station 150+00 and is north 
and near to Central Point; and 


WHEREAS, by reason of said relocation there has been eliminated from 
the right of way proper of said highway a small area of land which, though not 
ey eee Se is nevertheless valuable and needed for other high- 
way purposes; and 


WHEREAS, it is the opinion of the Commission that title to said 
section of old right of way should be retained by the State for public use; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSION, 
all members being present and voting affirmatively as follows: 


1. That the section of the old right of way of the Pacific Highway 
in Jackson County referred to herein as Unit "A" and described as follows, 
to-wit; 


Unit "A" 


Beginning at State Highway Engineer's Station 142+94.2 
of the former Pacific Highway, State Highway No. 1, equals 
Station 143+56.9 of the present Pacific Highway in. the North- 
west quarter (NWi) of the Northeast quarter (NEt) of Section 
33, Township 36 South, Range 2 West, W. M., and running thence 
northerly via the former route of the Pacific Highway to State 
Highway Engineer's Station 153+14.8 of said: Pacific Highway in 
the Southwest quarter (SW) of the Southeast quarter (SE#) of 
Section 28, Township South, Range 2 West, W. M., Jackson 
County, Oregon; 


shall be and the same hereby is dec¥ared to be needed for matic purpoge ent 
Public use, and title thereto and possession thereof shall be held and retained 
by the State of Oregon, by and through its State Highway Commission, 


(Cont. ) 
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EXHIBIT "L" (Cont.) 


and 


WHEREAS, om the 3rd day of February, 1948, at a meeting of the 
State Highway Commission, all members being present and participating, 
the Commission passed end adopted a resolution ordering a reduction of the 
maximum permissible load limit on the following state highway, to-wit: 


MONMOUTH SECONDARY HIGHWAY NO. 194, from Monmouth to 
Kings Valley Secondary Highway No. 191, in Polk County i 


and 


WHEREAS, on the 25th day of May, 1946, et a meeting of the State 
Highway Commission, all members being present and participating, the Commission 
passed and adopted a resolution ordering a reduction of the maximm permissible 
load limit on che following section of the following state highway, to-wit: 


JOHN DAY HIGHWAY NO. 5, from M.P, 191,06 (Austin Junction) 
to M,P. 213.76 (Unity Junction), in Grant County 


and 


WHEREAS, subsequent to the passage of each of said resolutions, 
conditions have changed so that it is no longer necessary or desirable, and 
the Commission herehy finds that it is no longer necessary or desirable to 
maintain the reduced load limit set out in said resolutions on the said above- 
named highways; 


NOW, THEREFORE, BE IT RESOLVED that the action of the State Highway 
Commission reducing the maximum permissible load limit on each of the following 
sections of state highways be and the same hereby is rescinded and cancelled ‘ 
as of the date hereinafter set forth, and the maximm load limit permissible \ 
om each of the said sections of highways shall hereafter be the maximum load 
Limit provided by law: 


ce i LAN IE 


Date Load Limit Lifted 


JOHN DAY-BURNS HIGHWAY NO. 48, from 
John Day, in Grant County, to Burns, 
in Harney County June 4, 1948 


WESTON-ELGIN SECONDARY HIGHWAY NO. 330, 
from Weston, in UmatiJRa County, to 


Elgin, in Union County June 16, 1948 

ROGUE RIVER LOOP SECONDARY HIGHWAY 

No, 260, in Josephine County June 20, 1948 
(Cont. ) 
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EXHIBIT "L" 
Minutes of June 28 and 29, 1948 


RESOLUTION 


WHLAZAS, on February 3, 1948, et a meeting of the State Highway 
Commission, all members being present ani participating, the Commission passed 
and adopted a resolution ordering a reduction of the maximm permissible load 
limit on the following state highway, to-wit: 


JOHN DAY-BURNS HIGHWAY NO, 48, from John Day, in Grant 
County, to Burns, in Harney County 


and 


WHEREAS, on the 25th day of November, 1947, at a meeting of the State 
Highway Commission, all members being present and participating, the Commission 
passed and adopted a resolution ordering a reduction of the maximum permissible 
load limit on the following state highway ani subsequently, on December 30 1947, 
emended said resolution, and again, on May 25, 1948, adopted a resolution ex- 
tending indifinitely the operative period of the resolution adopted on November 
25, 1947, as amended on December 30, 1947, to-wit: 


WESTON-ELGIN SECONDARY HIGHWAY NO. 330, from Weston, in 
Umatilla County, to Elgin, in Union County 


and 


WHEREAS, on the 19th day of April, 1948, at a meeting of the State 
Highway Commission, a majority of members being present and participating, the 
Commission passed and adopted a resolution ordering a reduction of the maximm 
permissible load limit on certain state highways, including the following 
highway, to-wit: 


ROGUE RIVER LOOP SECONDARY HIGHWAY NO. 260, in Josephine 
County, throughout its ehtire length. 


and 


WHEREAS, on the 25th day of Novémber, 1947, at a meeting of the State 
Highway Commission, all members beifig present and participating, the Commissics 
passed and adopted a resolution ordering a reduction of the maximum permissible 
load limit on the following section of the following state highway, and sub- 
sequently, on the 12th day of March, 1946, adopted a resolution modifying said 
resolution, to-wit: 


EDDYVILLE-BLODGETT SECONDARY HIGHWAY NO, 180, from M.P, 11.7 
(At Nashville) to M.P, 19.29 (At Blodgett), in Lincoln County 


(Cont, ) 
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EXHIBIT "N" 
Minutes of June 28 and 29, 1948 
RESOLUTION 


WHEREAS, the Commission, for the purpose of making possible the 
construction and maintenance of a highway adapted in all particulars to the 
needs of transportation of persons and property thereover, the Highway Commis - 
sion has relocated a section of the Columbia River Highway, otherwise designated 
and known as State Highway No. 2 in Columbia County; and 


WHEREAS, the relocated section of said highway has not yet been 
constructed, but it is the purpose ané plan of the Highway Commission to place 
said section under contract for construction during the season of 1948; and 


WHEREAS, it is recognized that by the construction of a highway over 
said new route, there will be made possible the abandonment of sections or unitc 
of the old route as parts of the said Columbia River Highway; and 


WHEREAS, it is recognized that sections of said old route, which are 
defined and identified in records of the Commission as Units "A", "B", and "C", 
cannot be shandoned as public highways, but must be maintained for the benefit 
and service of persons living thereon and communities served thereby; and 


WHEREAS, the State of Oregon, by and through its State Highway 
Commission, has entered into & written agreement with Columbia County, by and 
through its County Court, whereby the County has assumed the obligation to 
maintain said Unite "A", "B", ami "C" for the benefit of the public and under 
the County's obligation as a county road; and 


WHEREAS, it has been found by the Commission that the section 
or unit of the old right of way, which is identified in the Commission's 
records as Unit "D", and is more particularly hereinafter in this resolution 
described and defined, will not ve needed for public highway purposes after the 
highway hes been constructed over the relocated route, and, therefore, title to 
said Unit "D" may be permitted, pursuant to law, to revert to the owners of the 
land abutting thereon; 


NOW, THERFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSTON, ail 
members being present and voting affirmatively as follows: 


i. That tHe portion of the old right of way of said Columbia River 
Highway herein designated as Unit "D" and more particularly described as follo: 


Unit “D" 


Beginning at the intersection of the old route of the Columbia 
River Highway and the line between the Southwest quarter (swe) 


(Cont. ) 
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EXHIBIT "“L" (cont.) 


Date Load Limit Lifted 


EDDYVILLE-BLODGETT SECONDARY HIGHWAY NO, 160, 
from MP, 11.7 (At Nashville) to M.P. 19.29 
(At Blodgett), in Lincoln County June 16, 1948 


MONMOUTH SECONDARY HIGHWAY NO, 19%, 
from Mommouth to Kings Valley Secondary 
Highway No, 191, in Polk County June 16, 1948 


JOHN DAY HICHWAY NO, 5, from M,P. 191,06 
(Austin Junction) to M.P, 213.70 (Unity 
Junction), in Grant County Jane 1, 1948 


IT IS FURTHER ORDERED that a certified copy of this resolution be 
furnished to the county clerk of each county in which any of said above-named 
highways are located, and a like copy to the Superintendent of the Department 
of State Police for his information. 


Dated this 29th day of June, 1946, 


EXHIBIT "RN" 
Minutes of June 28 and 29, 1948 


PRESOLUTION 


WHEREAS, complaints have been and are being made to the Highway 
Commission charging drivers of busses and trucks using the public highways 
of the State with a violation of the law which requires that a driver of a 
motor trusk or bus when traveling upon a highway outside of a business or 
residence district shall not follow another motor truck within three hundred 
feet unless when overtaking or passing such other motor vehicle; and 


WHEREAS, it is the opinion of the Highway Commission, based on 
experience, that such violations ceuse inconvenience and subject other users 
of the highway to unnecessary traffic hazards; and 


WHEREAS, the Commission's Counsel has advised that Section 115- 
332, 0.C.L.A., 18 applicable to the drivers of motor trucks and motor busses, 
whether such drivers operate under pernits iseued by the Highway Commission, 
or under the authorization of the Secretary of State or the Public Utilities 
Commissioner; and 


WHEREAS, the Commiseitn's Counsel has further advised that when per- 
mits are issued pursuant to the provisions of Chapter 156, Oregon Laws, 1947, 
the Highway Commission may include, if in its judgment public policy will be / 
advanced, in addition to other provisions and conditions surrounding and { 
controlling such permit, a condition and requirement that a distance or clear- i 
ance of five hundred feet be maintained between vehicles, except when overtakin( 
or passing another vehicle; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSION, i 
all members being present and voting affirmatively as follows: 


1, That with respect to all permits hereafter issued pursuant 
to the provisions of Chapter 156, Oregon Laws, 1947, there shall be included 
in and made a part of said permit, in addition to the conditions now set out 
therein, the following: 

a. That the driver of the vehicle, in connection with which the 
permit is issued, shall at all times maintain a clearance of five huniced 
feet between his vehicle and another truck or bus, except when overtrking 
or passing such other truck or bus. 


b. That the driver of such vehicle shall at all times ksep ov bis 
side of the highway center line, except when passing another tehicle. 


(Cont. ) 
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EXHIBIT "M" (Cont.) 


of the Northeast quarter ) and the Northwest quarter (Nwt) 
of the Southeast quarter (SE) of Section 2, Township 6 North, 
Range 2 West, W. M., and running thence southeasterly via the old 
route of the Columbia River Highway to State Highway Engineer's 
Station 367+70 of the relocated Columbia River Highway in the 
Southvest quarter (SW) of the Southwest quarter (Swi) of Section 
1, Township 6 North, Range 2 West, W. M,C 


shall be and the same is eliminated from the right of way of the Columbia River 
Highway, and shall no longer be deemed or considered a part of the right of way 
of said highway, but title thereto shall be vested in the Trojan Powler Company 
as the owner of the land abutting on said Unit "D" above described, 


2, That until the highway haa been constructed over said relocated 
line and made available to public travel, said Unit "D" shall remain a part of 
the right of way of the Columbia River Highway, and title to said Unit "D" 
shall vest in the Trojan Powder Company only after the new highway has been 
constructed. 


3. That the Secretary be and he hereby is directed to prepare a 
certified copy of this resolution so that the same may be made available to the 
Trojan Powler Company as a part of the transaction involving the acquisition of 
real property from said Company for use in connection with the construction of 
said highway over said relocated line, 


hk, That this resolution be entered in the minutes and records of the 
Commission as of the 29th day of June, 1948. 


| 
| 
| 
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EXHIBIT "0" 
Minutes of June 28 and 29, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 
or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other - 
wise changing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of access from abut- 
ting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or mamfacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unedstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, along, or 
in close proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of perks, 
parking places, auto camps, camp sités, roadside development, recreational 
grounds or resorts, forest or timbered areas, or other places of attraction 
and scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, and/or 
for flight strips, airfields, access roads, public highways, or for any other 
purpose designated by the United States; and 


WHEREAS, the highway known and designated as the Oregon Coast Highway, 
otherwise identified as State Highway No. 9 and U. S. Route No, 101, is a state 
highway and therefore under the jurisdiction and control of the State Highway 
Commission; and 


WHEREAS, said highway as now located passes through the town of Gold 
Beach and it is the purpose of the Highway Commission to widen and more perma- 
nently improve said section of said highway, for which purpose it is necessary 
that the real property described on the attached sheet be acquired; (+*) 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission as 
follows: 


1. That.the Commission does hereby find and declare that the parcel 
of real property described on the attached sheet, which parcel is owned by 
Jean Minnie Huntley and F. J. Huntley, her husband, is necessary for the proper 
widening, reconstruction, and other improvement of said highway from Engineer's 
Station 3+40 on the north through Engineer's Station 0+00 to Engineer's Station 
15+90 on the south. (*) 


(Cont. ) 
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EXHIBIT "N" (Cont.) 


c. That the driver of said vehicle shall at all times operate his 
vehicle at a reasonable speed, giving dne‘consideraticn to existing 
conditions, 


a. That a violation of any of the foregoing conditions shall 
operate to terminate the permit. 


2. That the Secretary of the Cammission be and he hereby is instructed 
to call to the attention of the Superintendent of State Police the fact that 
complaints are being made to the Commission, charging frequent violations of 
the provisions of Section 115-332, 0.C.L.A. 


3. That the Commission's Counsel be and he hereby is instructed to 
communicate with the head office of the bus association or management, and 
with the head office of the truck association or management, and call to the 
attention of such officials the complaints which are being made to the Commis- 
sion charging violations of the said three hundred-foot clearance requirement, 
and request of such officials appropriate action to the end that public welfare 
may be given due consideration, 


4, That this resolution be entered in the mimutes and records of the 
Commission as of the twenty-ninth day of June, 1948. 


JUN29 1948 
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EXHIBIT "0" (Cont.) 


2. That the State Highvay Engineer be and he hereby is instructed 
and directed to make x2 cause to be surveys necessary in connection 
with the determination, description, and acquisition of said real property, and 

Engineer is further inétructed to prepare and submit to the Legal Depart- 


That in the trial or prosecution of any action instituted for 

se the said described real 

any interest therein, the said J. M. Devers, as Chief Counsel, 

and G. W. Neuner, as Assistant Counsel for the Oregon State Highway Commission, 

are and each of them i¢*hereby authorized and empowered to make such stipulation, 
agreement, or admission in connection with any trial or court procedure con- ' 
nected with cr prosecuted for the acquisition of said property or interest 

therein as in their joint or individual judgment may be for the dest interests 

of the State, the State Highway Commission, and/or the defendant property owners. 
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5. That this resolution be entered in full in the mimtes and records 
of this Commission as of the twenty-ninth day of June, 1948. 


| 


(*) The names of the property owflers and the detailed description 
of the respective parcels of real property Mentioned in this resblutioh are 
attached to the original resolution on file in the office of the State Highway 
Commission, being Resolution No. 113, under the heading "Real Property 
Condemnation Re tions” and said descriptions by this reference are made a 
part of thie mimute entry to the same extent as if copied in full herein. 


(Authority for entry of the above condemnation resolution in the 
June 198 minutes was granted by the State Highway Commission at its meeting 
on August 9, 1948. See page 15126 of the August 198 minutes.) 
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Page Date Subject 
1948 
15097 Aug. 9 Bids received on following projects: 
Saddle Mountain State Park Caretaker's Cottege 
Scappoose Section 
Manning Slough Bridge 
15098 Delmar-Coaledo Section 
Coaledo-Chrome Plent Section 
Addition to Roseburg Office Bldg. 
15099 Central Point Bituminous Macadam Surfecing Project 
Bridge Painting - West end Fest Fork, Illinois River Bridges 
and Robertson Bridge 
Collier State Park Caretaker's Cottage 
Front Ave. Topsoiling and Seeding Project 
Kent-Cow Canyon Junction Reoiling Project 
Tillamook Grading and Paving Project 
15100 Parks. Parks Superintendent reports on following: 
Wallowa Lake State Park. Construction of boat channel and 
caretaker's cottage approved. Catwalk to present bos t 
landing to be repaired. 
Malheur County. Proposed park at Owyhee Dam. Parks 
15101 Superintendent to ascertain attitude of County Court 
re road to area. 
Eastern Oregon Parks Supervisor. Appointment approved. 
Curry County. Floras Leke. Purchase of land for park 
declined. 
Wallowa Lake and Casey State Parks. Leases for Forestry 
fire warden's residences approved. 
Humbug Mountain State Park. Renewal of sheep grezing lease 
with Robert Fromm approved. 
Cape Sebastian State Park. Renewal of sheep grazing lease 
with Clyde B. Miller approved. 


Sunset Bay State Park. Question of control of area. Engineer : 


15102 and Parks Superintendent to investigate and report. 
Champoeg State Park. Historical bldg. Report on status of 
construction approved. 
Collier State Park. Careteker's cottage. Bids of Burkhard 
& Schortgen. A.E. Collier submitted check. (See page 
15109) 
Real Property. Acquisition authorized. See EXHIBIT "A". 
Vista Ave.-Multnomah County Line Section. Deeds from city 
15103 conveying property to state approved. Counsel to handle. 
Devils Lake Outlet Section. Relocation of water main. Agree- 
ment with Taft-Nelscott-Delake Water District approved. 
Tillamook-Pleasant Valley Section. R/W option and condem- 
nation approved. 
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Subject 
Collier State Park. Construction of caretaker's cottage. Offer 
of A. Collier to share in expense accepted. 


Weighmest-=r's operations. Report for May 1948 ordered filed. 

Personnel. Engineering positions. Report re interviews of 
applicants in midwestern states ordered filed. 

Salem. Need for additional office space. Engineer to arrange 
meeting with Board of Control. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Benton County. Albany-Corvallis Hwy. Extension of sidewalk 
to school district south boundary approved. 

Linn County. Albany-Lyons Secdy. Hwy. Lyons-Scio Section. 
Oiling to be considered in next construction program. 

Multnomah County. Columbia River Hwy. Parkrose District. 
Widening of Sandy Blvd. Proceed according to original 
obligation. 

Umatille County. Oregon-Washington Hwy. Milton. Request for 
widening denied. 

Wallowe County. Wallowa Lake Hwy. Minam. Construction of 
underpass approved as 1948 minor betterment project. 

Equipment storage headquarters. Expenditure of $97,400 for 
improvement at nine locations approved. 

Special bridge maintenance. Painting five bridges in Division III. 
Expenditure of $22,700 authorized. 

Minor Betterment Projects. Engineer granted authority to con- 
struct eight small projects. 

Baker County. Sumpter Valley Secdy, Hwy. Improvement to be con- 
sidered in next construction progrem. 

Lincoln County. Siletz Secdy. Hwy. Improvement of Kernville- 
Siletz Section. Engineer to report. 

Lincoln County. Siletz-Logsdon County Road. Request for 
designation as secdy. hwy. denied. 

Coos County. Oregon Coast Hwy. North cend-Coos Bey Section. 
Water pipe line. Additional expenditure of $725 approved. 
Cleim. Sherman County Court. Wasco-Rufus County Road. Settle- 

ment for repair approved. 

State Tax Street Funds. See EXHIBIT "C". 

State Tax Street Funds. See EXHIBIT "D". 

Special State Tex Street Funds - 1948. Options for cooperetive 
construction approved. Special agreement with Burns signed. 

Awards. Engineers award of contracts confirmed. 

Survey. Klamath County. The Delles-California Hwy. Crescent- 
Chemult Section. Location adopted. See EXHIBIT "E". 

1948 Major Betterment Progrem. Engineer to report status of 
projects. 

Extensions of time granted as follows: Contracts Nos. 2874, 
2911, 2942, 2918, 2899, 2924, 3024, 2914, 2921, 2816, and 
2891. 

Contracts completed and accepted as follows: Contracts Nos. 
2814, 2820, 2874, 2898, 2903, 2907, 2911, 2912, 2918, 2934, 
2941, 2942, 2943, 2952, 2957, 2958, 2967, 2979, 2993, 2998, 
and 2002. (See EXHIBIT "F") 


15103 Aug. 9 


15104 


15105 


; 15108 


15109 


Subject 


City of Eugene, Cooperstive Project. Assistant Attorney 
to report on cost of moving houses. 

Sullivan's Gulch Section. Action on options secured and 
increase of R/W budget deferred. 

Condemnation. Offers approved. See EXHIBITS "B-1", "5-2", and 
"B-3", 

Salem. Hwy. Dept. Office Bldg. site. Sele of Devid Eyre 
house approved. ‘ 

Polk County. Pacific Hwy. West. Camp Adair. Acquisition of 
additional R/W approved. 

Acquisition of additional area to complete quarry site 
approved. 

Lane County. Willamette Hwy. Sele of property to Wer Department 
for railroad R/W approved. 

Klamath County. Lost River Diversion Channel. Sale of land to 
‘Reclamation Service approved. 

Claim. Richerd L. Coburn and D.E. Farmer. Pacific Hwy. West. 
Pringle Corner-McMinnville. $1,500 settlement approved. 

Malheur County. Nyssa-Adrian Hwy. Nysse. Exchange of prop- 
erties with Walter Freeman approved. 

Multnomah County. Lower Columbia River Hwy. near Linnton. 
Deeding of land to railroad company approved. 

Yamhill County. Pacific Hwy. West. Newberg, Dundee, and 
Dayton Junction. Acquisition of R/®. Negotiations to 
continue. 

Trucking operations. Speed of and distance between trucks 
established. 

Resolution amending previous action adopted. See EXHIBIT "Mm". 

Curry County. Oregon Coast Hwy. Gold Beach. Acquisition of 
R/W. Bids for moving houses. Commitments to property owners. 

Meeting recessed for luncheon at noon and reconvened at 2:00 p.m. 

Klamath County. The Delles-California Hwy. Klamath Falls. 
By-pass route.- Revised alignment approved. Engineer to com- 
plete survey. 

Federal Aid Secdy. Hwy. System. Assumption of maintenance by 
state of all county roads on system disapproved, 

Coos County. Oregon Coast Hwy.-Coos Bay-Roseburg Hwy. 

Coquille. Improveuwent of intersection and remodeling 
American Legion Bldg. 

Columbie County. Columbia River Hwy. Cletskanie. Construction 
of footpath approved conditionally. 

Tillamook County. Oregon Coast Hwy. Nehalem. Elimination of 
of curves to be considered in 1949 betterment program. 

Linn County. Santiam Hwy. Sweet Home. City to obtain needed 
R/W for improvement and present metter to Commission later. 

Sale of used equipment and Scrap. Offers of high bidders ac- 
cepted as recommended. 

Sele of myrtlewood. Humbug Mountain State Park. Offer of T.W. 
Young accepted. 
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15130 
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Date 


1948 


Aug. 9 


Aug.10 


Subject _ 


Columbia County. 1.84 acre tract of state land deeded to F.C. 
Marshall et ux. 
Baker County. Baker-Unity Hwy. Beker. Dewey Avenue under- 
crossing. 
Sumpter Valley Railroad grade crossing. Participation of 
city and two railroads 
Klemath County. Klamath Falls. Alameda Street. Maintenance 
of street during hwy. construction approved. 
Sale of timber. Clatsop County. Jewell. Timber to be sold 
to Crown Zellerbach Corporation at $10 per thousand. 
Meeting adjourned at 5:10 p.m. to reconvene the following day. 
Bids received on the following projects: 
Corvallis (South Entrance) section 
Beaver Creek Bridge 
Painting Catching Slough Bridge 
Redecking Brown Bridge, Dillard Bridge, Olalla Bridge 
Painting Winston Bridge 
Salt Creek-Odell Butte Section 
Armitage State Park Caretaker's Cottage 
Florence Bituminous Macadam Project 
Newport Bituminous Macadam Surfacing Project 
Milton-Washington State Line Section 
Mill Creek Bridge 
West Slope-Beaverton Section 
Beaverton Oiling and Paving Project 
Parks. Cape Arago State Park. Gift of 2,000 camelia plants 
by Lee Wilson accepted. 
Survey. Oregon Coast Hwy. Reedsport. Request of Russell 
Hubbard for permanent routing denied. 


Survey. Schofield Road. Request of Russell Hubbard for survey 


denied. 
Survey. Elkton-Sutherlin Secdy. Hwy. No action. 
Coos County. Oregon Coast Hwy. Delmar-Coaledo. Agreement 


with Southern Pacific covering slope encroechments approved. 


Portland. Sunset Hwy. Columbia St.-Jefferson St. paving, 
channelization and signalization. Cooperation approved. 

Portland. Pacific Hwy. West (Broadway Street) Paving out- 
side streetcar area between Pine and Hoyt streets approved. 

Marion County. North Santiam Hwy. Salem-Niagare Section. 
Redesignation as Group I hwy. approved conditionally. 

Permits. 35 MPH speed limit on curves clause to be included 
in all permits covering special movements. 

Forest Highway Program. Utilization of unobligated 1946-48 
funds and recently allocated 1950 funds. Program adopted. 

Grant County. Advancement of county's share of revenues for 
current year. Action deferred. 

Malheur County. John Day Hwy. Ironside. Settlement of $180 
for elimination of cattle pass approved. 

Equipment. Additional authorization of $7,000 for purchase 


equipment approved. 
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1948 
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Tillamook County. Neskowin. Uso of beach area for aircreft 
lending field denied. 

Lene County. Willamette Hwy. neer Meridian Dan. Waiver of 
access at proposed county road junction approved. See 
EXHIBIT "G", 

Marion County. Pacific Hwy. East. Illahee-Steiwer Hill. 
Abendonment approved. See EXHIBIT "H", 

Klamath County. Sun Mountain Seedy. Hwy. Designation of por- 
a of old route US 97 as secdy. hwy. approved. See EXHIBIT 
" 

Klamath County. Crater Lake Hwy. Extension to include portion 
of route US97 approved. See EXHIBIT "I", 

Engineer Light Equipment Co. Sponsorship by Hwy. Dept. ap- 
proved. 

Sherman County. Wasco-Heppner Secdy. Hwy. Settlement of $50 for 
elimination of cattle pass apnroved. 

Equipment. House trailer. Leese from Bryson L. Clutter approved. 

Equipment. Additional expenditure of $4,360 for purchase of ‘needs 
office and engineering equipment epproved. 

Signals. Coos Bay. Request for Signal installations at Hall and 
Johnson Streets intersections with Broadway denied. 

Signals. Multnomah County. Tualatin Valley Hwy.-Multnomah Club 
Road intersection. Action on installation deferred. 

Signels. Lane County. Junction City. Cooperation in installa- 
tion at railroad crossing approved. 

Signals. Tillamook County. Bay City. Request for installetion 
at Tillamook Avenue and Main Street denied. 

Speed Zones. Bertha-Hillsdale Hwy. Glencullen. Speed zone estab 
lished. See EXHIBIT "J", 

Speed Zones. North Santiam Hwy. Getes. Request for speed limit 
denied. "Look Out for Pedestrians Ahead" signs to be installed 

Portlend. Pacific Hwy. East. (McLaughlin boulevard). Request for 
crosswalk at Ochoco Street denied. 
Engineer to report on synchronized treffic light set-up. 

Log Hauling. Refusal to weigh losds. Howard Williams permits 
not to be cancelled unless offenses repeated. 

Loed Limits. East Diamond Leke and Crater Lake North Secdy.Hwys. 
Reduced load limit lifted. See EXHIBIT "Kk". 

American Association of State Highway Officials. Certain offi- 
cials authorized to attend meeting in Salt Lake City. 

Meeting dates. September 13 and 14, set for next regular meeting. 

Inspection trip. Date for third trip undecided. 

Columbia County. Lower Columbia River Hwy. Rainier-Goble. 
Additional authorization of $75,000 approved. 

Radio network. Expenditure of $215,000 for modernization approved. 
Engineer and Counsel to work up agreement with State Police. 
Condemnation. Sasi County. Oregon Coast Hwy. Gold Beach. Acqui- 
sition of property from F.J. Huntley et ux. approved. See 

EXHIBIT "0" in June, 1948, minutes. 
Umatilla County. Old Oregon Trail. Pendleton. Request for re- 
vision of two-way traffic route denied. 


Page Date Subject 
1948 
15192 Sept.13 Bids received on following projects: 
Addition to Bend Office Building 
John Day River-Squally Hook Section 
Smallwood Creek-Benton County Line Section 
15193 Cogswell Hill-Elk Creek Rock Production Project 
McKee Bridge over Pudding River 
Barnes Road-Multnomah County Line Section 
Gales Creek Bridge 
Parks. Parks Superintendent reports on following: 
Caretaker's cottages. Saddle Mountain, Short Sand Beach, 
15194 and Neptune Parks. Purchase of quonset huts approved. 
Harris Beach Park. $2,000 tentatively approved in 1949 
budget for improvement. 
Curry County. Brookings. Acquisition of "Miller's Beach" 
area as state park. Action deferred. (See page 15224) 
Botanical garden. Establishment by Garden Clubs of Oregon. 
No action. 
Wallowa Lake Park. Boat channel construction. Additional 
authorization of $500 approved. 
Equipment. $4,316 expenditure epproved for purchase of 
15195 park maintenance equipment. 
Collier State Park. Museum bldg. Plans approved. 
Champoeg Park. Museum bldg. No action. 
Assistant State Parks Superintendent. Decision re appoint- 
ment deferred. (See page 15222) 
Landscaping Department. Transfer to Engineering Division 
approved. : 
Sullivan's Gulch Project. R/W to be purchased up to $1,000,000. 
Real property. Acquisition authorized. See EXHIBIT "A". 
15196 Sullivan's Gulch Project. Acquisition of R/W from 0.A. 
Stephenson approved. 
Order of construction of Sections Engineer to report. 
Salem-Silverton Hwy. Central Howell-Silverton. Options 
approved. 
State funds not to be spent for R/W on county roads. 
Coos County. Coos Bay. Oregon Coast Hwy. Santa Cruz 
Portland Cement Company. Acquisition of R/W approved 
condi tionally. 
Multnomah County. Canyon Road. Sylvan. Acquisition of 
Ross-Aglesheimer property. Engineer to report. (See 
15197 page 15211) 
Clatsop County. Oregon Coast Hwy. Youngs Bay Bridge- 
Lewis and Clark River Section. R/W not to be acquired 
at this time. 
Lincoln County. Oregon Coast Hwy. Agate Beach. Settlement 
for R/W from Harold Briggs for $500 approved. 
Condemnation. Offers approved. See EXHIBIT "B-2". 
15198 Douglas County. Pacific 4wy. Johns-Wolf Creek. Condemnation 
resolution approved for August 9 and 10 minutes. 
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15144 
15146 
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15163 
15166 
15169 
15172 
15173 
15176 
15177 
15179 
15181 
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15186 
15187 
15188 


15191 


Subject 


Lane County. Richardson-Eugene Secdy. Hwy. Fisher Road-Oak Hill. 
Deeding property to Alfred Jensen approved. 

Washington County. Beaverton oiling and paving. Engineer to 
negotiate contract with Porter W. Yett. 

Jackson County. Ashland. Widening Pacific Hwy. through city re- 
quested. To be considered in next construction program. 

Truck route. Designation and construction to be considered in 
next program. 

Lane County. Eugene. Pacific Hwy. Henry L. Byers requests right 
of access. Decision deferred pending outcome of election. 

Log Hauling. Overweight violations. J.F. Oldham not to be granted 
permits for special movements for 30 days. 

Log Hauling. Overweight and "laying out" violations. Ronald 
Lee Smith to be prohibited from operating until August 25. 

Meeting recessed at noon to reconvene at 3:30 p.m. 

Western Association of State Hwy. Officials. Letters of com- 
mendation to be directed to group in charge of 1948 convention. 

Information to public to be qualified as requiring Commission's 
approval. 

Prequalification of bidders. Policy modified. 

Lane County. Armitage State Park caretaker's cottage. Parks 
Superintendent to investigate types of construction. 

Forest Highway Program. Proposed revisions discussed with 
P.R.A. representatives. Action deferred. 

Sale of myrtlewood. Humbug Mountain State Park. Offer of T.W. 
Young to purchase myrtlewood for $175 accepted. 

Eugene. Broadway Street-Alder Street intersection. Sale of 
land to Thomas I. Chapman. Policy re sale of excess pro- 
perty confirmed. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Agreements, etc. approved and signed. 

Meeting adjourned at 3:15 p.m. 

EXHIBIT "A". Right of Way Resolution. 

EXHIBIT "B-1".Condemnation Resolution. Oregon Coast Hwy. 

EXHIBIT "B-2".Condemnation Resolution. Oregon Coast Hwy. 

EXHIBIT "B-3".Condemnation Resolution. Medical Springs Hwy. 

EXHIBIT "C". State Tax Street Funds 

EXHIBIT "D". State Tax Street Funds. 

EXHIBIT "E". Survey. Crescent-Chemult Section. 

EXHIBIT "F", Completed Contracts Resolution. 

EXHIBIT "G". Relinquishment of right of access 

EXHIBIT "H". Abandonment. Pacific Highway West 

EXHIBIT "I". Abandonment. The Dalles-California Hwy. ;extension 
of Crater Lake Hwy; and designation of Sun Mountain Secdy Hwy, 

EXHIBIT "J". Speed Limit Resolution. Glencullen. 

EXHIBIT "K". Load Limit Resolution. 

EXHIBIT "L". Condemnation Resolution. Pacific Hwy. (Authorized 
at September meeting) 

EXHIBIT "M". Speed of and distances between trucks. 
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Columbia County. Vernonia-Timber Road. Treharne Junction- 
Sunset Camp. Improvement to be considered in new program. 

State Tax Street Funds. See EXHIBIT "C". 

State Tax Street Funds. See EXHIBIT "D". 

Special $250,000 State Tax Street Funds. Option for coop- 
erative construction project in Lakeview approved. 

Lincoln County. Oregon Coast Hwy. "D" River Bridge. Addi- 
tional expenditure of $76,000 approved. 

Coos County. Oregon Coast Hwy. Delmar Overcrossing. Agree- 
ment with Southern Pacific Company approved. 

Awards. Engineer's award of contracts approved. 

Surveys. Douglas County. Coos Bay-Roseburg Hwy. Upper and 
Lower Lookingglass Creek Bridge Sections. Locations spproved. 
See EXHIBIT "E". 

Klamath County. Bonanzp-Malin County Road. Bonanza-Poe Valley- 
Malin Section. Engineer to recondition rough surface. 

Salem. Office space. Construction of storage and temporary 
office bldg. Engineer to report. 

Extensions of time granted as follows: Contracts Nos. 2961, 
2972, 2974,2882,2906, 2845, and 2975. 

Contracts completed and accepted as follows: Contracts No.2882, 
2897, 2904, 2906, 2923, 2924, 2940, 2972, 2983, 3019, 3022, 
3024, and 3025. See EXHIBIT "F". 

Klamath County. Bonanza-Poe Valley-Malin Section. 

Final contract payment to be withheld. 

Sale of bldgs. Eugene Excelsior Company. Offer of Del R. 
Beebe Construction Company to purchase declined. Bldg. to 
be wrecked. 

Curry County. Oregon Coast Hwy. Gold Beach. Request of Del 
R, Beebe Construction Company to remove bldgs. from R/W 
denied. 

Multnomah County. Sunset Hwy. Sylven. Acquisition of Ross- 
Aglesheimer property. Action deferred. Counsel to request 
additional time on option from owners. 

Personnel. Retirement of superannuated employees. Retention 
of certain employees approved. See EXHIBIT "R". 

Curry County. Oregon Coast Hwy. Gold Beach. Acquisition of 
R/W from H.T. Shields. Condemnation authorized. See 
EXHIBIT "B-1". 

Awnings and marquees. Maintenance over state highways in 
cities. Policy adopted. Counsel to prepare resolution 

Union County. Wallowa Lake Hwy. Elgin-Boswel]l Ranch. Agree- 
ment re relocation of West Coast Telephone Company lines 
approved. 

Lane County. Eugene. Access road construction. Agreement with 
Southern Pacific Company approved conditionally. 

Permits. Short Sand Beach State Park. Transfer of C.J. Wojohn 
rights in logging road to Monarch Shingle Co. approved. 

Historical markers. Erection and wording of markers on certain 
highways approved. 
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15199 


15200 


15201 


15202 


15203 


15204 


Subject 


Sale of buildings. Eugene. Offer of Del R.Beebe for office 
bldg. on Eugene Excelsior Company property accepted. 

Sale of buildings. Eugene. Excelsior Mill Bldg. No bids re- 
ceived. Decision re disposition deferred. 

Sale of buildings. Cannon Beach. Residence bldg. not to be 
sold. 

Insurance. Purchase of insurance to cover bldgs. acquired with- 
in R/W purchases. pngineer and Counsel to report. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Sale of buildings. Coos Vounty. Oregon Coast Hwy. Delmar- 
Chrome Plant Section. Sale to Del R. Beebe confirmed. 

Lane County. Pacific Hw. Judkins Point-Goshen Section. 
Settlement with Cora Haugh for R/W. approved. 

Lane County. Eugene. Lease of state property to Golden Fir 
Lumber Company.’ Engineer and Counsel to report 

Curry County. Oregon Coast Hwy. Gold Beach Section. Settle- 
ment with J.0. Melville for R/W approved. 

Jefferson County. Warm Springs Hwy. State property deeded to 
Reclamation Service. 

Tillamook County. Oregon Coast Hwy. Pleasant Valley Section. 
Agreement covering use of Navy-owned property approved. 

Multnomah County. Upper Columbia River Hwy. Oneonta Section. 
Counsel to collect on bond of White Bros. for default. 

Claim. Mrs. John Raeish. Rights in relief map of Oregon. 
Claim denied. 

Weighmasters' operations. Report on operations for June and 
July approved. Engineer to report flagrant violators. 

ldarion County. Pacific Hwy. Jefferson. Agreement covering 
Santiam River bank protection approved. 

Umatilla County. Upper Columbia River Hwy. Umatilla. 
Construction of curbs and gutters authorized for 1949 budget. 

Signals. Portland. 82nd Avenue. Installation of synchronized 
traffic lights at certain intersections approved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Load limits. Reduced load limits approved for certain hwys. 
Letter to be sent to log haulers. 

Linn County. Santiam Hwy. Maintenance of Forest Hwy. Section 
for one year by state approved. 

Cascade Highway. Request for construction of hwy. from Oregon 
City to Eugene via Silverton and Lebanon denied. 

Wallowa County. Wallowa Lake Hwy. Enterprise. Widening of 
certain streets. Engineer to conduct survey. 

Clackamas County. Oswego Hwy. Oswego. Widening to four-lanes 
requested. Engineer and Chairman to investigate. 

Douglas County. Tiller-Trail Secdy. Hwy. Further improvement 
of Milo-Tiller Section. Proponents to be advised of status. 

Columbia County. Scappoose-Pittsburg County Road. Request for 
further improvement denied for immediate construction. 
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15221 
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15224 


15225 
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Subject 


Keno-Midland Rock Production Project 
Fremont Junction-Drake Creek Section 
Silver Lake Maintenance Building 
Halsey-Browmmsville Section 

Steiwer Hill-Albany Section 
Milton-Washington State Line Section 

Minutes of June 28 and 29, 1948, approved. 

Forest Highway Program. Revisions approved. 
Letter to P.R.A. and Forest Service approved. 

Klamath Falls. Alameda Avenue. State maintenance of portion 
approved conditionally. 

Astoria Ferry. "M.R. Chessman". Expenditure of $11,500 for 
alterations approved. 

Minor Betterment Projects. Old Oregon Trail. Pendleton. 
Location of R/W fences bordering State Hospital approved. 
Roseburg Division Office. Grading and surfacing of parking 

area approved. 

Sale of timber. Clatsop County. Sale of snags and down ma- 
terial to Crown Zellerbach Corp. for $3 per M-FBM approved. 

Umatilla County. Oregon-Washington Hwy. Milton-Washington 
State Line. Designation of old route as secdy. hwy. 
Engineer to report. 

Coos County. Bahdon Beach. Request for closure to motor 
vehicles approved. Counsel to publicize request. 

Parks. C.H. Armstrong appointed Assistant Parks Superintendent. 

Parks. Landscaping Division transferred to Engineering Dept. 

Marion County. N. Santiam Secdy. Hwy. Salem-Niagara Section 
designated as Group I highway. Counsel to prepare reso- 
lution. 

Permits. "35-miles-per-hour speed limit on curves" to be jn- 
cluded in all future special permits 

Lane County. Power line crossings. Bonneville Power Adminis- 
tration granted permission to cross four state highways. 

Klamath County. Sprague River Road. Allotment of $150,000 
for cooperative improvement. Engineer to report 

Umatilla County. Columbia River Hwy. Umatilla. Aid in 
construction of curbs to be considered in 1949. 

Clatsop County. Oregon Coast Hwy. Rerouting across Youngs 
Bay. Engineer and Counsel to report. 

Coos County. Coquille River Bridge. Request for construction 
denied for immediate undertaking. 

Parks. Curry County. Brookings. Acquisition of "Miller's 
Beach" area for state park. Engineer and Parks Superin- 
tendent to investigate improvement of Harris Beach Park. 

Deschutes County. The Dalles-California Hwy. Redmond. 
5th and 6th as one-way streets to be considered in 1949 
program. 

Klamath County. Sprague River Road. $150,000 cooperation 
with Federal Government for improvement. Engineer to 
report. 

Meeting recessed at noon to reconvene at 2:00 p.m. 
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15215 


Date 
1948 
Sept.13 


Subject 


Claim. H.A. Bell. Settlement of $88.69 for damage to tractor 
tire approved. 

Harney County. Diamond Valley Secdy, Hwy. Anderson Valley Section. 
Abandonment of portions approved. See EXHIBIT "G*. 

Lincoln cgounty. Oregon Coast Hwy. Miner Creek-Agate Beach. 
Abandonment of portions approved. See EXHIBIT "H". 

Umatilla County. Pendleton-John Day Hwy. Tutuilla Section. 
Abandonment of portions approved. See EXHIBIT "I*. 

Jefferson Younty. The Dalles-California Hwy. Madvas-Crooked 
River. Abandonment of portions approved. See EXHIBIT "J*. 

Clatsop County. Oregon Coast Hwy. Circle Bridge-Summit. 
Abandonment of portions approved. See EXHIBIT "K*". 

Linn County. Albany-Lyons Secdy. Hwy. Crabtree-Scio. Aban- 
donment of portions approved. See EXHIBIT "L". 

Harney County. Diamond Valley Secdy.Hwy. Crane-Princeton. 
Abandonment of portions approved. See EXHIBIT "M". 

Polk County. Salmon River Hwy. Fort Hill Section. Abandon- 
ment of portions approved. See EXHIBIT "N". 

Wasco County. Sherars Bridge Secdy. Hwy. White School- 
Sherman County Line. Abandonment of portions approved. 
See EXHIBIT "0". 

Klamath County. Lower Klamath Lake Secdy. Abandonment of 
portions approved. See EXHIBIT "P". 
Signals. Portland. 82nd Avenue and Duke Street intersection. 
Installation of "stop" light requested. Action deferred. 
Signals. Medford. Cooperative agreement sovering installation 
of signals in city approved. 

Signals. Athena. Main and Third Street intersection. Instal- 
lation of flashing light approved conditionally. 

Signs. Morrow County. Heppner Hwy.-Lexington-Echo Secdy. Hwy. 
Junction. Lexington. Request for change in stop signs denied. 

Speed zones. Upper Columbia River Hwy. Bonneville. Request for 
reduced speed zone denied. Pedestrian sigs approved. 

Trucking operations. Speed of and distance between trucks. 
Amendatory resolution adopted. See EXHIBIT *Q". 

Log hauling. Request for more protection to hwy. tr-*fic from 
logging trucks. No action. 

Permits. Umatilla County. State park property. Permit of 
Brown & Hoxie to use logging road extended. 

G.S. Paxson authorized to attend meeting of American Concrete 
Institute in St. Louis October 30. 

Meeting date. November 3 and 4 set for next regular meeting. 
October 1 set for special meeting date at Wolf Creek to 

discuss 1949-50 budget. 
Meeting adjourned at 5:00 p.m. to reconvene following day. 


15216 Sept.14 Bids received on following projects: 


Miles Bridge-Baker Section 
Gold Beach Section 
Endicott Creek-Mystic Creek Rock Production Project. 


Page 
15287 


15288 


15289 


15290 


15291 


15292 


Nov. 3 


Subject 


Parks. Harris Beach State Park. Construction of roadway from 
Oregon Coast Hwy. to beach. No action. 

Budget. Biennial budget to be submitted to 1949 Legislature 
approved and signed. 

Agreements approved and signed. 

Meeting adjourned at 3:00 p.m. 

Minutes of August 9 and 10, September 13 and 14, and October l, 
1948, approved. 

Parks Superintendent reports on following: 

Lincoln County. Alsea Hwy. Waldport. Offer of Mrs. M.J.E. 
Wolsiffer to deed park area to state declined. 

Cannon Beach. Offer of Mr. Goodin to give historic cannon 
from ship "Snark" accepted conditionally 

Harris Beach Park. Roadway leading to beach area approved. 

Champoeg Park. ease to Henry Zorn of 70 acres renewed. 

Wayside strips and parks. Letter of commendation from 
Federation of Western Outdoor Clubs ordered filed. 

Debris on ocean beaches.’ Counsel authorized to prosecute 
anyone dumping debris on beaches. 

Wayside strips. Centrai Oregon. Acquisition of juniper 
waysides. No action. 

Cove Park. Lease of additional land. No action. 

Curry County. Park area along the coast. To be investi- 
gated and options secured on park basis only. 

Champoeg Park Museum Building. Parks Superintendent to ask 
architects studying plans for progress report. 

Equipment. Power chain saws. Purchase authorized. 

Cape Arago Park. Residence building ordered razed. 

Multnomah County. Sullivan Gulch Hwy. Acquisition of R/W. 
See EXHIBIT "C". 

Real property. Acquisition euthorized. See EXHIBIT "A". 
Multnomah County. N.E. Union Avenue-Portland Section. 

Acquisition of R/W. Action deferred. 

Yamhill County. Pacific Hwy. West. St. Joe-Lafayette, 
Newberg-Dundee, and Newberg-Dayton Junction Sections. 
Acquisition of R/W. Action on options deferred. Engi- 
neer to make reconnaissance survey of proposed new route 
and report. 

Clatsop County. Oregon Coast Hwy. Youngs Bay Sridge -Lewis 
and Clark River Section. Acquisition of R/W. Action de- 
ferred on options along original route. Engineer to report 
re proposed new route. 

Insurance. Fire insurance coverage on bldgs. acquired with 
R/W transactions. Purchase approved. 

Condemnation. Offers approved. See EXHISIT "b" 

Condemnation. Gold Beach. Hubert T. Shields’ property. Auth- 
ority for insertion of resolution in September 1948 minutes 
confirmed. 

Klamath County. Green Springs Hwy. Lease of stockpile site. 
Agreement with G.G. Kerns approved. 
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Date 
1948 
Sept.14 


Oct. 1 


Subject 


Washington County. Wilson River Hwy. Glenwood-North Plains. 
Construction of remaining link. Engineer to report. 

Log hauling. Lane County. Willamette Hwy. Oakridge. Re 
log trucks crossing hwy. Saturday afternoons. Decision 
deferred. 

Log hauling. Saturday afternoon hauling to be allowed after 
September 18, 1948, until conditions necessitate discon- 
tinuance. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts. 

Agreements approved and signed. 

Meeting adjourned at 3:15 p.m. 


EXHIBIT "A". Right of way resolution. 

EXHIBIT "Bl". Condemnation resolution. Oregon Coast Hwy. 

EXHIBIT "B2". Condemnation resolution. Medical Springs and 
Alsea hwys. 

EXHIBIT "C", State Tax Street Funds. 

EXHIBIT "D". State Tax Street Funds. 

EXHIBIT "E". Survey Upper and Lower Lookingglass Creek bridges. 
Coos Bay-Roseburg Hwy. 

EXHIBIT "F", Contracts completed and accepted. 

EXHIBIT "G". Abandonment resolution. Diamond Valley Hwy.44l. 

EXHIBIT "H". Abandonment resolution. Miner Creek-Agate Beach. 
Oregon Coast Hwy. 

EXHIBIT "I". Abandonment resolution. Tutuilla Creek. Pendleton- 
John Day Hwy. 

EXHIBIT "J", Abandonment resolution. Madras-Crooked River. 
The Dalles-California Hwy. 

EXHIBIT "K". Abandonment resolution. Circle Bridge Summit. 
Oregon Coast Hwy. 

EXHIBIT "L". Abandonment resolution. Crabtree-Scio. Crabtree- 


Lyons Hwy. 

EXHIBIT "M". Abandonment resolution. Crane-Princeton. Diamond 
Valley Hwy. 

EXHIBIT "N". Abandonment resolution. Fort Hill. Salmon River 
Hwy. 


EXHIBIT "0" Abandonment resolution. White School-Sherman 
County Line. Sherar's bridge Hwy. 

EXHIBIT "P". Abandonment resolution. Lower Klamath Secdy. Hwy. 

EXHIBIT "Q". Spacing and speed of trucks on hwys. 

EXHIBIT "R". Retention of over age employees. 


Astoria Ferry. Alterations to ferry, "M.R. Chessman". Contract 
awarded to Albina Engine and Machine Works. 

Selem. Temporary office space. Storage bldg. to be erected at 
Salem Shops. Engineer to advertise for bids. 

Postwar Federal Aid Program. Transfer of certain uncontracted 
projects from 1946-48 Program to 1950 Program approved. 

Construction Program. Action deferred until next meeting. 

Klamath County. Sprague River Road. $150,000 for cooperation 
with Indian Service. Agreement to be prepared. 
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Date 
1948 
Nov.3 


Subject 


Signs. Columbia River Hwy. Jantzen Beach Park. Maintenance of 
directional sign. Engineer tc report. 

Curry County. Oregon Coast Hwy. Gold Beach. Agreement cover- 
ing acquisition of R/W, etc. approved. 

Lane County. Willamette Hwy. Oakridge. Exchange of properties 
with Pope and Talbot Inc. approved. 

Jackson County. Little Butte Creek Secdy. Hwy. Request for 
maintenance of radio repeater station on state property denied. 

Throughways. System adopted. See EXHIBIT "D". 

Washington County. Wilson River Hwy. North Pleins-Glenwood. 
Location survey authorized. Counsel to negotiate options. 
Umatilla County. Old Oregon Trail. Pendleton. Construction of 

retaining wall on R/W. Action deferred. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Umatilla County. Columbia River Hwy. Umatilla. Construction of 
curbs and widening of pavement. Engineer to investigate trans- 
fer of Federal Aid Funds to finance project and report. 

Umatilla County. Holdman-Helix County Road. Improvement with 
Federal Aid Funds. Engineer to report. 

Signals. Marion County. Silver Falls Loop Hwy.-Southern Pacific 
Railroad tracks, Salem. Installation approved. 

Permits. Lawrence Produce Co. and T.C. Lawrence. Group I 
Transportation Permits canceled for 30 days. 

Log hauling. Garfield W. Priebs. P.U.C. permit cancelled. 

Log hauling. Archie Kerber, William F. Kenwisher, and John 
Henry Gentry. Permits canceled for 30 days. 

Load limits. Field engineers authorized to close hwys. to 
heavy loads under certain conditions. See EXHIBIT "E". 

Marion County. Pacific Hwy. East. Talbot Road Crossing. 
Construction of by-pass under overflow bridge approved. 

Forest Highway Program. Revisions approved. etter signed. 

Clackamas County. Woodburn-Estacada Secdy, Hwy. Elimination 
of sharp curve approved. 

Coos County. Oregon Coast Hwy. Coquille. Improvement to 
eliminate a bad curve. Action deferred. 

Signals. Oregon Coast Hwy.-Roads End Road intersection. Ocean- 
lake. Installation of caution light denied. 

Signals. Albany. Pacific Hwy, East-Madison Street intersection. 
Installation of stop and go signal approved. 

Signals. Portland. S.W. Capital Hwy.-Pacific Hwy. West and 
Capital Hill Road-Pacific Hwy. West. Installations approved. 

Signals. Albany-Lyons Secdy.Hwy.-Southern Pacific Company 
railroad tracks. Crabtree. Installation approved condition- 
ally. 

Signals. Drain. Front and "b" Street intersection. Installa- 
tion approved. 

Klamath County. Klamath Lake Secdy. Hwy. Improvement requested. 
To be considered in next construction program 

Jackson County. Lake of the Woods Road. Construction urged 
through Lake Creek to Klamath Falls. Request denied. 

Coos County. North Bend. Construction of sidewalks. Request 
for state assistance denied 
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1948 
Nov.3 


Subject 


Portland. Barbur Boulevard. Bldg. encroachment. Revacable per- 
mit granted J.F. Fracasso conditionally. 

Sale of bldgs. Oregon Coast Hwy. Cannon Beach. Offer of M.A. 
Work accepted. 

Lincoln County. Oregon Coast Hw. Siletz Bay-Newport Section. 
R/W settlement. Payment of $200 to 0.J. Perry approved. 

Permits. Use of excess state property. Permits to be granted 
during 1949. 

Jackson County. Tolo Access Road. Stockpile site deeded to 
Jackson County Court. 

Umatilla County. Pendleton. Deeding of parcel of land to city 
for sewage disposal purposes. Action deferred. 

Baker County. Baker-Unity Hwy. Hereford. 49.85 acres of state 
land deeded to Edward Sullivan. 

Gilliam County. Condon. MXlock 69, Lancaster Addition. Deeding 
to Condon Rod and Gun Club. Counsel to report. 

Sale of land. Jackson County. Pacific Hwy.-Crater Lake Hwy. 
Junction, Medford. 0.16 acre to Medford Corporation. 

Sele of land. Yamhill County. Sheridan. Offer of H.W. Burchell 
accepted. 

Sale of land. Umatilla County. Boardman-Stanfield Cut-off. 
Gravel pit property to be advertised for sale. 

Umatilla County. Old Oregon Trail. Umatilla-Hermiston Section. 
Stockpile site deeded to Umatilla County. 

Sale of land. Yamhill County. Sheridan. Lots 7 and 8, Block 
2, Foster's Addition. Sale deferred pending improvement of 
street. 

Lincoln County. Salmon River Hwy. Exchange of property with J.F. 
Modlin approved. 

Tillamook County. Wilson River Hwy. Removal of timber. Consoli- 
dated Timber Company granted extension of time. 

Douglas County. Pacific Hwy. Johns Ranch-Glendale Section. 
Settlement with J.B. Moore for gravel pit and haul road ap- 
proved. 

Housing. Shaniko. Purchase of bldg. and equipment storage site 
approved. $500 authorized to repair bldg. 

Corvallis-Newport Hwy. Purchase of R/W for permanent location 
disapproved. 

Umatilla County. Pendleton-—John Day Hwy. Offer of Morrison- 
Knudsen Company to deed addition to state quarry accepted. 

Construction Program. 1949-1950. Legal Dept. authorized to 
negotiate options for R/W for certain projects: 

Upper Columbia River Hwy. Navigation aids. Lease of three 
parcels of land to U.S. Coast Guard approved. 

Klamath County. Klamath Falls-Malin Hwy. South 6th Street 
Section. Klamath Falls. Right of way options to be secured 
conditionally. 

Deschutes County. Central Oregon Hwy. Millican. Lease of 
quarry site from State Land Board. Action deferred. 


Page Date Subject 
1948 


153185 Nov.3 2963, 2964, 2965, 2971, 2991, 2992, 3029, 3038, 3042, 3047, 
3048, 3055, 2856, 2937, 2980, 3040, 2976, 2961, 2974, 2996, 
2945, 2985, 3044, 2905, 2931, 3001, 2908, 3021, and 2999. 
See EXHIBIT "H". 

15316 Klamath County. Lower Klamath Secdy. Hwy. Final payment to 
F.L. Somers withheld pending report on surfacing. 

Yamhill County. Salmon River and Pacific West Hwys. Pringle 
Corner-McMinnville. Abandonment approved. See EXHIBIT "I". 

Coos County. Oregon Coast Hwy. North Bend-Hauser Section. 
Abandonment approved. See EXHIBIT "J" 

Benton County. Tampico-Lewisville Secdy. Hwy. No. 202. 
Abandonment of part approved. See EXHIBIT "K" 

Crook County. Ochoco Hwy. Prineville-Marks Creek Section. 
Agreement re abandonment approved. 

Equipment. $2,940 authorized for purchase of equipment. 

Yamhill County. County road repair. Payment of $2,419.76 for 
half of expense authorized. 

Speed Zone. Linn County. Pacific Hwy. Fast. Albany city limits- 
north. Zone established. See EXHIBIT "L" 

Clackamas es@=Pee" County. Wilsonville Ferry. Option extend- 
ing service three months exercised. 

Forgery bond. Three year renewal to November 2, 1951, approved. 

Schedule bond. Renewal for 1949 approved. 

Multnomah County. Columbia River Hwy. Tooth Rock Tunnel . 
Agreement with 0.W.R. & N. Co. and Union Pacific Company to 
maintain power line apvroved. 

Umatilla County. Pendle on-John Day Hwy. Easement grented U.S. 
Forest Service to maintain road on state property 

Hospital protection. National Hospital Association and Oregon 
Physicians' Service. Renewal of contracts approved condi- 
tionally. 

Multnomah County. Upper Columbia River Hwy Sun Dial Road 
grade separation project. Easement agreement with O.W.R. & N 
Company and Union Pacific Company approved 
Sun Dial Road. Vacation to accomodate extensions of Trout- 

dale Municipal Airport. Engineer and Counsel to consult 
Port of Portlend and Board of County Commissioners 

Personnel. Scholarships for highway engineering students. 
Engineer and Counsel to work out details and report 

Tillamook County. Manhattan. Ocean Boulevard Extensions to 
beach protested. Action deferred. 

Permits. North Santiam Highway. Reclassification from Group 
II Highway to Group I Highway approved See EXHIBIT "M" 

Permits. Oregon Coast Hwy. Pistol Fiver-California State Line. 
Reclassification from Group II to Group I approved See 
EXHIBIT "N", 

Permits. Columbia River Hwy. Dodson-Cascade Locks Riggle and 
Clark granted permission to haul logs 

Log hauling. Sunset Hwy. Davies Overcrossing-Portland. Truck 
hauling of logs prohibited for one year. 


Date Subject 
1948 
Nov.3 Lincoln County. Newport. Payment for improvement in front of 
of maintenance bldg. approved. 
Klamath County. Klamath Lake Secdy. Hwy. Raising of grade. 
Payment of 1/3 of cost by state approved. 


: Klamath Falls. US97 By-pass. Request for early construction 
denied. 

3 

ts Klamath County. Crescent Lake County Road. Snow removal oper- 
bie ations by state approved if county reimburses state for 

| expense. 

ty 15307 Klamath County. Bonanza-Poe Valley-Malin County Road. Report 


i on condition approved. Final payment to contractor released. 
St Klamath County. Lower Klamath Secdy. Hwy. Mack's Store-Midland. 
Engineer to report on bad condition. Final payment to con- 
\ tractor withheld. 
; Klamath Falls. Alameda Street. Offer of state to pay $600 
b toward cost of paving refused. Street to be maintained by 
{ state. 
hs Clatsop County. Seaside. Oregon Coast Hwy. Request for paving 
I between "A" and "K" Streets denied. 
Malheur County. Snake Hiver Bridges at Weiser and Payette, Idaho. 
f Replacement on cooperative basis. Engineer and Counsel to 
negotiate agreement. : 
Salem Shops. Construction of storage rack for traffic line lecquer 
in parking area approved. 
15308 Rock production projects. Authority previously given Engineer to 
advertise certain projects for bids confirmed. 
Columbia and Washington Counties. Vernonia-Sunset Camp Federal 
Aid Secdy. Hwy. Request for reconstruction denied. 
Jackson County. Ashland. Designation and construction of truck 
route. Request denied. 
Coos County. Coos River Secdy. Hwy. Enegren Ferry-Allegany 
Section. Widening hazardous sections approved. 
15309 Morrow County. Heppner Highway. Heppner. Request for widening 
Willow Creek Bridge denied. 
Lane County. Coburg County Road. Ferry Street Bridge. 
Bids to be called for construction. 
Lane County. Pacific Hwy. Eugene. Construction of railroad 
overcrossing and street interchange to be advertised for bids. 
State Tax Street Funds. See EXHIBIT "F". 
j Special State Tax Street Funds. Freewater. Option for coop- 
erative construction project approved. 
i) 15310 Special State Tax Street Funds. Waldport, Scappoose, Willamina. 
Wd Options for cooperative construction projects approved. 
Awards. Engineer's award of contracts confirmed. 
if 


Survey. Youglas County. Umpqua Hwy. Reedsport-Scottsburg 
t Section. Location approved. See EXHIBIT "G". 
Extensions of time granted as follows: Contracts Nos. 2969, 2925, 
i 2917, 2928, 2899, 2919, 2945, 3001, 2859, 3048, 2963, 2856, 
. 2980, 3017, 2948, 3015, 2954, 3055, and 2966. 
15315 Contracts completed and accepted as follows: Contracts Nos. 2815, 


15330 


15331 


15332 


15333 


15336 


15337 


15338 


15339 


15340 


Subject 


Lane County. Richardson-Eugene Secdy. Hwy. Veneta-Eugene. 

To be improved when P.U.C. grade separation order received. 

Harney and Malheur Counties. Rome-Princeton Secdy. Hwy. Improve- 
ment to be considered in next construction program. 

Grant and Harney Counties. John Day-Burns Hwy. Improvement of 
remaining sections included in Forest Hwy. Program. 

Tillamook County. Oregon Coast Hwy. Tillamook-Sand Lake al- 
ternate. Engineer to investigate and report. 

Cascade Hwy. Portland to Eugene via Silverton and Lebanon. 
Request for construction denied. 

Meeting recessed at 12:00 noon to reconvene at 1:30 p.m. 

Umatilla County. Old Oregon Trail. Pendleton. Request to 
use R/W for construction of retaining wall denied. 

Travel Dept. 1949 Budget approved 

Pacific Highway. Johns-Canyonville Section. Improvement re- 
quested. To be considered when Forest Hwy. Funds become 
available. 

Ashland-Central Point Section. Improvement requested. No 
action, 

Crater Lake Hwy. and East and West Diamond Lake Secdy. Hwys. 
Request to keep hwys. open during winter. To be kept open 
as long as practicable, 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Old Oregon Trail. Improvements between Portland and Ontario to 
be considered in future construction programs. 

Malheur County. Delegation requests hwy. improvements. No 
action. 

Deschutes County. Redmond. Status of one-way street plan. 
Decision deferred 2-3 months. 

Umatilla County. Freewater. Delegation asks relief from 
Peacock Mill flooding. Investigation to be made 

Coos County. Oregon Coast Hwy. Coos Bay-Coquille, old section. 
Contractor's damage to be repaired. 

Coos County. Enegren Ferry-Graveyard Point. 

R/W. for proposed road. Investigation to be made 

Coos County. Bullards Bridge. Confirmed withdrawal of funds 
for cooperative construction. 

Portland. Harbor Drive-Front Avenue parking area. Use of 
section between Steel Bridge and Morrison Bridge. Action 
deferred. 

Travel Dept. Advisory Committee. Herb Grey appointed to fill 
vacancy created by resignation of Robert Ruhl. 

Salem. State Highway Dept. Office Bldg. Whitehouse, Church, 
Newberry and Rohr employed as architects. Agreement to be 
prepared. 

Sale of scrap. Selem. Bid deposit of American Hardware and 
Supply Company declared in forfeit. 

Sale of equipment. Salem. Bid aeposit of A.L. Fletcher declared 
in forfeit. 
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15326 


15327 


15328 


15329 


Nov.4 


Subject 


Load limits. Alsea Hwy. M.P. 7.49 to M.P. 12.22. Reduction of 
load limit and lifting of reduced load limit approved. 

J.M. Devers and R.H. Baldock authorized to attend Highway Research 
Board meeting in Washington, D.C. 

R.H. Baldock authorized to attend Board of Directors of AASHO 
meeting in Washington, D.C. 

Meeting date. December 20 and 21, 1948, set for next regular 
meeting. 

Inspection trip. Southern Oregon. Action deferred. 

Lincoln County. Newport. Construction of bldg. to house State 
Police personnel approved conditionally. 

Multnomah County. Vancouver Avenue Bridge ower Columbia Slough. 
Agreement covering restoration approved. Bids to be called. 

Sale of myrtlewood. Humbug Mountain State Park. Mr. Tom Young 
to be refunded $175 he paid state for poor wood. 

Lane County. Alsea-Deadwood Secdy. Hwy. Improvement. Action 
deferred. 

Special State Tax Street Funds. Oakridge. Ontion for cooperative 
construction project approved. 

1949 Budget. Action deferred. 

Meeting adjourned at 5:15 p.m. to reconvens following morning. 

Bids received on following projects: 
Hereford Maintenance Building 
Flynn Bridge over Marys River 
Delmar Overcrossing 
Enegren Ferry Section 
North Bend-Coos Bay Roadside Improvement Project 
Smith River Bridge 
Arlington Rock Production Project 
Burns Rock Production Project 
Long Tom River Bridges. 
Oakridge Grading and Oil Mat Surfacing Project 
"D" River Bridge Section ‘ 
Jordan Valley Maintenance Building 
Juntura-Hope Rock Production Project 
Salem storage building 
Troutdale-Dodson Section 
Barnes Road-Multnomah County Line Section 

Morrow County. Heppner-Spray Secdy. Hwy. Hardman-Chapin Creek. 
Improvement to be considered in rext construction program. 

Morrow County. Chapin Creek-Monument County Road. Request for 
improvement as state secdy. hwy. denied. 

Morrow County. Heppner Hwy. Heppner. Willow Creek Bridge. 
Request for widening denied. 

Wheeler and Wasco Counties. Fossil-Shaniko Secdy. Hwy. Improve- 
ment to be considered in nex construction program. 

Wheeler County. Kinzua County Road. State maintenance approved 
conditionally. Agreement to be worked out with county. 

Lane County. Richardson-Eugene Secdy. Hwy. Elmira-Badger 
Mountain. Improvement to be considered in next construction 


program. 


Page Date Subject 
1948 
Nov.3 
15389 4&5 EXHIBIT "H". 
15393 EXHIBIT "I". 
15395 EXHIBIT "J". 
15397 EXHIBIT "K". 
15399 EXHIBIT "L". 
15400 EXHIBIT "M". 
15402 EXHIBIT "N". 
15404 EXHIBIT "0". 


Contracts completed and accepted. 

Abandonment. Pringle Corner-McMinnville. 
Abandonment. Oregon Coast Hwy. Glasgow-Hauser. 
Abandonment. Tampico-Lewisville Hwy. 

Reduced speed limit. 99E near Albany. 
Reclassification of hwys. from Group II to Group I. 
Reclassification of hwy. from Group II to Group I. 
Elimination of part of Paulina Secdy. Hwy. and 


addition of Combs Flat Road as part of Paulina Secdy. Hwy. 


Page 


Date 
1948 


Subject 


15340 Wov.4 Crook County. Paulina Secdy. Hwy. Crooked Riwer Hwy.-Combs Flat 


15346 


15347 


15375 
15378 
15380 
15385 
15386 
15388 


Nov.3 
4&5 


Road. Abandonment approved. See EXHIBIT "0". 
Paulina Secdy. Hwy. Combs Flat Road designated as extension 
See EXHIBIT "0". Agreement re improvement approved. 

Accounting Dept. Pro-forma statements in monthly reports approved. 
Chief Accountant ‘to secure similar statements from P.R.A. 
Action deferred on segregation of engineering and accounting 
functions. 

Budget. 1949. Administration, general maintenance, and minor 
betterment budgets approved. Action deferred on construction 
expenditures. 

Agreements approved and signed. 

Meeting adjourned at 5:00 p.m. to reconvene following day at 
1:30 p.m. 

Construction Program. Major Betterment Progren. 

Deadwood Secdy. Hwy. improvement not to be included. Action 
deferred on other projects. 

Federal Aid Construction Programs. Engineer to make location 
surveys in connection with each project. Action deferred on 
approval. 

Union County. Old Oregon Trail. Ladd Canyon Bectiom. Grading 
only to be included in first year's program. Engineer to 
provide substitute project for remaining funds formerly al- 
located to surfacing and oiling project in second year's 


progran. 

Federdl Aid Secdy. Hwy. Program. Counties to secure R/W for 
county road improvements. 

Marion County. Salem. Willamette River Bridge. Engineer to 
get information from P.R.A. re class of Sederal funds to 
finance structure. 

Postwar Construction Program. Engineer to furnish Commission 
map showing projects approved previously and projects dis- 
cussed at this meeting. 

Parks. Public conveniences. Parks Superintendent to give 
more attention to providing benches, tables, latrines, etc. 

Parks. Silver Creek Falls State Park. Fish and Wild Life 
Service to trap preditory animals in park area. 

Hood River County. Odell Secdy. Hwy. Hood River Junction- 
Odell Creek. Shoreline Construction Company declared in 
default and bondsman to complete work. 

Meeting adjourned at 4:30 p.m. 


EXHIBIT "A". Right of Way acquisition options 

EXHIBIT "B". Condemnation resolution. Wilson River Hwy. 

EXHIBIT "C". $1,000,000 for Sullivan Gulch real property 

EXHIBIT "D". Designation of throughway hwys. 

EXHIBIT "E". Engineer's authority to post reduced load limits. 

EXHIBIT "F". State Tex Street Funds. 

EXHIBIT "G". Survey Charlotte Creek-Murph;'s Camp Section. 
Umpqua Hwy. 
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Portland, Oregon 
August 9, 1948 


The State Highway Commission convened in regular session at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


R. H. Baldock, State Highway Engineer 

. Williams, lst Asst. State Highway Engineer 
. Stiffler, ond Asst. State Highway Engineer 
Devers, Chief Counsel 

Neuner, Assistant Counsel 

. Hawke, Chief Accountant 

. Glaisyer, Secretary 


ME ANES 
vee ZO 


Bids as follows for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman Ban- 
field announced that the awards of contracts would be made at 3:00 p.m. in the 


same room: 
SADDLE MOUNTAIN STATE PARK, CLATSOP COUNTY 

CARETAKER 'S COTTAGE 

Burgess Construction Co., Astoria $ 13,284.00 
COLUMBIA RIVER HIGHWAY, COLUMBIA COUNTY 

SCAPPOOSE SECTION 
Parker-Schram Co., Portland $ 69,540.50 
Porter W. Yett, Portland 82 , 963.00 
D-H Paving Co., Vancouver, Wash. 85 , 306.00 

OREGON COAST HIGHWAY, COOS COUNTY 
MANNING SLOUGH BRIDGE 

Glenn Snook, Eugene _ $ 2h,610.00 
Tom Lillebo, Reedsport 28, 340.00 
Del R. Beebe Construction Co., Eugene* 34,270.00 


*Lump sum reduction of $10,000 if also awarded the Delmar-Coaledo Project 
and Coaledo-Chrome Plant Project, for a total of $24,270.00 


CITY OF CENTRAL POINT, JACKSON COUNTY 
CENTRAL POINT BITUMINOUS MACADAM SURFACING PROJECT 


D. F. McKenzie, Salem $ 13,930.00 
Babler Bros., Portland 18,730.00 


BRIDGE PAINTING, JOSEPHINE COUNTY 
WEST FORK, ILLINOIS RIVER BRIDGE 


EAST FORK, ILLINOIS RIVER BRIDGE 
ROBERTSON BRIDGE 


Antonsen Painting Co., Tacoma, Wash. $_ 7,500.00 
J. S. Morris Co., Berkeley, Calif. 12,280.00 
COLLIER STATE PARK, KLAMATH COUNTY 
CARETAKER'S COTTAGE 
Burkhard & Schortgen Bidder disqualified Bid not read. 
PACIFIC HIGHWAY WEST, MULTNOMAH COUNTY 
FRONT AVENUE TOPSOILING AND SEEDING PROJECT 
Coast Construction Co., Portland $ 15,668.00 
Kuckenberg Construction Co., Portland . 19,250.00 
Lindstrom Bros., Portland { 19, 320.00 
SHERMAN HIGHWAY, SHERMAN AND WASCO COUNTIES 
KENT-COW CANYON JUNCTION RE-OILING PROJECT 
D. F. McKenzie, Salem $ 30,083.00 
Harr & Horton, Portland 30, 893. 84 
J. C. Compton Co., McMinnville 32,766.00 
Babler,Bros., Portland _ 34 , 806.00 
R. 0. 1, Portland 36,574.50 
CITY OF TILLAMOOK, TILLAMOOK COUNTY 
TILLAMOOK GRADING AND PAVING PROJECT 
Cressler Construction Co., Tillamook $ 29,250.00 
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OREGON COAST HIGHWAY, COOS COUNTY 
DELMAR-COALEDO SECTION 


Del R. Beebe Construction Co., Eugene! 

Rogers Construction Company, Portland 

McNutt Bros., Eugene! 4 

Guy F. Atkinson, Portland* 

Morrison-Knudsen Company, Seattle 

lpidders will not accept award of this project alone 


2Bidder will make lump sum reduction of $3,311.00 if also awarded Coaledo-Chrome. 
Plant Project 


OREGON COAST HIGHWAY, COOS COUNTY 
COALEDO-CHROME PLANT SECTION 


McNutt Bros., Eugene* 

Rogers Construction Co., Portland* 

Del R. Beebe Construction Co., 

Coos Bay Dredging Co., Coos Bay 

Guy F. Atkinson, Portland? 

Morrison-Knudsen Co., Seattle, Wash. 

ipidder will accept award of this project onzy in combination with Delmar- 
Coaledo Project. 


OREGON COAST HIGHWAY, COOS COUNTY 


COMBINATION BIDS FOR PROJECTS BELOW 


(1) Delmar-Coaledo Section 
(2) Coaledo-Chrome Plant Section 


Del R, Beebe Constr. Co-, Bugene* $572,686,504$420, 980. 

Rogers Construction Co., Portland* 62h , 303.00 | 407,405.00 

McNutt Bros., Bugene* 662,239.50 | 399,027.00 |3, 311.00} 1, 057,955.50 
Guy F. Atkinson, Portland* 710,517.00 | 549,705.00 1, 320,222.00 
Morrison-Knudsen Co., Seattle, Wash. 894,090.00! 649,715.00 | 1,543,805. 
#Bidder will not accept award of either project alone. — 


ROSEBURG OFFICE BUILDING, DOUGLAS COUNTY 


ADDITION TO BUILDING 


Basic Bid Basic Bid Less Items (a}y {b) 


Todd Building Co., Roseburg - $ 21,800.00 $ 21,375.00 
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a favorable attitude with respect to establishing a park at this location 
were it not for the fact that it would necessitate construction of 2k 
miles of roadway. As the result of discussion the matter was referred 
back to the Parks Superintendent to set definite assurance from the county 
court that the county will provide a substantial roadway leading to the 
area and will maintain it without cost to the state. 


(3) Appointment of a park district supervisor for Eastern Oregon 
parks and wayeides with headquarters at La Grande: The Parks Superintend 
ent advised that provision is included in the 1948 park budget for the 
employment of five supervisors, three of whom have been authorized by the 
Commission to date. He urged approval of the supervisor for Fastern Oregor: 
who, he said, is badly needed, as the area is too distant from Salem to 
be supervised efficiently from the Salem office. The Commission unanimous- 
ly approved the appointment. 


(4) Purchase of 55 acres of land on Floras Lake in Curry County 
from James L. White of Langlois for the sum of $200 per acre: The State 
Parks Superinten#ent recommended against the purchase of this tract as the 
price is too high and there is another park nearby. The Commission 
approved the recommendation. 


(5) Leases to the State Forester in Wallowa Lake and Casey Statc 
Parks for the construction of State Forestry Wardens' residences: The 
Commission formally approved the leases as prepared, which were authorized 
by the Commission at its meetin, om June 28 and 29, 1948. 


(6) Renewal of agreement with Robert Fromm for crazing 100 sheep 
in Humbug Mountain State Park: The Parks Superintendent advised that it 
was to the advantage of the state to have the sheep craze in this park 
because it keeps down grass and brush, thereby removing a fire hazard. 
This same condition is also true, he stated, in Cape Sebastian State Park. 
The Commiesion approved the renewal of the agreement for one year at 50 
cents por head. 


(7) Renewal for one year of an agreement with Clyde B. Miller for 
grazing of sheep in Cape Sebastian State Park: Upon the recommendation 
of the Parks Superintenfent, the Commission unanimously approved the ex- 
tension of the agreement for one year at 50 cents per head, 


(8) Boat concession contract to L. A. Smith at Sunset Bay State 
Park: The Chief Counsel advised that the State Land Board, on the basis 
of an opinion furnished by the Attorney General, is claiming control of 
this erea so, under that ruling, the revemme received by the Highway 
Commission by reason of its contract with L. A. Smith would have to go to 
the State School Fund which is under the jurisdiction of the State Land 
Board. It was his opinion that a question of facts is involved--whether 
the area is tide land under the control of the State Land Board or part 
of the ocean, under the jurisdiction of the State Highway Commission. 
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The State Parks Superintendent, Mr. S. H. Boardman, was present and 


reported on the following park matters: 
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(1) Proposed developments in Wallowa Lake State Park: ‘The Parks 
Superintendent explained details with respect to this proposed development 
work which includes, among other things, construction of a caretaker's 
house, a channel at the southwest end of the lake to facilitate the 
docking of pleasure boats, the construction of a parking area for cars 
at such point, and improvement of a roadway leading to the parking area. 
He advised that the present caretaker's house is an old one which was 
acquired along with the park, that itis unsuitable, being poorly 
located, and that at the present time it is surrounded by three feet of 
water. He requested authority to build a new house at an estimated cost 
of $10,000. The Parks Superintendent further explained that the present 
boat landing consists of a barge, located in shallow water, that can only 
be reached by a driveway across the sand, which is inundated during 
periods of high water, and a floating causeway, whereas the proposed land 
ins is at the edge of deep water and with a gmall amount of channelization 
work can be conveniently used by pleasure boats at all times. He estimated 
the cost to build a wharf at the site of the present landing at $12,859, 
compared with a cost of $4,500 to provide the substitute landing at the 
southwest side of the lake. The Parks Superintendent further explained 
that his general plan calls for restricting to bathers the use of the 
beach area at the present boat landing, where the water is shallow, and 
to safeguard these people he proposes to block off this area with log 
floats so that boats cannot penetrate it. He pointed out that Mrs. Irene 
Wiggins, who operates Wallowa Lake Lodge, and from whom the State Highway 
Commission acquired the park, has certain rights that forestall the closing 
of the present boat landing until her lease expires on March 30, 1952. 
Following discussion of this entire matter the Commission unanimously 
approved the general plan of development as explained by the Parks 
Superintendent. The Commission also approved construction of the care- 
taker's house and the dredging of the channel at the new landing point 
at $10,000 and $4,500 respectively. The Parks Superintendentwas instructed 
to repair the “catwalk” that now leads to the present landing and maintain 
the same in satisfactory condition pending termination of the Commission's 


agreement with Mrs, Wiggins. 


(2) Proposed state park at Owyhee Dam, Malheur County: The Parks 
Superintendent presented a proposition for the establishment of a state 
park composed of nine acres along the Owyhee River about one mile below 
the dam proper, and development of the area to provide sites for 2h trailer 
houses, a picnic area, 4 caretaker's house, and other facilities. The 
lend, he said, can be acquired from the U.S. Reclamation Service at no 
expense, and the Reclamation Service will also donate the roadway, which 
consists of an abandoned railroad grade running up the Owyhee River canyon, 
having already offered it to Malheur County for road purposes. Malheur 
County, he said, has accepted the roadway and indicates that it will take 
it over as a county road and maintain it until such time as it may be 
necessary to make it a state secondary highway. The Commission indicated 


property will be reconveyed to the city and the county if it is not usea for 
state highway purposes. The Chief Counsel was further instructed to make 
no commitment whatsoever as to the construction of the preposed six-lane 
facility since that is a project for the distant future. 


*#* Devils Lake Outlet Section, Oregon Coast Highway: The Engineer 
explained that in making the contemplated changes for the new bridge across 
"Dp" River, it would be necessary to relocate a water main owned by the Taft- 
Nelscott-Delake Water District. He estimated the cost involved at $3,500 
and advised that it is the state's responsibility. He recommended approval of 
an agreement with the District covering the matter. The Commission approved 
the Engineer's recommendation. The agreement was signed by the Commission on 
the following day. 


*** T1]lamook-Pleasant Valley Section, Oregon Coast Highway: In 
connection with this matter the Assistant Counsel reported the estimated totel 
cost of right of way and rights of access at $110,000. He further advised that 
there are several parcels that will have to be condemned. The Commission 
approved completion of the settlements for which options have been obtained 
and authorized condemnation of the remaining tracts. 


+ Pacific Highway, City of Eugene, Cooperative Project: The 
Commission approved all of the options as recommended but instructed the 
Assistant Attorney to prepare for the record a report on the cost to move the 
houses so that such information will be available in determining the total cost 
of right of way settlements for this project. 


nl 


In connection with the discussion of the real property matters listed 
in the attached Exhibit "A", consideration was also given by the Commission to 
the acquisition of right of way on the Sullivan's Gulch Section: The Assistant 
Attorney presented options already obtained but action thereon was deferred by 
the Commission until it is known definitely how much Federal money will be 
available for this area. Options are not to be presented until such information 
is obtained, The matter of increasing the right of way budget in the amount of 
$750,000 for right of way acquisition along this section was also deferred 
until that time. The Commission desired it clearly understood that expenditures 
for right of way in Sullivan's Gulch are to be made only from funds regularly 
allocated to that area. 


The Assistant Attorney presented for the Commission's consideration 
the following offers for condemnation of several parcels of real property that 
are needed as right of way for several highway improvements and cannot be ac- 
quired by negotiation: 


Tillamook Pleasant Valley Section of the Oregon Coast Highway 


Recommended offer 


12830 Herman Jacobs $10,000.00 
12826 L. and B. Neilsen 7, 500,00 
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He suggested an investigation to determine the facts and that the results 
thereof be presented to the Attorney General for a review of the case. 
The Commission approved the suggestion and referred the matter to the 
Engineer and Parks Superintendent to make such investigation and report. 


(9) Status of historical building in Champoeg Stete Park: The 
State Parks Superintendent stated that plans for this structure are not 
complete but that he would report later on the sub ject. 


The Chief Counsel brought up for discussion at this time the pid of 
Burkhard and Schortgen for construction of a building in Collier State Park, 
which was not read at the bid opening because the bidder had not satisfied the 
pre-qualification law. He advised that the Commission, if it so desired 
could negotiate the contract. Mr. Alfred E. Collier, Klamath Falls, donor 
of the park, who was present, stated that if the Commission will accept the 
bid and agree to contribute toward the cost of construction the amount of the 
Encineer'’s estimate plus ten percent of such amount, he will personally 
contribute a sufficient sum to make up the difference between the state's 
contribution and the amount of the bid as submitted. The Commission instructed 
the Fncineer, the Chief Counsel, and the Parks Superintendent to confer with 
Mr. Collier on this offer and report back to the Commission later in the day. 
(The Engineer reported later that it is their recommendation that Mr. Collier's 
offer be accepted. Mr. Collier was present and repewed the offer. The Com- 
mission unanimously approved the recommendation, whereupon Mr. Collier tendered 
his check in the amount of $1,804.85, representing his share of the expense. ) 


The Assistant Attorney, Mr. J. W. DeSouza, presented for the Commis - 
sion’s consideration a list of properties needed for highway improvements 
throuzhout the state, together with the option prices that have been agreed 
upon with the owners. Following careful consideration of each individual tract, 
the Commission approved the offers disclosed in the options and authorized 
acquisition of the several parcels on the basis thereof. The attached resolu- 
tion relative thereto, marked Exhibit "a", which resolution by this reference 
is made a part hereof with like effect as though extended in full herein, was 
adopted by the Commission by unanimous vote. , 


The following notes refer to the right of way resolution attached 
hereto and marked Exhibit "A": 


* Vista Avenue-Multnomah Coumty Line Section, Sunset Highway Item 
No. 14026: The Chief Counsel reported that he had conferred with Multnomah 
County and Portland city officials regarding county- and city-owned property 
that is needed in the future development of this section, and that these 
officials signified a willingness to either execute deeds conveying the property 
to the state or to enter into a three-party agreement with the state, regarding 
the matter, whichever the Commission prefers. The Commission decided in favor 
of deeds of conveyance rather than the agreement, and instructed the Chief 
Counsel to prepare and submit deed forms to the city and county for acceptance 
and execution. The deeds are to cover sufficient land for right of way wide 
enough for an eventual six-lane highway and are to contain provision that the 
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The Commission considered the sale to the U.S. War Department of a 
amall tract of land adjacent to the Willamette Highway in Lane County, which 
property the Government needs as right of way for the new location of the 
Southern Pacific Railroad necessitated by construction of Meridian Dam. The 
Assistant Attorney advised that the appraised value of the land is $70 per 
acre, being approximately the same rate that the state paid. He recommended 
sale of the property at that rate. The Commission unanimously approved the 
recommendation and on the following day signed the “option to purchase”. 


The Assistant Attorney presented for the Commission's consideration 
the sale of a tract of land in Klamath County to the U.S. Reclamation Service 
for enlargement of the Lost River Diversion Channel. He explained that the 
agreement covering the matter previously had been approved by the Commission 
and it now comesup simply for confirmation. The Commission formally approved 
the sale and on the following day signed the "land purchase contract". 


The Commission considered the claim of Richard L. Coburn and D. E. 
Farmer for additional compensation in the amount of $1,500 in connection ‘with 
the acquisition of right of way across their property on the Pringle Corner - 
McMinnville Section of the Pacific Highway West, Yamhill County. The Assistant 
Counsel, Mr. Neuner, explained that in the original acquisition the owners were 
paid $326.70 for their property, based on plans which showed the center line 
of the reconstructed highway at approximately the same elevation as then 
existed. However, the super-elevation in the easterly traffic lane of the new 
highway caused a substantial raising of grade and placed a barbecue property 
owned by these people on the east side of the highway approximately two feet 
below the new grade line, and inasmuch as the original negotiations were based 
on there being no change of grade line, it was his feeling that the owners have 
just cause to complain, He recommended that the claim be allowed, upon securing 
of a release from all future claims. He also recommended that the property 
owners not be allowed a damage claim for the traffic separator at this location. 
The Engineer concurred in both recommendations. The Commission unanimously 
approved the recommendations. 


An exchange of properties with Walter Freeman in the City of Nyssa on 
the Nyssa-Adrian Highway, in Malheur County, was considered by the Commission. 
Tne Chief Counsel explained that although the areas are not quite equal in size, 
the area to be secured by the state is, in his opinion, a more valuable property 
He recommended the exchange. The Engineer concurred. The Commission approved 
the recommendation unanimously. (The deed of conveyance was signed by the 


The Commission considered and approved a deed conveying unto tne 
S. P. & S. Railroad Company a small tract of land adjacent to the Lower Columbie 
River Highway, heretofore authorized by the Commission on July 21, 1947. (The 
deed was signed on the following day.) 


The Chief Counsel reported difficulties with respect to acquisition of 


right of way for the proposed improvements of uUS99 W in the vicinity of Newberg, 
Dundee, and Dayton Junction, in Yamhill County. He advised that it is impossibl 
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Tillamook-Pleasant Valley Section (Cont. ) Recommended offer 


11825 Victor Neilsen $10,000.00 
14160 Lena Lyster (Orval Kaiser, 

contract purchaser) 2,500.00 
11801 Martha Fossbind 7,250.00 
11800 Louis Flack, Jr. 2,000,00 
11797 W. Riley Simmons 450,00 
11803 Paulina Lamb, a widow, and 

Estate of deceased husband 9,500.00 
11806 Raymond Easttarood 4,000.00 
11798 Lyle Simmons 400.00 


Delmar-China Camp Creek Section of the Oregon Coast Highway 


14103 L. R Siglin (Paul Trolard, et ur., 
contract purchaser) 2,800.00 


Baker-Miles Bridge Section of the Medical Springs Highway 
13815 Matilda McEnroe 473.00 


ter careful consideration of each item, the Commission approved 
the offers and thereupon by unanimous vote adopted the attached resolutions, 
marked Exhibits "B-1", "B-2", and “B-3", authorizing condemnation of the 
properties, which resolutions by this reference are made a part hereof with 
like effect as though extended in full herein. 


The Assistant Attorney presented for the Commission's consideration 
the disposal of the David Eyre house situated on the block recently acquired 
for the proposed State Highway Office Building in Salem, He recommended sale 
of the house for not less than $2,500. The Chief Counsel concurred therein. 
Following a jeneral discussion of the disposal of buildings on the entire area 
acquired, the Commission unanimously approved the recommendation with the under- 
standing that such action is to apply to the Eyre house only until further 
instructed. 


The matter of securing additional right of way for the Pacific High- 
way West through Camp Adair in Polk County was considered. ‘The Assistant 
Attorney advised that this property has now been declared surplus by the U.S. 
Government and recommended that it be secured as the land is needed and the 
appraisal very reasonable. The Commission approved the recommendation. 


The Camission also considered the acquisition of an additional 
0.8 of an acre in Camp Adair to complete a quarry site previously acquired. 
The Assistant Attorney advised that the property would be valuable to the state 
and is reasonabl; appraised. He recommended that it be secured. The Commis- 
sion approved the recommendation. 
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of way for the highway improvement have been obtained. He also recommended 
that he be given authority to make a complete survey 50 right of way descrip- 
tions can be prepared and negotiations for acquisition of right of way started. 
Following discussion Commissioner Schaupp moved that the Engineer's recommenda- 
tions be adopted. Commissioner Chandler seconded the motion which carried 
unanimously with the understanding that no commitments whatsoever shall be 
made with respect to construction. 


The Engineer reported on the matter of the state assuming maintenance 
of all county roads on the Federal Aid Secondary Highway System, as previously 
instructed by the Commission. He advised that to take over the maintenance of 
the 1,364 miles of county roads on this System would cost the state, on the 
pasis of 1948 costs, about $937,068 annually. He suggested that it would be 
unwise to assume this obligation in view of the large amounts that the state 
is now spending, in the maintenance and reconstruction of highways on the presen 
state system. The Commission approved the Engineer's recommendation unanimous- 
ly upon motion of Commissioner Schaupp. 


The Commission considered an offer of the American Legion in Coquille 
to donate land to eliminate a jog in the Oregon Coast Highway at its inter- 
section with the Coos Bay-Roseburg Highway, in Coquille, if the state would 
move and remodel their building that is located on the property. The Engineer 
advised that investigation reveals that the moving and remodeling of the 
puilding would cost $7,400. He further stated that in all probability the 
highway is not permanently located at this point. In the discussion following 
it wag pointed out that the existing route on which the building is situated 
probably will be in use for at least another five years, and that residents 
of the city believe that it will always be used as a connecting highway link. 
In view of this information, the Engineer was instructed to secure quotations 
for the remodeling of the building and to report his findings. 


A request from the City of Clatskanie for footpath construction 
along the lower Columbia River Highway from the east city limits easterly to 
the S. P. & S. Depot was considered by the Commission. The Engineer advised 
that this is a renewal of a request made about a year ago, which the Commissio 
denied because of the expense involved, estimated at $4,000. Investigation 
now discloses, he said, that the city limits have been extended some 2,000 
feet, leaving approximately 1,000 feet of highway between the city limits and 
the depot. He estimated the cost to construct a footpath along the section 
outside of the city at $1,000 and recommended approval of the project on the 
condition that the City of Clatskanie will construct a footpath within the city 
limits and will furnish right of way that may be required within the city. The 
Commission approved the recommendation unanimously. 


The Engineer reported on several requests for improvement of a one 
and one-half mile section of the Oregon Coast Highway immediately north of the 
town of Nehalem. He advised that since first reporting on this matter, he has 
made further investigation, as instructed by the Commission, to determine the 
cost to eliminate several hazardous curves, and that such investigation reveals 
that to provide such an improvement would cost approximately $35,000. The 
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to secure options at & reasonable figure due to what appears to be an organized 
attempt to hold the property at $1,500 an acre, which, in his opinion, is en 
exorbitant figure. He was instructed to continue negotiations for the options 
and report back to the Commission the progress thereof. The Commission indicated 


that it would postpone the improvements if right of way cannot be obtained at 
reasonable cost. 


The Chief Counsel presented and read aloud a proposed amendment to 
the resolution that was adopted by the Commission at its previous meeting in 
June, cove-ing the subject of speed and distance to be maintained between 
trucks and busses operating on state highways. The Commission approved the 
original resolution and also by unanimous vote approved the amendment thereto 
by the adoption of the resolution which is attached hereto marked Exhibit , 
which resolution by this reference is made a part hereof with like effect as 
thouch extended in full herein. 


The status of right of way acquisition-in Gold Beach on the Oregon 
Coast Highway was considered by the Commission. The Chief Counsel advised that 
all of the necessary right of way north of Second Street to Sunset Inn had been 
secured with the exception of one parcel; also, that negotiations with Mr. Crook 


right of way is concerned, he said, bids could be called in September for the 
section north of Second Street. He pointed out, however, that there are 
numerous buildings to be moved and that the property owners have not been advised 


better to start work in the spring and suggested that bids be secured now for 
moving the“houses. He also suggested that the property owners be advised that 
there will be some inconvenience due to the moving of the buildings but their 
entrances will be rocked to enable them to get into their properties without 
aifficulty. Following discussion the Commission authorized and instructed the 
Chief Counsel to secure bids for moving the houses and to obtain from the 
Engineer @ statement as ‘ what commitments could be made to the property 
owners. The Engineer was authorized to advertise the construction for bids 

to be received when the plans and specifications are prepared. 


The meeting recessed for luncheon at 12:00 noon and reconvened at 
2:00 p.m. in the same room with the same persons present and participating. 


Matters pertaining to the proposed by-pass route for The Dalles- 
California Highway in Klemath Falls was considered by the Commission. The 
Engineer recalled that at the last Commission meeting authority had been 
granted to study this route to determine if the line tentatively selected 
could be revised to avoid passing through a large auto court which is now under 
construction near the Link River Bridge. A complete study of this matter, he 
stated, reveals that a satisfactory alignment can be obtained by moving the 
proposed center line slightly to the west and thus avoid the motor court 
property. He recoumended approval of the general route, as revised, and that 
the city and the county be provided with a map of the property in the area 
and be requested to make no sale of their holdings until the necessary rights 


August 9, 1948 


45100 


*(6) Sale of scrap materials, Klamath Falls (5 items) 
Recommendation: Award items No. 1, 2, 3, and 4 
to high bidders. No bids received 
for item No. 5. 


*(7) Sale of used equipment, La Grande (9 items) 
Recommendation: Reject bid on item No. 6, award 
all other items to high bidders. 


*(8) Sele of scrap materials, La Grande (7 items) 
Recommendation: Award all items to high bidders. 


*For details with respect to the offers submitted for the items 
advertised for sale at each of the above-mentioned points, see tabula- 
tions of bids on file in the office of the State Highway Commission 
Salem. 


Fhe Commission unanimously approved the Engineer's recommendations. 


The Engineer also reported the results of taking of bids in Salem 
on August 2, 1948, for the sale of dry myrtlewood timber in Humbug Mountain 
State Park, Curry County, as follows: 


Sale of Myrtlewood Timber 
Humbug Mountain State Park, Curry County 


Pacific Myrtlewood Products, Coos Bay * $ 260.00 


* The above bid was postmarked July 26, 1948. By letter 
postmarked July 27, 1948, the bidder reduced the bid to $155 
as they claimed that approximately half of the lumber had bean 
removed since it had been inspected. 


The State Parks Superintendent estimated the value of the timber at 
$300 and recommended that the revised bid of $155 be rejected. The Commission 
adopted the recommendation and instructed the Parks Superintendent to negotiate 
the sale privately. (An offer from Mr. T. W. Young, Portlani, to pay $175 for 
the material was reported on the following day. The Commission accepted the 
offer upon being 4nformed that the State Parks Superintendent had removed most 
of the good material from the supply originally advertised for sale and that the 
amount offered by Mr. Young is very close to the actual value of the mater- 
jal. See page 15141 for additional entry,) 


Pursuant to the Commission's instructions, the Engineer and Chief 
Counsel reported on their conference with Mr. Alfred D. Collier, Klamath Fells, 
with respect to the construction of a caretaker's pbuilding in Collier State 
Park. They recommended acceptance of the offer made by Mr. Collier earlier 
in the session, to contribute towards the project an amount equal to the 
difference between the amount of the Engineer's estimate plus ton percent of 
such amount, and the amount of the bia submitted by Burkhard & Shortgen, or 
$1,804.85. The Commission approved the recommendation unanimously and so 
informed Mr. Collier, who was present. Mr. Collier thereupon presented his 
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section on which improvement is requested, he stated, 4s not the permanent 
route of the Oregon Coast Highway but will be used as the highway route for 
probably ten years or more and, upon completion of the permanent highway, 
will be necessary in order to serve the City of Nehalem and to form a connect- 
ing link between the newly constructed highway and the old highway. He recom- 
mended the improvement a8 & worthy project and that it be given consideration 
as a betterment project in 1949. The Commission approved the Engineer's 
recommendation unanimously. 


The Commigiion discussed @ proposed improvement of the Santiam High- 
way through the City of Sweet Home. The Engineer reported that there has . 
apparently been some nisunderstanding in the City of Sweet Home at to what the 
Commission proposes t do in improving the highway through the city. He re- 
called, nat about a year ago the city signified its willingness to cooperate 


statements were made that the state would replace existing concrete sidewalks, 
construct curbs, and extend the oiled surface to the new curb lines. The 
agreement has been fulfilled partially, he said, but is not completed because 
the city has failed to acquire all of the right of way and it is not desirable 
to remove an existing walk if a hazard would be created by reason of jogs that 
would be left at points where the old sidewalk joins the new one. It was his 
thought that the improvement should wait until all of the right of way is ac- 
quired so the job can be done as & whole rather than piecemeal. As the result 
of discussion cf this matter, the Commission orde! that the city be instructed 
to obtain the needed right of way, particularly between 10th Street and 18th 
Street, and then come in and discuss the matter again with the Commission. 


The Engineer presented a tabulation of the high bids received in 
Salem an July 30, for the purchase of used equipment and scrap materials stored 
at the Highway Department Shops at Salem, Coquille, Klamath Falls, and La Grande. 
He recommended action by the Commission with respect thereto as follows: 


*(1) Sale of used equipment, Selem (56 items) 
Recommendation: Award all items to high bidders. 


*(2) Sale of scrap materials, Salem (8 items) 
Recommendation: Award all items to high bidders. 


*(3) Sale of used equipment, Coquille (6 items) 
Recommendation: ReJect bid on item No. l, award 
all other items to high bidders. 


#(4) Sale of sorap materials, Coquille (3 items) 
Recommendation: Award all items to high pidders. 


*(5) Sale of used equipment, Klamath Falls (9 items) 


Recommendation: Reject bid on item No, 7, 
all other items to high bidders. 


(Cont. ) 
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Del R. Beebe Construction Co., Eugene, submitted the only other bid at 
$34,270; however, he agrees to a lump sum reduction of $10,000 

if alsc awarded the contracts for the Delmar-Coaledo and Coaledo- 
Chrome Plant projects for which bids were received at this letting. The 
Commission has referred the bids to the Engineer with authority to award 
the contract to the low bidder when certain conditions have been satisfied 


"Delmar-Coaledo Section of the Oregon Coast Highway in Coos County; 
2,89 miles of grading and paving, Del R. Beebe Construction Company, 
Eugene, submitted the low bid for this job at $572,688.50. They qualified 
their bid by stating that they would not accept the award of this contract 
unless also awarded the contract for the Coaledo-Chrome Plant project. 
Rogers Construction Company, Portland, submitted the second low bid at 
$624,303 with the same qualification. Three higher bids were received. 
The Commission has referred the bids to the Engineer with authority to 
award the contract to the low combination bidder for both projects when 
certain conditions have been satisfied. 


"Coaledo-Chrome Plant Section of the Oregon Coast Highway in Coos 
County; 2.0 miles of grading and paving. McNutt Brothers, Eugene, sub- 
mitted the low bid for this job at $399,027 but have qualified their bid 
by stating that they will accept the award of this contract only in combi- 
nation with the Delmar-Coaledo Project. Rogers Construction Company, 
Portland, submitted the second low bid at $407,405 with the same qualifi- 
cation. Del R. Beebe Construction Co., Eugene, submitted the third low 
bid at $420,980 with an identical qualification. Three higher bids were 
received. The Commission has referred the bids to the Engineer with 
authority to award the contract to the low combination bidder for both 
projects when certain conditions have been satisfied. 

* 

"The low combination bid for the Delmar-Coaledo and the Coaledo- 
Chrome Plant Sections, both on the Oregon Coast Highway in Coos County, 
was submitted by Del R. Beebe Construction Company, Eugene, at $993, 668 . 5C 
Rogers Construction Company, Portland submitted the second low combinatior 
bid at $1,031,708. The Commission has referred all bids to the Engineer 
with authority to award to the low combination bidder when certain condi- 
tions have been satisfied. 


“aadition to Office Building at Roseburg in Douglas County. Construct 
oh’ x 60' extension on frame office building with basement and furnace. 
Todd Building Company, Roseburg, submitted the only bid received for this 
job, the basic bid being $21,800 and the basic bid less items (a) and (b) 
at $21,375. This bid has been rejected as too high. 


"Central Point Bituminous Macadam Surfacing Project on Pine Street 
in the City of Central Point, Jackson County; 0.53 mile of Type B-3 
wearing surface. D. F McKenzie, Salem, submitted the low bid at $13,930. 
Babler Brothers, Portland, submitted the only other bid at $18,730. The 
Commission has @warded this contract to the low bidder, D. F. McKenzie. 
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personal check in the amount of $1,804.85 as a guarantee. 


The Commission considered and ordered filed a report from the Engineer 
on weichmasters' operations during the month of May, 1948. 


The Engineer also reported on the trip to midwestern states by 
Mr. H. W. Libby, Chief Locating Engineer, to interview applicants for engineer- 
ins positions. He advised that Mr. Libby interviewed applicants in Billings, 
Montana; Denver, Colorado; Fort Worth, Texas; Indianapolis, Indiana; and 
Chicazo, Illinois; however, the results obtained were gomewhat of a disappoint- 
ment because out of 100 inquiries received by the Civil Service Commission, 
only 14 applicants appeared for interview, and of these only three had agreed 
to accept work in Qregon. The Commission ordered.- the report filed. 


The need for additional office space for 3tate Highway Department 
employees in Salem was again considered by the Commission. The Chief Counsel 
advised that his right of way department is still overcr ~ 24, notwithstanding 
their recent move to the fifth floor of the State Office ..ilding. He suggested 
that the use of at least one of the buildings located on the block which has 
been purchased for the proposed State Highway Office Building, as a temporary 
expedient, would be helpful. The Engineer concurred. In the discussion that 
followed, the question was raised as to whether it would be worth while to 
move the departments for @ year's occupancy when they would have to move again 
if construction were started on the proposed Highway Office Building. The 
Commission deferred action on this matter pending further consultation with the 
Board of Control to ascertain whether or not any space will become available 
for highway department use when the new office pbuilding is completed. The 
Engineer was instructed to secure an appointment with the Board of Control 
some time during the following week, if possible. 


The Commission discussed with the Engineer the bids received at the 
morning session, and at 3:00 p.m. Chairman Banfield publicly announced the awards 
of contracts as follows, the action of the Commission with respect to each 
project bein; by unanimous vote: 


“construct 32' x 37' frame pbuilding for caretaker's cottage at 
Saddle Mountain State Park in Clatsop County. Burgess Construction 
Company, Astoria, submitted the only bid for this project at $13,234. 
The Commission has rejected this bid as being too high. 


"Scappoose Section of the Columbia River Hichway in Columbia County; 
5.57 mile of grading and paving. Parker-Schram Company , Portland, sub- 
mitted the low bid for this job at $69,540.50. Porter W. Yett, Portland, 
submitted the second low bid at $82,963. One higher bid was received. 
The Commission has awarded this contract to the low bidder, Parker-Schram 


Company . 


"Manning Slough Bridge on the Orecon Coast Highway, in Coos County. 
Glenn Snook, Eugene, submitted the low bid for this job at $24,610. 
Tom Lillebo, Reedsport, submitted the second low bid at $28, 340. 


2) 


Engineer advised that the unoiled section is approximately 14 miles long; 

that the traffic volume is quite heavy and the desirability of completing 

the oiled surface is evident. He estimated the cost to surface and oil the 
1k-mile section at $350,000 and recommended that it be given consideration in 
the formation of the next construction program since no funds are available 
to finance it now. He was instructed by the Commission to bring up the matter 
when the next program is prepared. 


The Commission discussed a letter from the Parkrose Chamber of Com~- 
merce concerning their previous request for the widening of Sandy Boulevard 
from 99th Street to 126th Street, and for the widening of this boulevard from 
Fairview to the proposed terminus of the Columbia River Highway at Fairview 
Forms. The Engineer reported that he has reviewed the records to ascertain 
whether or not the former Highway Commission made any commitments with respect 
to the improvement of Sandy Boulevard that have not been fulfilled. He could 
find none except one involving a small expenditure for oiling the shoulders 
between 108th Avenue and 122nd Avenue, which was estimated to cost $3,500; 
moreover, there is no evidence whatsoever that the people of Parkrose were 
ever promised a full-width pavement as they allege. He read aloud his written 
report on the subject. (See copy of letter to the Commission dated August 6, 
1948, in general files for details.) He estimated the cost to provide a full- 
width (60-foot) pavement between 108th Avenue and 122nd Avenue at $150,000. 


Chairman Benfield expressed his feeling that if the present Highway 
Commission has not fulfilled the commitments of the former Highway Commission 
with respect to this matter, then that should be done. Commissioners Schaupp 
and Chandler concurred. ‘The Engineer was authorized and instructed to proceed 
accordingly. The Secretary was instructed to inform the Parkrose Chamber of 
Commerce that a careful review of the records discloses no unfulfilled obliga- 
tions of the former Highway Commission with respect to the improvement of Sandy 
Boulevard through the Parkrose District, except the oiling of shoulders 
between 108th Avenue and 122nd Avenue, and that the records do not disclose 
that the people of Parkrose were ever promised the full-width pavement that 
they are now requesting. 


The Commission considered a request from the City of Milton for state 
aid in improving a portion of the old Oregon-Washington Highway route through 
the city by widening the present oiled surfacing from 43 to 70 feet. The 
Engineer pointed out that this street is partially occupied by the Walla Walla 
Valley Railroad tracks. He recommended that the state do not participate in 
the cost of the widening work because the new highway route will soon be open 
to traffic and then the old route will be of only local importance. The Com- 
mission unanimously approved the Engineer's recommendation. 


The Engineer brought up for discussion the need to increase the 
vertical clearance under the Minam underpass on the Wallowa Lake Highway in 
Wallowa County, which the Commission inspected recently on its Eastern Oregon 
trip. He recalled that numerous requests have been received for this improve- 
ment which, he declared, is fully justified. He estimated the cost to increase 
the vertical clearance, which would be accomplished by lowering the grade line 


August 9, 1945 


"Cleaning and painting the West Fork, Illinois River Bridge at Mile 
Point 9.64 and the East Fork, Illinois River Bridge at Mile Point 12.31 
on the Redwood Hirhway; also, the Robertson Bridge over Rogue River at 
Mile Point 13.37 on the Rogue River Loop Secondary Highway, all in Josephine 
County. Antonsen Painting Company, Tacoma, Washington, submitted the low 
bid for this work at $7,500. J. S Morris Company, Berkeley, California, 
submitted the only other bid at $12,280. The Commission has awarded the 
contract to the low bidder, Antonsen Painting Company. 


"Construct 32' x 37' frame dwelling fcr caretaker's cottage in Collier 
State Park. No satisfactory bids were received for this project. 


"Front Avenue (Sheridan Street-Bancroft Street) Topsoiling and Seeding 
Project on the Pacific Highway West in Portland, Multnomah County. Coast 
Construction Company, Portland, submitted the low bid for this work at 
$15,668. Kuckenberg Construction Company, Portland, submitted the second 
low bid at $19,250. One higher bid was received. All bids have been 
referred to the Engineer with authority to award the contract to the low 
bidder when certain conditions have been satisfied. 


"Kent-Cow Canyon Junction Re-oiling Project on the Sherman Highway 
in Sherman and Wasco Counties; 23.66 miles of re-oiling. D. F. McKenzie, 
Salem, submitted the low bid for this work at $30,083. Harr and Horton, 
Portland, submitted the second low bid at $30,393.84. Three higher bids 
were received. The Commission has awarded this contract to D. F. McKenzie, 
the low bidder. 


"T4 llamook Grading and Paving Project on Tenth Street in the City 
of Tillamook, Tillamook County. Cressler Construction Company, Tillamook 
submitted the only bid for this work at $29,250. The Commission has 
referred the bid to the Engineer with authority to award the contract to 
this bidder when certain conditions have been satisfied." 


The Commission considered a request from residents of the Fairplay 
School District in Benton County for extension of sidewalk construction along 
the Albany-Corvallis Highway to the south boundary of the school district. 
The Engineer advised that as a result of a previous request several months 
ago, the Commission authorized an expenditure of $9,000 to construct a foot- 
path tc serve this school, and that the present request is for a ,300-foot 
extension of that walk which is estimated to cost an additional $2,100. 
A field investication, he stated, indicates that an extension 1,000 feet long 
if fully justified and should have been included in the previous authorization. 
He recommended construetion of the 1,000 feet of footpath, which he estimated 
would cost about $600, the expense to be charged against the unallocated 1948 
minor betterment fund. The Commission unanimously approved the Engineer's 
recommendation. 


A petition was presented from residents of Scio and vicinity request- 
ing the oiling of the unoiled portion of the Albany-Lyons Secondary Highway 
between Lyons and the easterly edge of the town of Scio, Linn County. The 
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3. Albany-Corvallis Highway 31, M.P. 8.92, 10.18 and 10.2% 
Place 193 cubic yards concrete shoulder and slope protection 
where yearly high waters wash out shoulders. 193 c.y. at 

$20.00 per c.y. $3,860 


4, Clackamas Secondary Highway at intersection with Folsom 

Road. Remove cut bank to improve sight distance. 100 c.y. at 

$2.50. Above work requested in a petition presented by 

23 signers. 250 


5. The Dalles-California Highway at LaPine. Install 86' 

culvert pipe with catch basin to provide drainage at location 
concerning which mumerous complaints have been received on 

account of standing and impounded water. 460 


6. The Santiam Highway at east limits of Sweet Home - Install 
416 lin. feet of culvert pipe and two catch basins to provide 
drainage for this area where water is impounded and no outlet 
previously provided. 1,250 


7. Coast Highway at Station 1160 North of Taft. Install 

800 lin. feet of culvert pipe, 3 catch basins and 1 man hole 

to correct drainage in conjunction with PRA project. (This is 

in addition to work authorized at Pacific Avenue in Taft 

toward which county cooperated to extent of $500.) 2,500 


8. Coast Highway construct road approach embankment to replace 
plank approach immediately south and west of Kernville 
Drawbridge as per Right of Way agreement dated October, 1943. __ 1,150 


Total $12,050 
The Commission unanimously approved the expenditures as listed. 


A petition was presented from residents of Baker County requesting 
improvement of the Sumpter Valley Secondary Highway, using abandoned railroad 
right of way. The Engineer reported that the petitioners want as good a road 
as the Baker-Unity Highway which was recently improved to facilitate the truck 
hauling of logs and lumber from the district south and west of Sumpter into 
Baker as a substitute for the railroad which formerly operated between Baker 
and Austin. He estimated the cost to improve to modern secondary highway 
standards a 6$-mile section of this road at about $300,000, and to improve the 
full length of the highway, 22.8 miles, at about $1,500,000. He pointed out 
that there are no funds available to finance either project now, however, 
suggested that it be considered in the formation of the next construction 
program. The Commission unanimously approved the suggestion. 


The Commission discussed a peition from residents of Lincoln County 
for further improvement of the Siletz Secondary Highway between Kernville and 
Siletz. The Engineer was instructed to submit a preliminary report on the 
sub ject. 
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under the bridge, and providing proper drainage facilities, at $4,000. He 
recommended approval of the work as a 1948 minor betterment project. The 
Commission unanimously approved the recommendation. 


Consideration was given by the Commission to the expenditure of 
$97,400 for construction and improvement of equipment storage headquarters 
at nine locations as follows: 


1. Austin Purchase log house for employee housing $ 400 
2. Milwaukie Remodel basement to provide additional office 500 
3. Bend Add two rooms to present Division office 7,500 
k. Eddyville Erect maintenance headquarters, 28' x Gh! 11,000 
5. Chiloquin Erect maintenance headquarters, 32' x 90'- 17,000 
4. Lapine Erect maintenance headquarters, 32' x 90° 17,000 
7. Jordan 

Velley Erect maintenance headquarters, 32' x 76' 15,500 
8. Hereford Brect maintenance headquarters, 32' x 76' 15,000 
9. Silver Lake Erect maintenance headquarters, 32' x 64° 13,500 

Total oT, 


The Engineer advised that all of these projects have been carefully 
studied and are urgently needed. He recommended that they be approved for 
contract construction, the funds to be provided from the Capital Outlay Ex- 
penditures section of the 1948 budget, subheaded "Construction and Improvements, 
Maintenance Stations". Following discussion the Commission approved the 
recommendation by unanimous vote. The Engineer was authorized to call for 
bids for construction of the buildings. 


The Engineer requested authority to transfer $23,700 from the general 
bridge maintenance fund to the special bridge maintenance fund in order to 
finance the painting of five steel bridges in Division Iii by contrast. ae 
explained that the regular bridge crews have not been able to do this work 
because of extra bridge repair work necessitated by flood damage in Southern 
Oregon during the past winter. The Commission unanimously approved the 
transfer. 


wt 


YN 


The Engineer requested approval of eight small minor betterment 
projects totaling an expenditure of $12,050 as folléws, provision for which, 
he said, was made in the 1948 budget: 


1. In Reedsport construct 300 lin. ft. of concrete curb island 

to control traffic as per design and recommendation of Traffic 
Engineer, at junction of Winchester Avenue and Oregon Coast 

Highway, estimated to cost $680. Original order was for $100 

to install 40 sight posts. Additional authorization requested 

for permanent concrete curb installation. $ 580 


>. Lancaster M.P. 106.71, Pacific Highway IE. Place 375' x 16' 


concrete slope protection where yearly high waters wash out 
shoulders - 100 cubic yards at $20.00 per cubic yard. 2,000 
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Adams Gearhart Long Creek St. Paul 
Butte Falls Gold Beach Malin Stanfield 
Canyon City Halfway Manzanita Turner 
Carlton Hammond Phosnix Yamhill 
Coberg Harrisburg Rogue River Yoncalla 
Dundee Joseph 


He advised that the plans for the projects which it is proposed 
to finance with these funds have been examined and found satisfactory and he 
recommended approval of the plans. The Commission approved the recommendation 
and by unanimous vote adopted the attached resolution relative thereto marked 
Exhibit "D", which resolution by this reference is made a part hereof with like 
effect as though extended in full herein. 


The Engineer presented for the Commission's consideration "options 
for cooperative construction projects" in the following cities and towns 
covering construction to be financed from the $250,000 Special State Tax Street 
Fund as previously authorized by the Commission: 


Burns 
Garibaldi 


Beaverton 
Tillamook 


Milton 
Ontario 


Newport 
Florence 


, The Commission unanimously approved the cooperative construction 
projects as submitted and also unanimously approved special agreement with 
the City of Burns relative to the project in that city. 


The Commission unanimously confirmed the Engineer's award of the 
following contracts, bids for which were received by the Commission at its 
meeting on June 28 and 29, 1948, the Engineer having reported that the con- 
ditions of the awards have been satisfied: 


Grading, surfacing and oiling the Agate Beach-Newport Section 
of the Oregon Coast Highway; contract awarded July 1 to J.N. 
& M.J. Conley, low bidders. 


Grading ané paring the Bugene Section of thé Pacific Highway; 
contrast awerded July 3 to Bel R. Beebe Construction Company, 
low bidder. 


Grading Troutdale Section of the Columbia River Highway; con- 
tract awarded July 9 to Vernie Jarl, low bidder. 


Grading, surfacing, and oiling lost Creek-Lowell Section of the 
Willamette Highway; contract awarded July 6 to Roy L. Houck, Jr., 
low bidder. 


Grading and paving Middle Grove-Pudding River Section of the 


Salem-Silverton County Road; contract awarded July 7 to 
Warren Northwest, Inc., low bidder. 
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A letter was presented from County Judge F. E. Gilkey, of Lincoln 
County, requesting designation of the Siletz-Logsdon County Road as a state 
secondary highway, or if such is no possible, that it be given first priority 
under the Federal Aid Secondary program. The Commission denied both requests 
because of lack of funds to finance the work, monies available being needed to 
improve the ro&ds that are now on the state highway system. 


The Engineer requested an additional authorization of approximately 
$735 to pay additional costs required by the reconstruction of the water pipe 
line of the People's Water & Gas Co., Coos Bay, incident to the improvement 
of the Oregon Coast Highway between Coos Bay and North Bend. He recalled 
that under an agreement with the Company dated December 27, 1945, the Commis- 
sion agreed to cooperate with the company in the removal cf the 14-inch 
wood pipe and the reinstallation of a lk-inch cast iron pipe between Stations 
214420 and 218+20, but it has now been determined that an additional 14-inch 
wood pipe between Stations 207+00 and 214420 should be removed since it will 
be necessary to replace it within a few years, which then would cause consider- 
able interruption to traffic and additional expense for cutting sidewalks. 
He recommended that the original agreement be amended to cover this replace- - 
ment of pipe, which would be charged to the North Bend-Coos Bay contract. i 
The Commission unanimously approved the recommendation. : 


A claim was presented from the Sherman County Court for reimburse- 
ment in the amount of $271.20 for expenditures made by the county to restore 
a section of county road between Wasco and Rufus which was used as & detour 
for Columbia River Highway traffic during the Columbia River flood in June 
of 1948. ‘The Engineer advised that the claim has been investigated, and in 
his estimation, it should be paid, and he so recommended. ‘The Commission 
unanimously approved the recommendation. 


The Engineer reported that the following cities and towns had 
fulfilled the requirements with respect to the expenditure of 1946 State Tax 
Street Funds which they received in 1947 and that the plans of the projects 
proposed for such funds have been examined and found satisfactory: 


Granite Long Creek Troutdale 
Hammond Scotts Mills 


He recommended approval of the plans by the Commission. ‘The Commission 
approved the recommendation and by unanimous vote adopted the attached 
resolution relative there to marked Exhibit “C", which resolution by this 
reference is made a part hereof with like effect as though extended in full 
herein. 


The Engineer also reported that the following cities and towns 
have fulfilled the requirements with respect to the expenditure of 1947 
State Tax Street Funds received by them in 1948: 
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Lindstrom Brothers, Contract No. 2942 for construction of the 
Rock Creek Bridge on the Clackamas State Secondary Highway in 
Clackamas County, requested an additional extension of time of 
30 days from June 30 to July 31, 1948, in which to complete 
this project. They alleged that construction of the new bridge 
was completed March 31, 1948, but it was impossible to remove 
the old structure because it had to be used by the public pend- 
ing completion of approaches to the new one by another contractor. 
The Engineer advised that the contractor's statements are sub- 
stantially true, that he was ordered not to remove the old bridge 
until the new approach fills were sufficiently stable to permit 
traffic to operate over them. He recommended that the additional 
extension of time now requested be granted without penalty. A 
letter was presented from the Public Roads Administration con- 
curring therein. The Commission unanimously approved the 
recommendation. 


Birkemeier and Saremal, Contract No, 2918 for construction 
of a bridge on the North Plains-Barnes Road Section of the Sunset 
Highway in Weshington County, requested an additional extension of 
time of 19 days from June 1 to June 19, 1948, within which to 
complete this work. They alleged that the subgrade leading to the 
bridge was so wet that it was impossible to transport the neces- 
sary steel, timbers, etc.,-over it. The Engineer advised that the 
contractor's statements were substantially correct, that the new 
bridge was completed well within the previously extended time 
limit but the ground over which material was removed from a 
“shoofly" bridge, which was used during construction, was so 
soft that the contractor was permitted to defer removal of the 
old bridge until the ground dried out. He recommended that the 
additional extension of time now requested be granted without 
penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved the recommend- 
tion unanimously. 


Denton Construction Company, Contract No. 2899 for regrading 
and oil mat surfacing on the Madras Section of The Dalles-California 
Highway in Jefferson County, requested an additional extension of 
time of 30 days from July 1 to August 1, 1948, within which to 
complete this work. The contractor alleged that his subcontractor 
on the paving work could not complete that part of the work because 
of delays on another state highway job. The Engineer advised that 
inability to secure steel had prevented completion of the bridge in 
time to complete the paving last fall and that the subcontractor 
on that work was held up on another state highway job this summer. 
He recommended that the additional extension of time now requested 
be granted without penalty. The Commission approved the recommenda- 
tion. 
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The Engineer reported that the relocation survey of The Dalles- 
California Highway between Crescent and Chemit in Klamath County has been 
completed. He asked the Commission to approve it as the permanent route of 
such highway section and to authorize acquisition of needed right of way, 
the project having previously been approved for construction as & major 
betterment project. After due consideration of the Engineer's report with 
respect to the survey under discussion, the Commission approved the survey 
and thereupon by unanimous vote adopted the resolution marked Exhibit "E" 
attached hereto and by this reference made a part hereof with like effect 
as though éxtended in full herein. The Commission also unanimously authorized 
the Chief Counsel to negotiate right of way options as may be required for 
this project. 


In this connection, the Commission instructed the Engineer to 
submit a report showing the status of the projects, both completed and in- 
complete, that are included in the major betterment program for 1948 
performance. 


The Commission had under consideration the following requests for 
extensions of time within which to complete highway contracts: 


Kuckenberg Construction Company, Contract No. 2874 for 
construction of ramps at the west end of the Ross Island Bridge 
on the South Unit, Front Avenue Section of the Pacific Highway 
West in Multnomah County, requested an additional extensibn of 
time of 25 days from May 30 to June 2h, 1948, within which to 
complete this job. They alleged that their failure to complete 
the project within the previously extended time limit was due 
to labor strikes which delayed delivery of certain electric 
light fixtures. The Engineer advised that the contract pro- 
vided that the state should furnish cast iron bases for the 
lights, and it was anticipated that they could be obtained 
from Multnomah County; however, that proved impracticable and 
it was necessary to get them elsewhere, and, due to the strike 
conditions, delivery was delayed. He recommended that the 
additional extension of time now requested be granted without 
penalty. A letter was presented from We Public Roads Adminis- 
tration concurring therein. The Commission ynanimously approved 


the recommendation. 


Lindstrom Brothers, Contract No. 2911 for construction of the 
Fort Hill Bridge on the Salmon River Highway in Polk Ccunty, 
requested an additional extension of time of 20 days from June 30 
to July 20, 1948, within which to complete the job. They stated 
that construction of the new bridge was completed on time ani that 
the only work remaining was removal of the old structure, which 
was delayed because of unusually high water during the spring 
months. The Engineer advised that the c 
are substantially correct. He recommended 
extension of time now requested be granted without penalty. The 
Commission unanimously approved the recommendation. 
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Engineer advised that the contractor's statements are substantially 
correct and accordingly recommended that the additional extension 
of time now requested be granted without penalty. The Commission 
approved the recommendation. 


Rogers Construction Company, Contract No. 2816 for surfacing 
and oiling the Unity Junction-Ironside Section of the John Day 
Highway in Baker and Malheur Counties, requested an additional 
extension of time of 46 days from July 31, 1948, to September 15, 
1948, within which to complete this job. They alleged that the 
lateness of the spring breakup and urgent commitments to the 
State Highway Commission for completion of the East Diamond Lake 
Junction-Lobert Section of The Dalles-Celifornia Highway and the 
Bonanza-Poe Valley-Malin Section of the Bonanza-Malin County Road 
prevented commencement of their operations and completion of the 
job within the limits of the previous time extension. The Engineer 
advised that statements as presented by the contractor are sub- 
stantially correct; moreover, the contractor had been very coopera- 
tive in pressing other projects to completion. He recommended that 
the additional extension of time now requested be granted without 
penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved.the recommendation 
unanimously. 


K. F Jacobsen and Company, Inc., Contract No. 2891 for grading 
and bituminous macadam surfacing on the West Union-Cornelius Pass 
Section of the Hillsboro-Cornelius Pass County Road in Washington 
and Multnomah Counties, requested an additional extension of time 
of 31 days from August 15 to September 15, 1948, within which to 
complete this work. They alleged that due to the wet condition 
of the subgrade the engineer in charge requested postponement of 
the oiling work until the grade had dried. The Fngineer advised 
that the contractor had been requested to defer the oiling until 
the first of August because of extremely wet subgrade conditions. 
He recommended, in view thereof, that the additional extension 
of time now requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. 
The Commission approved the recommendation unanimously. 


The Engineer reported that contracts numbers 2614, 26820, 2874, 
2898, 2903, 2907, 2911, 2913, 2918, 2934, 2941, 29h2, 2043, 2952, 2957, 2958, 
2967, 2979, 2993, 2998, and 3002, for state highway construction have been 
completed according to the requirements of the contracts or modifications 
thereof and that the jobs are now ready for acceptance by the Commission. 
After due consideration of the Engineer's report, with respect to the contracts 
under discussion, the Commission approved and accepted the contracts as 
reported and by unanimous vote adopted the attached resolution relative thereto 
marked Exhibit "F", which resolution by this reference is made a part hereof 
with like effect as though extended in full herein. 
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Parker-Schram Company, Contract No. 2924, for pavement widening 
on the Parkrose Section of the Columbia River Highway in Multnomah 
County, requested an additional extension of time of 10 days from 
June 15 to June 25, 1948, within which to complete this jo. They 
alleged that exceptionally rainy weather during the spring months 
prevented completion of the paving operation within the limits 
of the previously extended time. The Engineer advised that due to 
exceptionally rainy weather, and the fact that the contractor was 
called off this job to perform emergency work on Union and Denver 
Avenue fills during the Columbia River flood, he was unable to 
complete the contract within the specified time limit. He recom- 
mended that the extension of time now requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


Parker-Schram, Contract No. 302k for surfacing and paving on 
the Union and Denver Avenue Sections of the Pacific Highway East 
and Pacific Highway West, Multnomah County, requested an extension 
of time of 30 days from July 30 to August 29, 1948 within which to 
complete the work. They alleged that all work originally contem- 
plated under the contract was completed within the specified time 
limit and that the overrun of time was due to additional work on 
the Swift Boulevard Section which cannot be performed until some 
time during the early part of August because it is dependent upon 
completion of the hydraulic dredge fill that is now under way. 

The Engineer advised that the reasons given by the contractor 

for overruming the specified time limit are substantially correct. 
He recommended that the extension of time requested be granted 
without penalty. The Commission approved the recommendation. 


L. R. Kauffman, Contract No. 2914 for reck production on the 
Alsea Section of the Alsea and Alsea-Deadwood Highways in Benton 
and Lincoln Counties, requested an additional extension of time 
of 54 days from April 10 to June 4, 1946, within which to complete 
this work. He gave no reason for overrunning the specified time 
limit. The Engineer advised that the contractor was hampered by 
breakdown of equipment and inability to make repairs, however, that 
did not cause delay to state repair crews or inconvenience to the 
public. He recommended that the additional extension of time now 
requested by granted without penalty, The Commission approved 
the recommendation. 


Lindstrom Brothers, Contract No. 2931 for widening the 
Dairy Creek Bridge on the Hillsboro-Forest Grove Section of the 
Tualatin Valley Highway in Washington County, requested an 
additional extension of time of 31 days from July 31 to August 31, 
1948, within which to complete the job. They alleged that the 
ground at the job site had not dried sufficiently since the high- 
water to permit the operation of heavy equipment required to 
complete extra work that had been ordered by the Engineer, The 
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Following considerable discussion the Commission approved both 
recommendations and thereupon by unanimous vote adopted the attached resolution 
relative thereto, marked Exhibit "I", which resolution by this reference is 
made a part hereof with like effect as though copied in full herein. 


The Engineer brought up for discussion a recommendation from Col. 

0. E Walsh, U. S. Corps of Engineers, that the State Highway Depertment con- 
sider the possibility of sponsoring an Engineer Light Ecuipment Company as an 
affiliated reserve unit of the Army. He advised that this matter has been 
investigated for details, and it has been ascertained that the company would 
be made up of persons whose every day occupations will closely parallel the 
‘duties they would perform in wartime emergency, and that the company would 
operate, in times of emergency, equipment that is needed for hasty construction 
of air fields, roadways, etc. The personnel, he said, would be drawn entirely 
from volunteers from the highway organization and would be called into service 
only in the event of an emergency. He added that sponsoring the unit would 
involve no cost to the State Highway Department and there would be no training 
periods taken from work time which are not already permitted under leave-of- 
absence regulations. He recommended that the Commission approve the sponsoring 
of such an Engineer Light Equipment Company. This matter was discussed by the 
Commission at some length and as a result thereof the Commission unanimously 
approved the recommendation. 


The Commission discussed and unanimously approved an agreement with 
Glen P, White, which is an arrangement for the elimination of a cattle pass 
located on the Wasco-Heppner Secondary Highway at Mile Post 1.9. It appears 
that the existing structure is in need of repairs that would be rather costly, 
and that Mr. White has offered to relinquish his rights if paid the sum of $50. 
The Engineer recommended acceptance of the offer and replacement of the cattle 
pass with a small drainage culvert. The Commission approved the recommendation 
and so ordered. (The agreement with Mr. White was signed by the Commission 
on the following day.) 


The Commission considered and approved a lease agreement with 
Bryson L. Clutter covering operation of Mr. Clutter's house trailer during his 
employment with the State Highway Department, upon advice from the Assistant 
Counsel that neither the state nor the State Highway Commission will incur any 
liability thereby. (The agreement was signed by the Commission on the follow- 
ing day. 


The Commission unanimously confirmed the telephonic authority given 
the Engineer on July 13, 1948, for an additional expenditure of $4,360 to 
purchase needed office and engineering equipment. 


A request was presented from the City of Coos Bay for the instal- 
lation of traffic lights at the intersection of Broadway St. and Hall St. and 
at Broadway St. and Johnson St. in Coos Bay. The Engineer advised that 
Broadway St. is the route of the Oregon Coast Highway and that investigations 
made by the Traffic Engineer reveal no urgent need for the signals inasmch as 
the traffic volume entering Broadway St. is far below the accepted minimum 
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The Commission discussed and denied, as a matter of policy, 4 
request from the Christian Church of Newberg for a permit authorizing the 
landing and taking off of aircraft on the beach one-half mile north of 
Neskowin, Tillamook County. 


The Engineer reported that in connection with the relocation of the 
Willamette Highway and the Southern Pacific railroad tracks to permit con- 
struction of Meridian Dam by the U.S. Army Engineers, the old highway will be 
closed at its crossing with the relocated S.P. railroad and that the Army 
Engineers propose to construct a county road between the old and the new 
Willamette Hichwaye a short distance east of this closure. At the point where 
the county road will connect with the new highway, he said, there is a restric- 
tion of access which was acquired when the highway right of way was purchased, 
go it will be necessary for the State Highway Commission to waive access for 
a county road at this point. He advised that the matter has been investigated 
and it has been determined that no resultant hazerd will be created. He 
recommended approval of the waiver of access so as to permit the county road 
connection. The Assistant Counsel, Mr. Neuner, concurred therein. The Com- 
mission approved the recommendation and thereupon by unanimous vote adopted 
the attached resolution, marked Exhibit "G", relative thereto, which resolu- 
tion by this reference is made a part hereof as though copied in full herein. 


The Commission discussed the matter of abandoning a portion of the 
Illahee-Steiwer Hill Section of the Pacific Highway East (old route) where the 


permanent highway has been constructed om other alignment. The Engineer 
advised that portions of the section under discussion no longer are of value 
for state hichway purposes and should be relinquished to Marion County for 
future maintenance; however, other portions should be retained by the state. 
He exhibited a map showing the portions referred to and recommended dispoasl 
of the section in conformity therewith. The Commission approved the recom- 
mendation and thereupon by unanimous vote adopted the attached resolution 
with regard thereto, marked Exhibit “”", which resolution by this reference is 
mede a part hereof with like effect as though extended in full herein. 


The Secretary presented for the Commission's consideration a 
resolution from the Klamath County Court requesting that the old route of US37 
(The Dalles-California Highway) from its connection with the new route of 
this hichway in the S.E. ¢ S.E. } of Sec. oh, T..29 S., R. 7E,, W. M., 
to ttg connection with the Crater Lake Highway at Fort Klamath Junction, in 
Sec. 23, T. 33 S., R. 73 E., W.M., @ distance of 26.98 miles, be designated as 
a state secondary highway, in view of the fact that US97 has been relocated 
and constructed on revised alignment. The Engineer recomended approval of 
this request. 1d route of US97 (The Dalles- 
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Tne Commission denied a petition from the Good Neighbors Club, 
Portland, for a eafety crosswalk across McLaughlin Boulevard (Pacific 
Highway East) at its intersection with Ochoco Street, in Portland. In the 
discussion of this matter, Chairman Banfield recalled that the City of Portland 
some time ago asked the Commission to cooperate in the installation of a system 
of synchronized lights on McLaughlin Boulevard, but the Commission refused to 
agree to the elaborate plan the city presented and referred the matter to the 
Engineer to check with the city to ascertain what might be done in the way of 
a less elaborate plan. The Engineer advised that his report on the subject 
has not been prepared but that he would present it as soon as possible. 


The Engineer brought up for discussion log-hauling violations 
committed by operators in the employ of Howard Williams, Portland, particularly 
covering the operation of two of the trucks Mr. Williams has under lease. It 
appears that drivers of these trucks refused to allow their equipment to be 
weighed when, requested by the State Weighmaster, in violation of the Commis- 
sion's rules and regulations. It also appears that when the matter was called 
to Mr. Williams’ attention he declared that he did not want any trucks to be 
operating under his permit in contradiction of the prescribed rules and agreed 
to the cancellation of the permits of these operators if they will not comply 
with the regulations. The Engineer recommended, in view of the declaration 
of Mr. Williams, that the permits of the operators not be cancelled for the 
present offenses, but if they are repeated that they be cancelled. The 
Commission approved the recoumendation and ordered that Mr. Williams be so 
informed. . 


The Engineer reported that the 50 percent reduced load limit which 
has been in effect on the East Diamond Lake and the Crater Lake North Secondary 
Highways since the 12th day of March, 1948, no longer is required because of 
improved conditions and that on July 15, 1948, he ordered the removal of the 
reduced load limit signs. He asked the Commission to confirm the action. The 
action of the Engineer in this matter was approved by the Commission by the 
adoption of the attached resolution marked Exhibit "kK", which resolution by 
this reference is made a part hereof with like effect as though copied in full 
herein. 


The Commission had under discussion the designation of persons to 
represent the State Highway Department at the annual meeting of the American 
Association of State Highway Officials in Salt Lake City from September 19-24, 
1948. ‘The following persons were authorized by the Conmission to attend this 
meeting at state expense: 


T. H. Banfield W. C. Williams G. S. Paxson 
A. W. Schaupp W. W. Stiffler F. B Crandall 
Ben R. Chandler J. M. Devers Mark Astrup 
R. H Baldock G. W. Neuner H. B. Glaisyer 


The Commission discussed a date for its next regular meeting and 
as a result set Monday and Tuesday, September 13 and 14, 1948, as such meeting 
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of 175 vehicles per hour; moreover, the signals are n& warranted by the 
accident record. He recommended that the request be denied. The Commission 
approved the recommendation. 


A petition was presented from citizens of the West Slope District, 
Portland, requesting the installation of a traffic signal on the Tualatin 
Valley Highway at its intersection with Multnomah Club Road. Action on this 
matter was deferred by the Commission until a future time. 


A request from the Southern Pacific Company for state cooperation 
in the installation of a railfoad traffic signal at the crossing of the rail- 
road with the Junction City-Bugene Secondary Highway in the City of Junction 
City had the attention of the Commission. ‘The Enginser estimated the cost of 
a standard sicnal at this location at $3,646, of which amount, he said, the 
company is asking the state to pay 50 percent, or $1,823. He recommended 
approval of the request because the existing signal is of an obsolete type, 
the sicht distance involved is poor, and becatse of additional potential 
hazards. The Commission approved the recommetidation. (An agreement covering 
the matter was signed by the Commission on the following day.) 


The Commigsion considered and denied a retitiest from the City of Bay 
City for the installation of two traffic signals oh the Oregon Coast Highway, 
one at its intersection with Tillamook Avehue and the other at its inter- 
section with Main Street, in Bay City, tipon advice from the Engineer that 
investigations reveal the signals are not warranted. 


The Commission also discussed a request from M,, Pat Lonergan, 
Portland, for a reduced speed zone on the Bertha-Hillsdale Highway in the 
vicinity of Glencullen. The Engineer advised that this matter has been 


the sight distance is at a minimum. Due to the fact that there are a number 
of business establishments and scattered residences throughout the section 
and that there is a considerable pedestrian movement both along and across 

the highway, it was his recommendation that a 40-miles-per-hour speed limit 
be established between Mile Post 2.00 and Mile Post 2.55, which is the section 
between S.W. 42nd Avenue and S.W. 50th Avenue. Tne Commission approved the 
recommendation and thereupon by unanimous yote adopted the attached resolu- 
tion relative thereto marked Exhibit "yg", which resolution by this reference 
is made a part hereof with like effect as though extended in full herein. 


A petition was presented from residents of Gates, Oregon, for the 
designation of a 25-miles-per-hour speed zone on the North Santiam Highway 
through the town of Gates. The Commission denied the request upon recommenda - 
tion of the Engineer, who advised that the matter has been investigated and 
conditions do not reveal the necessity for establishing such speed zone. He 
recommended, in lieu thereof, that signs pearing the wording “Look Out for 
Pedestrians Ahead” be installed at appropriate locations along this section. 
The Commission unanimously approved the installation of such signs. 
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(route of the Old Oregon Trail) in this city. The Engineer recalled that 

the contract, amounting to approximately $116,000, is now under way for the 
improvement of these two one-way streets, that the plans for the project and 
the route were approved by the Pendleton City Council by the passing of ordi- 
nances, and that the work is being done in accordance with the city's desire. 
The contract is not completed, but when it is completed, it will be difficult 

to return to a one-way street pattern and as a result a serious traffic hazard 
would be created in the west end of the town. He recommended that the petition 
be denied. The Commission approved the recommendation unanimously. 


The Commission approved a bargain and sale deed conveying unto 
F. C. Marshalland wife 1.84 acres of land in Columbia County as consideration 
for @ ten-acre tract of land the state acquired from the Marshalls. It was 
pointed out that the Commission authorized such exchange of properties at its 
meeting on June 28, 1948. (The deed was signed on the following day. ) 


The Commission discussed at considerable length reports from the 
Engineer and the Chief Counsel with respect to the proposed Dewey Avenue 
undercrossing on the Baker-Unity Highway in the City of Baker. In his report 
the Engineer described the plan originally proposed for this improvement, 
pointing out that such plan considered only the separation of the grades of the 
highway and the Union Pacific Company's tracks, the abandonment of a section of 
the Sumpter Valley Railroad where it crosses the highway, and the construction 
oP a new connection between both railroads at a point about 900 feet south of 
the proposed Union Pacific R.R. underpass. Such plan, he said, required 
building the new railroad connection across the unused mill yard of the Stoddard 
Lumber Co. which, until recently, planned to abandon use of its mill entirely. 
It appears now, he said, that other plans have been made which will require the 
use of the mill yard, so right of way could be obtained only by condemnation 
at considerable expense. 


The Engineer also mentioned an alternate line for the proposed 
connection of the Sumpter Valley Railroad with the Union Pacific Railroad 
at a point further removed from the underpass which would by-pass the Stoddard 
Lumber Co. property entirely but would cost about $27,000 more to construct 
than the original line. He exhibited a map showing both lines and gave figures 
as to the cost of each. He estimated the present day cost of the project, 
using the alternate railroad connecting line, at $525,000, of which amount, he 
said, $69,700 is the estimated cost of the Sumpter Valley Railroad track changes 
toward which the railroad company could be expected to contribute ten percent, 
or $6,970. The Union Pacific Co., he added, could be expected to contribute 
ten percent of the remaining expense, or $45,530. The Engineer recommenced that 
the elimination of the grade crossing of the Sumpter Valley Railroad be con- 
tinued in the plan for this improvement and that the Commission adopt the 
alternate line that entirely misses the property of the Stoddard Lumber Co.; 
further, that the Commission insist on a ten percent cash contribution by the 
Sumpter Valley Railroad Company for the readjustment of its facilities, and 
if the company will not pay such sum, that the matter be referred to the Public 
Utilities Commissioner for adjudication of costa, 
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date, The meeting is to be held in Portland, and the Secretary was instructed 
to make the usual arrangements for the use of the Green Room in the Imperial 
Hotel. 


The Commission also discussed a date for ite third inspection 
trip but deferred a decision in the matter until later. 


The Engineer asked the Commission to confirm an additional authoriza- 
tion of $75,000 in connection with State Highway Contract No. 3006 for 
mrading ard surfacing the Rainier-Goble Section of the Lower Columbia River 
Highway, which work is under contract to Leonard & Slate, Oreg, Lt@. He 
explained that such amount is needed to finance raising the grade line on 
certain portions of this section in order to place it above the 1948 flood 
water elevation and to insure that the highway will be above the elevation 
of future floods. The Commission unanimously approved an extra amount of 
$75,000 for this purpose. 


The Engineer brought up for discussion the matter of modernizing 
the Hichway Department-State Police Department radio network, which matter 
was first discussed at the previous meeting. He estimated ‘he cost involved 
at $215,000, including the replacement of present transmission sets, the 
purchase and installation of mobile units in certain highway cars, and the 
building of transmission towers. The State Police, he said, plan to spend 
an additional $50,000 on their mobile units. Of the total amount of $215,000 
to be spent by the State Highway Department to accomplish the objective, he 
said, only about $20,000 will have to be spent this year, $45,000 next year, 
and the remaining $150,000 in the two ensuing years. In the event the State 
Hichway Commission does not approve this expenditure, he added, it would 
result in two separate radio systems, one for the Department of State Police 
and the other for the State Hishway Department. He recommended approval of 
the plan for the joint radio set up, which, he said, would save the State 
of Orezon considerable money over the installation of the two separate systems. 
As the result of discussion and very careful consideration of this matter, 
the Commission unanimously approved the expenditure of the $215,000 as 
recommended by the Engineer on motion of Commissioner Chandler, duly seconded 
by Commissioner Schaupp. The Engineer and the Chief Counsel were thereupon 
instructed to work up a contractual agreement with the State Police covering 
the transaction. 


The Chief Counsel brought up for discussion the need to condemn 
property belonging to Jean Minnie Huntley and F. J. Huntley, her husband, which 
property is needed as right of way for the proposed improvement of the Oregon 
Coast Hichway in the Town of Gold Beach. The Commission approved the con- 
demnation of this property and thereupon by unanimous vote adopted a resolu- 
tion with regard thereto, which resolution by order of the Commission has 
been inserted in the minutes of the meeting of the Highway Commission held 
on June 29, 1948, and is marked Exhibit "0" in such minutes. 


The Commission discussed a petition signed by 28 residents of Pendle- 
ton concernin: the two-way traffic route on Court Avenue and Dorion Avenue 
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ago and in general the only timber consists of snags and stumps, although 
considerable merchantable material can be salvaged. The report also indicates 
that there are 215 M-FBM of timber on the tract, as cruised by the Corporation, 
which, at $10 per thousand, would realize only about $2,150 which, according 
to the Engineer, ‘6 barely enough to pay for surveying the property lines and : 
checking the cruise of the timber. The Engineer suggested that the Commission ; 
accept the Crown Jellerbach Corporation's cruise and offer to sell the timber ; 
to the Corporation at $10 per thousand with the understanding that the Cor- 
poration vill clear all of the timber, merchantable or otherwise, in order 
tc eliminate the fire hazard. ‘The Commission approved the recommendation 
unanimously on motion of Commissioner Schaupp, which was seconded by Commis~- 
sioner Chardle:, and instructed the Secretary to notify Mr. J. R. Frun, 
Assistant Vice President of the Corporation, of the action taken. 


The meeting adjourned at 5:10 p.m. to reconvene at 9:00 a.m. on 
the following day in the same room. 


Portland, Oregon 
August 10, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J M. Devers, Chief Counsel 

George W. Neuner, Assistant Counsel 

Malcolm H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 


Bids, as follows, for construction of state highway projects were 
opened and read in conformity with previously published notice, following 
which Chairman Banfield announced that the awards of contracts would be made 
at 3;00 p.m. in the same room: 


PACIFIC HIGHWAY W. IN BENTON COUNTY 
Lindstrom Bros., Partland $152,850.50 


Walder & Kenworthy and Tower Sales & Erecting Co., 
Portjand* 186 , 390.50 


*Bidder will accept only one project. 


E28 


The Chief Counsel reported on right of way features. He, too, 
recommended adoption of the alternate line mentioned by the Engineer. 


As a result of the discussion, the Commission instructed the 
Chief Counsel to astertain the attitude of the City of Baker and the atti- — 
tude of both railroad companies with respect to the amounts that each will 
contribute toward the cost of this improvement if the Commission should 
order the work to proceed. The information is to be reported to the Com- 
mission which will then deci¢e its future action with respect to placing 


the matter before the Public Utilities Commissioner . 


(For further details see a copy of the Engineer's written report 
dated July 29, 1948, and a copy of the Chief Counsel's report dated July 29, 
1948, in the general files.) 


from a point in frert of the city hospi 
Avenue at the Main Street Bridge of Klemath Project Irr 
Mr. Ostendorf advises that because of the closing of E 
Streets by the new highway construction, Alameda Street is obliged to carry 
all of the traffic in the dot Springs district. He also states that the 
city has sraveled and oiled this section on two different occasions, but the 
improvement does not ecause of subgrade conditions. 
He suggests that the state at least two inches 
thick and 18 feet wide on the section, ice until 
the standard highway improvement is extended. 
said, would contribute 4 portion of the expense 
The Engineer advised that the Highway Commission has 
along this particular street; 
se construction of the 
has forced people to travel over Alameda Street. 
state shovld assist the city in maintaining this street. 
gave as his thought that all the city is asking for at this time is for state 
aid in keeping this street fit for travel. He also expressed the thonght that 
the state has certain obligations in the matter. Following further dis- 
cussion, the Commission voted unanimously to assist the city in maintaining 
the street during the progress + and to restore the 
street to its original condition needed as a highway 
taken by the Commission upon motion of Commissioner 
econded by Commissioner Schaupp. The Engineer was 
instructed to proceed accordingly. 


The Commission discussed a joint report from the Engineer and the © 
Chief Counsel with respect to a request from the Crown Zellerbach Corporation 
for permission to fell snags and stumps on an approximate 70-acre tract of 
state-owned land in the vicinity of Jewell, Clatsop County, which was acquired 
by the State Highway Commission saveral years ago for rock quarry purposes. 
It appears from the report that this quarry was burned over several years 
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Gale M. Roberts, Springfield $ 10,595.46 
Fry Schilling Co., Eugene 11, 300.00 


CITY OF FLORENCE, LANE COUNTY 


FLORENCE BITUMINOUS MACADAM PROJECT 


Us halt Using Tar 

Baker ?: Wilson Paving Contractors, Coos Bay 3,939.20 

Acme Construction Co., Eugene 4 405.00 
CITY OF NEWPORT, LINCOLN COUNTY 


NEWPORT BITUMINOUS MACADAM SURFACING PROJECT 


Us Asphalt Using Tar 
J.N. & M.J. Conley, Portland ; 9, 059.00 


OREGON-WASHINGTON HIGHWAY IN UMATILLA COUNTY 
MILTON-WASHINGTON STATE LINE SECTION 


Morrison @ Fisher, Walla Walla, Wash. $ 10,000.00 
George E. Corliss, Ontario 12,135.00 


WARM SPRINGS HIGHWAY IN WASCO COUNTY 


MILL CREEK BRIDGE 


Don L. Cooney, Inc., Seattle, Wash. $318, 320.00 
General Construction Co., Portland 327, 960.00 
Del R. Beebe Construction Co., Eugene 347,275.00 
Birkemeier & Saremal, Portland 377, 650.00 


TUALATIN VALLEY HIGHWAY IN WASHINGTON COUNTY 
WEST SLOPE-BEAVERTON SECTION 


Warren Northwest, Inc., Portland $262, 362. 
K.F. Jacobsen Co., Portland 264 , 666,50 


CITY OF BEAVERTON, WASHINGTON COUNTY 
BEAVERTON OILING AND PAVING PROJECT 


No bids received 
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OREGON COAST HIGHWAY IN COCS COUNTY 
BEAVER CREEK BRIDGE 


Tom Lillebo, Reedsport $355,760.09 
Walder & Xenworthy and Towe> Sales & Erecting Co., 

Portland* 1°5,052 50 
Birkemeier & Saremal, Portland ~ 105,3€5.00 
Del R. Beebe Construction Co., Zugene 199,775.00 
Lockyear & White, Seattle, Wash. 206,480.00 
*Bidder will accept only one project. 


’ 


CO0S RIVER SECONDARY HIGHWAY IN coos COUNTY 
PAINTING CATCHING SLOUGH BRIDGE 
J. S. Morris Co., Berkeley, Calif. 3,000.00 
Rudolph Seda, Waldport 3,525.00 
Antonsen Painting Co., Tacoma, Wash. 4,000.00 
DOUGLAS COUNTY ROAD IN DOUGLAS COUNTY 


REDECKING BROWN BRIDGE, DILLARD BRIDGE, OLALLA BRIDGE 


Howard Halverson Co,, Portland $ 735700. 


Harry I. Hamilton Co., Eugene a y 
Birkemeier & Saremal, Portland 169,023.00 


PACIFIC HIGHWAY IN DOUGLAS COUNTY 
PAINTING WINSTON BRIDGE 


Douglas Paint & Hardware Co., Roseburg 
Rudolph Seda, Waldport 

J. 3. Morris Co., Berkeley, Calif. 
Antonsen Painting Co., Tacoma, Wash. 


E. C, Hall Co., Portland 

Rogers Construction Co., Portland 

J.N. & M.J. Conley, Portland 

Edwin C. Gerber, Oregon City 

Peter Kiewit Sons' Co., Longview, Wash. 

Calkins & Swaggart, Oceanlake 

A.H. Saxton & Sons and D.F. McKensie, Corvallis . 
McNutt Bros., Eugene 
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actual cost with a maximum expenditure of $40,000. The Comission unanimously 
approved a cooperative project on such basis and instructed the Engineer and 
the Chief Counsel to prepare an appropriate form of agreement with the city 
covering the matter. . 


The Commission discussed and approved a request from Mr. William 
A. Bowes, Portland City Commissioner, that the state pay the cost of resur- 
facing Broadway Street, Portland, outside of the streetcar area between Fine 
Street and Hoyt Street, Broadway being the route of US99W. The Engineer 
estimated the cost of the work at $5,000 and recommended approval of Commis- f 
sioner Bowes' request. The Commission approved the recommendation unanimously (i 
on the condition that the state's expense shall not exceed $5,000. 


Fine pe 


The Engineer brought up for discussion a request from the Oregon 
Motor Transport Association that the North Santiam Highway between Salem and 
Niagara be redesignated a Group I Highway in order to facilitate the trans- 
portation of construction materials and supplies needed for highway and dam 
construction along this highway between Niagara and Detroit. The Engineer 
advised that the route mentioned consists of a section of the Silver Creek 
Falls Secondary Highway, a portion of the North Santiam Secondary Highway, 
and all of the Mehama-Mill City Secondary Highway, which are currently classi- 
fied as Group II Highways where the length of hauling combinations is limited 
to 50 feet and the weight is limited to a maximum of 64,500 pounds. A test 
run of these hichways, he said, conclusively proves that they will accommodate 
the weight and dimensions of loads specified for Group I Highways, and he f 
accordingly recommended approval of the redesignation so as to permit the 4 
transportation of the longer and heavier loads. The Commission approved 
the recommendation unanimously with the understanding that the permits shall 
limit the speed of such combination of vehicles to 35 miles per hour on curves. 
The Chief Counsel was instructed to prepare an appropriate form of resolution 
covering the matter for adoption by the Commission at its next meeting. 


In this connection the Commission ordered that hereafter all permits 
issued by the State Highway Department covering special movements of any kind 
whatsoever shall contain a clause limiting to 35 miles per hour the speed of 
the movements on curves. 


The Commission had under discussion, for confirmation, the Forest 
Highway Program developed at 4 conference held on July 1, 1948, with 
representatives of the U.S. Forest Service and the Public Roads Administration. 
The Engineer recalled that two programs were developed at such meeting, one 
of which, amounting to $2,120,000, consisted of projects scheduled for con- 
tracting during the next 60 to 90 days, and the other, amounting to $4,455, 00C, 
a tentative program subject to reconsideration after more complete information 
and instructions have been received from Federal Officials in Washington, D.C. 
The first program, he said, will utilize about one-half of the funds remaining 
unobligated under the authorizations made in the Federa) Aid Highway Act of 
194% and is a definitely agreed upon program, while the second program will 
utilize the remainder of the unobligated funds authorized under the 1944 Act 
and, in addition thereto, about 80% of the first-year allotment under the 
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The State Parks Superintendent, Mr. S. H. Boardman, reported a 
gift by Mr. C. Lee Wilson, Portland, of 2,000 c ia plants which he has 
placed in nursery beds at Cape Arazto State Perk, ease County. Tne Commis-~- 
sion accepted the gift ty unin’ mous. vote and instructed the Secretary to 
convey to Mr. Wilson the Conntssion's sincere appreciation or his generosity. 


Mr. Russell Hubbard, Reedsport, appeared before the Commission 
concerning the permanent routing of the Oregon Coast Highway south of Reeds- 
port. Mr. Hubbard cave as his understanding that Winchester Avenue, the 
present route of the highway, is now only 80 feet wide and that the Commis- 
sion plans eventually to increase this to a 100-foot width. He suggested 
that it would be advisable to make a survey for the permanent location and 
acquire right of way now because others have tendered offers for the same 
property and he wants the state to have the first refusal. The Engineer 
advised that the improvement of this section is not in any approved construc- 
tion program so it is notnecessary to go to the expense of a location survey 
at this time; moreover, in his estimation, the crooked alignment which now 
obtains could be improved without an expensive change in the present alignment. 
The Commission denied the request. 


Mr. Hubbard then inquired as to the possibility of the State Highway 
Department making a survey on the Schofield Road west of Elliot Forest 
Reserve. He exhibited a map showing the focation of the road and pointed 
out that it leads to Silver Falls and Golden Fells State Park and perheps 
some time will be designated by the Highway Commission as 4 state secondary 
highway. He was informed that the Commission does not have funds available 
to finance the improvement of additional roads and has adopted a policy 
against taking any more roads into the State Highway System. His request 
for the survey was denied. 


Mr. Hubbard also brought up for discussion the matter of improving 
the Elkton-Sutherlin Secondary Highway. He suggested a route which he said 
would considerably shorten the distance between Elkton and Sutherlin and 
would provide a grade not exceeding five percent. The Commission thanked 
Mr. Hubbard for the information and advised him 
inspect the route on one of its trips this summer, 
feasible, then the Commission probably would authorize the 
a location survey. 


The Commission approved and signed an agreement with the Southern 
Pacific Company covering slope encroachments on railroad right of way adjacent 
to the Delmar-Coaledo Section of the Oregon Coast Highway. The encroachments 
consist of five parcels in the vicinity of the railroad company's Overland 
Station on its Coos Bay Branch. 


The Commission discussed & proposed agreement with the City of 
Portland providing for payment of the expense of paving, channelizing, and 
signalizing Columbia Street and Jefferson Street in connection with the one- 
way traffic routing system on the Sunset Highway. The estimated cost of this 
project is $50,000 and it is proposed that the state pay 50 percent of the 
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II. TENTATIVE PROGRAM OF PROJECTS TO BE CONTRACTED 
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This program is tentative only and subject to agreement when full in- 
formation is received from Washington, D.C., after which another meeting 
. between tho Public Roads Administration, Forest Service and State Highway 


Commission will be held. 


County Project No, Section Description Estimated Cost 
State Route No. 58 (Willamette): 
Lane 21-55, F5,  Oakridge-Salt Creek Falls, 21 miles $ 925,000 
G3, H4, Th, Surfacing and Bit. Macadam 
J5, KS, Le 
Timberline Highway (No Route No.): ‘ 
Clackamas 50 Mt. Hood Junction-Timberline Lodge, 235,000 
6 miles Surfacing and Bit. Mac 
State Rovte No. 227 (Tiller-Trail): 
Douglas 16 - Al, Bl, ‘Tiller-Elk Creek, 8.5 miles Grad., 260 ,000 
Dl, M Surfacing and "ofling 
(Total estimated cost $425,000 
including $165,000 State Co- 
operation) 
County Road (North Umpqua) : 
Douglas 47 - Al, Bl, Rock Creek-Susan Creek, 5.5 miles 700, 000 
D Grading, Surfacing ana Oiling 
Douglas 47 -C Steamboat Bridge Section, Structure 180,000 
and Approaches 
State Route No. En ise-Lewiston): 
Wallowa 38 Flora Junction-Forest Boundary, 150,000 
3.0 + miles Grad., Surf. and Oil. 
State Route No. Alsea): 
Lincoln 6 - A2, B2,  Alsea River-Smallwood Creek, © miles 450,000 
Fe, B9 Grad., Surf., 10 miles Oiling 
U. S. Route No. 101 (Oregon Coast): 
Curry 10 - Dl, E Port Orford-Rocky Point, 2.32 miles 475,000 


Grad., Surf. and Bit. Macadam 


(Cont. ) 
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Federal Aid Act of 1948. Contracting of work under the second program, he 
said, cannot begin until sometime after January 1, 1949. 


The Engineer submitted a list of the projects contained in each 


of a programs, as follows, and asked the Commission to confirm them for the 
rec : 


FOREST HIGHWAY PROGRAMS 


To Utilize Unobl ted Balanc of il =] 
ne EeeatTy atioteed 1950 Fania 


July 30, 1946 
I. PROGRAM OF PROJECTS FOR IMMEDIATE CONTRACTING 


This program was approved by the three agencies, i.e., Public Roads 
Administration, Forest Service and State Highway Commission for immediate action. 
Confirmation of this approval is contained in P.R.A. letter dated July 8, 1948. 


County Project No. Section and Description Estimated Cost 


U. S. Route No. 28 (Ochoco) : 


Crook 27 - A2, B2 Hamilton Creek-Summit, 8.86 miles $ 350,000 
Grading and Topping 

Wheeler 27 - Bl Summit-East Forest Boundary, 3.00 325,000 
miles Grading and Topping 


Warm Springs Highway (No Route No.): 


Wasco ko - A Wapinitia Junction-Forest Boundary, 
7.01 miles Surfacing and Bit. Mac. 


State Route No. 222 (N. Santiam): 


Marion ok - BS Breitenbush Bridge 


U. S. Route No. 395 (John Day-Burns): 


Grant 35 - D3 Soda Mountain-Silvies, 5.0 miles 
Grad., Surf. and Oiling 

Harney 35 Crow Flat-Poison Creek, 10.0 miles 
Grad., Surf. and Oiling 


U.S. Route No. 30 (Columbia River): 


Multnomah 28 - D Dodson Overcrossing $367 , 000 
Excluding Amount Now Available 52,000 
Total 
Available Funds 


(Cont. ) 
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in the Engineering and Accounting Departments. He advised that, if the 
authorization is approved, the fund will be transferred from the "Reserve 
for Additional Purchases of Equipment" (not on rental), which now has e 
balance of $37,450. The Commission approved the request unanimously. 


The Commission approved and signed a quit claim deed conveying 
unto Alfred Jensen and Frances Jensen, husband and wife, and Caroline Jensen, 
a widow, certain real property on the Fisher Road-Oak Hill Section of the 
Richardson-EBugene Secondary Highway in Lane County. The Chief Counsel ex- 
plained that this property was to have been given in exchange for property 
adjoining a quarry site owned by the Highway Department, but before the 
deal was consummated Mr. Jensen died and his son preferred not to carry out 
thé plan, so it now is necessary to deed back to the Jensens the property 
they deeded to the state. 


The Engineer requested authority to negotiate an agreement with 
contractor Porter W. Yett, Portland, for the Beaverton Oiling and Paving 
project on Lombard Avenue and East Street in the City of Beaverton. He 
recalled that this project was advertised for bids to be received at this 
meeting but none were submitted although subsequently Mr. Yett offered orally 
to do the work for the sum of $5,570, which is $500 less than the amount of 
the Engineer's estimate for the job. The Commission unanimously authorized 
the Engineer to negotiate a contract with Mr. Yett on such basis. 


A delegation from Ashland, consisting of William M. Briggs, City 
Attorney; Thornton S, Wiley, Mayor, and Ralph Koozer, Manager, Bagley Canning 
Company, was present and asked the Commission for the following improvements: 


1. Widening of the Pacific Highway through the City. 
2. Designation and construction of a truck route. 


Mr. Briggs headed the group. He urged the widening work for early 
construction, giving as his understanding, from information given him by the 
engineers, that it can be done at minimum expense. As the solution of their 
truck problem he suggested a route following the Southern Pacific Railroad in 
the northern pert of the city. Such project, he said, is secondary in 
importance to the widening project, so they are nc stressing it now but want 
the Commission to bear it in mind for future consideration. Mayor Wiley urged 
the widening project from the standpoint that it would help solve the truck 
problem even if the truck route is not provided. He offered city aid in 
obtaining needed right of way along North Main Street. He also advised that 
property owners probably will object to the entire elimination of the center 
park area along South Main Street but will not object to narrowing it some- 
what. Mr. Koozer also spoke in favor of the project. 


Chairman Banfield advised that this matter is entirely new to the 
Commission, which is not in position today to take any action regarding it or 
to indicate when action will be taken; however, the Commission will consider 
it in balancing its construction program and will look it over during its 
inspection trip through Southern Oregon later in the year. 
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U. 3. Route No. 28 (Ochoco): 


Crook 27 - A3, B3 Marks Creek-East Forest Boundary, $ 525,000 
19 miles Surf. and Bit. Mac. 

Grant 36 - A2 Dads Creek-Dixie Summit, 5.2 miles 155,000 
Surfacing and Bit. Macadam 


U. S. Route No. 395 (Pendleton-John Day): 


Grant 34 - Bu, C Beech Creek Section, 6 miles Grad., 225,000 
Surfacing and Oiling 


State Route No. 66 (Klamath Falls-Lakeview): 


Lake 30 - A3, El Quartz Mountain-Smalley Ranch, 200 , 000 
5.2% miles Grad., Surf. and Oiling 
Total ,+d0, 
Balance To Be Programmed 1,120 000 
Total Available Funds $5,600,000 


aS 


Following discussion the Commigsion unanimously approved the first 
of the above programs and tentatively approved the second program. 


from the Grant County Court that 
county the amount of its share 
which will permit the county 
to proceed with its county 
The Court agrees to assign 
highway revenues when they are due 
on this matter was deferred by the Commission 
Chief Counsel was instructed to inform County 
taken. 


The Commission discussed 4 proposed agreement with @ Mr. John Molthan, 
Ironside, Oregon, providing for the elimination of a cattle pass at Mile 
Post 233.02 on the John Day Highway near Ironside. . The Engineer advised 
that the existing structure is in a delapidated condition, necessitating 
complete replacement which is astimated to cost about $2,000. Mr. Molthan, 
he said, is willing to release the state from its obligation to maintain 
the cattle pass if paid the sum of $180, which is the estimated cost of 
drilling a well to serve his purposes. He recommended approval of this 
settlement. The Commission approved the recommendation and thereupon signed 
the agreement. 


The Encineer requested en additional budget authorization of $7,000 
for replacement of worn-out office equipment and to equip additional personnel 
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from Blodgett to Corvallis, but, according to the weighmaster's report, 

it actually started on the Eddyville-Blodget Hichway, which at the time was 
posted for a maximum permissible weight of 50,000 pounds; furthermore, the 
loed was one foot eivht inches wider and two feet two inches higher than the 
dimensions specified in the permit. Mr. Oldham was requested to explain his 
disresard for the provisions of the permit. 


Mr. Oldham advised that the weight violation was unintentional, 
that he previously ascertained from the factory that the shovel weighed 43,000 
pounds, and he determined, from the weight of the equipment, that he needed a 
permit for an 80,000-pounds gross load. He further stated that it was care- 
lessness on the part of his driver that the shovel was moved over the Eddyville- 
Blodgett Hichway. He also said that he has been in the hauling business for 
2k years and that he is very familiar with the Hichway Commission's require- 
ments and takes every precaution to do the right thing, but it is not possible 
for him to accompany every movement, so he must depend on his drivers to comply 
with the terms of the permits that are issued to him. 


He was informed by Chairman Banfield that one of the conditions 
under which the Highway Commission grants permits is that the one to whom the 
permit is issued shall be responsible for strict compliance with the permit 
provisions; if those provisions are not respected, he said, future permits will 
be denied that operator. Chairman Banfield concluded the discussion by stating 
that the Commission would take his case under advisement and notify him later 
of the action taken. 


Following Mr. Oldham's departure, discussion of this matter was 
resumed with the result that the Commissjon unanimously ordered that no further 
permits authorizing special movements should be issued to Mr. Oldham for 4 
period of 30 days, starting immediately. 


Mr. Ronald Lee Smith, log hauler, Siletz, Oregon, was present regard- 
ing violations committed by him in the truck hauling of logs over state highways 
in the vicinity of Siletz, such violations consisting of "laying out" to avoid 
weighing by state weighmasters, refusal to allow his loads to be weighed when 
requested, hauling overweight loads, and operatinr without a permit from the 
Public Utilities Commissioner. Mr. Smith was requested to explain why he 
committed these offenses and to give reasons why he should not be denied the 
privilege of continuing his operations over state highways. 


With respect to a “laying out" violation committed on July 16, 1948, 
and subsequent refusal to allow his load to be weighed, Mr. Smith gave lateness 
of the hour and no weighmaster on duty as his reason for by-passing the scales. 
He admitted, however, that in this particular instance the weighmaster followed 
him to the dump where he could not turn his load around and go back to be 
weighed, so he unloaded it. Weighmaster Leo Weber, who was on duty at the 
time and was present at this meeting, refuted the statements of Mr. Smith in 
this regard and gave actual facts of the occurrence. 
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Mr. Henry L. Byers, Medford, was present regarding his application, 
heretofore filed with the State Highway Engineer, for the right and privilege 
of ingressing to and egressing from the Pacific Highway to his property front- 
ing thereon in the vicinity of Judkins Point, Eugene, on which property he 
proposes to operate @& "arive-in" restaurant. He requested entrances 25 feet 
wide at two locations, one along the frontage of Lot 6, Block 35, Fairmount 
Addition, Amended, and the other along the frontage of Lot 20, Block 35, of 
said addition. In support of his request Mr. Byers recited the history of 
his purchase of this property, dating back to 1945, and particularly referred 
to the encouragement that had been given him by a highway department engineer 
and the Eusene City Council when it changed the zone of the area from resi- 
dential to business so he could use it for the purpose intended. He declared 
that he has already spent $19,000 on the property, but its development is being 
held up because of the refusal of the State Highway Commission to allow 
him the two entrances that he needs. He offered to pay all costs involved 
in providing the two entrances and agreed not to request permission, either 
now or in the future, to cut the median strip along the center of the high- 
way separatin; northbound and southbound traffic. 


The Chief Counsel advised that considerable controversy has developed 
over the City Council's action changing the zone classification, and as @ 
result thereof, interested citizens successfully circulated a petition which 
will place on the ballot at the next general election in November the questicn 
as to whether or not the property may be used for business purposes. He 


ditions, and if it so desires, has authority to deny the cutting of the 
curbs along the highway, which would be necessary ih this instance to: permit 
the entrances, regardless of tho results of the balloting, and if the use 

of the openings jeopardizes the public and depreciates the capacity of the 
highway. 


In the discussion that followed, Chairman Benfield expressed his 
feeling that Mr. Byers' problem is between him and the city. The State High- 
way Commission, he said, is entering into the matter only because it is 
trying to protect the traveling public on this major highway improvement, 
and the Commission is not going to let anything interfere with that purpose 
if it can be helped. He concluded the discussion by stating that the Com- 
mission has already taken action on the matter and is now awaiting the 
decision of the people of Eugene at the November election. 


Mr. Jay F. Oldham, Eusene, heavy hanling contractor, was present 
rezarding violation of 4 permit that was issued to him on June 14, 1948, 
authorizing transportation of a three-quarter yard link belt power shovel 
over the Corvallis-Newport Highway from Blodget* to Corvallis. It appears 
that the permit as prepared authorized a total gross weight of not to exceed 
80,000 pounds, whereas, when his load was weighed by state weighmasters on 
the following day, the actual combined gross weight was found to be 94,700 
pounds. The permit limited the movement to the Corvallis-Newport Highway 
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or more to any prospective bidder who has not previously submitted to such 
officer or body a statement relating to financial ability, experience, and 
equipment, and has been adjudged qualified to perform the work which the in- 
provement involves. Strict observance of the law, he said, would make it ille- 
gel for the Commission to accept a proposal for work that is estimated to cost 
less than $10,000 if the @mount of the proposal is in excess of such amount, 
unless the bidder is prequalified; furthermore, it would be illesal for the 
Commission to accept the proposal of a prequalified bidder if the amount of his 
bid exceeds the amount for which he has been declared qualified. In view of 
this information the Commission ordered that all contractors be notified of the 
amount of their prequalification and cautioned to submit a new or supplemental 
prequalification statement if they expect to submit a bid totaling more than 
the amount for which they have been declared qualified; otherwise, the Commis- 
sion may refuse to accept the bid. In the case of a project that is estimated 
to cost less than $10,000 the prospective bidder is to be informed that his 
proposal may not be accepted by the Commission if it is for $10,000 or more, 
unless he submits, prior to the opening of bids, a statement of his financial 
ability, experience, etc., to show that he is qualified to perform the work. 


In this connection the Commission discussed the bids received at 
this lett!ng for construction of a caretaker’ cottage in Armitage State Perk 
near Eygene, there being two submitted, one at $10,595.46 and the other at 
$11,300. The Fngineer advised that the low bid is 15% above the Engineer's 
estimate for the job and that the didder, Gale M. Roberts, is not a prequali- 
fied bidder, having been given a bidding proposal because the estimated cost of 
the job was less than $10,000. The question arose whether or not the Engineer 
had estimated the cost of the job at too low a figure; also, if there is justi- 
fication for spending so much money for a cottage. As the result of discussim 
the Commission decided unanimously to reject the bids and it was so ordered. 
The Parks Superintendent was instructed to investigate the possibility of pre- 
fabricated houses and quonset huts that might serve the purpose and very likely 
can be purchased for less money. The Engineer was instructed to furnish Chair- 
man Banfield a set of plans and specifications for the Armitage cottage. 


Messrs. W. H. Lynch, Division Engineer; T. M. Davis, District 
Engineer; R. N Kellog, Senior Highway Fngineer; and F. E. Andrews, Principal 
Highway ongineer, all representing the Public Roads Administration were present 
and discussed with the Commission proposed revisions in previously approved 
Forest Highway programs necessitated by increased construction costs and 
eurrent construction requirements. The Commission deferred action on this 
matter pending study. 


An offer from Mr. T. W. Young, Portland, to pay $175 for a small 
supply of myrtlewood timber stored at Humbug Mountain State Park had the atten- 
tion of the Commission. In the discussion it was pointed out that the State 
Parks SuperiMtendent had removed most of the cood material from the supply 
which was originally advertised for sale and that the amount now offered by 
Mr. Young is very close to the actual value of the material as appraised by 
the State Parks Department and is $20 higher than the offer of Pacific Myrtle- 
wood Products, previously reported at this meeting. In view of these findings 
the Commission unanimously accepted Mr. Young's offer. 
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Concerning his operation without proper P.U.C. plates, Mr. Smith 
declared that he had applied for a P.U.C. permit and plates, but for some 
reason or other had not received them. The facts concerning this feature 
were oxplained by Chief Weighmaster Loren L. Spaulding, who was present. 
He stated that inquiry at the P.U.C. office failed to disclose any record 
that Mr. Smith had applied for a permit. He also said that Mr. Smith had 
been operating in this service without any permit since April, 1948. 


Mr. W. W. Sitffler, Assistant State Highway Engineer, recited the 
record of Mr. Smith's violations, from which it appeared to the Commission 
that Mr. Smith is a consistent and deliberate violator of the requirements. 
Following further discussion, Mr. Smith was informed that the Commission 
pm take his case under advisement and would let him know later of its 

cision. 


Following his departure, discussion of the matter was resumed, and 
at that time the Commission decided unanimously not to allow Mr. Smith to 
truck haul logs over any state highway for a period of two weeks from this 
date, August 10, 1948, and not after that period of time unless he has met the 
legal requirements with respect to obtaining permits. Such information vas 
conveyed to Mr. Smith, who re-appeared before the Commission later. He 
was also informed that he could resume his operations on probation on and 
after Aucust 25, 1948, if he had then met the requirements, but he was warned 
that another violation of the rules on his part would result in the perman- 
ent cancellation of any log-hauling permit that may have been is issued to him. 
The Secretary was instructed to convey to the Public Utilities Commissioner 
a recommendation in conformity with this decision. 


The Commission recessed for luncheon at twelve o’clock noon and 
reconvened at 1:30 p.m. with the same persons present and participating. 


The Commission discussed priefly matters pertaining to the meeting 
of the Western Association of State Highway Officials which was held in 
Portland in July, and commended the group in charge of the meeting for 
its success. The Commission ordered preparation of appropriate letters to 
be sent to those participating in and carrying out the arrangements. 


The Commission also discussed briefly two things of a distrubding 
nature that arose at this meeting, doth of which concern the giving of 
information to the public. The Commission ordered that, hereafter, when 
discussing matters that have not been presented to the Commission or do not 
have the Commission's approval, the person giving the information shall make 
it clear to the other party that such information is not definite but first 
must have the Commission's approval. 


Matters pertaining to the prequalification of bidders on highway 
construction were considered by the Commission. — The Chief Counsel advised 
that under the prequalification law it is unlawful for any public officer 
or public body charged with the receiving of bids for public work to issue 
proposal forms for public improvements that ere estimated to cost $10,000 
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"Redeck three bridges on county roads, in Douglas County, particular - 
ly the Brown Bridge over the North Umpqua River on County Road No. 0-6, 
the Dillard Bridge over the Umpqua River on County Road No. 675, and the 
Olalla Bridge over Olalle Creek on County Road No. 734. Three bids were 
received by the Commission for this work, the low one being that of 
Howard Halverson Co., Portland, at $73,700. The second low bid was that 
of Harry I. Hamilton, Eugene, at $95,000. The third low bid was that 
submitted by Birkemeier & Saremal, Portland, at $169,023. This is a 
county project and the Commission has referred the bids to the Douglas 
County Court for further handling. 


"Cleaning and painting the Winston Bridge over the Umpqua River 
on the Pacific Highway, in Douglas County. Douglas Paint and Hardware 
Company, Roseburg, submitted the low bid for this work at $3,370. The 
second low bid was submitted by Rudolph Seda, Waldport, at $6,590. There + 
were two higher bidders. The Commission has awarded the contract to i 4 
the low bidder, Douglas Paint and Hardware Company, at its bid price. 


“Construction and bituminous macadam surfacing on the Salt Creek- 
Odell Butte Section of the Willamette Highway, in Klamath and Lane 
Counties. E. C. Hall Co., Portland, submitted the low bid for this work 
at $541,600, based on the use of asphalt. Rogers Construction Co., 
Portland, submitted the next low bid at $553,500, based on the use of 
asphalt. There were six higher bidders. None of the bidders submitted 
a bid based on the use of tar. The Commission has awarded the contract 
to the low bidder, E C. Hall Co., at its bid price. 


"Construction of a-caretaker's cottage in Armitage State Park near 
Eugene, Lane County. The Commission received two bids for this work, the 
low one being that of Gale M, Roberts, Springfield, at $10,595.46. The 
other was submitted by the Fry Schilling Co., Bugene, in the amount of 
$11,300. ‘The Commission has rejected both bids as being too high. 


“Florence Surfacing and Bituminous Macadam Project on Lincoln and 
Hamlin Streets in the City of Florence, Lane County. Baker & Wilson ‘ 
Paving Contractors, Coos Bay, submitted the low bid for this work in the 
amount of $3,935.20, based on the use of asphalt. They submitted no bid 
based on the use of tar. Acme Construction Co., Bugene, submitted the 
only other bid at $4,405, based onthe use of asphalt. They also sub- 
: mitted no bid based on the use of tar. The Commission has accepted the 
offer of Beker & Wilson Paving Contractors and has awarded the contract 
to this company at its bid price. 


"Newport Bituminous Macadam Surfacing Project on Canyon Road in the 
City of Newport, Lincoln County. J. N. and M. J. Conley, Portland, sub- 
mitted the only bid for this work at $9,659, based on the use of asphalt. 
They submitted no bid based on the use of tar. The Commission has 
awarded the contract to this company at its bid price. 
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The Chief Counsel brought up for discussion an inquiry from Mr. 
Thomas I. Chapman, Eugene, concerning a small trect of state-owned land on 
Broadway Street, Eugene, near its intersection with Alder Street, being 
property acquired from Dr. Milton M. Bull. He explained that Mr. Chapman 
owns property adjoining this tract and wants to purchase it to complete 
his holdings if the Commission intends to dispose of it after the highway 
improvement now underway is completed. He also wants to know whether or not 
the adjoining property owners will be given first chance to acquire it. The 
Chief Counsel said that the tract is excess property which the Commission 
undoubtedly will sell later on, and that Mr. Chapman has expressed a 
willingness to purchase it for the amount of the high bid that may be sub- 
mitted if the Commission advertises it for sale. 


The Commission instructed the Chief Counsel to inform Mr. Chapman 
that it is the'policy of the Commission, when disposing of real property, 
to make it available to the persons who will be best served by it, and to 
refrain from knowingly conveying property to those who will misuse it or 
hinder someone else, and that that policy will be followed in this instance 
if the property is offered for sale. 


The Commission discussed with the Engineer the bids received at 
the morning session for highway construction and at 3:00 p.m. Chairman 
Banfield publicly announced the Commission's decision with respect to each 
project, as follows, the derision in each instance being by the unanimous 
vote of the Commission: 


“Corvallis (South Entrance) Section of the Pacific Highway West, 
Benton County; grade and pave 0.15 mile highway roadbed and construct 
reinforced concrete viaduct. The low bid submitted for this work was 
that of Lindstrom Bros., Portland, at $152,950.50. Welder & Kenworthy 
and Tower Seles & Erecting Co., Portland, submitted the only other bid 
at $186,390.50. They qualified their bid by stating that they would 
accept only one project at this letting. The Commission has referred 
the bids to the Engineer with authority to award the contract to the 
low bidder when certain conditions have been satisfied. 


"Construction of a bridge over Beaver Creek on the Oregon Coast 
Hichway, Coos County. The low bid for this work was submitted by Tom 
Lillebo, Reedsport, at $155,760. The second low bid was that of Walder 
& Kenworthy and Tower Sales and Erecting Co., Portland, at $185,052.50. 
They stated that they would accept the award of only one contract at 
this letting. There were three higher bidders. The Commission has 
awarded the contract to the low bidder, Tom Lillebo, at his bid price. 


"Cleaning and painting Catching Slough Bridge on the Coos River 
Secondary Highway, Coos County. J. §. Morris Co., Berkeley, California, 
gubmitted the low bid for this work at $3,000. Rudolph Seda, Waldport, 
wag the next low bidder at $3,525. There was one higher bidder. The 
contract has been awarded to the low bidder, J. S Morris Co. 


August 10, 1948 


Agreement with Coos County covering relocation of a portion of 
Coaledo-Chrome Plant Section of the Oregon Coast Highway, Coos County. 


Lease agreement with State Forester covering lease of property 
in Wallowa Lake and Casey State Parks on which to construct State 
Forestry Wardens' residences. 


Lease agreement with Bryson Clutter covering operation of his 
portable trailer house during his employment by the State Highway 
Department. 


Permit agreement with Bonneville Power Administration covering 
power line crossings of the Salem-Dallas Highway and of the Monmouth- 
independence Highway near Brunks Corner, Polk County. 


Acreement with Southern Pacific Company covering conveyence to the 
Company of a tract of land on the Oregon City-New Era Section of the 
Pacific Highway East, Clackamas County. 


"Optionte Purchase" with U.S. War Department covering sale to the 
War Department of a tract of land adjacent to the Willamette Highway, 


Lane County. 


"Tend Purchase Contract" with U.S. Reclamation Service covering 


sale to Reclamation Service of tract of land in Klamath County for 


enlarzement of Lost River diversion channel. 


Release to'U.S. Army Engineers of access restriction to Williamette 
Highway near Meridian Demsite, Lane County. 


Bargain and sale deed conveying unto Eugene Fruit Growers Assoc. 
small parcel of land adjacent to Eugene-Goshen County Road, in Eugene, 


Lane County. 


Bargain and sale deed conveying unto Rogue River Irrigation District 
0.17 acre of land adjacent to Crater Lake Highway, Jackson County. 


Bargain and sale deed conveying unto Walter Freeman property in 


the City of Nyssa, Malheur County. 


Barvain and sale deed conveying to S.P. &S. R.R. Co. small tract 
of land adjacent to the Lower Columbia River Highway near Lintonn, 


Multnomah County. 


August 10, 1948 


“Topsoiling and seeding on the Milton-Washington State Line Section 
of the Oregon-Washington Highway, Umatilla County. Tha low bid submitted 
for this work was that of Morrison & Fisher, Walla Walla, Washington, at 
$10,000. The only other bid was that submitted by George E. Corliss, 
Ontario, at $12,135. The Commission has rejected both bids as being 
too high. 


"Construction of a steel bridge over Mill Creek on the Warm Springs 
Highway, in Wasco County. The low bidder for this work was Don L. 
Cooney, Inc., Seattle, Washington, et $318,320. General Construction 
Company, of Portland, submitted the next low bid at $327,960. There 
were two higher bidders. The Commiusion has awarded ‘the contract to the 
low bidder, Don L. Cooney, Inc., at its bid price. 


"Grading and paving the West Slope-Beaverton Section of the Tualatin 
Valley Hichway, Washing t, Inc., Portland, sub- 
mitted the low bid for only other bid was 
that submitted by K F. Jacobsen Co., 

Commission has referred the bids to 
the contract to the low bidder when cer 
satisfied. 


"Beaverton Oiling and Paving Project on Lomberd Avenue and East 
Street in the City of Beaverton, Washington County. The Commission 
received no bids for this wor o 


The Commission considered, approved, and signed agreements, etc., 
as follows: 


Agreement with Taft-Nelscott-DeLake Water District covering re- 
establishing the District's water mains along the Oregon Coast Highway 
at the bridge crossing "D" River south of Oceanlake, Lincoln County. 


Agreement with the City of Burns, Harney County, covering improve- 
ment of streets in Burns to be financed with a portion of the Special 
$250,000 State Tax Street Fund. 


Agreement with Glen P. White covering elimination of a cattle 


pass on the Heppner Primary HWichway at Mile Post 1.9, in 
Gilliam County. 


Acreement with the Southern Pacific Company covering installation 
of signals at the railroad crossing of the Junction City-Eugene Secondary 
Highway, in Junction City, Lane County. 


Agreement with John Molthan covering elimination of a cattle pass 
at Mile Post 233.02 on the John Day Highway near Ironside, Malheur 
County. 


Aucust 10, 1948 
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EXHIBITS "A" THROUGH "M" 


Minutes of August 9 and 10, 1948 


Bargain and sale deed conveying unto F.C. Marshall, et ux., 
1.84 acre of land in Columbia County as consideration for ten acres 
of land acquired from the Marshalls. 


Quitclaim deed conveying unto Alfred Jensen, et al., tract of land 
adjacent to Richardson-Eugene Secondary Highway, near Eugene, Lane 
County. 


Lease from Rose Phillips covering road building materials to be 


secured from parcel of land on Pringle Corner-McMinnville Section of 
the Salmon River Highway, in Yamhill County. 


There being no further business to come before the Commission at 


this time, the meeting adjourned at 3:15 p.m. 


irman 


Secretary Cc ssioner 


August 10, 1948 
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EXHIBIT "A" 


Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designeted, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offere or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The seid properties 
hereby ordered and authorized to be acquired are as follows: 


VISTA AVENUE-MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY 


*14026- Spaulding, Armour Field 
Right of Way 
Option expires 
November 26, 1948 


$ $ 
1.90 acres at $2,240.00 less 4,250.00 4 250.00 Witt 
OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY 


Pet e —S 


14040-A Clackamas County 
Right of Way 
x { 


0.04 acre 00.00 00,00 Bensc 


(Cont.) 
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EXHIBIT "A" (Cont.) 


+*DEVILS LAKE OUTLET SECTION, OREGON COAST HIGHWAY g ‘ 
14368- Baumer, Peter J. and Ina L. Baumer 
Right of Way | 
Option expires 
January 4, 1949 


0.026 acre (1,133 sq. ft.) 00,00 
Allowance- moving buildings-low bid 8,348.75 8, 348.75 


14367- Howard, Vivan (Reed) and Robin Reed 
Right of Way 

Option expires 

December 7, 1948 


Gardiner 


1,263 sq. ft. (0.029 ac) at at 30f sf/g.f/t. 378.90 
Allowance- moving small 1 
stand- low bid 375.00 753.90 " 


AGATE BEACH-NEWPORT SECTION, OREGON COAST HIGHWAY 
‘ 
10969- Finalyson, Frank E. and Alice Finalyson 
Right of Way. 
(Supplemental) 


Allowance- construction new double garage 500.00 
Less amount paid under settlement 
dated June 30, 1943 _300.00 200,00 Landon 
Additional amount recommended, due to 
delay in constructing highway which 
prevented owner from constructing new 
garage. Claim based on increased material 
and labor costs - 


***TTLLAMOOK -PLEASANT VALLEY SECTION , OREGON COAST HIGHWAY 
14161- Steiner, Stephen, Jr. 
Right of Way 
Option expires 
October 20, 1948 


3.18 acres at $1,000.00 3,180.00 
Lik rods fence at $2.50 rod 285.00 
6 anchor posts at $1.50 each 9,00 


Waiver of access 100.00 
Allowance- inconvenience, crossing 
highway with 50 cows 605.50 4,179.50 Benson 
(Cont. ) 


AUG 9 1948 
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EXHIBIT "A" (Cont. ) 


OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY (Cont. ) 


Pe ttre ERS 


14046-A Leonard, Matilda F. $ 
Right of Way 
Option expres 
January 22, 1949 


0.07 acres 50.00 


1)c4-A Renan, George D. and Louise E. Renan 
Right of Way 
Option expires 
Jenuary 22, 1949 


0.51 acre 50.00 


MIDDLE GROVE-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY 
14370-A Vanderbeck, Antoinette 

Slope easement 

x 


0.07 acre 00,00 
State to construct roadway for approxi- 

mate distance of 200 feet from new right 

of way to house, and gravel 


PRINGLE CORNER-McMINNVILLE SECTION, SALMON RIVER HIGHWAY 
13198-B Phillips, Rosa McPhillips 
Lease 


1 year lease on 1.37 acres at $70.00 

plus per acre 100,00 
Allowance- loss apple trees 50 .G0 
State to provide safe cattle crossings, 
replace top soil com,letion diggings. 


13977-A Townsend, Winifred G. 
Borrow pit 


1 year lease- on 0.80 of an acre at 
$125.00 per 100.00 


1946 


50.00 Benson» 


00.00 Witt 


150.00 " 


100,00 " 


EXHIBIT "A" (Cont.) 


-PLEASANT VALLEY OREGON COAST HIGHWAY (Cont. ) 


1.91 acres at $500.00 

101 rods fence at $2.50 rod 

2 gates at $20.00 each 

8 anchor posts at $1.50 each 
Allowance- water new location 


Moving barn, estimated 
Plus approach road, both sides 


11832- Widmer, Robert M. 


1.05 acres at $1,000.00 

11 rods fence at $3.00 rod 
Allowance- damage, area reduced 
Waiver of access 


11807- South Prairie Creamery Company 
Right of Way 
Option expires 
October 19, 1948 


0.22 acre at $1,000,00 
Waiver of access 
Compromise to settle 
Moving house, estimated at 


14159- Aufdermauer, Louis and Frida Aufdermauer 
Right of way 
Option expires 
September 23, 1948 


1.05 acres at $1,000.00 
67 rods fence at $2.00 rod 


ced 
Allowance- clear barn site 


Allowance- move gate, shade tree, fruit tree 50. 


Waiver of access 

Moving barn, estimated 

State to construct approach road 
State to move shade tree 


(Cont. ) 


i) 
B8Sssxs 
8S888ssss 


a) 


1, 


050 
i3he 
200 


66. 
1 s 


5,500.00 Benso 


1,450.00 


2,150.00 " 


3,400.00 " 
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EXHIBIT "A" (Cont.) 


HPTLLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY (Cont.) 


11835- Swett, A. J. 
Right of Way 
Option expires 
October 11, 1948 


Bocg 


w 
Seskee 


888488 


Allowance-damage-severance, 
in lieu stockpass 

State to provide farm crossing at 
Sta. 363+00 

Grantor to have permission to put 6" 
irrigation pipe under fill 


14162- Hunter, Frank W. and Alice Hunter 
Right of Way 
Option expires 
December 8, 1948 


1.52 acres at $1,000.00 

Allowance- 69 rods fence at $2.50 rod 
Waiver of access 

Demage- general 

Moving barn, estimated 

State to construct approaches 


11808- Johnson, Orval and LaVelle Johnson 
Right of Way 
Option expires 
October 12, 1948 


2.0 acres at $800.00 

3.68 acres at $500.00 

Allowance- 159 rods fence at $2.00 rod 
Allowance- 2 gates at $20 ea 

Allowance- 13 anchor posts at $1.50 each 
Allowance- moving cabin 

Waiver of access 

Plus road approach, south side 


“ 


Bu shes 


83483888 
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EXHIBIT "A" (Cont. ) 


++*TILLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY (Cont. ) 


15153 


11825-A Neilson, Victor and Una Neilson, and came 9 Steiner, . (Cont. ) 


2 gates at $20.00 each 

7 anchor posts at $1.50 each 
Waiver of access 

Plus approaches, both sides 


11831- Rarey, D. BR. and Charlotte Rarey 
Right of Way 
Option expires 
October 21, 1948 


0.05 acre at $1,000.00 
6 rods fence at $2.00 rod 
Waiver of access 


11799- Mackey, Ena Fay Fleck 
Right of Way 


Option expires 
December 15, 1948 


to settle 


11673- U. S. Government 
Right of Way 


0.60 acre 


11673- U. S. Government 
Right of Way 


1.63 acres at $50.00 
State to move fences 


40.00 
10.50 
50.00 


+ 
Ww a3 
S'S Si 


888u eF 
88388888 


' 


820.50 Bensc 


112.00 " 


9,000.00 " 


81.50 " 
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***'TTLLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY (Cont.) 
11802- Marclf, Carrie 
Right of Way 
Option expires 
October 6, 1948 


6.38 acres at $500.00 
4.20 acres at $100.00 

92 rods fence at $2.00 rod 
4 anchor posts at $1.50 ea 
Waiver of access 


Klinehan, Lena J. 
Right of Way 
Option expires 
October 18, 1948 


1.11 acres at $1,000.00 

27 rods fence at $2 rod 

2 anchor posts at $1.50 ea 
Waiver of access 


Buechler, Baptist 
Right of Way 
Option expires 
September 22, 1948 


1.23 acres at $500.00 

75 rods fence at $2.00 rod 

2 gates at $20.00 each 

8 anchor posts at $1.50 each 

Demage- severance- 5% value $15,000.00 

Waiver of access 

Plus stockpass 

Plus approaches, both sides 

Plus -ulvert pipe for irrigation pipe 

State to convey triangular parcels 
acquired fram Johnson- file #11608 


Besse 
83388 


; 


1,592.00 " 


11825-A Neilson, Victor and Una Neilson, and Stephen 
Steiner, Jr. 
Right of Way 
Option expires 
October 20, 1948 


0.65 acre at $1,000.00 
28 rods fence at $2.50 rod 


AUG. 9: 1948 (Cont. ) 
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EXHIBIT "A" (Cont.) 


LOST CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY (Cont. ) 
12067- Keeney, Walter W. and Mathi Ann Keeney ae 


$ 
2.83 acres at $300.00 849,00 
109 rods fence at $3.00 rod 327.00 
2 gates at $20.50 each 41.00 
Allowance- buildings, value $11,000- 
damage 1,100.00 
Demages- lieu constructing ~attle-pass 
previously provided, und eliminating 
farm crossing, and private access 
south eide- allovance, 5 750.00 3,067.00 
TYEE-SUTHERLIN ELXTON-{ ; iY 
13957-A Getchell, Ralph P. and Stella Getchell 
Right of Way 
Option expires 
January 20, 1949 
0.43 acre at $100.00 , 43.00 


GUNNELL ROAD-ROBERTSON BRIDGE SECTION, ROGUE RIVER LO°P HIGHWAY 
13995-A Robertson, David G. and Della Robertson 
Right of way 
Option expires 
January 7, 1949 
0.11 acre 25.00 
TOLO OVERCROSSING SECTION, PACIFIC HIGHWAY 


14515- Gold Ray Realty Company 


Right of Way 
0.7% acre at $675.67 500.00 500.00 
DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY 
142h7- Siglin, L. R. 
Right of Way 
x 
3.53 acres at $70.8 250.00 
(Cont. ) 
AUG 9 1948 
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EXHIBIT "A" (Cont.) 


+PACIFIC HIGHWAY, CITY Of EUGENE, CO-OPERATIVE PROJECT 


11973- Godlove, Jesse J. and Myrtle H. Godlove 
Right of Way 
Option expires 
September 11, 1948 
(CORRECTION) 


$ 
1,665 sq. ft. at $1.00 sq. ft. 1,665 
1,000 
oo 


Allowance- damages to remaining portion 
Allowance- inconvenience while moving 
house 


Moving houses and garage- low bid 8,981.35 


Previous report: 
Moving houses and garage estimated $7,000.00 


11971- Walton, Pauline 
Right of Way 
Option expires 


(CORRECTION ) 


13,014 sq. ft. at 75¢ sq. ft. 
Allowance- moving and re-estaby 
lishing duplex and garage 


Previous report: 
Moving and re-establishing duplex and 
garage, estimated $8,000.00 
CITY OF EUGENE, PACIFIC HIGHWAY 


— 


11995- Campbell, C. F. and Mary Ruth Campbdejl 
Waiver of access 
- 


Waiver of access (50 foot frontage) 


LOS? CREEK-LOWELL SECTION, WILLAMETTE HIGHWAY 


ee 


12067 Keeney, Walter W. and Mathi Ann Keeney 
Right of Way 
Option expires 
September 17, 1948 
(CORRECTION) 


AUG. 9 19.48 (Cont. ) 
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ie EXHIBIT "A" (Cont. ) 
DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY (Cont.) 


a 


14239- Garrett, Rose H. (Cont.) 


$ $ 

5.35 acres at $400.00 2,140.00 
Allowance- fruit trees- 15 at $15 ea. 225.00 
Allowance- 186 rods fence at $3 rd 558.00 
Allowance- Moving approx. 20 feet 

spring outlet 100,00 
Allowance- to building milk room and 

barns west of railroad (in lien of 

constructing pass for cattle. 1,100.00 4 123.00 


COQUILLE-MYRTLE POINT SECTION, COOS BAY-ROSEBURG HIGHWAY 


14325- Detlefsen, Tom and Helen M, Detlefsen 
Quarry Site 
Option expires 
January 13, 1949 


5.61 acres at $300.00 | 1,683.00 
16.5 acres at $75.00 1,237.00 
Allowance- Owner paid lessee- cut 
down feeding area for cows 100.00 3,020.50 


GOLD BEACH SECTION, OREGON COAST HIGHWAY 
9041- Gesik, Rinehart and Lucille Gesik 
Right of Way and easement 
Option expires 
January 18, 1949 


2,101 sq. ft. at $0,142 sq, ft. 00.00 
plus 15 feet for slope easement 

City of Gold Beach to pay the $300.00 
for the land consideration 


MALIN SECTION, KLAMATH FALLS-MALIN HIGHWAY 


14586- Liskey, D. D. and Dave Liskey 
lease for road materials 
x : 


1.0 acre- 3 year lease- at $100.00 
per acre 100,00 100.00 Cozad 
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EXHIBIT "A" (Cont.) 
DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY (Cont. ) 


rr 
14134- Webb, H. 0. 

Right of Way 

Option expires 

December 2, 1948 


88 


2.25 acres at $500.00 
2.0 acres at $400.00 
0.25 acre - service station, store, 


8388 


7 


eBs8eo 88 


8 88888888 


EEEEEEE 
Tn 


Allowance- windmill, automatic pump 

Allowance- 49 fruit trees, $12 each 

Allowance- berries, garden, shrubs, 
grape arbors, trees 

General damages- 

State to provide water for use of owmers 

State to provide access along right of 
way and under bridges - 


12 
900 
150 

20 

Allowance 7000. 

300 
588 
500 


; 


14138- Clough, Lois M. 
Right of Way 
Option expires 1/14/49 


7.36 acres at $200.00 

Allowance- corral fence 

Allowance- barn, and damage for 
replacement 

Allowance- garage 

Allowance- 94 rods fence- $3 rod 

Allowance- moving log bridge; and 
haul road 


~ 
‘ 
3 
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14239- Garrett, Rose H. 
Right of Way 
Option expires 
January 21, 1949 
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EXHIBIT "A" (Cont. ) 
ODELL SECTION, ODELL SECONDARY (Cont. ) 
14542- Bevil, Charles H. and Hildred I. Bevil (Cont.) 
0.15 acre . 5.00 
Allowance - moving 170 feet corral 


fence, heavywood construction on 
cedar posts, actual cost for moving 84.00 


Previous report: 


Allowance for fehcing not included - 
error in locating fence on right of 
way map - appeared no necessity of 
moving fence at time option taken. 


MEMALOOSE PARK-DILLON SECTION, COLUMBIA RIVER HIGHWAY 


4501- Wetle, Fred and Nettie A. Wetle 
Stock Pile 
x 


Renewal 1 year lease - 0.95 acre 10,00 
THE DALLES-DESCHUTES RIVER SECTION, COLUMBIA RIVER HIGHWAY 
14786- Seufert Bros. Co. 


Right of Way 
Option expires 
December 23, 1948 
13.4 acres at $67.00 897.80 
State to convey 6.1 acre to grantors 
rete of $67 acre- a credit of 408.70 
State to fence - approx. 466 rods, 
north side 


ARLINGTON-SHUTLER SECTION, JOHN DAY HIGHWAY 


14560- Krebs, John W., Henry W. Krebs and George C. Krebs 
Stock pile site 
Option expires 
January 8, 1949 


0.82 acre at $10.00 8.20 


AUG 9 1948 


$ 


10,00 


489.10 


5158 


EXHIBIT "A" (Cont.) 


TIDEWATER SECTION, ALSEA HIGHWAY 
13078-A Wells, J. D, and Josie 0. Wells, and 
C. D. Whitehorn and Agnes Whitehorn 
Right of way 
Option expires 
December 28, 1948 


$ $ 
0.34 acre at $1,000.00 340.00 
Allowance- spr 500.00 McChesney 
Allowance- moving and transplanting 
shrubs 30.00 870,00 


State to construct concrete spring box, 
make connections to existing water 
line, pipe water from spring to spring 
box, also temporary connection. Owner 
to be compensated in sum of $500.00 if 
within year spring fails to produce suffi- 
cient water for domestic uses. 


12631- Trafzer, Bessie A. 


Right of Way 

(CORRECTION) 
0.55 acre at $1,000.00 550.00 
0.55 acre at $25.00 13.75 
Allowance for shade, fruit tree 65.00 


Allowance- moving buildings- low bid 2,760.00 3,388.75 ” 


Previous report: 


Commission authorized Housemover Winter, low bidder in the 
amount of $2,138.00, to proceed with the moving of the 
buildings; however, in the meantime, Winter disappeared, 
much to the unhappiness of his creditors, sc it was 
necessary to ask for new bid. The original bid was 

given in 1947; hence the difference of more than $600.00 
at this time. 


ODELL SECTION, ODELL SECONDARY 
14542- Bevil, Charles H. and Hildred I, Bevil 
Right of Way 
Option expires 
October 18, 1948 
(CORRECTION) 
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EXHIBIT "A" (Cont.) 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY (Cont. ) 


13836- Lee, Gertrude R, 
Right of Way 
Option expires 
December 23, 1948 Benfield 


$ ‘ 
0.60 acre at $25.00 15.00 15.00 
State to move approximately 600 feet 
barbed wire fence 


13825- McClurg, Aliene and Roy J. McClurg 
Right of Way 
Option expires 
December 27, 1948 


0.61 acre at $81.00 plus 50,00 
Allowance- 160 rods Pehce at $1.50 rod 20.00 290.00 " 


13830- Federal Land Bank of Spokilie, and Beecher, Jess 
Right of way 

Option expires 

December 29, 1948 


0.61 acre at $100.00 61.00 
Allowance- fencing- 160 rods at $1.70 rod 272.00 333.00 " 


13819-Corell, Margaret 
Right of way 
Option expires 
December 31, 1948 Haskin. 


0.50 acre at $100.00 50.00 50.00 


13817- Missouri Flat Grange 
Right of Way 
Option expires 
January 1, 1949 


0.04 acre 00.00 00.00 " 


13832- Holland Land Company 
Right of Way 
Option expires 
December 22, 1948 
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EXHIBIT "A" (Cont.) 
BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY 


Senses SNS emesis sss 
13814- Stoddard, Frances Littlefield 

Right of Way 

Option expires 

December 18, 1948 


0.54 acre at $150.00 


Wendt, Charles, Estate 
Right of Way 

Option expires 
December 15, 1948 


1.15 acres at $100.00 
Allowance- 182 rods fence at $1.50 rod 


Prowell, J. E. and Florence Prowell 
Quarry and stockpile 

Option expires 

December 29, 1948 


9.54 acres at $26.00 plus 


Prowell, J. E. and Florence Prowell 
Right of Way 

Option expires 

December 22, 1948 


0.4% acre at $100.00 
Allowance - 80 rods fence at $1.50 rod 


Morin, Glen J, and Edith N. Morin 
Right of Way 

Option expires 

December 21, 1948 


0.26 acres at $100.00 
Allowance- 70 rods fence $1.50 rod 


13634- Bond, Martha E. 


Right of Way 
Option expires 
December 22, 1948 


1.36 acres at $100.00 
Allowance- 80 rods fence at $1.50 rod 


AUG 9 1948 (Cont. ) 
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EXHIBIT “B-1" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highwey Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 
and/or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other- 
wise changing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of access from abut- 
ting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition, or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of scenic 
places and other objects of attraction or scenic value adjacent to, along, or 
in close proximity to state highways or which may be conveniently reached from 
or by a public highway, and/or for the development and maintenance of parks, 
parking places, auto camps, camp sites, roadside development, recreational 
grounds or resorts, forest or timbered areas, or other places of attraction 
ana scenic value, and/or for any other use or purpose necessary or deemed 
necessary for carrying out the purposes of the Oregon Highway Code, and/or 
for flight strips, airfields, access roads, public highways, or for any other 
purpose designated by the United States; and 


WHEREAS, the Oregon Coast Highway (State Highway No. 9) is a highway 
under the jurisdiction and control of the State, and said highway is, in additic 


to being a part of the state highway system, a part of the federal highway syste 
and 


WHEREAS, for the purpose of providing a highway with better elignment 
and one the construction of which will more adequately serve the traveling publi 
the Highway Commission relocated the section of the Oregon Coast Highway extendi 
from Tillamook to Pleasant Valley, and for the purpose of constructing a highway 
over said relocated line it is necessary that real properties be acquired for 
rights of way and that other real properties be acquired for procuring therefrom 
roadbuilding materials; and 


* WHEREAS, to the provisions of Section 100-115, 0. C. L. A., 
the Highway Commission is authorized to determine and fix the widths of right 
of way for any and all state highways and is authorized to acquire the necessary 
rights of wey therefor and real properties from which to procure roadbuilding 
materials; and 
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EXHIBIT "A" (Cont. ) 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY (Cont.) 


pein Ew Bt 9 


13832- Holland Land Company (Cont.) 
$ $ Benfield 
0.41 acre at $100.00 41,00 41,00 
State to move approximately 80 rods of 
fence 


WEST UNIT-SHEEP CREEK HILL SECTION, LITTLE SHEEP CREEK SECONDARY HIGHWAY 


Sale hte tts Senn nese Sees ses assess a 
14911- Briggs, Roy A. 
Easement 
x 
0.10 acre- ditch easement - $200 acre 20,00 20.00 Cozad 
BROGAN SECTION, JOHN DAY HIGHWAY 


ee 
9161-A Kendall, Robert R. 
Maintenance Site 
Option expires 
February 1, 1949 


3.11 acres at $300.00 933.00 933.00 " 


FOOTNOTE: 


* Vista Avenue-Multnomah County Line Section, Sunset Highway, Item 
No. 14026 - See Page 15102 in the minutes fr discussion of this item. 


** Devils Lake Outlet Section, Oregon Coast Highway - See Page 
15103 in the minutes for discussion of this item. 


*#** Tillamook-Pleasant Valley Section, Oregon Coast Highway - See 
Page 15103 in the minutes for discussion of this item. 


+ Pacific Highway, City of Eugene, Co-operative Project - See 
Page 15103 in the minutes for discussion of this iten. 


EXHIBIT "B-1" (Cont. ) 


said property or properties, whether said properties be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


6. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, and 
directed to attempt to agree with the owner or owners and/or with the tenants 
or persons in possession, if there be any, of said parcel or parcels of land 
with respect to the compensation to be paid for the taking of the same and the 
damage, if there be any, and is authorized and directed to acquire, in addition 
to title to the said described parcels of land required for right of way purpose: 
all rights of access thereto except at such points or places as may be designate: 
by the State Highway Commission, and in the event that no satisfactory agreement 
or agreements can be reached, then it is hereby further ordered that the said 
J. M. Devers, as Chief Counsel for the State Highway Commission, be and he hereb. 
is requested and authorized to commence and prosecute tc a final determination 
such suit or action, or suits or actions, as may be necessary and appropriate 
to acquire title to the said parcels of real property and all rights of access 
to the parcels of real property required for right of way purposes except at 
such points or places as may be designated by the State Highway Commission. 


7. That in the trial or prosecution of any action or actions institut 
for the purpose of acquiring by condemmation or otherwise the said described 
real properties, or any of them, or any interest therein, the said J. M Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in comnection 
with any trial or court procedure connected with or prosecuted for the acquisi- 
tion of said properties or interest therein as in his mt may be for the be: 
interests of the State, the State Highway Commission, or the defendant 
property owners. 


8. The real properties sought to be acquired are described on the 
attached sheets, consisting of 7 pages, on which sheets are shown the respectiv: 
ownerships, the purpose for which the properties are to be acquired, and a com- 
plete and accurate description of said properties, said parcels of real property 
being otherwise identified as Parcels Nos. 1 to 14, inclusive{*) 


9. This resolution shall be entered in full in the minutes and record: 


of this Commission as of the ninth day of August, 1948. 


FOOTNOTE: 


(*) The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No. 114, under the heading “Real Property 
Condemnation Resolutions” and said descriptions by this reference are made a 
part of this minute entry to the same extent as if copied in full herein. 
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EXHIBIT “B-1" (Cont.) 


WEEREAS, pursuant to the provisions of said section, the Commission is 
authorized, when acquiring real property for highway purposes, to acquire and 
take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in addition 
to fee title to the real property needed for right of way purposes, all right of . 
access from abutting property to the highway; and 


WHEREAS, the Oregon Coast Highway, as one of the major highways of the 
State, carries a large volume of traffic and it therefore is the judgment and 
opinion of the Camission that access to and fram said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, all 
members being present and affirmatively voting, as follows: 


1. ‘The Commission does hereby find and declare that the properties de- 
scribed on the attached sheets are needed and required for use in conmection with 
the construction and maintenance of the section of the Oregon Coast Highway known 
and designated as the Tillamook-Pleasant Valley Section. 


2, That the specific purpose and use for which each particular piece 
of real property is needed and required is expressly s*-\ted and the ownership 
of said property is named in the particular and respective tracts hereinafter 
described on the attached sheets, all of which are made part of this resolution. (*) 


3. That said section of said highway has been relocated, Planned, and 
the specifications for the construction and improvement of the same made in a 
manner which, in the opinion and finding of this Commission, is and will be most 
compatible with the greatest public good and will, in the opinion of the Commis - 
sion, do the least private injury or damage. 


4. The Commission does hereby further find and declare that, in addi- 
tion to the acquisition of the respective real properties described on the 
attached sheets required for right of way purposes, it is, in the judgment and 
opinion of the Commission, necessary that there be acquired all rights of 
access from abutting properties to the respective parcels of real property 
described on the attached sheets and the highway which is to be constructed 
thereover, except at such points or places as may be designated by the State 
Highway Commission. (*) 


5. That the State Highway Engineer be and he hereby is instructed and 
directed to make or cause to be made all surveys necessary in connection with 
the determination, description, and acquisition of said real properties, end 
said Engineer is further instructed to prepare and submit to the Legal Depart- 
ment necessary and adequate descriptions of the said real properties, which 
said descriptions shall be available for the preparation of any deed or deeds 
or other instrument or instruments necessary to complete the acquisition of 
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EXHIBIT "B-2" (Cont. ) 


WHEREAS, said Commission is likewise authorized to acquire, in additio 
to fee title to the real property needed for right of way purposes, all right 
of access from abutting property to the highway; and 


WHEREAS, the Oregon Coast Highway, as one of the major highways of the 
State, carries a large volume of traffic, both state and interstate, and it 
therefore is the judgment and opinion of the Commission that access to and from 
said highway should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. ‘The Commission does hereby find and declare that the property 
described on the attached sheet is needed and required for use in connection 
with the construction and maintenance of the section of the Oregon Coast High- 
way known and designated as the Delmar-China Camp Creek Section, said property 
being needed and required for right of way purposes and being owned by L. R. 
Siglin (Paul Trolard and Myrtle B. Trolard, contract purchasers). (*) 


2, That said section of said highway has been relocated, planned, 
and the specifications for the construction and improvement of the same made 
in a manner which, in the opinion and finding of this Cammission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage, 


3. The Commission does hereby further find and declare that, in 
addition to the acquisition of the real property described on the attached sheet 
it is, in the judgment and opinion of the Commission, necessary that there be 
acquired all rights of access from abutting property to the parcel of real 
property described on the attached sheet and the highway which is t» be con- 
structed thereover, except at such points or places as may be designated by the 
State Highway Commission. (*) 


4, That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, and 
said Engineer is further instructed to prepare and submit to the Legal Departmen’ 
necessary and adequate description of said real property, which said description 
shall be available for the preparation of any deed or other instrument necessary 
to complete the acquisition of said property, whether said property be acquired 
by purchase, donation, agreement, or by the exercise of the power of eminent 
domain. 


5. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, and 
directed to attempt to agree with the owner and/or with the tenants or persons 
in possession, if there be any, of said parcel of land with respect to the 
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EXHIBIT "B-2" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State High- 
way Commission is authorized and empowered to acquire by purchase, agreement, . 
donation, or by the exercise of the power of eminent domain real property and/or 
any right or interest therein necessary or deemed necessary for rights of way, 
either for original location or for widening, straightening, or otherwise 
changing already established highways, whether within or without the corporate 
limits of cities and towns, together with rights of access from abutting property 
thereto, and/or for shops, equipment sheds, office buildings, maintenance sites, 
patrolmen accommodations, snow fences, quarry sites, gravel pits, storage sites, 
stockpile sites, weighing stations, broadcasting stations, and/or for appro- 
priation, acquisition or manufacture of roadbuilding materials, approach or 
hauling roads, highway drainage, drainage tunnels, maintenance of unobstructed 
view of any state highway so as to provide for the safety of the traveling public, 
and/or for the culture of trees and the preservation of scenic places and other 
objects of attraction or scenic value adjacent to, along, or in close proximity 
to state highways or which may be conveniently reached fram or by a public highway, 


and/or for the development and maintenance of parks, parking places, auto camps, 
camp sites, roadside development, recreational grounds or resorts, forest or 
timbered areas, or other places of attraction aad scenic value, and/or for any 
other use or purpose necessary or deemed necessary for carrying out the purposes 
of the Oregon Highway Code, and/or for flight strips, airfields, access roeds, 
public highways, or for any other purpose designated by the United States; and 


WHEREAS, the Oregon Coast Highway (State Highway No. 9) is a highway 
under the juwisdiction and control of the State, and said highway is, in addition 
to being a part of the state highway system, a part of the federal highway system; 
and 


WHEREAS, for the purpose of providing a highway with better alignment 
and one the construction of which will more adequately serve the traveling public, 
the Highway Commission relocated the section of the Oregon Coast Highway extending 
from Delmar to China Camp Creek, and for the purpose of constructing a highway 
over said relocated line it is necessary that real properties be acquired for 
right of way and other purposes; and 


WHEREAS, pursuant to the provisions of Section 100-115, 0. C. L. A., the 
Highway Commission is authorized to determine and fix the widths of right of 
way for any and all state highways and is authorized to acquire the necessary 
rights of way therefor; and 


WHEREAS, pursuant tc the provisions of said section, the Commission is 
authorized, when acquiring real property for highway purposes, to acquire and 
take fee title to the same; and 
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Minutes of August 9 amid 10, 1948 
RESOLUTION 


WHEREAS, by virtue of the lawe of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, acree- 
ment, donation, or by the exercise of the power of eminent domain real property 
and/or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other- 
wise changing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of roadbuilding materials, 
approach or hauling roads, highway drainage, drainage tunnele, maintenance 
of unobstructed view of any state highway so as to provide for the safety of 
the traveling public, and/or for the culture of trees and the preservation 
of scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state or which may be conveniently 
reached from or by a public highway, or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other places of 
attraction and scenic value, and/or for any other use or purpose necessary or 
deemed necessary for carrying out the purposes of the Oregon H,ghway Code, ani/ 
or for flight strips, airfields, access roads, public highways, or for any 
other purpose designated by the United States; and 
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WHEREAS, it is the judgment of the Highway Commissiom that the 
tract or parcel of land hereinafter described is necessary for the specific 
and particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Hichway 
Commission as follows: 


1. That the Commission does hereby find and declare that the follow- 
ing described parcel of real property, which property is owned by Matilda 
McBmroe, is necessary and acquisition of the same by the State is required 
for right of way purposes in connection with the Baker-Mjles Bridge Section 
of the Medical Springs Dighway, which property is described as follows, to wit: 


A parcel of land lying in the southwest quarter (swk) of the 
northeaot quarter (NBL) and Lot 2 (NWi of the NE{) of Section 4, 
Township 9 South, Range 40 East, W. M., Baker County, Oregon, the said 
parcel being all that portion of the foregoing described property in- 
cluded in a strip of land of variable width lying on the easterly side 
éf the center line of the Medical Springs Highway as said highway has 
been relocated over ani across or adjacent to the said property; the 
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EXHIBIT "B-2" (Cont. ) 


compensation to be paid for the taking of the same and the damage, if there be 
any, and is authorized and directed to acquire, in addition to title to the said 
described parcel of land, all rights of access thereto except at such points or 
places as may be designated by the State Highway Commission, and in the event 
that no satisfactory agreement can be reached, then it is hereby further ordered 
that the said J. M. Devers, as Chief Counsel for the State Highway Commission, 

be and he hereby is requested and authorized to commence and prosecute to a final 
determination such suit or action as may be necessary and appropriate to acquire 
title to the said parcel of real property and all rights of access thereto except 
at such points or places as may be designated by the State Highway Commission. 


6. That in the trial or prosecution of any action instituted for the 
purpose of acquiring by condemmation or otherwise the said described real prop- 
erty, or any interest therein, the said J. M. Devers, as Chief Counsel for the 
Oregon State Highway Commission, is hereby authorized and empowered to make 
such stipulation, agreement, or admission in connection with any trial or court 
procedure connected with or prosecuted for the acquisition of said property or 
interest thercin as in his judgment may be for the best interests of the State, 
the State Highway Commission, and/or the defendant property owner. 


7. This resolution shall be entered in full in the minutes and records 
of this Commission as of the ninth day of August, 1948. 


FOOTNOTE: 


(*) The names of the property owners and the detailed description 
of the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State Highway 
Commission, Salem, being Resolution No, 115, under the heading, “Real Property 
Condemnation Resolutions" and said descriptions by this reference are made 4 
part of this mimte entry to the same extent as if copied in full herein. 
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EXHIBIT "B-3" (Cont.) 


is requested and authorized to commence and prosecute to final deter- 
mination such suit or action as may be necessary and appropriate to acquire 
title to the said parcel of real property. 


4, That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above des- 
cribed real property, or any interest therein, the maid J. M. Devers, as 
Chief Counsel for the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the acquisi - 
tion of said property or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the defendant 
property owner. 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the ninth day of August, 1945. 
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EXHIBIT "B-3" (Cont.) 


the location of the said strip of land (in so far as it encroaches upon 
said property) being determined by the said center line from Station 
34457.3 to Station 61+17, which portion of center line is described as 
follows: 


Beginning at a point which is Engineer's center line Station 34+57.3, 
at which station said center line intersects the south line of the north- 
east quarter of Section 4; said point being 2641 feet north and 795 feet 
east of the south quarter corner of Section 4, Township 9 South, Range 40 
Rast, W. M.; thence North 4° 15' East a distance of 2464.18 feet; thence 
on a spiral curve left (the long chord of which bears North 4° 05' 30” 
East 194.4 feet) a distance of 194.44 feet to station 61+17, opposite 
and 50 feet distant from which station. the easterly line of said strip 
of land intersects the north line of said Section 4. 


The widths (in feet) of the strip of land above referred to are as 
follows: 


Width on Easterly 
Station to Station Side of Center Line 


34457.3 to 55400 45 feet 
55400 to 61417 50 feet 


The parcel of land to which this description applies contains 2.82 
acres, of which 1.60 acres lie within the existing rirht of way, title 
to which hereby is alleged to be in the public, and 1.22 acres lie out- 
side of the existing right of way. 


2, That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made al] surveys necessary in connection 
with the d-termination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of said real property, which said 
description shall be available for the preparation of any deed or other instru- 
ment necessary to complete the acquisition of said property, whether said pro- 
perty be acquired by purchase, donation, agreement, or by the exercise of the 
power of eminent domain. 


3. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is herehy requested, authorized, 
and directed to attempt to agree with the owner, and/or with the tenants or 
persons in possession, if there by any, of said parcel ot land with respect 
to the compensation to be paid for the taking of the same and the damages, if 
any there be, and in the event that no satisfactory agreement can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Camission, be and he hereby 
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EXHIBIT "D" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the calendar 
year 1948 for street purposes as provided in said law, the several sums or amount 
set opposite the names of the respective cities or towns: 


Adams ~~-------- enneanannenee---------2=- $ 722.66 
Butte Falls ------- enecanenenccnneneseren 1,449.59 
Canyon City ---+----------e00------------ 1,334.14 
Carlton --------- wnonccecceneranccoenseases §,122.15 
Coburg ----------------------+----------- 1,949.90 
Dundee ---------- erencenn nse neneee= e----- 893.70 
Gearhart --------- wewecnccenewensecenena- 2,625.52 
Gold Beach --------0-0---------0--------- 2 439.09 
Halfway --------- weewenenenceseeeeeeesne= 1,778. 

Hammond ----------- aeenenenccenegeeene-e- 1,804.51 
Harrisburg ----------- a 3,677.43 
Joseph -------- wanenennennnennnenennen--= 2,535.72 
Long Creek ------------------=----------- 1,017.71 
Malin ------------------ a eneee---- 2,287.71 
Manzanita ---------------------------22-- 936.46 
Phoenix ------------------------------- -- 2,740.97 
Rogue River ----- oe eccennenene -- 2,026.86 
St, Paul ------ meccececeneceneccceceee=-- 782.52 
Stenfield ----- a weewenennnen= -- 2,420.26 
Turner ------------- wreneeenenenesso=e e-- 2,368.95 
Yamhill ------------- weecne-eennsne--e--- 1,787.40 
Peneelbe ¥e-nesesewnsee=—saekenserem mae - 1,616.36 


AND, WHEREAS, each of said cities and towns has, by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and complied with 
the requirements of said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for contruc- 
tion, imgrovement, or maintenance with the funds above specified the following 
streets in the following named cities: 

Adams - Preston Street 
Butte Falls - Pine Avenue, Cedar Avenue, Fir Avenue, Oak 


Avenue, Laurel Aveme, Fee Street, Broad Street, Main 
Street, South Street 
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EXHIBIT "C" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 1947 
for street purposes as provided in said law, the several sums or amounts set op- 
posite the names of the respective cities or towns: 


GEONITE’ -- sos ncn ccncccc scene ccccncccccees -$ 172,48 
Hammond <-<<2--..--nccccccwcceccceesenee= 8846.37 

477.34 
Scotts Mills ------------------ a-e------ 455.27 
Troutdale ---<------encnn-nnceneeneeene-= = 423.18 


AND, WHEREAS, each of said cities and towns has, by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed tv and complied with 
the requirements of said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


Granite - Main Street, Center Street 4 

Hammond - Boone Avenue, Pacific Avenue, W. lst Street, Harriette 
Street, Park Street, Ford Street, Augustus Street 

Long Creek - 2nd Street 

Scotts Mills - Grand View Avenue 

Troutdale - Killin Street, Benton Street, Garfield Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respective 
cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, as 
evidenced by appropriate resolutions by them respectively adopted and thereafter 
filed with the State Hirhway Commission, shall be and is deemed an appropriate and 
proper conformance with the requirements of said law by said cities and/or towns 
individually so as to qualify each to receive and use the funds to them apportioned. 


4. That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the r officer in each 
of said cities and/or towns a duly certified copy of the resolution or resolutions 
adopted by the city, together with a copy of the resolution approving the plans 
submitted by the city. 


5. This resolution shall be entered in the minutes and records of the 
Oregon State Highway Commission as of the 9th day of August, 1948. 
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EXHIBIT "D" (Cont. ) 


Yoncalla - 2nd ‘treet, ‘A" Street, "B" Street, "C" Street, 
"D" Street, lst Stres':, Applegate Avenue, 3rd Street, 
4th Street, 5th St:--*. also un-named streets as shown 
on map attached to raurm 3 


2. That the type, plen and character of improvement proposed in the 
resolutions filed with the State Highws;: Commission by the above named respective 
cities and/or towns hereby are approve‘. 


3. That the action taken respectively by said cities and/or towns, as 
evidenced by appropriate resolutions by them respectively adopted and thereafter 
filed with the State Highway Commission, shall be and is deemed an appropriate 
and proper conformance with the requirements of said law by said cities and/or 
towns individually so as to qualify each to receive and use the funds to them 
apportioned, 


4, That upon entry of this resolution in the minutes and records of 
the Commission, the Secretary shall thereafter mail to the proper officer in each 
of said cities and/or towns a duly certified copy of the resolution or resolution: 
adopted by the city, together with a copy of the resolution approving the plans 
submitted by the city. : 


e minutes and records of the 
August, 1948. 


5. This resolution shall be entered in 


th 
Oregon State Highway Commission as of the 9th cay of 
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EXHIBIT "D" (Cont.) 


Canyon City - Canyon Street, Bridge Street 
Carlton - W. Main Street, Cunningham Street, Carr Street, 
N. Scott Street, S. Scott Street, S. Howe Street, 
S. Yamhill Street, N. Kutch Street, S. Kutch Street, 
. Park Street, S. Arthur Street, N. Railroad Street, 
Ond Street, N, 3rd Street, S, 3rd Street, N. 4th Street, 
5th Street, W. Johnson Street, W. Jefferson Street, 
Jefferson Street, W. Madison Street, W. Monroe Street, 
Monroe Street, W. Grant Street, W. Washington Street, 
Harrison Street, E, Harrison Street, W. Taft Street, 
Polk Street, E. Polk Street, E. Madison Street, 
6th Street 
Coburg - Harrison Street, Diamond Street, Coleman Street 
Dundse - Fifth Street 
Gearhart - First Street, Sixth Street, llth Street, 12th 
Street, 1§th Street, Cottage Avenue, Ocean Avenue, Marion 
Avenue, Hager Avenue 
Gold Beach - Guantlet Street, Caugell Street, Harlow Street, 
Strahan Street, First Street, Second Street, Third Street, 
Fourth Street, also certain un-named streets, as shown 
on maps attached to Form 3 
Halfway - Bell Street, Dawson Street, Church Street, Center 
Street, Commercial Street, KellogStreet, Claud Street 
Hammond - Boone Avenue, Pacific Avenue, W. lst Street, 
Harriette Street, Park Street, Ford Street, Augustus Street 
Harrisburg - 4th Street, 7th Street, Smith Street, Ter- 
ritorial Street 
Joseph - Mill Street, Main Street, College Street, 4th 
Street, McCully Avenue 
long Creek - Third Street 
Malin - 6th Street, Rosicky Avenue, Market Street 
Manzanita - Ocean Road, Park Street, First Street, 
Second Street, Third Street, Fourth Street 
Phoenix - Sixth Street, "G" Street, Rose Street, Third 
Street, Second Street, First Street, Maple Street, 
"B" Street 
Rogue River - Broadway, Main Street, Depot Street, First Street 
St. Paul - Christie Street, Mission Avenue, Main Street, 
Blanchet Ayenue, Church Street, Delorme Avenue, Park 
Avenue, 4th Street, 5th Street 
Stanfield - Harriman Street, Taft Avenue, Harding Avenue 
Turner - "A" Street, "B" Street, "D" Street, 5th Street, 
6th Street, 4th Street, 3rd Street, nd Street, lst 
Street, "E" Street, "C" Street 
Yamhill - First Street, Elm Street, Laurel Street, 
Olive Street, Third Street 


AUG 9 1948 (Cont) 
tie 


EXHIBIT "F" 
Minutes of August 9 and 10, 1948 


RESOLUTION 


WHEREAS, the Engineer has reported that the following State Highway 


Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2814, with Angelo A. Doveri, for the Chiloquin 
Overcrossing and Spring Creek Bridge on The Palles-California Highway 
in Klamath County, completed December 20, 1947. 


Contract No. 2874, with Kuckenberg Construction Co., for widening 
west end of Ross Island Bridge on Front Avenue in Portland, completed 
June 24, 1948. 


Contract No. 2911, with Lindstrom Bros., covering the Fort Hill 
ag on the Salmon River Highway in Polk County, completed July 20, 
1948. . 


Contract No. 2918, with Birkemeier & Saremal, for the Merle Grade 
Separation Superstructure on the Sunset Highway in Washington County, 
completed June 19, 1948. 


Contract No. 2942, with Lindstrom Bros., covering the Rock Creek 
Bridge on Clackamas Secondary Highway in Clackamas County, completed 
July 9, 1948. 


Contract No. 2820, with Parker-Schram, for grading on the Gardiner 
Rench-Berger Ranch Section of the Sunset Highway in Washington County, 
completed September 25, 1947. 


Contract No. 2898, with Babler Bros., for reoiling on the Millican- 


Brothers Section of the Central Oregon Highway in Deschutes County, 
completed June 26, 1948. 


Contract No. 2903, with E. C. Hall Co., for grading and surfacing 
on the N, Unit, Grant County Line-Crow Flat Section of the John Day- 
Burns Highway in Harney County, completed July 6, 1948. 


Contract No. 2907, with Pendleton Sand & Gravel Co., for reoiling 
on the Sandy-Wapinitia Junction-Clear Creek Section of the Mt. Hood and 
Wapinitia Highways in Cleckemas and Wasco Counties, completed July 31, 1948. 


Contract No. 2913, with Lloyd Calkins, for regrading and surfacing 
on the Miner Creek-Agate Beach Section of the Oregon Coast Highway in 
Lincoln County, completed June 28, 1948. 
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EXHIBIT “E" 
Minutes of August 9 and 10, 1948 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the Engineer 
to make a complete and final survey of the route and permanent location of the ; 
following section of a state highway, to wit: 


Crescent-Chemult Section of The Dallee-California Highway 
in Klamath County. 


and in connection therewith to prepare maps showing the route and location of 
said section of highway and to file said reports and records with the Commission 
for consideration; and 


WHEREAS, the Engineer has reported the completion of said survey 
and has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said survey, field notes, maps 
and other engineering data, it is the judgment of the Commission that the same 
should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively as follows: 


1. That the survey of the above-mentioned section of state highway, 
together with the map, which for identification purposes bearsthe map file 
No. 6B-28-11, field notes and other engineering data submitted by the Engineer 
hereby are approved, and the Engineer is directed to file and preserve the 
same in the records and files of the Commission at Salem, Oregon. 


2. That when said section of said highway is permanently constructed, 
the same shall be done in accordance with said survey and location unless 
otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of 
the Commission as of the ninth day of August, 1948. 
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EXHIBIT “G" 
Minutes of August 9 and 10, 1948 


RESOLUTION 


WHEREAS, in connection with the relocation of the Pleasant Hill- 
Lost Creek Section of the Willamette Highway in Lane County, Oregon, the State 
of Oregon, by and through its State Highway Commission, received from E. P. 
Zoulek and Evelyn M. Zoulek, husband and wife, a certain warranty deed dated 
June 23, 1947, recorded August 1, 1947, in Book 352, Deed Records of Lane County, 
Oregon, at Page 651, reference to which is hereby made, and 


WHEREAS, it is the plan and purpose of the United States of America 
to construct for the benefit of Lane County, a political subdivision of the State 
of Oregon, a county road upon a portion of the property, upon which said deed 
placed restrictions as to access to the relocated Willamette Highway, said county 
road to intersect with the relocated Willamette Highway at or near State Highway 
Engineer's Center Line Station 496+14.1, and 


WHEREAS, the United States of America, acting by and through its War 
Department and the Corpsof Engineers, has requested that the State of Oregon 
release said access restrictions in order to permit the establishment of said 
county road, 


NOW, THEREFORE, the State of Oregon, by and through its State Highway 
Commission, for and in consideration of the benefits to be received by the State 
of Oregon, upon the construction of the county road, as above described, does 
hereby release and relinquish unto the United States of America for the use and 
benefit of Lane County, a political subdivision of the State of Oregon, those 
certain restrictions, burdens and covenants contained in that certain deed 
executed by E.P. Zoulek and Evelyn M. Zoulek, husband and wife, under date of 
June 23, 1947, recorded August 1, 1947, in Book 352, Deed Records of Lane County, 
Oregon, at Page 651, in so far as they apply to the following described property: 


A parcel of land lying in Section 6, Township 19 South, Range 1 
West of the Willamette Meridian in Lane County, Oregon, the said parcel of 
land being more particularly described as follows: 


Beginning at a point on the west line of the property of E. P. Zoulek, 
said point being 70 feet northeasterly, when measured at right angles, from 
the center line of the survey for the relocation of the Willamette Highway 
at highway Engineer's center line station 496+14.1, said point also being 
134.95 feet north and 751.50 feet east of the northwest corner of the 
H. C. Morgan Donation Land Claim No. 66 in Township 19 South, Range 2 West 
of the Willamette Meridian; thence north 0° 57' 45" west 499.80 feet on 
the west line of the E. P. Zoulek property to the northwest corner there- 
of; thence south 67° east on the northeasterly line of said property, 4 
distance of 65.66 feet to a point that is 60 feet easterly, when measured 
at right angles, from the west line of the E. P. Zoulek property; thence 
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EXHIBIT "F" (Cont. ) 


Contract No. 2934, with D. F McKenzie, covering widening of the 
Waldport Section of the Oregon Coast Highway in Lincoln County, completed 
June 30, 1948. 


Contract No. 2941, with George E. Corliss, for grading and topping 
on the Anderson Valley and Swamp Creek Sectiomof the Diamond Valley 
Secondary Highway in Harney County, completed on July 15, i948. 


Contract No. 2943, with Inter City Sand & Gravel Co., for regrading 
and surfacing on the Crane-Princeton Section of the Diamond Valley Highway 
in Harney County, completed July 7, 1948. 


Contract No. 2952, with Quinn Brothers and Robbins, for regrading 
and surfacing on the Adrian-Wilder Section of the Adrian-Parma, Adrian- 
Caldwell and Adrian-Arena Valley Highways in Malheur County, completed 
July 1, 1948. 


Contract No. 2957, with E. C. Hall Co., for grading and surfacing 
on the N. Unit, Follyfarm-Scotts Butte Section of the Rome-Princeton 
Highway in Malheur County, completed July 19, 19468. 


Contract No. 2958, with Vernie Jarl, for surfacing on the Halfway- 
Carson Section of the Halfway-Cornucopia Secondary Highway in Baker 
County, completed July 16, 1948. 


Contract No. 2967, with J, C Compton Co., for reoiling on the 
Austin Junction-Forest Boundary and Brogan Hill Summit-Brogan Sections 
of the John Day Highway in Grant, Baker and Malheur Counties, completed 
July 26, 1948. 


Contract No. 2979, with Jed Wilson, covering the Elsie Rock Produc- 
tion Project on the Sunset and Fishhawk Falls Highways in Clatsop 
County, completed June 26, 1948. 


Contract No. 2993, with Pendleton Sand & Gravel Co., for peothns 
on the Umapine-Sunnyside Section of the Sunnyside-Umapine Highway in 
Umatilla County, completed July 16, 1948. 


Contract No. 2998, with A. H Saxton & Sons, covering rock produc- 


tion on the Sandy -Rhododendron Pere of the Mt. Hood Highway in 
Clackamas County, completed a - is 


Contract No. 3002, with J. Compton Co., for grading and paving 
an the East Sheridan Section of the Se River Highway in Yamhill 
County, completed July 30, 1948. 


THEREFORE, BE IT RESOLVED that the work covered by said state highway 
contracts for the construction of said state highway projects be declered completed 
accordin: to the terms of the respective contracts, and said jobs are hereby 
accepted and final payment in connection therewith is hereby authorized. 


+ Rae” i 
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EXHIBIT "H" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Pacific Highway known as the Illehee-Steiwer 
Hill Section in Marion County, the northerly terminus of which is at highway 
engineer's station 383+14 of the reconstructed line and the southerly terminus 
of which is at highway engineer's station 498419.03 of the reconstructed line; 
and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, have 
been eliminated from the boundaries of the new location, some of which elimi- 
nated sections or areas are no longer needed for highway purposes, but are needed 
and must be retained for public use {and 


WHEREAS, Marion County and the State Highway Commission have entered 
into an agreement dated the 3rd day of February, 1948, relating to the use and 
jurisdiction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of the Pacific Highway has been completed and hihway traffic is now routed over 
said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made of 
the areas and sections of the right of way of said highway affected by reason 
of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between highway engineer's station 448460 
and highway engineer's station 497420 of the reconstructed highway, and which 
area is identified and shown in red on map attached hereto and marked "Exhibit A”. 
is hereby abandoned as any part of the right of way of said state highway, but 
all of said abandoned section of the right of way of said highway is to remain 
and be maintained as a public highway, and the Commission hereby surrenders all 
jurisdiction thereover, and hereby consents that jurisdiction over said road 
may be assumed and exercised by the County Court of Marion County, and said road 
shall hereafter be maintained by the County as a county road as provided for in 
said State-County agreement. (#) 


2. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 


. (Cont.) AUG10 1948 


EXHIBIT "G" (Cont. ) 


south 0° 57° 45" east, parallel with and 60 feet easterly from the said 

west property line, a distance of 505.03 feet to a point that is 70 feet 
northeasterly, when measured at right angles, from the center line of the 
Willamette Highway relocation survey; thence north 62° 57' 45" west, parallel 
with and 70 feet northeasterly from the center line of the said survey, a 
distance of 67.96 feet to the point of beginning, containing 0.69 of an acre. 


and not otherwise. 

fhe within release and relinquishment shall be operative only so long 
as the United States of America. or Lane County shall use the premises, as above 
discribed, for county.road purposes. 

IN WITNESS WHEREOF, the State of Oregon, by and through its State High~- 


way Commission, has hereunto set its hand and affixed the seal of said Commission 
this the tenth day of August, 1948. 


ATTEST; STATE OF OREGON, by and through its 


State Highway Commission 
[s/ H. B. Glaisyer 


By /s/ T. H. Banfield 
Cc) 


By [s/ A. W. Schaupp 


Commissioner 
By [s/ Ben R. Chandler 
Commissioner 


Chief Counsel 


SEAL 


EXHIBIT "I" 
Minutes: of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of The Dalles-California Highway known as the Mazama 
Junction-Lobert Section in Klamath County, the. northerly terminus of which is 
at Highway Engineer's Station 1223+00 of the reconstructed line and the southerl 
terminus of which is at Highway Engineer's Station 3280+65.5 of the recon- 
structed line; and 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway, as formerly located, have 
been eliminated from the boundaries of the new location, some of which eliminate 
sections or areas are no longer needed for highway purposes, byt are needed and 
must be retained for public use; and 


WHEREAS, Klamath County and the State Highway Commission have entered 
into an agresment dated the Sth day of February, 1946, relating to the use and 
jurisdiction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of The Dalles-California Highway has been completed and highway traffic was 
routed over said section on August 1, 1948; and 


WHEREAS, pursuant to the provisions of subsection 36 of Section 
100-115, 0. C. L. A., the Highway Commission and the County Court of Klamath 
County have entered into a mtual agreement providing for the selection, 
designation, and maintenance of the section of road or highway hereinafter 
defined and described and generally identified as Unit 4A" as a secondary 
Nighway; and 


WHEREAS, it is recognized by the State and the County that the 
section of highway defined and identified herein as Unit "A" possesses the 
characteristics as to service and use which qualify said section of highway, 
within the meaning of said statute, for adoption and designation as a secondary 
state highway; and. 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the areas and sections of the right of way of said highway affected b- 
reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the section of the relocated and reconstructed highway 
between Highway Engineer's Station 1223+00 and Highway Engineer's Station 
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EXHIBIT "H" (Cont. ) 


right of way, and which portion lies between highway engineer's station 393+50 
and highway engineer's station 407+70 of the reconstructed highway, and which 
area is identified and shown colored in brown on map attached hereto and marked 
"Exhibit A", is hereby abandoned as any part of the right of way of the said 
state highway, and the Commission hereby surrenders all jurisdiction thereover, 
and hereby consents that jurisdiction over said road may be assumed and exer- 
cised by the County Court of Marion County, or may be vacated by the County Court’ 
when no longer needed as a county road.(*) 


3. The area shown colored in green on said "Exhibit A" includes right 
of way acquired for the location and construction of the said highway and in- 
cludes also some parts or areas of the old right of way not now incorporated 
within the boundaries of the right of way proper. In connection with all of the 
said area colored in green, it is the judgment and finding of the Commission 
that all of said area is and will be needed for highway right of way, and like- 
wise for highway construction, improvement, maintenance and other highway pur- 
poses and uses. For such uses and purposes, therefore, the Commission does hereby 
declare and order that possession of and title to all of the land or area shown 
colored in green on said "Exhibit A” shall be retained and held by the State, 
and shall not be permitted to revert to or become the property of abutting owners. (*) 


4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary is hereby directed to mail to the County 
Court of Marion County a duly certified copy thereof, and shall file with the 
Clerk of Marion County a like certified copy and said County Court hereby is 
respectfully requested to take appropriate official action, by resolution or 
otherwise, by which the County shall accept the said abandoned sections of 
the said old right of way shown colored in red on the map attached hereto and 
marked "Exhibit A", and shall assume jurisdiction thereover as a county road 
and shall maintain the same for public purposes, and by which the County shall 
accept the said abandoned section of the said old right of way shown colored 
in brown on said map, and shall assume jurisdiction thereover or vacate the 
Same as the County Court may determine. (*) 


Ve SS ae oe 


(*) The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, being 
Resolution No. 151, under the heading “Abandonment and Retention Resolutions” 
and said map by this reference is made a part of this minute entry to the same 
extent as if copied in full herein, 
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EXHIBIT "I" (Cont.) 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary is hereby directed to mail to the County 
Court of Klemath County a duly certified copy thereof, and shall file with the 
Clerk of Klamath County a like certified copy. 


Fomor: (*) 


(*) The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, being 
Resolution No, 133,, under the heading "Abandonment and Retention Resolutions” 
and said map by this reference is made a part of this minute entry to the same 
extent as if copied in full herein. 


EXHIBIT "I" (Cent. ) 


3260+65.5 and is shown colored in green on the accompanying map marked "Exhibit 
A", be and hereby is designated as a part or portion of The Dalles-California 
Highway, State Highway No. 4, (#) 


2. That the following section of the old route of The Dalles-California 
Highway, otherwise designated as State Highway No. 4, to-wit: 


Unit "A" 
—_ 


Beginning at Highway Engineer's Station 1380 of the 
new route of The Dalles-California Highway in the South- 
east quarter (SEL) of the Southeast quarter (SE) of Sec- 
tion 24, Township 29 South, Range 7 East, W. M,, and run- 
ning thence southerly and vesterly along the old highway 
to the intersection of the old highway and the Crater 
Lake State Highway No, 22 at Fort Klamath Junction in 
Section 23, Township 33 South, Range 74 East, W. M. 


be designated as and made a secondary state highway to be known «s the Sun 
Mountain Secondary Highway No. 428 and shown colored in yellow on the accompany- 
ing map marked "Exhibit A", and shall be maintained as such by the State in the 
seme manner that other secondary state highways are maintained. (*) 


3. That the following section of the old route of The Dalles- 
California Highway, otherwise designated as State Highway No. kh, to-wit; 


Unit "B" 


Beginning at the intersection of the old h 
the Crater Lake State Highway No. 22 at Fort 
tion in Section 23, Township 33 South, Range 74 East, W. M., 
and running thence southerly via the old route of The Dalles- 
California Higtway. toa: junction sith the new rogte at state 
highway engineer's station 3280+65.5 of the reconstructed 
highway in Section 21, Township 35 South, Range 7 East, W. M. 


be and hereby is designated as a portion or part of the Crater Lake Highway, 
otherwise designated as State Highway No. 22, and is shown colored in purple 

on the accompanying map marked "Exhibit A", and shall be maintained as such by 
the State in the same manner that other primary state highways are maintained. (*) 


4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 
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EXHIBIT "EK" 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, on the 12th day of March, 1948, at a meeting of the Oregon 
State Highway Commission, all members being present and participating, the said 
Commission passed and adopted a resolution reducing the maximum load limit on 
certain state highways, including the following highways, to wit: 


EAST DIAMOND LAKE STATE SECONDARY HIGHWAY NO, 425 from Mike Post 0.0 
(Junction with Crater Lake North Secondary Highway No. 232) to Mile 
Post 14.72 (Junction with The Dalles-California Highway, US97), 


CRATER LAKE NORTH SECONDARY STATE HIGHWAY NO, 232 from Mile Post 
3.81 (Junction with East Diamond Lake Secondary Highway No. 425) 
to Mile Post 0.0 at Diamond Lake, 


and 


WHEREAS, subsequent to the passage of said resolution, conditions 
have changed so that it is no longer necessary or desirable, and the Commission 
hereby finds that it is no longer necessary or desirable to maintain the reduced 
load limit set out in said resolution on the said above-named highways; 


NOW THEREFORE, BE IT RESOLVED that the action of the State Highway 
Commission reducing the maximum permissible load limit on the following highways 


EAST DIAMOND LAKE STATE SECONDARY HIGHWAY NO, 425 from Mile Post 0.0 
(Junction with Crater Lake North Secondary Highway No. 232) to Mile 
Post 14.72 (Junction with The Da&ies-California Highway, US97), 


CRATER LAKE NORTH SECONDARY STATE HIGHWAY NO, 232 from Mile Post 
3.81 (Junction with East Diamond Lake Secondary Highway No. 425) 
to Mile Post 0.0 at Diamond Lake, 


be and the same hereby is rescinded and cancelled as of the 15th day of July, 
1948, and the maximum loed limit permissible on the said sections of said 
highways hereafter shall be the maximm load limit provided by law. 


IT IS HEREBY ORDERED that certified copies of this resolution be 
furnished the county clerks of Douglas and Klamath Counties, in which counties 
said sections of said highways are located, and the Superintendent of the 
Department of State Police for his information. 


Dated this ninth day of August, 1948. 


AUG10 1948 


EXHIBIT "J" 
Minutes of August 9 and 10, 1946 
RESOLUTION 


WHEREAS, the State Highway Commission, suant to the provisions of 
Section 115-320, 0.C.L.A., as amended by Chapter 458, Oregon Laws, 1941, has 
caused an engineering and traffic investigation to be made with respect to 
certain state highways and/or certain sections of state highways more particu- 
larly and completely described and set forth hereinafter; and 


WHEREAS, the data, facts and information obtained in connection with 
said investigation are all on file in the office of the State Highway Commission 
at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigation the Con- 
mission has determined that the fixed and designated speeds prescribed by the 
provisions of subsection (b) of said Section 115-320, 0.C.L.A., as amended, are 
in certain specified instances greater than is reasonable and safe and in other 
specified instances are less than is reasonable under the conditions found 
to exist upon or with respect to the state highways or sections of state highways 
hereinafter set forth and more particularly described and defined hereinafter, 
and the State Highway Commission has therefore determined to designate a dif- 
ferent speed thereupon than the speed fixed in said statute, which said differ- 
ent speed or speeds shall be as svecifically set forth hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investiga- 
tion and upon the finding and determination made by the Commission with respect 
thereto, the Commission does hereby determine and does hereby order that with- 
in the meaning and purpose of said Section 115-320, 0.C,L.A., as amended, the 
speed at which a vehicle may be driven upon said state highway and/or upon 
said sections of said state highway shall not exceed the rate of speed set 
forth immediately following: 


Name of highway: ..... . . . Beaverton-Hillsdale Highway .....+s.+ee-e 
Hi \ ORE10 


BE IT FURTHER ORDERED that the State Highway Engineer be and he here- 
by is ordered and directed to erect at appropriate places in sufficient number 
adequate signs giving notice of the particular applicable speed on said state 
highway. 


BE IT FURTHER ORDERED that any previous order heretofore made by the 
Commission with respect to speed or speeds applicable to any of the highways or 
sections of hishways specified herein which is in conflict with the provisions 
of this order hereby is vacated and annulled. 


EXHIBIT "L" (Cont.) 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State 
Highway Commission as follows: 


1. That the Commission does hereby find and declare that the parcel 
of real property hereinafter described is necessary, and since the filing of a 
complaint in condemnation on October 31, 1946, in the case of State Highway 
Commission vs. Arthur J. Fawcett, et al., Clerk's No. 10390, in the Circuit 
Court of the State of Oregon for the County of Douglas, has been necessary for 
the purpose of reconstructing the Johns-Wolf Creek Section of the Pacific Hish- 
way, and that said property will be necessary for the future construction and 
maintenance of said highway; said real property is described as follows, to-wit: 


A parcel of land lying in the Northeast quarter (NEL) of the 
Northwest quarter (NWE) of Section 30, Township 32 South, Range 
5 West, W. M., Douglas County, Oregon, and being a portion of the 
following described property: That tract of land which was conveyed 
by that certain deed to Arthur J. Fawcett and Verle V. Fawcett, 
recorded in Book 108, Page 404 of Douglas County Record of Deeds; 
the said parcel being all that portion of the forezoing described 
property included in a strip of land variable feet in width, 
variable feet on each side of the center line of the meander 
line as said line has been located over and across or adjacent 
to the said property; the location of the said strip of land 
(in so far as it encroaches upon said property) being determined 
py the said center line from Station0+00 to Station 12408.8 
which portion of center line is described as follows: 


Beginning at a point which is Engineer's center line Station 
0400 opposite and 10 feet distant from which point the easterly 
line of the said strip of land intersects the southerly line of 
said property; said point being 941.9 feet south and 4.6 feet 
west of the north quarter corner of Section 30, Township 32 South, 
Range 5 West, W M.; thence North 14° Ok’ 30" West a distance of 
237.3 feet; thence North 37° 10' West a distance of 180.1 feet; 
thence North 67° Ol1' West a distance of 132.0 feet; thence North 
70° 4O' 30" West a distance of 206.° feet; thence North 87° 53° 
30" West a distance of 125.7 feet; thence North 80° 29' 30" West 
a distance of 95.0 feet; thence South 76° 13' 30" West a distance 
of 216.3 feet; thence North 46° 34' 30" West a distance of 16.2 
feet to a point on the southerly boundary line of the gravel bar; 
said point being opposite and 150.0 feet distant from the gravel 
par center line Station 10+48.5. 


The widths (in feet) of the strip of land above referred to 
are as follows: 
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EXHIBIT "1." 
Minutes of August 9 and 10, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree— 
ment, donation, or by the exercise of the power of eminent domain real property 
and/or any right or interest therein necessary or deemed necessary for the 
appropriation, acquisition, or manufacture of roadbuilding materials for 
approach or hauling roads thereto, and for any other use or purpose necessary 
or deemed necessary for carrying out the purposes of the Oregon Highway Code; 
and 


WHEREAS, the State is now engaged, and has since on or about Sep- 
tember 1, 1946, engaged in a reconstruction of that section of the Pacific 
Highway in Douglas County known as the Johns-Wolf Creek Section; and 


WHEREAS, the Commission by resolution dated August 22, 1946, and 
found on pages 13220 to 13°23 of the mimutes of the meeting, found and declared 
the necessity of acquiring from J. B. Moore (right of way file 12207) real 
property described in said resolution as parcel No. 4 for the purpose of 
constructing thereover an approach and hauling road for the purpose of trans- 
porting road building materials from property described in said resolution as 
parcel No. 3 to the right of way for the relocated Pacific Highway; and 


WHEREAS, thereafter a complaint in condemnation was filed in the 
Circuit Court of the State of Oregon for Douglas County for the acquisition 
of said parcel No. 4; and 


eres: 
Seve, ee Mies ea gt 


mo Me 


WHEREAS, upon the State's agents’ and contractors’ entry upon said 
property, the owner, or purported owner thereof, J B. Moore, protested and 
then and there requested that the location of said hauling road be changed 
to a location easterly therefrom and upon the property hereinafter in this 
resolution described; and 


WHEREAS, the cost of locating and using a hauling road upon the parcel 
of property hereinafter described was greater than the cost of locating and 
usin: a hauling road over the property described in the Commission's resolu- 
tion of Arvust £2, 1946, but that the Commission's Engineer recommended and 
now recommends that a change be made in said hauling road to accommodate the 
said J B. Moore and Susan M. Moore; and 


——— — 
RET AES 


WHEREAS, the property hereinafter described is and has been neces- 
sary for the specific and particular purpose of transporting roadbuilding 
materials from the parcel of property described as parcel No. 3 in the Com- 
mission's resolution of Aucust 22, 1946; 
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EXHIBIT "M" 


Minutes of August 9 and 10, 1948 


RESOLUTION 


WHEREAS, the Commission on the twenty-ninth day of June, 1948, 
adopted a resolution covering the operation of trucks and busses with respect 
to the distance that drivers of such vehicles must maintain between trucks, but 
made the provisions of said resolution apply particularly to Chapter 156, 
Oregon Laws, 1947; and 


WHEREAS, the provisions of Section 115-332, 0. C. L. A., as amended 
by Chapter 428, Oregon Laws 1941, include trucks and busses other than those 
specified in Chapter 156, Oregon Laws 1947; and 


WHEREAS, it appears to the Commission that said resolution should 
be amended as follows: in line 2, paragraph 1 on page 2, following the figures 
"1947" add the following: "and permits issued by the Highway Commission under 
any other law of the State of Oregon covering the operations of trucks or 
busses on public highways"; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED AS FOLLOWS: 


1. ‘That the above-mentioned resolution adopted by the Commission 
on the twenty-ninth day of June, 1948, be and the same hereby is amended as 
follows: in line 2 of paragraph 1 on page 2 following the figures "1947", 
add the following: "and permits issued by the Highway Commission under any 
other law of the State of Oregon covering the operations of trucks or busses 
on public highways". 


2. That this resolution shall be entered in the minutes and records 
of the Commission as of the ninth day of August, 1948. 


ALPE a rh 


EXHIBIT "L" (Cont.) 


Width on Left Width on Right 
Side of Center Line Side of Center Line 


0+00 2437.3 Variable 15 feet 


Station to Station ‘Total Width 


4 
10 feet taper 


to 15 feet 
2437.3 12+08.8 30 feet 15 feet 15 feet 


The parcel of land to which this description applies contains 
0.68 acres. 


a 


©, The resolution of this Commission dated August 22, 1946, found 
on page 13220, in so far as it applies to parcel No. 4h of the property be- 


lon;ing to J. B. Mooré, et al, under file No. 12207, be and the same hereby 
is rescinded. 


3. This resolution be entered in full in the minutes and records 
of this Commission as of the tenth day of August, 1948. 


(Authority for entry of the above condemnation resolution in the 


August, 1948, minutes was granted by the State Highway Commission at its 
meeting y September 13, 1948. See Page 15198 of the September, 1948, 
minutes. 
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Portland, Oregon 
September 13, 1948 


The State Highway Commission met in regular session at 9:00 a.m, in 
the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

W. C. Williems, lst Asst. State Highway Engineer 
W. W. Stiffler, end Asst State Highway Encineer 
G. W. Neuner, Assistant Counsel 
M. H. Hawke, Chief Accountant 
H. B. Glaisyer, Secretary 


Bids as follows for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman 
Benfield announced that tne award of contracts would be made at 3:00 p.m. in 
the same room: 

DIVISION OFFICE BUILDING AT BEND, DESCHUTES COUNTY 
ADDITION TO BUILDING 
Archie R. Averill, Portland , $ 8,268.00 
COLUMBIA RIVER HIGHWAY IN GILLIAM COUNTY 


JOHN DAY RIVER-SQUALLY HOOK SECTION 


Rogers Construction Co., Portland $227 , 409.00 
McNutt Bros., Eugene 248,579.00 
R. A. Heintz-Construction, °ortland 255,102.00 
M-B Construction Co., Port Orchard, Wash. 257,610.00 
Del R. Beebe Construction Co., Euene 269,743.00 
K. F. Jacobsen Co , Portland 273, 857.00 
Carl M. Halverson, Salem 289, 604.00 
E. C. Hall Co., Portland 296, 668.00 
M. L. & C. R. O'Neil, Creswell 318,516.00 
Natt McDougall Co., Portland 319,412.50 
Newport, Kern & Kibbe, Portland 320,140.90 


ALSEA HIGHWAY IN LINCOLN COUNTY 
SMALLWOOD CREEK-BINTON COUNTY LINE SECTION 


Using Asphalt Using Ter 
J. C. Compton Co., McMinnville $109,137.00 -- 
Rogers Construction Co., Portland 110,250.00 -- 


McNutt Bros., Eucene 126,442.00 -- 


Neptune State Parks. He explained that the huts will be used temporarily 
for residential purposes but later on, when a standard caretaker's cottage 
has been provided, will be used for garage or:shop purposes. The Commis- 
sion confirmed authority for the purchase of three huts to be erected 
either by state forces or by contract. 


2. Proposed development of Harris Beach State Park in Curry County: 
The Parks Superintendent briefly outlined the development that is planned 
for this park including restoration of azalea growth and a picnic area 
with accommodations, at an estimated cost of $27,000. In the discussion 
of this matter, the Commission also discussed a request from the Brookings- 
Harbor Chamber of Commerce for establishment of a state park, consisting 
of 0.2 acre of land, fronting on the ocean at Brookings, which property 
is owned by Mr. Elmer Bankus, Brookings, who has offered to present it 
to the state as a gift. As a result of the discussion the Commission 
tentatively approved an amount of $2,000 in the 1949 park budget for 
developments in Harris Beach State Park, but deferred action on the ac- 
quisition of the park in Brookings pending the appearance of the delega- 
tion on the following day. (On the following day a delegation from 
Brookings appeared urging the adoption of a small tract in Brookings as 
a state park to afford easy access to the beach, which is not now possible 
in Harris Park. 


Following departure of the group the Commission resumed discussion 
of the subject and decided not to acquire the proposed park at Brookings 
because of its proximity to Harris Beach State Park and Azalea State 
Park and because of the Commission's policy to develop existing state 
parks in preference to acquiring new areas. The Engineer and the Parks 
Superintendent were instructed to investigate the feasibility and cost to 
construct a roadway down to the beach in Harris Beach Park and to report 
their findings by October lst.) 


3. Preliminary report regarding the establishment of a botanical 
garden by the Garden Clubs of Oregon: The Parks Superintendent advised 
that he has been appointed a committee of one to recommend a site for 
this garden which is to contain 1,000 acres and be located on US 99 not 
over 25 miles from Portland; also, that he has investigated three sites: 
one just south of New Era, one at Wilsonville, and the third at Mile Post 
40 on 99E, The Garden Clubs, he said, probably will ask the State Highway 
Department to participate in the costs involved. The Commission took no 
action on this matter. 


4. Construction of a boat channel at Wallowa Lake: The Parks 
Superintendent requested and the Commission approved an additional $500 
authorization to finance this channel as a park betterment project, making 
a total authorization of $5,000 for this purpose. 


5. Purchase of equipment for parks: The Parks Superintendent 
requested approval of an expenditure of $4,316 for the purchase of 


September 13, 1948 


,~- 413 


McKENZIE HIGHWAY IN LANE COUNTY 


COGSWELL HILL-ELK CREEK ROCK PRODUCTION PROJECT 


E. C. Swaggart, Eugene $ 33,750.00 
A. H. Saxton & Sons, Corvallis 35,100.00 
Rogers Construction Co., Portland 39,154.00 
E. C. Hall Co., Portland 41,700.00 
McNutt Bros., Eugene 51,440.00 


MARION COUNTY ROAD NO. 543 XN MARION COUNTY 
McKEE BRIDGE OVER PUDDING RIVER 


Birkemeicr & Saremal, Portland $ 24,520.00 
E. C. Hall Co., Portland 30,176.00 
Lindstrom Bros., Portland 30,675.00 
J. P. Brittan & Co., Portland 32,109.04 
Walder & Kenworthy, Portland 35,438.00 
VaDare Construction Co , Portland* 36, 390.00 


*Bidder will accept only one project 
SUNSET HIGHWAY IN WASHINGTON COUNTY 
BARNES ROAD-MULTNOMAH COUNTY LINE SECTION 


Coast Construction Co., Fortland $ 16,873.60 
Stoen's Rock & Landscape Co., Seattle, Wesh. 22,126.14 


TUALATIN VALLEY HIGHWAY IN WASHINGTON COUNTY 


GALES CREEK BRIDGE 


Snook Bros., Corvallis $ 24,640.00 
J. F. Johnston, Sherwood 25,289.00 
VaDare Construction o., Portland* ¢5, 888.00 
Lindstrom Bros., Inc.. Portland 27,573.00 
J. P. Brittan & Co., Portland 28,651.00 
Walder & Kenworthy, Portland 29,605.50 
R. H. Jones, Hillsboro 31,060.00 
E. C. Hall Co., Portland 31,130.00 


*Bidder will accept only one project. 


The State Parks Superintendent was present and reported on the 
following park matters: 


1. The Parks Superintendent requested confirmation of authority 


granted him by telephone for the construction of three quonset huts 
costin; about $ ,500 each, at Saddle Mountain, Short Sand Beach, and 
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acquisition of each tract on such basis. The resolution attached hereto 

marked EXHIBIT "A", which resolution by this reference is made a part hereof 
with like effect as though extended in full herein, was thereupon adopted by the 
Commission by unanimous vote. 


The following notes refer to items discussed in the presentation of 
the above-mentioned resolution marked EXHIBIT "A": 


* Item No. 14670, Oscar A. Stephenson and Constance Stephenson: 
The Commission approved the purchase of this property, which includes a 
lot, house, and garage, at $10,600 as an emergency for reasons explained 
by the Chief Counsel, but limited additional purchases to vacant lots, it 
appearing that options secured for the purchase of dwellings were based 
on leasing: the property to the owner for two years which might operate to 
the disadvantage of the state in that it might be difficult to set posses- 
sion of the property when construction of the Sullivan's Gulch project is 
ready to proceed. The Commission ordered renegotiation with the owners, 
allowing a reasonable length of time for occupancy, not exceeding six 
months, and 30 days in which to vacate the premises after the six months’ 
period has expired. The Engineer was instructed to report for the informa- 
tion of the Commission and future guidance of the right of way department 
in its negotiations, the 1-2-3 order in which it is planned to construct 
this project. 


*#* Items Nos. 14638 to 14643-B, inclusive. Richt of way for the 
Ccntral' Howell-Silverton Section of the Salem-Silverton Highway. The 
Commission approved all of the options listed but restated its policy 
hereafter not to purchase with state funds any more right of way for county 
roads. 


##* Item No. 12626, Santa Cruz Portland Cement Company, Coos Bay: 
The Commission approved purchase of the above property which contains con- 
siderable land in excess of that actually needed for right of way purposes, 
at the amount of the option. In the discussion of the disposal of the 
excess property it was brought out that the City Council of Coos Bay had 
passed an ordinance and sent a letter to the right of way department 
stating a willingness to purchase at some future time, the excess property 
at the price the state paid for it, if the city can finance it. It was 
Chairman Benfield's opinion that the sale of the excess property to the 
city should be treated as an entirely separate agreement and that until 
the city has signed a formal agreement with the Commission, stating how 
much property it would buy, when the city would bu, it, and how much the 
city would pay for it, that no commitments should be made as to the avail- 
ability of the excess property for city purchase. The Commission approved 
the purchase of the property with the understanding that it is under no 
obligation to sell any part of it to the city. 


nt 


In the discussion of right of way matters, the Commission also con- 
sidered the purchase of property belonging to Mary H. Ross and Alma M. 
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equipment to be used in state parks, such as lawn mowers, hedge shears, 
power plant for power saws, and Kardex files for keeping records. The 
Commission approved the request unanimously. 


6. Building development in Collier State Park: The Parks Super- 
intendent presented a map showing the proposed development in this park 
particularly the building project toward which Mr. Alfred D. Collier, 
Klamath Falls, is contributing funds. He stateithat the plan has been 
approved by Mr. Collier, and he recommended approval by the Commission. 
The Commission approved the plans as recommended. 


7. Museum in Champoeg Park: The Parks Superintendent reported that 
the architects are still working on plans for tne building but that their 
first design was based on the use of concrete in the structure whereas 
they now are searching for a suitable quarry that the building may be 
made of rock. The report was approved. No other action was taken. 


Mr. C. H. Armstrong, present City and County Relations Engineer, 
appeared before the Commission in connection with his possible appoint- 
ment as Assistant State Parks Superintendent, as heretofore recommended 
by the Engineer and the State Parks Superintendent. The Commission dis- 
cussed at some length-with Mr. Armstrong his attitude with respect to 
the handling of park affairs but deferred action on the appointment until 
later in the session. (Discussion of this matter was resumed on the 
following day at which time the Commission unanimously approved the 
appointment of Mr. C. H. Armstrong as Assistant Parks Superintendent. 


In connection with this matter the Commission also discussed and 
unanimously approved the transfer of the Landscaping Department from the 
parks division to the engineering division.) 


‘The matter of availability of funds for right of way and construc- 
tion in the Portland district, and particularly as this matter affected the 
acquisition of right of way for the Sullivan's Gulch project, was considered 
by the Commission. After the matter had been thoroughly discussed the Com- 
mission unanimously approved the purchase of right of way in Sullivan's 
Gulch up to a maximum expenditure of $1,000,000, pending the ascertainment 
of the actual funds available to the district which at this time are estimated 
to. be considerabl, in excess of the $1,000,000. The decision carried 
unanimously upon motion of Commissioner Schaupp, and was duly seconded by 
Commissioner Chandler. It was clearly understood that the expenditures in 
Sullivan's Gulch are to be taken only from the regularly allocated funds 
to the Portland area and that funds allocated to other parts of the state will 
not be used for thie purpose. (See starred Item #1670 on following page. ) 


Mr, J. W. DeSouza, Assistant Counsel, presented for the Commission's 
consideration a list of properties that are needed for various highway improve- 
ments throuchout the state together with options which have been obtained. 
Following careful consideration of each item in the list and the amount of the 
individual options, the Commission approved the options and authorized 
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Hunter Creek Section of the Oregon Coast Highway Recommended Offer 


14990 J. T. Flynn $1,500.00 
Five Rivers-Rock Creek Section of the Alsea Highway 
14763 Oscar Knick 250.00 


Following careful consideration of each item the Commission 
authorized condemnation of the several tracts at the recommended offers and 
thereupon by unanimous vote adopted the attached resolution marked EXHIBIT "B-2" 
with respect thereto, which resolution by this reference is made a part hereof 
with like effect as though extended in full herein. 


The Commission approved for insertion in the minutes of August 9 and 
10, 1948, a resolution authorizing condemnation of property for road building 
materials in connection with the Johns-Wolf Creek Section of the Pacific High- 
way in Douglas County. 


An offer from Del R. Beebe Construction Company to pay $100 for an 
office building located on property acquired from the Eugene Excelsior Company 
in Eugene was considered by the Commission. The Assistant Counsel advised 
that the building is appraised at $75, and recommended acceptance of the offer. 
The Commission approved the recommendation unanimously. 


The Commission considered the results of the taking of bids in Salem 
on August 30, 1948, for the sale of additional Excelsior Company buildings 
in Eugene and for the sale of a building on the Oregon Coast Highway south of 
Cannon Beach, as follows: 
Sale of Excelsior Mill Building in Eugene 


No bids received 


Sale of Building South of Cannon Beach 
Morris A. Work, Cannon Beach 


<r 


250.00 


The Commission deferred until later in the session discussion of 
the disposal of the Excelsior Company building in Eugene. 


The Engineer and Chief Counsel recommended acceptance of the offer 
of Mr. Work to pay $250 for the building at Cannon Beach. In the discussion 
following it was brought out that the improvement of the highway on which this 
building is located is not included in any construction program so there is 
no particular need to sell the property now. It was also disclosed that 
Mr. Work pays only $15 per month rent for this building. It was the Commission's 
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Aglesheimer at Sylvan on the Canyon Road, Portland, which is needed to perfect 
a plan for a traffic interchange at this point. The Chief Counsel reported an 
option secured at $47,500. The Engineer explained details of the proposed 
plan and recommended purchase of the property at this time. It appears that 
purchase of the property will necessitate the purchase of additional expensive 
property in view of which the Commission deferred its decision pending more 
information which the Engineer was instructed to obtain by examination of the 
property during the noon recess. (The Engineer reported on his examination 
later in the day advising that the property is key property in the development 
of this section and again recommended acquisition of the property; however, 
the Commission again deferred action pending further study of the obligations 
that may be incurred by purchase of this particular tract. The Chief Counsel 
was instructed to ascertain from the owners of the property if they will 
allow more time for the taking up of the option and to report to the Commis- 
sion later.) 


The Commission also considered options for the purchase of property 
needed as right of way for a proposed revision of the Youngs Bay Bridge- 
Lewis and Clark River Section of the Oregon Coast Highway near Astoria, but 
decided not to acquire the right of way at this time. 


The Assistant Counsel, Mr. DeSouza, brought up for discussion a 
right of way settlement with a Mr. Harold Briggs on the Oregon Coast Highway 
near Agate Beach in Lincoln County, with particular reference to a spring, the 
flow from which has decreased by reason of the construction of the highway. 
He advised that the oriczinal plan was to protect Mr. Briggs‘ spring by con- 
struction of a concrete box at an estimated cost of $1,000, but the hichway 
excavation cut down the flow of water and it now looks like the flow will 
stop entirely. Mr. Briggs, he said, has agreed to release the state from 
all liability with regard to the spring if paid the sum of $500 as settlement 
in full therefor. He recommended acceptance of the offer. The Commission 
unanimously approved the recommendation. 


The Assistant Counsel requested authority to condemi certain 
properties that are needed in connection with state highway improvements but 
concerning which he has been unable to secure satisfactory settlements bi 
negotiation. He presented a list of such properties, together with the offer 
that he recommended be made for each parcel, as follows: 


Baker-Miles Bridge Section of the Medical Springs Highway 


Recommended Offer 


13831 Joseph A. Geddas $ 300.00 
13824 Lee Saveley 1,250.00 
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payment of $300 for approximately five years for use of the property and 

the posting of a $100 cash bond to guarantee clean up of the premises when 
the company is through with th; also that the agreement contains a 60-day 
cancellation clause and provision that no structures are to be built on the 
property. In the discussion following the Commission expressed the thought 
that the amount of rental and cash bond is not sufficient; also, that the 
term of the lease for five years is too long. The Engineer and Chief Counsel 
were instructed to contact the company concerning revision of the agreement 
on the basis of a two-year lease and an increased rental fee and the posting 
of a larvyer cash bond to guarantee satisfactory clean-up of the premises. 


The Commission discussed a proposed agreement with the City of Gold 
Beach and John 0. and Vida M. Melville concerning property that is being 
acquired from the Melvilles as risht of way for the improvement of the 
Orecon Coast Highway in Gold Beach. The Chief Counsel advised that the 
Melvilles have been rather hard to deal with and the best settlement that can 
be reached is that which provides a cash payment of $1,500 for the land and 
an additional $1,500 in lieu of moving buildings, and that the City of Gold 
Beach has asreed to pay 50% of the total amount. He recommended approval of 
this settlement and payment to the Melvilles of $1,500 as provided by the 
agreement. The Commission approved the recommendation unanimously. (The 
Commission signed the agreement on the following day.) 


The Commission approved deeding to the U. S. Reclamation Service, 
without cost, 0.58 acre of land adjacent to a state-owned borrow pit on the 
Warm Springs Highway in Jefferson County upon advice from the Engineer that 
the property is of no particular value for state highway purposes and that the 
appraised value of the property is only $9.86. (The deed was signed on the 
following day. ) 


The Chief Counsel broucht to the Commission's attention a proposed 
agreement with the U.S, Navy for the use of Navy-owned property that is needed 
as right of way in connection with the construction of the Pleasant Valley 
Section of the Oregon Coast Highway in Tillsmook County. He explained that 
the Navy is trying to get legislative authority to grant the State of Oregon 4 
perpetual easement for use of the property and that the present agreement is 
simply to take care of the situation until that suthority has been granted. 

He recommended that the agreement be accepted as presented. The Commission 
approved the recommendation. (The agreement was signed on the following day.) 


The Commission discussed action to be taken against White Bros. Co. 
for failure to enter into a contract in 1946 for removal of slide material on 
the Columbia River Highway at Oneonta Gorge, in Multnomah County. The Commis- 
sion affirmed ite previous decision and instructed the Chief Counsel to 
institute the necessary legal proceedings to recover the amount of tne bidders 
bond furnished by White Bros. in this instance. 


The Commission considered a joint written report from the Fngineer 
and the Chief Counsel, dated September 9, 1948, with respect to the claim and 


September 13, 1948 


thought that it would be to the state's advantage to keep the building and 
rent it until it has to be moved, also, that the present rental is too low. 
The offer of sale was rejected by the Commission and the Assistant Counsel 
was instructed to raise the rent. 


The matter of carrying fire insurance on buildings acquired in 
connection with right of way transactions was considered by the Commission. 
The Assistant Attorney advised that in the Sullivan's Gulch area alone there 
are a large number of buildings for which insurance should be provided as 
they are purchased. 


The Engineer and Chief Counsel were instructed to render a report 
on this subject at the next meeting of the Commission, such report to be an 
overall picture of the matter, including type of insurance needed and the 
amounts thereof, etc. The Commission ordered in the meantime that the 
tmsurance now being carried by the owners of the buildings be extended to 
protect the state's interests. 


The Commission recessed at 12:00 noon for lunch and reconvened 
at 2:00 p.m. in the same room with the same persons present and participating. 


The Commission confirmed telephonic authority previously granted 
by Chairman Banfield and Commissioner Chandler for the sale to Del R. Beebe 
Construction Company, for the sum of $2,500, of a number of buildings located 
on the right of way of the Delmar-Coaledo and Coaledo-Chrome Plant Sections 
of the Oregon Coast Highway in Coos County. (For details see a copy of the 
Asst. Counsel's letter dated August 23, 1948, to the Beebe Construction 
Company listing the properties to be sold and the conditions in connection 
therewith in the general files.) 


The Commission considered a settlement with Mrs. Cora Haugh for 
right of way needed for the Judkins Point-Goshen Section of the Pacific 
Highway in Lane County, particularly settlement for a well located on the 
property. The Assistant Attorney advised that the original settlement 
provided for furnishing a new well, and that two wells had been drilled, 
without success, to replace the existing one which is located on the right 
of way. He further stated that the owners are willing to use the original 
well provided the state is willing and will install the necessary pipe from 
the well to the house which is estimated to cost $150. The present well, 
he said, does not interfere with the use of the highway and he accordingly 
recommended approval of this arrangement on a lease basis. He also requested 
an additional anthorization of $500 to pay for drilling the second well. The 
Commission approved the recommendation and the request by unanimous vote. 


Consideration was given by the Commission to a proposed agreement 
with the GlidmFir Lumber Company in Eugene for the lease of approximately 
five acres of state-owned property which was acquired by the Commission for 
future right of way and borrow purposes at the overpass north of Eugene. The 
Assistant Counsel, Mr. Neuner, advised ,»that the company intends to store 
lumber on the property and that the proposed lease provides for an annual 
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prepare a form of agreement with the City covering the matter and to include 
therein provision for parallel parking of cars.) 


The matter of installing a system of synchronized traffic signals 
on 82nd Avenue, Portland, was considered by the Commission. The Ingineer 
reported that many separate requests had been received for traffic sicnals 
on this street, but the traffic problem could not be benefited greatly unless 
the installation were made on a synchronized basis. A study of the situation 
in conjunction with the Portland City Traffic Engineer, he said, reveals a 
need. for the signals, which he estimated would cost about 550,000. He 
recommended approval of signal installation at the followin; intersections 
on condition that the City of Portland will pay one-half of the expense in- 
volved; 


Freemont Burnside Division Foster 

Halsey Stark Powell Woodstock 

Glisan Yamhill Raymond Duke 
Flavel 


Mr. F. T. Fowler, Traffic Engineer, City of Portland, who was 
present, quoted City Commissioner William A Bowes to the effect that if the 
state will approve the project, the city will cooperate in the expense 
involved on a fifty-fifty basis and will also maintain the si¢nals and furnish 
the electric energy to operate them. After discussion Commissioner Schaupp 
moved approval of the Encineer's recommendation. Commissioner Chandler seconded 
the motion which carried unanimously. The Commission ordered the matter 
covered by appropriate asrecment. 


The Commission discussed with the Encineer the bids received at the 
morning session and at 3:00 p.m. Chairman Banfield publicly announced the 
awards of contracts as follows, the action of the Commission with respect to 
each project being by unanimous vote; 


"Construction of a 20' x 30' addition to the Division Office Building 
at Bend, Deschutes County. Archie R. Averill, Portland, submitted the 
only bid for this project at $8,268. The Commission has awarded this 
contract to Archie R. Averill at that price. 


“John Day River-Squally Hook Section of the Columbia River Highway in 
Gilliam County; 3.78 miles of grading and bituminous macadam surfacin);. 
Rogers Construction Company, Portland, submitted the low bid for this job 
at $227,409. ‘The second low bid was submitted by McNutt Bros., Eugene, 
at $248,579. Wine higher bids were received. The Commission has referred 
all of the bids to the Engineer with authority to award the contract to 
the low bidder when certain conditions have been satisfied. 


"Smallwood Creek-Benton County Line Section of the Alsea Highway in 
Lincoln County; 9.56 miles of surfacing and oiling. J. C. Compton Co., 
McMinnville, submitted the low bid for this job at $109,137, using asphalt. 
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rights of Mrs. John Raeish (Mrs. Shaw) in a relief map of the State of 
Oregon which Mr, Shaw, her former husband, constructed for the State Highway 
Department in 1339. The Chief Counsel advised that since making this report, 
in which he and the Engineer had recommended that Mrs. Raeish be paid the 

sum of $1,000, she has, in a letter written subsequent to that date, asked 
for the sum of $2,000 which is $500 more than the amount for which she 
previously agreed to settle. He recommended, in view thereof, that the claim 
be denied. The Engineer concurred therein. The Commission unanimously 
approved the recommendation and instructed the Chief Counsel to advise 

Mrs. Roeeish of the action taken. 


The Engineer presented a report of weighmasters' operations for 
the months of June and July, 1948. In explanation he stated that the monthly 
trend of overload violations varies somewhat but that the long term trend is 
approximately the same. The Commission approved the report, however, 
instructed the Engineer to submit a report each month on the more flagrant 
violators with his recommendation as to what action the Commission should 
take concerning them. 


The Commission considered an agreement with the U. S. Army Engineers 
covering bank protection along the Santiam River above the new Pacific Highway 
bridge near Jefferson. The Engineer advised that the Santiam River during 
high water causes a great deal of erosion and might at some time endanger or 
seriously damage the new bridge. The Army Engineers, he stated, estimate 
the cost of corrective measures at $120,000, of which amount they are asking 
the state to pay $60,000. He recalled that this matter was considered by 
the Commission at its meeting in May, 1948, but action was then deferred 
until preparation of an agreement containing a provision that would relieve 
the state from liability in case property damage resulted by reason of the 
revetment. He recommended approval of the agreement. The Assistant Counsel, 
Mr. Neuner, advised that damage releases had been obtained from nearly all 
of the property owners concerned and that the proposed agreement covers the 
matter satisfactorily from the state's standpoint. The Commission approved 
the agreement as recommended and authorized an expenditure of $60,000 of 
state funds as provided therein. (The agreement was signed on the following 
day.) 


The Engineer reported on the request of the City of Umatilla for 
state aid in construction of curbs and gutters along Sixth Street in Umatilla 
(route of US 730), from the Umatilla River Bridge to Switzler Avenue. He 
advised that the request has been investigated and that the work is estimated 
to cost about $18,000. He recommended approval of the work, at state expense, 
in 1949 because traffic is very heavy on this street due to construction of 
McNary Dam and it would be desirable to get the street outlined by curbs to 
avoid encroachments and to better control access to the highway. The Commis- 
sion approved the Engineer's recommendation for the inclusion of this item 
as a betterment project in the 1949 budget. (A delegation from Umatilla 
appeared before the Commission on the following day regarding this matter. 
The Commission at that time instructed the Engineer and the Chief Counsel to 
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The Commission considered a maintenance agreement with the Public 
Roads Administration providing for state maintenance of a 15.467-mile Forest 
Highway section of the Santiam Highway, in Linn County, from June 18, 1948, 
to June 17, 1949. The Engineer advised that the ‘ublic Roads Administration 
has accepted as complete Forest Highway projects 23-H3, 113, J2, K+ and L3 
and now is asking the state to maintain the section for the Government for this 
one-year period as an economical proposition. The Tyblic Roads Administration, 
he said, will reimburse the state for the actual cost of maintenance, excluding 
snow removal which is a state obligation, up to a maximum expenditure of 
$13,146.95, which is the estimated cost to perform the work. He recommended 
approval of the agreement. The Commission approved the recommendation unanimous- 
ly. (The agreement was signed on the following day.) 


The Commission considered a request from the Cascade Highway Associa- 
tion for designation and construction of a proposed state highway, referred to 
as the "Cascade Highway", between Oregon City and Eujene vie Silverton and 
Lebanon. The Engineer recommended that the request be denied because it will 
cost about $6,000,000 to construct it to secondary highway standards and about 
$12,000,000 to build it as a standard primary highway, and there are no funds 
available to finance the work; moreover, there is no apparent need for the road 
and available monies for this district should be spent to further improve the 
Pacific Highway which it approximately parallels. The Commission approved the 
recommendation. 


A request was presented from the City of Enterprise for the widening 
of certain streets along the route of the Wallowa Lake Highway in this town. The 
Engineer reported that a preliminary investigation reveals that the project has 
considerable merit and recommended that he be granted authority to make a survey 
to determine the cost of widening so as to permit an adequate two-way traffic 
flow without prohibition of parking. The Commission unanimously authorized the 
survey. 


The Engineer brought up for discussion the proposed improvement of the 
Oswezo Highway to provide a four-lane facility through the central business 
district of this town. The Engineer recalled that the three-year postwar pro- 
gram contains an allotment of $20,000 for such widening work but, due to the 
large increase in traffic, the work contemplated is not adequate, so an expendi- 
ture of about $53,000 is now required to provide a satisfactory improvement. 
Action on this matter was deferred by the Commission pending an investigation 
on the ground by Chairman Banfield and the Engineer. 


The Commission considered a request from the Canyonville Chamber of 
Commerce for the further improvement of the Tiller-Trail Secondary Hichway. The 
Engineer advised that a project between Milo and Tiller was completed in 
July, 1947, at a cost of $158,500, and that additional work is scheduled from 
Tiller southeasterly through the Umpqua National Forest, an allocation of forest 
road funds in the amount of $260,000 and state funds in the amount of $165,000 
having been authorized for the purpose. This work, he stated, would probably be 
done in 1949. The Secretary was instructed to advise the Chamber of Commerce of 
the program contemplated for this highway. 
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The second low bid was submitted by Rogers Construction Company, Portland, 
at $110,250, also using asphalt. One higher bid was received. The 
Commission has awarded this contract to J. C. Compton Company, the low 
bidder, at its bid price. 


"Cogswell Hill-Elk Creek Rock Production Project on the McKenzie 
Highway in Lane County. E. C. Swaggart, Eugene, submitted the low bid 
for this work at $33,750. The second low bid was submitted by A. H. 
Saxton and Sons, Corvallis, at $35,100. Three higher bide were received. . 
This contract has been awarded to the low bidder, E. C. Swaggart. 


"McKee Bridge over Pudding River on Marion County Road No. 543 
near Woodburn. The Commission received six bids for this job, all of 
which have been referred to the Marion County Court since this job is 
& county project and was included in the advertisement only as a courtesy 
to the Marion County Court. § 


“Barnes Road-Multnomah County Line Section of the Sunset Highway in 
Washington County; 2.57 miles of roadside improvement. Coast Construction 
Company, Portland, submitted the low bid for this work at $]6,873.60. 

The only other bid received was that of Stoen's Rock and Landscape 
Company, Seattle, at $22,126.14. The Commission has rejected both bids 
on this project as too high. 


"Gales Creek Bridge on the Tualatin Valley Highway near Forest 
Grove in Washington County. Snook Bros., Corvallis, submitted the low 
bid for this bridge at $24, 840. The second low bid was submitted by 
J. F. Johnston, Sherwood, at $25,289. Six higher bids were received. 
The Commission has awarded this contract to the low bidder, Snook Bros." 


The Engineer presented a report on the necessity to order reduced 
load limits on certain highways during winter and spring months. A study of 
all highways which carry a considerable amount of logs, he said, reveals that 
three important highway sections were severely damaged by log and lumber 
hauling during the spring months of 1948 and that it cost the state approxi- 
mately $150,000 to restore them to normal condition. He recommended, in 
order to prevent the recurrence of such damage and to avoid additional 
expense, that the Commission authorize him to post reduced load limits on 
state highways when in his estimation the surface conditions require such 
posting. The Engineer also asked the Commission to approve a form of letter 
which he suggested be sent to all mill owners and log haulers who mizht be 
affected by the reduced limits, advising them well in advance that it may 
become necessary to post the highways they are using for reduced loads so 
they can adjust their operations accordingly. The Commission approved the 
Engineer's recommendation for placing reduced load limits on sections of 
highways as recommended, with the understanding, however, that the members 
of the Commission shall be notified by telephone before signs are placed. 
The Commission also approved the Engineer's proposed letter to be sent to 
log and lumber haulers. 
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Antelope Eastside Halsey Port Orford 


Columbia City Empire Hines Sodaville 
Dayville Granite Hubbard Summerville 
Dufur Grass Valley Oakridge Wheeler 


He recommended approval of the plans. The Commission approved the 
recommendation and by unanimous vote adopted the attached resolution with 
respect thereto marked EXHIBIT "D", which resolution by this reference is made 
a part hereof with like effect as though extended in fvll herein. 


The Commission considered and approved an "option for cooperative 
construction" project in the City of Lakeview which provides for the improve- 
ment of Charlton and Pine Streets in this city. The agreement provides that the 
work shall be performed by state forces as a "Special State Tax Street Fund” 
project; that the city shall provide necessary right of way and easements, and 
shall take care of all utilities poles, pipes, etc., and maintain the streets 
after the improvement is completed. 


The matter of authorizing additional state funds to finance con- 
struction of the "D" River Bridge and approaches on the Oregon Coast Highway 
at Delake had the attention of the Commission. The Engineer advised that the 
original allocation of $50,000 for this job was based on construction of a 
large box culvert and did not provide for four traffic lanes but subsequent 
investigation reveals that alav:cr structure should be built in order to 
eliminate possible damage by heavy drift that occurs during storms at sea. To 
meet the situation, he said, the design of the structure has been chamzed to 
a concrete bridge with roadway width of 60 feet to handle four lanes of moving 
traffic and to conform with the width of the adjoining highway section. He 
estimated the cost of the project under the revised plan at $126,000 and 
recommended approval of the extra expenditure ($76,000) so as to expedite 
replacement of the existing structure which is imperative. The Commission 
approved the recommendation and authorized the advertising of the project for 
bids to be received on the revised plan as soon as plans and specifications 
can be prepared. 


The Commission considered and approved an agreement with the Southern 
Pacific Company whereby the company grants to the state permission to con- 
struct, maintain, and use a highway over and across the company's tracks at 
Delmar, Coos County, by means of an overcrossing structure. (The agreement 
was signed on the following day.) 


The Engineer reported that pursuant to authority previously given him 
by the Commission he has awarded contracts as follows, the conditions of the 
awards having been satisfied: 


West Slope-Beaverton Section, Tualatin Valley Highway, 


Washington County; contract awarded August 16 to Warren 
Northwest, Inc., low bidder. 
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Requests from Natal Grange No. 302 and Yankton Grange No. 18, 
Columbia County, for further improvement of the Scappoose-Pittsburg County 
Road in Columbia County were considered by the Commission. The Engineer 
advised that this is a county road on the Federal Aid Secondary System and ° 
that a section approximately six miles long, between Scappoose and Spitzenberg, 
was surfaced and oiled as one of the projects in the Three-Year Postwar Program 
at a cost of $61,500. He estimated the cost to complete the remaining twenty 
miles to secondary highway standards at $600,000 and gave as his opinion that 
the road does not warrant a prior standing for serious consideration at this 
time. The Commission denied the request for immediate construction and in- 
structed the Secretary to inform the Granges of the work that has been done, 
the lack of available funds to continue the improvement, and that additional 
improvements will be made when they can be accomplished in an orderly program 
of construction. 


The Commission considered a letter fram the Columbia County Court 
requesting improvemert of the Vernonia Timber Road from Treharne Junction to 
the Wolf Creek Highway at Sunset Camp. The Engineer advised that this project 
is included in the Postwar Program, an allotment of $119,000 having been made 
to finance crading and oiling, but later it was found that two bridges had to 
be reconstructed and the Public Roads Administration would not approve the 
project until provision had been made for the bridge work. He pointed out that 
the road is a county road for which the county is responsible, but the county 
court has not agreed to take care of the bridge work. He estimated the total 
cost of the project, including bridges, at $180,000. The Commission decided, 
in view of scarcity of funds, not to approve the project for construction at 
this time, but to wait until the new construction program is arranged, at which 
time it will be given consideration if there appear to be sufficient funds 
to spare. The Commission ordered that the county court be so informed. 


The Engineer reported that the following cities and towns have 
satisfied the legal requirements with respect to the expenditure of the 1946 
State Tax Street Funds which they received in 1947, and that the plans of the 
projects which they expect to finance with such funds have been examined and 
found satisfactory: 


Hines Midland Shaniko 


He recommended approval of the plans. The Commission approved the 
recommendation and thereupon by unanimous vote adopted the attached resolution 
with respect thereto marked EXHIBIT "C", which resolution by this reference is 
made a part hereof with like effect as though extended in full herein. 


The Engineer also reported that the following cities and towns have 
satisfied the lezal requirements with respect to expenditure of the 1947 State 
Tax Street Funds which they received in 1948, and that the plans of the projects 
which they expect to 1inance with such funds have been examined and found 
satisfactor;: 
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The Commission discussed the advisability of constructing another 
temporary building at the Salem Shops to relieve the congestion in the State 
Office Building. The Engineer advised that the temporary building erected 
last year at the Salem Shops for the accommodation of the Auditing Department 
has not solved the space problem in the office building, so it is going to be 
necessary to furnish additional space for the Legal and Right of Way Depart- 
ments; moreover, the City and County Relations Engineer, the Traffic Engineer, 
and the State Police are urgently in need of more space. To provide for this 
needed space he sucgested construction of an additional frame building, 

4o" x 86', at the shops location, which, he said, should provide sufficient 
space for the next two years and could be used later on for storage purposes. 
He estimated the cost of such a building at $36,000. The Commission deferred 
its decision in the matter pending additional information from the Engineer 
including a plan of the proposed building, a close estimate of the cost to 
construct it, definite information whether or not it can be used permanently, 


and how long it will serve the department adequately as temporary office space. 


The Commission considered the following requests for extensions of 
time within which to complete highway contracts: 


Perkins Bros., Contract No. 2961 for bridge construction on the 
Prineville Section of the Ochoco Highway in Crook County, requested an 
extension of time of 90 days from August 31, 1948, to November 30, 1948, 
within which to complete this job. They alleged that their delay was 
caused by high water which prevented completion of footing excavations 
until May, 1948. The Engineer advised that high water in the Crooked 
River took out the contractor's false work, necessitating replacement 
which materially delayed progress of the work. He recommended, in view 
thereof, that the extension of time requested be granted without penalty. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 


General Construction Company, Contract No. 2972 for the construction 
of ferry slips at Astoria and Megler, requested an additional extension 
of time of 20 days from May 6, 1948, to May 27, 1945, within which to 
complete this job. The company allegedthat the overrun of the time limit 
was caused entirely by extra work ordered by the Engineer. The Engineer 
advised that additional time was required by the contractor for the 
replacement of dolphins and piling which were damaged by the operation 
of the ferries subsequent to the award of the contract. He recommended 
that the additional extension of time now requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


Walder and Kenworthy, Contract No. 2974 for construction of the 
Troutdale Grade Separation and the Bristol Overpass on the Columbia River 
Highway in Multnomah County, requested an extension of time of 30 days 
from September 15, 1948, to October 15, 1948, within which to complete 
this job. They alleged that flood conditions and weakening of the 
Columbia River dike interfered with their operations and would not permit 
procedure of the work according to pre-arranged schedule. The Engineer 
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Corvallis (Seuth Entrance) Section of the Pacific Highway 
West, Benton County; contract awarded August 17 to Lindstrom 
Bros., low bidder. 


Tillamook Grading and Paving Project on Tenth Street in the 
City of Tillamook, Tillamook County; contract awarded 
August 19 to Cressler Construction Company, low bidder, 


Topsoiling and Seeding Project on the Pacific Highway West 
(Front Avenue, Sheriddn Street-Bancroft Street), Portland, 
Multnomah County; contract awarded August 20 to Coast 
Construction Company, low bidder. 


Manning Slough Bridge on the Oregon Coast Highway near 
Delmar, Coos County; contract awarded September 3 to 
Del R. Beebe Construction Co., low bidder. 


Delmar-Coaledo Section of the Oregon Coast Highway, Coos 
County; contract awarded September 3 to Del R. Beebe 
Construction Co., low bidder, 


Coaledo-Chrome Plant Section, Oregon Coast Highway, Coos 
County; contract awarded September 3 to Del R. Beebe 
Construction Co., low bidder. 


The Commission by unanimous vote confirmed the awards as reported. 


The Engineer reported that the relocation survey of the Upper and 
Lower Lookingglass Creek Bridge sections of the Coos Bay-Roseburg Highway 
has been completed, and he asked the Commission to approve this survey as the 
permanent route of such highway sections. After due consideration of the 
Engineer's report with respect to the survey under discussion the Commission 
approved and adopted the survey and thereupon by unanimous vote adopted the 
attached resolution marked EXHIBIT "E", with respect thereto, which resolution 
by this reference is made a part hereof with like effect as though extended 
in full herein. 


The Engineer reported, as previously instructed by the Commission, 
on the rough condition of the oiled macadam surfacing performed by Rogers 
Construction Company on the Bonanza-Poe Valley-Malin Section of the Bonanza- 
Malin County Road, in Klamath County. He advised that from a report received 
from the Division Engineer in charge of the work, the rowshness ‘developed 
after the contract had been completed and was caused by improper spreading of 
sandin: materials that were applied by county forces to spots where "bleeding" 
occurred. As a corrective measure he recommended the planing of the road 
surface and requested authority to lease a planing machine from one of the 
contractors to do the work if personat inspection by himself or Assistant 
Engineer W. C. Williams reveals that should be done. The Commission auth- 
orized the Ingineer to do what is necessary to place the road in satisfactory 
condition. 
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Gerald Miller, Contract No. 2975 for grading the West Cottonwood Canyon 
Section of the Wasco-Heppner Secondary Highway in Sherman County, 
requested an extension of time of 90 days from August 31, 1948, to 
November 30, 1948, within which to complete this work. He alleged that 
he was unable to complete the job within the specified time due to 
inability to secure sufficient help and to additional work ordered by 
the Engineer. ‘The Engineer advised that the inaccessability of this pro- 
ject from nearby towns made it difficult to secure sufficient help to 
complete the job within the specified time, also that the contractor 
was requested to place additional topping not included in the original 
contract. The state, he said, has not been inconvenienced by the delay, 
and he recommended thet the extension now requested be granted without 
penalty. The Commission approved the recommendation unanimously. 


The State Highway Commission, in passing on contractor's requests 
for extensions of time within which to complete the contracts as listed above, 
considered but did not necessarily accept the recommendations of the Engineer 
and the reasons given by the contractors for failure to complete their projects 
within the time limits specified. 


The Engineer reported that Contracts Nos. 2882, 2897, 2904, 2906, 

2923, 292h, 2940, 2972, 2983, 3019, 3022, 3024, and 3025 have been completed 
according Lo the requirements of the contracts or modifications thereof and 
that said jobs are now ready for acceptance. After due consideration of the 
Engineer's report with respect to the contracts under consideration the Com- 
mission approved and accepted the contracts as reported and by unanimous vote 
adopted the attached resolution marked EXHIBIT "F", with regard thereto, which 
resolution by this reference is made a part hereof with like effect as though 
extended in full herein. 


In this connection the Commission also considered acceptance of 
Contract No. 2937 with Rogers Construction Company for grading and surfacing 
the Bonanza-Poe Valley-Malin Section of the Bonanza-Malin County Road 
(Federal Aid Secondary Highway) and ordered that final payment for this work 
be held up until it can be definitely ascertained if the contractor was at 
fault in connection with the rough condition of the road, as previously 
reported at this meeting. 


The Commission considered an offer from Del R. Beebe to purchase the 
Excelsior Company buildings in Eugene for $800. The Chief Counsel advised 
that the property had been appraised at $800 and that it could be rented for 
$75 a month were the Commission so inclined. He further stated that Mr. Beebe 
wants the building for storage purposes; moreover, he wants to purchase some 
Highway Department surplus property nearby on which he plans to maintain a 
headquarters. After discussion the Commission decided to wreck the building 
and instructed the Chief Counsel to so inform Mr. Beebe. 


The Chief Counsel also reported a proposition from Mr. Beebe con- 
cerning the removal of buildings from state highway right of way in Gold 
Beach. Bids for construction of the Gold Beach Section were to have been 
received by the Commission on the following day, and it appeared that Mr. Beebe 
had indicated that he would submit an attractive bid for this work if he were 
given the contract to move the buildings; otherwise, he will not submit a bid. 
The Commission decided unanimously not to consider Mr. Beebe's offer on 
such basis. 


‘ 
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advised that the Army Engineers directed the contractor to cease pile 
driving operations during the period of high water in the Columbia River 
because of the possibilities that vibrations incident to such work might 
endan;er the dikes adjacent to the structure. He recommended that the 
extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously. 


P. B. Doherty and Son, Contract No. 2862 for rock production on the 
Jordan Creek-Rock Creek Section of the I.0.N. Highway in Malheur County 
requested an extension of time of 324 days from July 31, 1947, to June 19, 
1948, in which to complete this job. They alleged that a particularly 
difficult job they had near Brothers, Oregon, and inclement weather 
prevented completion of the job within the specified time limit. The 
Engineer advised that the contractor had been negligent in the prosecu- 
tion of this contract and that he did not actually start work until 
April 5, 1948, and as a result the state was put to considerable ex- 
pense because of lack of maintenance materials in this area. He 
recommended that the extension of time requested be granted but that 
the contractor be required to reimburse the state for the extra engineer- 
ing costs incurred in connection with the job from July 31, 1947, to 
the date of completion. The Commission unanimously approved the 
recommendation, including penalty. 


R. H. Jones, Contract No. 2906 for remodeling and widening the 
Reese Creek, Little Butte Creek, and Antelope Creek Bridges on the 
Crater Lake Highway in Jackson County, requested an additional extension 
of time of 17 days from June 30, 1948, to July 17, 1948, within which 
to camplete this work. The contractor gave inability to obtain suf- 
ficient labor as the reason for noncompletion of the project within 
the previously extended time limit. The Engineer advised that all work, 
with the exception of the removal of the contractor's equipment and a 
small amount of surface finishing on the contract, was completed within 
the previously extended time (June 30) and that no inconvenience or 
extra expense has been caused the state. He recommended that the addi- 
tional extension of time now requested be granted without penalty. A 
letter from the Public Roads Administration was submitted concurring 
therein. The Commission approved the recommendation unanimously. 


McNutt Bros., Contract No. 2845 for grading the Glendale Junction- 
Wolf Creek Section of the Pacific Highway, in Douglas and Josephine 
Counties, requested an additional extension of 107 days from June 15, 
1948, to September 30, 1948, within which to complete this Job. They 
alleged that extra work ordered by the Engineer and inclement weather 
prevented completion of the job within the previously extended time limit. 
The Engineer advised that the work is completed except for some clearing 
up of logs and burning of debris, which work should not be performed 
during the fire season. He recommended that the additional extension 
of time now requested be granted without penalty. A letter was presented 
from the Public Roads Administration concurring therein. The Commission 
approved the recommendation unanimously. 
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the attached resolution relative thereto marked EXHIBIT "B-1", which resolu- 
tion by this reference is made a part hereof with like effect as if copied 
in full herein. 


The Commission considered adoption of a policy with respect to the 
maintenance of awnings or marquees which extend over city streets that are 
state hishways, and with respect to the maintenance of advertising or other 
display signs over and above such a city street, The Engineer stated that, 
in his estimation, awnings or marquees are not objectionable if constructed 
properly under authority of a permit from the city or town and recommended 
that all cities and towns be so informed. He also recommended against the 
granting of permits to maintain signs over and across city streetg because 
the Public Roads Administration is definitely opposed to such installations, 
and that the cities and towns be requested not to issue such permits for this 
reason and as a public safety measure. The Chief Counsel gave as his thought 
that some cooperative plan might be worked out with the cities in which the 
best interests of the state and the cities could be served. He was instructed 
by the Commission to prepare an appropriate resolution for consideration by 
the Commission at a later date. 


The Engineer brought up for discussion a proposed agreement with 
the West Coast Telephone Company for re-establishing a section of its telephone 
line on the Elgin-Boswell Ranch Section of the Wallowa Lake Highway. He 
advised that this line was originally constructed on privately owned property 
and that it has been necessary to move it to accommodate this highway 
improvement. He estimated the cost involved at $2,2@ and recommended 
approval of the work as a state obligation. The Commission approved the 
recommendation unanimously. (The agreement was signed on the following day.) 


A request from the Southern Pacific Company for permission to 
construct a roadway across state-owned property near the railroad overcrossing 
north of Bugene, in order to provide access to the company's proposed "team 
track" at this location, was considered by the Commission. The Engineer 
advised that the area on which the company proposes to build its "team track” 
is the only availeble industrial property in Eugene and that it is not 
probable thet tho state will have need for its property for several years. 

He recommended that the company be granted permission to construct the access 
roadway on the condition that it will enter into an agreement with the 
Commission providing for relinquishment of the access road at any time that 
the property is neededfor state highway purposes, or for any other reason that 
it is desirable to eliminate it, and stipulating that left-hand turns onto the 
hichway will not be allowed. The Commission approved the Engineer's 
recommendation. 


The Chief Counsel presented a request from Mr. C. J. Wojohn for 
the Commission's approval of the transfer to the Monarch Shingle Company of 
his rights to construct and operate a logging road across Short Sand Beach 
State Park. He advised that Mr. Wojohn had sold his interests to the Monarch 
Shingle Company and that it is the recommendation of the State Perks Superin- 
tendent, in which he concurs, that the transfer be allowed. The Commission 
approved the recommendation unanimously. 
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The Engineer reported the results of his further inspection during 
the luncheon period of the Ross-Aclesheimer property at Sylvan which is needed 
in connection with the proposed traffic interchange at that point. He ex- 
hibited a map showing the location of the property and the general plan for 
the proposed interchange, which, he said, is a culmination of all the plans 
studied and is the best one that can be arranged. He pointed out that the 
project contemplates widening on one side of the highway only, and in order 
to effect a proper improvement, certain key properties must be acquired, 
includin; the property under discussion. He also pointed out that the present 
highway facilities will not carry the increased volume of traffic much longer 
and recommended that the Commission acquire the key right of way at this time 
before developments occur and prices rise. Chairman Banfield pointed out 
that if the Commission authorizes the purchase of the Ross-Aglesheimer property, 
it will then be necessary also to acquire other key properties, which would 
require a large expenditure of highway funds. The Commission, he said, had 
in mind when this matter first came up for discussion the acquisition of 
only the city- and county-owned property along Canyon Road while it was 
available but did not have in mind the acquisition of land for an elaborate 
traffic interchange as is now proposed. He suggested that action on the 
present purchase ve deferred until the Commission has had an opportunity to 
discuss the project further. Commissioners Scheupp and Chandler approved 
the sw;cestion, whereupon the Chief Counsel was instructed to ask the owner 
of the Ross-Aglesheimer property for additional time for the Commission to 
study the matter further and make its decision. 


The Commission discussed a comprehensive report submitted by the 
En-ineer on the subject of the retirement of Department employees affected 
durin; the calendar years 1948 and 1949 in four different classifications. 
The En ineer pointed out that there are 54 employees in this category, all 
of whom are physically fit to carry on their duties with the exception of 
those listed im Classification IV. He recommended that the Commission 
direct a request to the State Rotirement Board for a one-year extension 
of time for each of the employees in Classification I, II, and III beyond his 
effective retirement date. As to the employees in Classification IV, the 
Engineer recommended that the services of each be dispenseiwith when he 
reaches his effective retirement date in 1949. The Commission approved the 
recommendations unanimously. For further details with regard to this matter, 
see a copy of the Enineer's written report attached hereto and marked 
EXHIBIT "R". 


The Chief Counsel reported that he bas been unable to reach a 
satiafactory agreement with Mr. Hubert T. Shields and wife for right of way 
needed in connection with the tmprovement of the Oregon Coast Highway at 
Gold Beach in that Mr. Shields is demanding that the state assume the 
responsibility of removing his house from the premises, which is contrary 
to the established policy of the Commission. Arrangements with Mr. Shields 
in other respects, he said, are satisfactory, but it is going to be necessary 
to condemn the property in view of Mr. Shield’s demand with respect to the 
house moving. He requested authority to institute condemnation proceedings. 
The Commission approved the request and thereupon by unanimous vote adopted 
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Portions of the White School-Sherman County Line Section 
of Sherars Bridge Secondary Highway, Wasco County 


Portions of the Lower Klamath Lake Secondary Highway 
at its junction with The Dalles-California Highway, 
Klamath County 


After due consideration and upon recommendation of the Engineer the 
Commission by unanimous vote adopted the attached resolutionsdisposing of such 


areas, which resolutions are marked EXHIBITS "G", “H", "I", "J", "K", "L", "M’, 


"y", "O", and "P", and by this reference are made a part hereof with like 
effect as though extended in full herein. 


The Commission considered a request from Clifford H. Bown, Portland, 
for installation of a “stop” light at the intersection of 82nd Ave. and Duke 


Street, Portland. The Engineer advised that this intersection is one of those 
included in the plans for a synchronized system of signals on 82nd Ave. which 
the Commission approved at this —- on the condition that the City of Port- 
land would pay 5' rcent of the cost involved. He recommended that action 

on the request be deferred perding execution of the agreement with the city. 
The Commission approved the recommendation. 


The Commission confirmed its action taken on Avgust 21, 1948, 
with respect to a cooperative agreement with the City of Medford providing 
for instaPlation of traffic signals in that city at an estimated total cost of 
$12,000, the state's cooperative share to be 50 percent of the total but in no 
event to exceed the sum of $6,000. (The agreement was signed by the Commission 
on the following day. ) ; 


A petition was presented from residents of Athena requesting the 
installation of a "blinker" caution light at the intersection of Main and 
Third Streets in Athena, route of the Oregon-Washington Highway. The Engineer 
advised that investigation reveals that a flashing light is warranted because 
the highway makes a right-angle turn at this intersection, and there is con- 
siderable traffic congestion. He estimated the cost of such a signal at $300 
and recommended the installation at state expense on the condition that the 
city will pass an ordinance establishing parallel parking in the vicinity of 
this intersection. The Commission approved the recommendation unanimously. 


A petition was considered from the Morrow County Farm Bureau 
requesting a change in the existing stop signs at the intersection of ORE 207 
and ORE 74, in Lexington, so as to require traffic entering the intersection 
from ORE 74 to stop rather than that from ORE 207. The Engineer advised that 
if the change is made, according to a traffic count, 396 vehicles on ORE 74 
would be stopped to allow 225 vehicles to move freely on ORE 207. He recam- 
mended that the request be denied and the stop signs left as they now are. 
The Commission approved the recommendation. 


A petition was presented from residents of the community of Bonne- 
ville for establishment of a reduced speed zone on the Upper Columbia River 
Highway through this district. The Engineer advised that the accident record 
through the years 1941 to 1948 is less than one accident per mile per year and 
of the accidents occurring only property damage was caused, He recommended that 
the reauest be denied and that in lieu thereof "Look Out for Pedestrians Ahead” 
signs be installed at appropriate locations. The Commission unanimously 
approved the recommendation. 
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The Commission had under consideration the matter of approving the 
erection of four historical markers on state highway right of way as follows: 


I.0.N, Highway near Owyhee River Crossing, Malheur County 

Silver Creek Crossing of Central Oregon Highway 28 miles west 
of Burns 

Battle Mountain marker to be erected in Battle Mountain State 
Park on the Pendleton-John Day Highway 

Meek marker to be located on Sunset Highway north of Hillsboro 


The Engineer advised that the inscriptions to be placed upon the 
markers all have been approved by the Oregon Historial Society pursuant to 
established policy. He recommended approval of the inscriptions and the 
erection of the markers at the places mentioned, at an estimated total cost 
of $800. The Commission approved the recommendation. 


The Commission discussed and upon recommendation of the Engineer 
and Chief Counsel approved the claim of Mr. H. A. Bell, McMinnville, in the 
amount of $88.69, representing the cost of a tractor tire which recently was 
damaged when he drove his tractor over a survey stake placed in his field 
by state highway employees. 


The Commission considered the disposition to be made of portions 
of old highway routes which no longer are of value for state highway purposes 
since the highways have been realigned, such portions being described as 
follows: 


Portions of the Anderson Valley Section of the Diamond Valley 


Secondary Highway No. 441, Harney County 


Portions of the Miner Creek-Agate Beach Section of the Oregon 
Coast Highway, Lincoln County 


Portions of the Tutuilla Section of the Pendleton-John Day 
Highway, Umatilla County 


Portions of the Madras-Crooked River Section of The Dalles- 
California Highway, Jefferson County 


Portions of the Circle Bridge-Summit Section of the Oregon 
Coast Highway, Clatsop County 


Portions of the Crabtree-Scio Sectim of the Albany-Lyons 
Secondary Highway, Linn County 


Portions of the Crane-Princeton Section of the Diamond 
Valley Secondary Highway, Harney County 


Portions of the Fort Hill Section of the Salmon River 
Highway, Polk County 


September 13, 1948 


Portland, Oregon 
September 14, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel with the following persons present 
and participatinc: 


ba | 


. H. Banfield, Chairman 

. W. Schaupp, Commissioner 

n R. Chandler, Commissioner 

. Baldock, State Highway Engineer 

. Devers, Chief Counsel 

. Williams, lst Asst. State Highway Engineer 
. Stiffler, 2nd Asst. State Highway incineer 
. Neuner, Assistant Counsel 

. Hawke, Chief Accountant 

. Glaisyer, Secretary 
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Bids, as follows, for highway construction were opened and read 
in conformity with previously published notice, following which Chairman 
Banfield announced that the awards of contracts would be made at 3:00 p.m. 
in the same room: 


MEDICAL SPRINGS SECONDARY HIGHWAY IN BAKER COUNTY 


MILES BRIDGE-BAKER SECTION 


D. F. McKenzie, Salem $191,178.00 
Roy Norquist, Sweet Home 192 , 303.16 
Newport Construction Co., Portland 196,403.50 
Babler Bros., Portland 197,178.50 
E. C. Hall Co., Portland 203,583.00 
Del R. Beebe Construction Co., Eugene 204 , 015.50 
Erland & Blickle, Vancouver, Wash. 208, 624 .00 


OREGON COAST HIGHWAY IN CURRY COUNTY 
GOLD BEACH SECTION 


Snook Bros., Corvallis $ 83,056.00 
Porter W. Yett, Portland 96,458.00 


COOS BAY-ROSEBURG HIGHWAY IN COOS AND DOUGLAS COUNTIES 
ENDICOTT CREEK-MYSTIC CREEK ROCK PRODUCTION PROJECT 


Oscar E. Joelson, Eugene* $ 53,105.00 
*Bidder will accept only one project 


The Commission considered adoption of a resolution embodying rules 
and regulations heretofore promulgated overing the operations of big trucks 
and busses over state highways under permit, being a substitute for a similar 
resolution adopted by the Commission on June 29, 1948, and amended on 
August 9, 1948. The Engineer explained that the resolution as presently 
prepared provides that vehicles moving under permit shall not exceed a speed 
of 35 miles per hour on curves, as ordered by the Commission. He recommended 
adoption of the resolution in its present form. The Commission approved 
the recommendation and thereupon by unanimous vote adoptea the attached 
resolution marked EXHIBIT "Q", relative thereto, which resolution by this 
reference is made a part hereof with like effect as though extended in full 
herein. 


A res¢lution was presented from Klamath Pomona Grange urging the 
Commission to take further measures to protect human life and property from 
logging trucks operating on highways, county roads, and city streets. The 
Engineer advised that the conditions to which the resolution refers are 
already prohibited by Oregon laws and by regulations of the Public Utilities 
Commissioner, and that everything that the grange is now requesting is now 
being done, other than possibly more strict enforcement, which is a police 
function. The Commission ordered that the grange be so informed. + 


The Commission considered and approved a request from Leonard 
William Brown and Leslie R. Hoxie of Ukieh, Oregon, that the time limit 
specified in the permit which the Commission granted them on September 30, 
1946, authorizing construction and operation of a logging road across 


certain state park property in Umatilla County, be extended for one year, 
until August 1, 1949. The Engineer advised that the Parks Superintendent 
recommends approval of the request and that he concurs. The Commission 
approved the recommendation unanimously, (The agreement covering the 
matter was signed on the following day.) 


The Commission approved a request from the Engineer that G.S. 
Paxson, Bridge Engineer, be permitted to attend, at state expense, committee 
meetings of the American Concrete Institute in St. Louis on October 30. He 
estimated that the cost to the state would not exceed $200. 


The Commission discussed a date for its next regular meeting and 
decided to hold such meeting on Wednesday and Thursday, November 3 and k, 
1948, in Portland. 


The Commission also decided to hold a special meeting at the town 
of Wolf Creek on the lst day of October, following the dedication of the new 
highway at that place, for consideration of the 1949-50 budget and other 
matters. 


The meeting adjourned at 5:00 p.m. to reconvene on the following 
morning. 
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The Commission by unanimous vote approved the minutes of its 
meeting held on June 28 and 29, 1948. 


The Commission discussed and by unanimous vote confirmed action 
taken by Chairman Banfield and Commissioner Chandler in Salem on August 17, 
1948, approving the following letter regarding changes in previously approved 
Forest Highway Programs necessitated by increased construction costs and 
current construction requirements: 


486 Orecon General August 10, 1948 
Chief, Forest Service, 
Commissioner of Public Roads, 
Washington, D. C. 
Dear Sirs: 
Under previous programs for Forest Highways in the State of Oregon 


certain projects and amounts were designated and regularly approved as 
follows: 


Project No., Route, Type Date Type Present 
of Work and Length Approved Funds Program Amount 
28-D, Columbia River Hwy., 10-30-45 FH FY 1946 $1,000,000 


Grading, Bridge & Railroad 
Overpass, 3.46 miles 


47-C, North Umpqua Ewy., 10-30-45 For .Serv.10% 20 ,000 
Bridge & Approach Grading, 6-24-47 FH FY 1946 60,195.47 
0.42 mile . FH FY 1943 & prior 9 , 804.53 
16-A1,B1,D1,M, Tiller- 11-5-46 FH FY 1947 185,000 
Trail Hwy., Grading & Sur- Ore.State Coop. 165 ,000 


facing, 8.0 miles 


27-B3, Ochoco Hwy., 11-5-46 FH FY 1947 280 , 000 
Grading, 3.0 miles 


35-D3,F2, John Day-Burns 11-5-46 Fa FY 1947 500 ,000 
Hwy., Grading, Surf. & 
Bit. Surf., 12.2 miles 


In accordance with regulations for administration of Forest Highways, 
the above projects have been reviewed by the interested agencies and it is 
herewith recommended that, due to increased construction costs and necessary 
changes in contemplated construction to accommodate current requirements, the 
programs be revised to provide additional funds and to effect certain modifi- 
cations of project designations as follows: 


(Cont. ) 
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THREE HIGHWAYS IN KLAMATH COUNTY 
KENO-MIDLAND ROCK PRODUCTION PROJECT 


F. L. Somers, Klamath Falls $ 43,400.00 
Rogers Construction Co., Portland 45,500.00 
Oscar E. Joelson, Eugene* 45,920.00 
A. H. Saxton & Sons, Corvallis 48, 300.00 
N. A. Toole Construction Co., Ontario 49, 840.00 
M. C. Lininger & Sons, Medford 59,920.00 
* Bidder will accept only one project 


WARNER SECONDARY HIGHWAY IN LAKE COUNTY 
FREMONT JUNCTION-DRAKE CREEK SECTION 
D. F. McKenzie, Salem 
Babler Bros., Portland 
R. 0. Dail, Portland 
SILVER LAKE MAINTENANCE BUILDING IN LAKE COUNTY 
CONSTRUCT BUILDING 


Alternate "A" Alternate "B" 
Frame Constr. Block Constr. 


R. H. Jones, Hillsboro $ 12,860.00 $ 14,675.00 


HALSEY-SWEET HOME SECONDARY HIGHWAY IN LINN COUNTY 
HALSEY-BROWNSVILLE SECTION 


Warren Northwest, Inc., Portland $ 35,800.00 
Acme Construction Co., Eugene 37,400.00 


PACIFIC HIGHWAY EAST IN LINN AND MARION COUNTIES 
STEIWER HILL-ALBANY SECTION 
Stoen's Rock & Landscape Co., Seattle, Wash. $ 19,899.00 
OREGON-WASHINGTON HIGHWAY IN UMATILLA COUNTY 
MILTON-WASHINGTON STATE LINE SECTION 


George E. Corliss, Ontario $ 8,910.00 
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Projects 35-D3 and 35-B3,C2, John -Burns H . Since the previous 
programming of Project 35-D3,F2 the State improved a portion of that 
project and that portion of the route in Harney County between Crow Flat 
and Poison Creek on sections B and C now requires reconstruction to accom- 
modate heavy logsing traffic. 


Project 42-Al, Warm Springs Highway, Under previous program approved De- 
cember 3, 1947, there was cancelled $230,000 of Prewar funds allocated to 
Project 42-Al, Grading, 6.9 miles, which project the State has undertaken 
to complete pending availability of Forest Highway funds, It is now desired 
that the surfacing of the project be financed from Forest Highway funds. 


Very truly yours, 
/s/ W. H. Lynch 
W. H. LYNCH 


Division Engineer 
0.K. /s/ R H. Baldock 


OREGON STATE HIGHWAY COMMISSION U. S. FOREST SERVICE 
By [s/ T H. Benfield By /s/ James Frankland 
Chairman : Regional Forester 
By. 
Commissioner 
By /s/ Ben R. Chandler 
Commissioner 


Commissioner Schaupp brought up for discussion the matter of 
maintaining the improved portion of Alameda Ave., Klamath Falls, during con- 
struction of the Esplanade Street Undercrossing. He recalled that the 
Commission at ite last meeting agreed to assist the city in maintaining this 
street during the construction period and to restore it to its original 
condition when no longer required as a detour. The city, he said, would 
like to have the section paved, which work the City Engineer estimates will 
cost $1,200, and is asking the state to approve such a project and to pay 
50 percent of the expense. He gave as his thought that the pavement construc- 
tion would result in less expense to the state than maintaining a gravel 
surface through the winter season. After discussion the Commission instructed 
the Engineer to inspect the premises and determine the cost to maintain the 
present gravel surface. If the cost of such work compares favorably with the 
estimated cost to pave the section, then the Engineer is authorized to pay to 
the city the sum of $600 as the state's share on the condition that the city 
will relieve the state from further responsibility for maintaining the section 
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Project No., Route, Type Estimated Type Revised 
of Work and Length Cost Funds Program Amount 


28-D,Un.1 & 2, Columbia $1,340,000 FH Postwar $1, 315,000 
River Hwy., Grading & Rail- Ore.State Coop. 25,0 
road Overpass, Unit 1 3.127 

miles; Unit 2 0.36 mile 


47-C, North Umpqua Hwy., 180,000 For.Serv.10% 
Bridge & Approach Grading, FH Prewar B 
0.374 mile FH Postwar 150,195.47 


16-Al,B1,D1,M, Tiller-Trail 425,000 FH Postwar 260 ,000 
Hwy., Grading & Surfacing, Ore.State Coop. 165 ,000 
8.0 miles 


27-B3, Ochoco Hwy., 325,000 FH Postwar 325,000 
Grading, 3.0 miles 


35-D3, John Day-Burns Hvy., 250,000 FH Postwar 250 , 000 
Grading, Surf. & Bit. Surf., 
5.0 miles 


35-B3,C2, John Day-Burns Hwy., 350,000 350,000 
Grading, Surf. & Bit. Surf., 
10 miles 


In addition to the above revised projects it is recommended that the 
following project and amount be approved: 


42-Al, Warm Springs Hwy., 385,000 FH Postwar 385,000 
Surfacing & Bit. Surf., 7.01 miles 4 


Project 28-D, Unit 1 & unit 2, Columbia River Highway. The estimated cost 
of Unit 1, grading, now underway is $973,000 of rice $25,000 is State par- 
ticipation. The estimated cost of 28-D, Unit 2, Dodson railroad overpass and 
approach grading is $367,000, making a total of $1,315,000 of Forest Highway 


funds required to complete both units. 


Project 47-C, North Umpqua Highway. Increased construction costs and a 
more recent estimate of cost of the approach grading has indicated a total 
cost on this project of $180,000, toward which the Forest Service will 
participate in the amount of $20,000 of 10% funds. These funds finance the 
purchase of steel for the bridge, which is now on the ground, and the con~ 
struction of the bridge and approach grading. It is important to complete 
the construction so as to replace the existing bridge which has been con- 
demned, and to utilize the steel before rust sets in. 


Project 16-A1,B1,D1,M, Tiller-Trail Highway and Project 27-B3, Ochoco 
Highway are unchanged as to designation and type construction, but present 
funds are considered inadequate to complete the construction. 

(Cont. ) 
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a recent statute as an area in which the operation of motor vehicles and 
aircraft should be prohibited, and to date has received only one reply. This 
reply, he said, is from County Judge Felsheim of Coos County who requests 
that the Bandon beach area be restricted 60 as to curtail the "hot rod" and 
motorcycle nuisances. The Commission approved Judge Felsheim's request 
unanimously and instructed the Chief Counsel to publicize the matter that 

the people of the other beach counties may be made aware of the county 
responsibilities and the Commission's action. The Chief Counsel was also 
instructed to prepare an appropriate resolution with respect to the action 
taken on Coos County's request. . 


The matter of appointing an Assistant Parks Superintendent, first 
considered on the previous day, again had the attention of the Commission. As 
the result of discussion the Commission unanimously approved the appointment 
of Mr. C. H. Armstrong for this position. 


In this connection the Engineer presented a recommendation from 
the State Parks Superintendent, Mr. S. H. Boardman, that the Landscaping 
Division, which now functions under his supervision, be transferred to the 
Enzineering Department so as to function under the direction of the State 
Highway Engineer. The reason given by Mr. Boardman for recommending this 
change, he said, is that about 90 percent of the work of the Landscaping 
Division is of an engineering nature. He stated his concurrence in the 
recommendation. The Commission unanimously approved such transfer, effective 
immediately. 


The Commission discussed the Engineer's recommendation for the 
reclassification of the North Santiam Secondary Highway between Salem and 
Niagara from a Group II to a Group I highway so as to permit loads of greater 
length and weight to be transported over it, particularly during construction 
of the Detroit Dam. The Commission approved the recommendation provided the 
resolution effecting the change contains a thirty-five mile per hour speed 
limit restriction for long vehicles on curves. The Chief Counsel was in- 
structed to prepare a form of resolution in conformity therewith. 


The Commission also ordered that the "thirty-five-miles-per-hour 
speed limit on curves” restriction be included in all future special permits 
issued by this department. 


The Commission considered, and upon recommendation of the Chief 
Counsel, approved a request from the Bonneville Power Administration for 
permission to construct its power line facilities over and across the follow- 


ing state highways: 


1. Pacific Highway at Mile Post 120.04 about one mile north of 
Eugene 
2, Richardson-Eugene Secondary Highway at Mile Post 43.39 
between Eugene and Veneta 
Territorial Secondary Highway at Mile Post 21.32 between 
Veneta and Crow 
Siuslaw Hichway at Mile Post 14.23 at Mapleton 
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under discussion. The matter then is to be covered by appropriate agreement 
between the city and the state. 


The Engineer reported alterations recommended by the U.S. Coast 
Guard for the ferry "M.R. Chessman", including the paetoning gt. non- 
skidding of a stairway leading from the lower deck to the middle deck and 
the installation of another generator to insure sufficient energy to 
properly maneuver the vessel and keep the cabin and galley lighted during 
night operation. He also recommended purchase of a spare propellor for 
emersency use In this connection the ineer reported an offer from 
Russel and Shaver C to sell two A generators for $1,000 plus the 
exchange of the two 25KVA generators now installed, and an offer from the 
Albina Engine and Machine Works to install them for $5,000; however, he 
pointed out that it would cost about $1,850 to remove and overhaul the two 
60KVA senerators. The estimated total cost to make the changes and improvements, 
he said, is $11,500 although this might be reduced if the work were done in 
Astoria. He recommended approval of the project as outlined. The Commission 
approved the recommendation unanimously on the condition that additional 
quotations to do the work are first secured and that an attempt be made to 
have the <enerators installed in Astoria so as to avoid extra expense that 
would accrue if such work were done in Portland. 


The kngineer requested authority for an expenditure of $2,910 to 
construct two small betterment jobs, one of which is estimated to cost $2 , 310 
and consists of re-establishment of right of way fences along the Old Oregon 
Trail bordering the Oregon State Hospital at Pendleton, and the other, 
estimated to cost $600, consists of grading and surfacing to provide a 
car-parking area at the division headquarters in Roseburg. He advised that 
both projects should be done this year and recommended that they be approved, 
the funds to be taken from the unallocated reserve in the 1948 minor better- 
ment budget. The Commission approved the recc-™endation unanimously. 


The Secretary presented a letter from the Crown Zellerbach Corporation 
wherein the Corporation states its unwillingness to pay $10 per M-FBM for snags 
and down material on two small tracts of state highway property in Clatsop 
County which the Commission previously offered to sell at that rate, but 
offers to pay $3 per M-FBM for such material. The Engineer advised that it 
would be to the state's advantage to get rid of the material and recommended 
acceptance of the counter offer on the condition that the corporation will 
clean up the premises to the Commission's satisfaction, The Commission 
unanimously approved the recommendation. 


A petition was presented from the Umatilla County Court request- 
ing that the old route of the Oregon-Washington State Highway from Milton 
to the Washington state line be designated a state secondary highway. The 
Commission deferred action on the matter pending a report from the Engineer. 


The Chief Counsel reported that, pursuant to instructions previously 
given him by the Commission, he communicated with the County Courts of the 
counties contiguous to the Pacific Ocean to ascertain what, if any, portions 
of the beach fronting on their respective counties should be set aside under 
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cost to provide a permanent highway via Miles Crossing, as is contemplated by 
the Commission. Mr. Baldwin requested a rough survey to determine the cost of 
such highway section and to ascertain if it will not be a better route than the 
other. Mr. Sloan requested a public hearing on the subject before any change 
is made in the rerouting of the highway at this point. Chairman Banfield 
advised that this is an entirely new project to the Commission, which has 
given it no consideration whatsoever; however, the Commission will discuss 

it in its consideration of the overall highway situation in this district. 

He pointed out that the Commission, on recommendation of former Highway 
Commissioner M. R. Chessman, already has adopted a permanent route for the 
highway south of Astoria which follows somewhat the present route via Miles 
Crossing, and that negotiations for right of way along that route have been 
authorized, not, however, with the idea in mind of constructing the highway 
now, but only to make certain that the right of way will be available at some 
future time when the Commission is ready for construction to proceed, which 
may be in tem years or more. As to holding a hearing on the subject, Chairman 
Banfield advised that that could not be done without establishing an undesir- 
able precedent which would require such a hearing in connection with all 
projects; whereas, it must base its actions on the en-ineering data furnished 
by the Invineer, and legal advice from its Chief Counsel. He concluded the 
discussion by stating that the Commission is committed to the route already 
adopted, so will not authorize a survey of the route suggested, but will 
obtain from the Engineer and the Chief Counsel an overall picture of the 
situation. The Engineer and the Chief Counsel were thereupon instructed to 
submit such a report. 


Mr. John Fitzsimmons, President of the Bandon Chamber of Commerce, 
appeared before the Commission regarding the building of a bridge over the 
Coquille River at Bullards. He urged the construction of the bridge on the 
basis of the Commission's arrangement with Coos County Court that the county 
and state contribute. funds toward the cost on a 50-50 basis, and he declared 
that the bridge is an immediate necessity. Chairman Banfield advised that the 
Commission's understanding with the county court was tentative and had to be 
discarded due to increased costs of construction on state highway projects in 
the vicinity of Coos Bay and lack of funds to finance the work and take care 
of its other obligations. He further stated that the Commission is making 
no promises for the future but will bear the project in mind. 


A delegation from Brookings, Oregon, composed of Mrs. M. Byrne, 
Secretary, Brookings-Harbor Chamber of Commerce; P. J. Lesmeister, member of 
the Chamber of Commerce; G. G, Goetz, tourist cabin owner; Homer Haggerty, oil 
company representative; Mrs. Fred Moore, tourist business; and Dr. A. 0. 
Schmitt, appeared before the Commission regarding the establishment of a state 
park on a small area of beach property owned by Mr. Elmer Bankus, Brookings, at 
a place known as "Miller's Beach”, near Brookings. 


Mrs. Byrne headed the group. She advised that Mr. Bankus has 
renewed his offer to donate the tract to the state for park purposes, and 


urced the Commission +o reconsider its decision reached several months ago 
not to accept the property. She stressed the importance of the area to the 


September 14, 1948 


> ae eRe cee . 7 as 


The Commission considered an authorization of $150,000 of state 
funds to match a like amount of Federal money appropriated by the Congress 
to finance improvements to Sprague River Road in Klamath Indian Reservation, 
in Klamath County. The Engineer recalled that under a previous fund-matching 
agreement with the U.S. Indian Service, the state appropriated $150,000 for 
the construction of three bridges now under way, and that the additional 
money now requested is to match a new Federal appropriation. The Commission 
deferred action on the matter until the special meeting scheduled to be held 
in Wolf Creek on October 1, 1948, The Engineer was instructed to report 
additional facts at that time. (A delegation representing the U.S. Indian 
Service discussed this matter with the Commission later in the session and 
was informed that consideration would be given to the project in formulating 
the next construction program, but the Commission is not prepared to take 
definite action now.) 


Messrs. A.W. Easton and J. D Hanna, city councilmen, Umatilla, 
Oregon, appeared before the Commission and requested assistance ” from the 
state in construction of curbs and gutters along Sixth Street (Columbia 
River Highway) from the Umatilla River Bridge to Switzler Avenue in Umatilla. 
Mr. Easton, who acted as spokesman, stated that because of the large increase 
in population due to activities at McNary Dam, the city is unable to finance 
alone many public improvements that are urgently needed, such as water 
supply, sidewalks, curbs, and gutters, so is forced to come to the Highway 
Commission for help. He filed with the Commission a brief giving statistical 
information in support of their request. Chairman Banfield pointed out that 
it has been the policy of the Commission in the past to insist that the 
local people construct their own sidewalks when curbs are constructed by the 
state, and also to require the city to adopt an ordinance providing for 
parallel parking of vehicles. That policy, he said, will have to be adhered 
to in this instance if the Cammission approves the project. The Commissjon 
is not in position to act on the matter today, he added, but will consider 
it for the 1949 construction program if the city meets the requirements. 
The Engineer and the Chief Counsel were thereupon instructed to contact 
the city officials and endeavor to work up an arrangement for possible 
construction of the work in 1949. 


A delegation from Warrenton and Astoria, consisting of the follow- 
ing persons, was present regarding the rerouting of the Oregon Coast Highway 
between Astoria and Warrenton: Thomas T. Chave, City Attorney, Dr. Noel B. 
Rawls, City Commissioner, E. R. Baldwin, City Manager, and Frank Maize, 
member-, Chamber of Commerce , all of Warrenton; Gordon Sloan and Fred Andrus, 
members of the Clatsop County Industrial League of Astoria. Mr. Baldwin 
headed the sroup. He asked the Commission to consider, in its deliberations 
concernin; the selection of a permanent route for the highway south of Astoria, 
the adoption of a route adjacent to and paralleling the S.P. & S. Railroad 
across Youngs Bay. He advised that the railroad company plans to improve 
its facilities at this point and might be receptive to a cooperative arrange- 
ment for the construction of a joint fill across the bay. He declared that 
the proposed route will be much shorter than the present route through Miles 
Crossing and that the cost to construct it will compare favorably with the 
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deferred pending additional information from the Engineer and the Parks 
Superintendent as to the feasibility and cost to construct a roadway leadin;: 
from the hisshway to Harris Beach Park. The Engineer was instructed to 
investigate the matter and report his findings to the Commission at its 
special meeting in Wolf Creek on October 1, 1948. 


A delegation composed of the following officials of the City of 
Redmond appeared before the Commission regarding the heretofore proposed one- 
way street plan for The Dalles-California Highway traffic through Redmond: 
R. E. Park, City Attorney; Kenneth Munkres, Chairman, Planninz; Commission; 
Jack Elliott, Mayor; Gayle Bartel, Member, Planning Commission; Jim Kasserman, 
Councilman; and John Berning, Street Commissioner. Mr. Park headed the group. 
He recalled that this plan was first suggested in 1945 and gave as his under- 
standing that a survey of the situation was made in 1947 and a report of the 
findings submitted to the Commission. He urged the Commission to take early 
action to provide for such routing, using 6th Street (present route) for south- 
bound traffic and 5th Street for northbound traffic, and to construct needed 
improvements so the plan can be put into operation in 1949 and the present 
congestion of traffic relieved. The Engineer recalled briefly the substance 
of his report on the subject, stating that at the time the report was submitted, 
necessary improvements were estimated to cost about $65,000. He was instructed 
by the Commission to bring the report up to date as to cost and feasibility 
for consideration by the Commission in making its 1949 budget. He was also 
instructed to contact the city officials to determine if the city will comply 
with the necessary conditions and regulations. The Commission made it clear 
that it is making no promise regarding construction but is going to give the 
matter careful consideration in formulating its 1949 program. 


A delegation representing the U.S. Indian Service, consisting of 
E. Morgan Pryse, Regional Director; R. H. Bitney, Superintendent, Klamath 
Reservation; H. V. Thoreson, Road Engineer, Klamath Agency; J. G. Cable, 
Regional Road Engineer; and C. V. Sluyter, Assistant Regional Road Engineer, 
appeared before the Commission regarding the further improvement of the Sprague 
River Road in Klamath County. Mr. Cable acted as spokesman. He advised that 
the last Congress appropriated $150,000 for this road, contingent upon its 
being matched by an equal amount of state money and that it be spent by the 
Indian Service on a force account basis. The state match money, he said, may 
be spent by the state on any basis that the Highway Commission may determine 
desirable. He urged the Commission to approve an expenditure of $150,000 for 
this purpose, advising that unless the state money is made available they will 
have to close down certain work which they now have underway. Following dis- 
cussion of details the group was informed that the Commission must have more 
time to study its finances before making its decision but will take definite 
action one way or the other as soon as possible. The Engineer was thereupon 
instructed to render a full detailed report on the subject for consideration 
at the special meeting which is scheduled to be held on October 1, 1948, in 
Wolf Creek. 


tres 
~~ so 


The meeting recessed for luncheon at 12:00 noon and reconvened at 
2:00 p.m. in the same room with the same persons present and participatinc. 
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state as a tourist attraction, and she alleged that it is the only beach in 
Oregon south of Bandon that is accessible by auto and can be enjoyed by 
elderly people without walking a long distance over a steep trail to reach 

it as is the case at Harris Beach State Park nearby. Mrs. Bryne also advised 
that Mr. Bankus has "fixed up" the road leading to the area and has piped 
water to it; furthermore, he is willing to deed additional land up to one or 
one and one-half acres, as the Commission feels is necessary, for proper 
development of the area as a park. Mrs. Bryne also mentioned the popularity 
of the beach, stating that it is patronized by large numbers of people who like . 
it because it can be reached by automobile, and advised that Mr. Bankus had 
found it necessary to close it to public use because he could not afford to 
take care of it properly. Mrs. Byrne discounted the development of Harris 
Beach State Park; however, later in the discussion, stated that if this park 
were made as easily accessible to the public as is the Miller Beach area, 

it would satisfy their purposes. 


Mrs. Moore also spoke for this park. She declared that this beach 
is a popular one because people can drive to it, and all that is necessary in 
the way of development is construction of rest rooms. Mr. Haggerty spoke 
from the tourist standpoint, stating that large numbers of tourists from 
California stop at his establishment and inquire where the nearest beach is 
that can be reached by car, and he is forced to refer them to Bandon Beach, 
10C miles farther north. If there were a roadway leading from the highway to 
Harris Beach Park, he said, that would satisfy their group. 


Chairman Banfield pointed out that the tract under discussion is 
very small, containing only 0.2 acre, and that if the state took it over as 
a state park it would also have to assume the obligation to improve and 
maintain the roadway leading to it, which would be costly. He also pointed 
out that the state now owns Harris Beach: State Park nearby, a large area 
where tourists can be better accommodated, and that the Commission already 
has tentatively approved a considerable expenditure for developments in this 
park during 1949. The Commission feels, he said, that much more good would 
be accomplished by spending for the further development of this park the money 
that would be required to establish and develop the small park that is proposed 
at Miller Beach, and the Commission is now considering doing that next year. 
Were the Commission to establish and develop a state park at Miller Beach, 
he said, it still would have the responsibility of developing and maintaining 
the existing park at Harris Beach, in which improvexents would have to be 
deferred because of the limited amount of money that the Commission feels 
should be allocated for work cf this nature. 


The State Parks Superintendent explained briefly the plans for 
development of Harris Beach Park. Commissioner Schaupp expressed himself in 
favor of developing one or the other of the two places under discussion, 
although he indicated a preference for the development of the Harris Beach 
area. 


The Commission took the entire matter under advisement. Following 
departure of the group the matter was discussed further but action was again 
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has past, so as to give them an opportunity to stockpile a supply of logs 
against the time when highways might be closed to hauling. Commissioner 
Chandler moved that all log haulers be permitted to truck-haul logs on Saturday 
afternoons beginning September 18, 1948, and continuing until conditions neces- 
sitate discontinuance of the practice. Commissioner Schaupp seconded the 
motion, which passed unanimously. The Secretary was instructed immediately to 
notify the State Police of the action taken and to recommend to the Public 
Utilities Commissioner the adoption of a ruling to that effect. 


The Commission discussed with the Engineer bids received at the 
morning session and at 3:00 p.m. Chairman Banfield publicly announced the 
awards of contracts as follows, the Commission's action with respect to each 
job being by unanimous vote: 


"Miles Bridge-Baker Section of the Medical Springs Secondary Highway 
in Baker County; 6.85 miles of grading and surfacing and 13.7 miles of 
oiling D. F. McKenzie, Salem, submitted the low bid for this job at 
$191,178. The second low bid was submitted by Roy Norquist, Sweet Home, 
at $192,303.16. Five higher bids were received. The Commission has 
referred all bids to the Ingineer with authority to award the contract to 
the low bidder when certain right of way matters have been disposed of. 


"Gold Beach Section of the Oregon Coast Highway in Curry County; 
0.37 mile of grading and paving. Snook Bros., Corvallis, submitted the 
low bid for this job at $83,056. The second low and only other bid was 
received from Porter W. Yett, Portland, at $96,458. The Commission has 
awarded this contract to the low bidder, Snook Bros. 


"Endicott Creek-Mystic Creek Rock Production Project on the Coos Bay- 
Roseburg Highway in Coos and Douglas Counties. Furnish approximately 
10,120 cubic yards of crushed rock in stockpiles. Oscar E. Joelson, 
Eugene, submitted the only bid for this work at $53,105. The Commission 
has awarded the contract to Mr. Joelson. 


"Keno-Midland Rock Production on three state highways in Klamath 
County. Furnish approximately 14,000 cubic yards of crushed rock in 
stockpiles. F. L. Somers, Klamath Falls, submitted the low bid for this 
work at $43,400. The second low bid was submitted by Rogers Construction 
Company, Portland, at $45,500. Four higher bids were received. The 
Commission has awarded this contract to the low bidder, F. L. Somers. 


"Fremont Junction-Drake Creek Section of the Werner Secondary Hichway 
in Lake County; 21.19 miles of oiling and furnish approximately 6,350 
cubic yards of crushed rock in stockpiles. D. F. McKenzie, Selem, sub- 
mitted the low bid for this job at $89,033.50, The second low bid was 
submitted by Babler Bros., Portland, at $89,326. One higher bid was 
received. The Commission has awarded this contract to the low bidder, 
D. F. McKenzie. 
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A delegation from Tillamook composed of John Aschim, Mer., 
Tillamook Chamber of Commerce; W. Schulmerich, County Commissioner; Charles 
Ross, President, and Vern Tinerstet, Secretary, Oregon Coast Assoc.; Mel 
Baldwin, Tillamook Radio Broadcasting Co.; B. Francis, representing First 
National Bank, and Fred K. Sweet, Tillamook-Portland Auto Freight Co., 
was present and urged completion of the remaining link in the Wilson River 
Highway between Glenwood and North Plains. Mr. Aschim headed the group. He 
recited the history of this highway and urged construction of this section as 
being particularly necessary to Tillamook County's economic situation. He 
also said that he has searched the records and can find nothing therein that 
would indicate that any former Highway Commission ever promised that this 
section would be built, but, he said, the people of Tillamook County believe 
they have a legitimate request and want the Highway Commission to give every 
consideration to the project for construction in its new program. Mr. Aschim 
also mentioned that at a recent meeting with the Legislative Interim Committee 
on Highway Problems all of the Tillamook County organizations joined in asking 
that this Wilson River Highway project be given priority over others, and they 
were siven to understand that that would be done. Chairman Banfield advised 
that the Commission is not unmindful of this project but the Commission's 
problem is one of finding funds to finance the work. He also said that the 
present Commission tries to complete the commitments made by former Commissions 
but is not able to do so in every instance and in this case a thorough search 
of the records fails to disclose that any commitment was made. The Wilson 
River Project, he said, is a desirable one if funds were available to finance 
it, and the Highway Commission might be in position to include it in the con- 
struction program if the three counties concerned were to join in requesting it 
as the No. 1 project for their shares of the highway revenues. This matter was 
discussed at further length and as a result the Commission instructed the 
Engineer to bring up to date his previous report on the subject and to ascertain 
from the three counties concerned whether or not they are willing to pool their 
sheres of the highway funds to finance this job. Chairman Banfield concluded 
the discussion by stating that if the counties are willing to pool their highway 
funds, the Commission will be happy to analyze the project on that basis. 


Mr. R. G. Griffis representing Pope and Talbot Co., Portland, was 
present and requested permission to operate logging trucks across the Willamette 
Highway, at grade, near Oakridge on Saturday afternoons. In the discussion 
followin; it was brought out that the operation of this crossing is a matter 
now before the Public Utilities Commissioner and concerning which the Commis- 
sioner has scheduled a hearing for October 1, 1948. In view of this information 
the Commission deferred action pending the outcome of the hearing. 


The matter of allowing loggers to truck-haul logs over state highways 
on Saturday afternoons was considered by the Commission. It was the Commission's 
thought that, inasmuch as it has been decided to notify log haulers of the 
possibility that certain state highways would be subject to reduced load 
limits during the winter months, it would only be fair to allow them to haul 
on Saturday afterncons so long as the weather permits and no undue hazard is 
created, particularly so in view of the fact that the season of vacation travel 
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Agreement with U.S. Navy re right of way needed for Tillamook- 
Pleasant Valley Section of the Oregon Coast Highway, Tillamook County. 


Acreement with P.R.A. covering maintenance by the state of 15.467- 
mile section of Santiam Highway from June 18, 1948, to June 17, 1949. 


Agreement with Robert Fromm covering grazing of sheep in Humbug 
Mountain State Park, Curry County, until June 14, 1949. 


Agreement with Bonneville Power Administration relative to four 
crossings of state highways cn the company's Eugene-Mapleton line in 
Lane County. 


Agreement with City of Portland relative to the division of costs 
of the S.W. Jefferson and S.W. Columbia Street improvements between 
S.W Harbor Drive and S.W. Canyon Road. 


Project Agreements covering the following: 


Johns-Wolf Creek Settiten, Pacific Highway 

Carlton-Chehalem County Roat 

Barbur Boulevard-Boones Ferry Road Section, W. Portland-Hubbard 
Highway 

Elgin-Boswell Ranch Section, Wallowa Lake Highway 

Middle Grove-Pudding River Section, Silverton Road 

Hood River-Odell Creek Section, Odell Highway 

Monument-Hamilton Section, Kimberley-Long Creek Highway 

Halfway-Carson Section, Halfway-Cornucopia Highway 

Sandy River Bridge, Columbia River Highway 

Troutdale Overcrossing, Columbia River Highway 


There being no further business to come before the Commission, the 
meeting adjourned at 3:15 p.m. 


Chairman 


Bleetecoci— Cte We if. 
State Highway Engineer Commissioner 
‘ a ¢ . 
. ; i. a Te 


Secretary Commissioner 
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"Silver Lake Maintenance Building in Lake County. Construct 32' 
x 64" maintenance building. R. H. Jones, Hillsboro, submitted the only 
bid received on this job at $12,860 for Alternate "A", frame construc~- 
tion, and $14,675 for Alternate "B", concrete block construction. The 
Commission has awarded this contract to R. H. Jones on the basis of his 
bid for Alternate "A". 


"Halsey-Brownsville Section Resurfacing Project on the Halsey- 
Sweet Home Secondary Highway in Linn County; 4.00 miles of asphaltic 
concrete resurfacing. Warren Northwest, Inc., Portland, submitted the 
low bid for this job at $35,800. The only other bid received was that 
of Acme Construction Co., Eugene, at $37,400. The Commission has awarded 
this contract to the low bidder, Warren Northwest, Inc. 


"Steiwer Hill-Albany Section of the Pacific Highway East in Linn 
and Marion Counties; 9.93 miles of roadside improvement. Stoen's Rock 
and Landscape Co., Seattle, submitted the only bid for this job at 
$19,899. The Commission hasrejected this bid as being too high. 


*Milton-Washington State Line Section of the Oregon-Washington 
Highway in Umatilla County; 3.36 miles of topsoiling and seeding. 
George E. Corliss, Ontario, submitted the only bid for this work at 
$8,910. The Commission has awarded the contract to Mr. Corliss." 


The Commission considered and signed the following agreements: 


Agreement with John 0. and Vida M. Melville, covering property 
which the state is acquiring in Gold Beach in connection with the 
proposed improvement of the Oregon Coast Highway in Gold Beach. 


Deed conveying unto U.S. Reclamation Service 0. 58 acre of land in 
state-owned borrow pit adjacent to Warm Springs Highway, Jefferson 
County. 


Agreement with Southern Pacific Company, covering construction of 
overcrossing over company's railroad tracks at Delmar, Coos County. 


Agreement with West Coast Telephone Co. re re-establishing a section 
of its telephone line on the Elgin-Boswell Ranch Section of the Wallowa 
Lake Hishway, Union County. _ 


Agreement with City of Medford covering installation of traffic 
sionals in the City of Medford. 


Agreement with Leonard William Brown and Leslie R. Hoxie, ex- 
tending period of previous agreement for construction and operation 
of a logging road across a state park. 


Agreement with U.S. Army Engineers re bank protection of Santiam 
River near Jefferson. 
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EXHIBIT "A" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, in connection with the further improvement of the hivhways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, cravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been a;reed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oreson. The said properties 
hereby ordered and authorized to be acquired are as follows: 


i 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY 
14812- Adams, Wayne and Bertha Adams 

Right of Way 

Option expires 

January 28, 1949 


3 
i 
i, 
| 
i 
t 
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o a 
9 9 
1 lot (50x85 app) 4,150 sq.ft. 800.00 800.00 Berry 
14725- Campbell, Alexander and Alma Campbell 
Right of way 
Option expires 
January 19, 1949 
2 lots (25x100) 5,000 sq.ft. 
at $350.00 700.00 700.00 " 


(Cont. ) 
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SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) 


14854- Mercer, H. D. and Ethel S. Mercer 
Richt of Way 
Option expires 
February 10, 1949 


$ $ 
7,300 sq.ft. at 16¢ sq.ft. 
(2 triangular lots) 33xl00x108 1,168.00 1,168.00 Berry 


14721- Swarts, Carl A. 
Right of Way 
Option expires 
January 11, 1949 


6,166 sq.ft. at 6.5¢ sq.ft. 1,047.54 

Allowance- fruit trees, grape 
arbor and hedge 180.00 

State to remove house, garage Berry 
(Est'd. cost $2250) 1,227.54 Boone 


*14670- Stephenson, Oscar A. and Constance Stephenson 
Right of Way ; 
Option expires 
January 19, 1949 


1 lot (50x126 app) 6,300 sq.ft. 1,500.00 
Allowance- house 7,650.00 
Allowance- garage, with bedrooms 1,350.00 


Allowance- outside fireplace, fish 
pond 100.00 10,600.00 Berry 


oy seere seh nage mma pi gr ter eran — --elegeeeannee cine ae 
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14693- Lyons, Eleanor A, 
Right of Way 
Option expires 
January 1, 1949 


5,130 sq.ft. at $0.292 (54x95) 1,500.00 1,500.00 Mayhew 
Approximately (small lot) 


é: 
a 


1:649- McCrudden, John E. and Theresa C. McCrudden 
Right of Way 
Option expires 
December 14, 1948 


reaping mt. siurahiNipeaae repay. 


10,000 sq.ft. (2 lots 50x100) 
at $0.163 sq.ft. 1,630.00 1,630.00 " 


(Cont. ) 
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SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) 
14722- Funtalas, John P. 

Right of Way 

Option expires 

January 20, 1949 


4 lots (25x70 app), 7,000 sq.ft. 
at $150.00 each 600.00 


Poulin, A. J. and Esther Poulin 
Right of Way 

Option expires 

February 25, 1949 


45,000 sq.ft. at 25¢ sq.ft. (8 lots 
50x100 and 2 lots 25x100) 11,250,00 


Berger, John P. and Mary Berger 
Right of Way 

Option expires 

February 24, 1949 


8,333 sq.ft. at 10¢ sq.ft. (3 1/3 
lots 25x100) 


Bonney, Walter and Bonney, Gertrude F. 
Right of Way 

Option expires 

February 23, 1949 


33,800 sq.ft. at 5¢ sq.ft. (7 lots 
25x100- 2 irregular shaped approx. 
100x100 1,690.00 


Olson, Elizabeth B. and 0. W. Olson 
Right of Way 

Option expires 

February 11, 1949 


31,000 sq.ft. at 5¢ sq.ft. 1,550.00 


Chilcote, Daniel Erwin and Cecile Mae Chilcote 
Right of Way 

Option expires 

December 20, 1948 


sete - aay - wae 
sD ALAIN Vt NE PO lh ECR ate ies E HR 


0.18 acre at $1,100.00 
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CENTRAL HOWELL-SILVERTON SECTION. SALEM-SILVERTON HIGHWAY (Cont. ) 


14639- Rutschman, Roy IE. and Eleanor F. Rutschman (Cont. ) 


Previous report: 


0.410 acre 
0.07 acre - not included 


14641- Rudihauser, Henry W. and Frieda K. Rudihauser, and Emma Rudihauser 
Right of Way 
Ontion expires 
December 21, 1948 
(CORRECTION) 


0.15 acre at $400.00 

0.15 acre at $400.00 

0.07 acre at $400.00 

Allowance- 40 rods fence at $1.00 rod 

Allowance- loss gooseberry bushes, 
spud lot 

State to construct and gravel road 
approach, south side . 


Se8s 
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Previous report; 


0.15 acre 
0.07 acre - not included 


14642. Lichty, Alexander and Clara Lichty 
Right of Way 
Option expires 
December 16, 1948 
(CORRECTION 


0.13 acre at $400.00 52.00 
C.13 acre at $400.00 52.00 10ok.00 ” 
State to construct road approach and 

gravel same, south side 


Previous report: 
0.13 acre not included 

14640- DeBoer, Wesley and Marjorie June DeBoer 

Right of Way 

Option expires 

December 16, 1948 

(CORRECTION 

(Cont. ) SEP13 1948 
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14689- Powers, Claude G. 
Right of Way 
Option expires 
December 18, 1948 


20,000 sq.ft. (4 lots 50x100) 
at $0.07 sq.ft. 


14651- Simpson, Mildred L. 
Right of Way 
Option expires 
January 8, 1949 


5,000 sq.ft. (lot 50x100) at 20¢ 


14638- Aubrey, R. R. and Mina Aubrey 
Right of Way 
Option expires 
December 16, 1948 
(CORRECTION) 


0.30 acre at $400.00 

0.30 acre at $400.00 

Allowance- 160 rods fence at $2 rod 

State to construct and gravel road 
approach, north side 


Previous report: 
0.30 acre not included 


14639- Rutschman, Roy E. and Eleanor E. Rutschman 
Right of Way 
Option expires 
December 17, 1948 
(CORRECTION) 


0.197 acre at $400.00 

0.410 acre at $400.00 

0.07 acre at $400.00 

Allowance- 70 rods fence at $2 rod 

State to construct and gravel road 
approaches, south side 

State to set back private light 
pole, if necessary 


(Cont. ) 
alte 
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SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) 


1,400.00 


? 


1,000.00 


*#CENTRAL HOWELL-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY 


120.00 
120.00 


320.00 


State to put in culvert under highway 


560.00 Norlin 


" 


410.80 " 


2 
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EXHIBIT "A" (Cont. ) 
Cc SILVERTON SECTION, SALEM-SILVERTON HIGHWAY (Cont.) 
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14643- Steffen, Ellen, and Rosina Steffen (Cont. ) 


State to construct, gravel road 
approaches; reconstruct approach 
to lane; tile and fill ditch 
across front of yard; move private 
power pole, if necessary; move fence 


Previous report: \ 
0.08 acre not included 


14643-B Steffen, Oliver E. and Glenna May Steffen 
Richt of Way 
Option expires 
January 5, 1949 
(CORRECTION) 


0.096 acre at $400.00 38. 
0.015 aere at $400.00 .00 44.40 Norlin 


OVn@ 
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Previous report: 
0.015 acre not included 


EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
14432-A Lundeen, Victor and Mabel Lundeen 
Pipe easement 


55 foot pipe easement 200.00 200,00 Haskin 


LEBANON SECTION, SANTIAM HIGHWAY 

13347- Carter, Samuel and Jane 0. Carter 
Right of Wey 
Option x 
(CORRECTION) 


600 sq.ft. acquired by City of Lebanon 
State to pay for moving building 
(low bid Baumback- This) $1,595.00 


Adjusted bid of Baumback - (5/20/48) - 
$1,700.00 underpayment- 105.00 105.00 Devers 


Previous report: 
Increased labor and materials costs $105.0 - 
moving op-rations delayed, hence higher cos% 
of moving building 
SEP13 1948 
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CENTRAL HOWELL-SILVERTON SECTION, SALEM-SILVERTON HIGHWAY (Cont. ) 


14640- DeBoer, Wesley and Marjorie June DeBoer (Cont. ) 


0.134 acre at $400.00 $ 53.60 $ 
0.134 acre at $400.00 53.60 
Allowance- trees, nut 295.00 
Allowance- 30 rods fence, $2.00 rod 60.00 
Allowance- concrete catch basin for 

drainage water 80,00 
Allowance- removal garage- granarv, 

concrete 780.00 


Allowance- damage, yard, lawn, shrubs_100.00 1,222.20 Norlin 
State to construct four gravel road 

approaches i 
State to connect 18" pipe now under road 

to drainage box grantor building, north side 


Previous report: 
0.134 acre not included 


14643-A Steffen, D. A. and Linda E. Steffen, and Rosina Steffen 
Right of Way 
Option expires x 
(CORRECTION) 


0.244 acre at $400.00 97.60 
0.110 acre at $400.00 4h 00 
Allowance- 60 rods fence to move at 
$2 rod 120.00 
Allowance- moving buildings- low bid 750.00 1,011.60 " 
State to construct and gravel road 
approaches, north side 


Previous report: 
©.110 acre not included 
14643- Steffen, Ellen, and Rosina Steffen 


Right of Wey 
Option expires 


May 5, 1949 
(CORRECTION) 
0.417 acre at $400.00 166.80 
0.08 acre at $400.00 32.00 
Allowance- cherry, apple, shade, nut 
trees, holly tree, lilac bush, 
shrubs, iris plants (move) 283.20 482.00 " 
(Cont. ) 
SEP13 1948 ‘ 
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COOS BAY SECTION, OREGON COAST HIGHWAY (Cont. ) 
12623- State Land Board 

Richt of Way 

x 


x Berry 
$ Mayhew 
1,000 sq.ft. (approx) 1,000.00 1,000.00 Reeder 


: 12610- Bear, Heirs John 
Right of Way 
Option expires 
September 9, 1948 


) 4,500 sq.ft. (lot 50x90) 1,000.00 1,000.00 " 


12608-A Callison, C.W and R.C. Callison and Henry Callison, Trustees 
Right of Way 
Option expires 
November 19, 1948 


310 sq.ft. at 20¢ sq.ft. 62.00 62.00 " 


12622- Seaman, Olive H. 
Right of Way 
Option expires 
November 17, 1948 


3,550 sq.ft. at 70¢ sq.ft. 
plus (lot 25xl42) 2,500.00 2,500.00 Mayhew 


14583- Coos County, and Layton K, Nosler and Elvie C. Nosler 
Right of Way 
: Option expires 
: December 13, 1948 


2,875 sq.ft. (lot 25x115) at 
86.9¢ sq.ft. 2,500.00 2,500.00 Reeder 


#*#12626- Santa Cruz Portland Cement Co. 
Right of Way 
Deed being held 
in escrow 


(Cont. ) 
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‘ EXHIBIT "A" (Cont. ) 
AGATE BIEACH-NEWPORT SECTION, OREGON COAST HIGHWAY 


14470- Pepin, Arthur J. 
Easement 
Option expires 
February 8, 1948 


21,750 sq.ft. - borrow material 


14471- Braxling, Otis E. and Dorothy Braxling 
Easement 
Option expires 
February 9, 1949 


5,250 sq.ft. (lot 50x105) 


TIDEWATER SECTION, ALSEA HIGHWAY 


12643-B Hunter, G. B. and Eliza E. Hunter 
Right of Way 
Option expires 
February 23, 1949 


115 feet water front (0.18 acre) at 
$10.00 front foot : McChesney 
Allowance- 2-room house 


COOS BAY SECTION, OREGON COAST HIGHWAY 


12620- Chandler, Ben R. and Cecile Chandler 
Right of Way 
Option expires 
October 13, 1948 


1,376 sq.ft. at 35¢ sq.ft. 481,60 481.60 Mayhew 
12619- Chandler, Ben R. and Cecile Chandler 
Right of Way 
Option expires 
October 13, 1948 


2,200 sq.ft. at 65¢ sq.ft. 1,430.00 1,430.00 " 


‘SEP 13 1948 


EXHIBIT "A" (Cont. ) 
GOLD BEACH SECTION, OREGON COAST HIGHWAY (Cont.) 


rn 
9043- Shields, Hubert T. and Nell J. Shields 
Right of Way 
Option expires 


x 
(CORRECTION) 
$ $ 
Allowance moving buildings- low bid 5,625.00 5,625.00 Landon 


Previous report: 
Allowance- $5,000 moving buildings- estimated 


HUNTER CREEK SECTION, ORNGON COAST HIGHWAY 
14003- Beaumont, George W. 

Gravel Pit 

No option taken 


Right and privilege to remove not 
to exceed 6,500 cubic yards gravel, 
or before December 1, 1949 250.00 250.00 " 


ENDICOTTE CREEK-MYSTIC CREEK ROCK PRODUCTION SECTION, COOS BAY-ROSEBURG HIGHWAY 
14978- Rice, Albert Lea, N. L. Daniels, Jr., and A. Johnie Wise 

Quarry site 

Option expires 

February 28, 1949 


5.22 acres (quarry site) at $209.88 
approximately, acre 1,200.00 
Allowance- 105 rods fence at $3 rod 315.00 1,515.00 Reeder 


YELLOW CREEK-CALAPOOIA SECTION, ELKTON-SUTHERLIN HIGHWAY 
13954-B Watts, Wayne R. and Catherine M. Watts 

Right of Way 

Option expires 

February 18, 1949 


* 


0.115 acre at $200.00 plus per acre 
for drainage ditch purposes- 25.00 25.00 Haskin 


me OR CTI RS 
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EXHIBIT "A" (Cont,) 
COO0S BAY SECTION, OREGON COAST HIGHWAY (Cont. ) 


12626- Santa Cruz Portland Cement Co. (Cont.) 


58,153 sq.ft. railroad and water 
frontage at approx 90¢ sq.ft. 


State to pay + $61 escrow fee 
State to pay = pro rate tax, 
estimated $575.00 


EUCHRE CREEK-GOLD BEACH SECTION, OREGON COAST HIGHWAY 


14004- Lloyd Corporation, Ltd 
Stock pile site 
Option expires 
February 29, 1949 


1.59 acres at $500.00 


GOLD BEACH SECTION, OREGON COAST HIGHWAY 


RT 


9815- Steiner, George A. and Julius Steiner 
Right of Way and easement 
Option expires 


x 
(CORRECTION ) 


164 sq.ft. 
30 foot slope easement 


Moving building- allowance- low bid — 300.00 


Previous report: 


No bid received; no estimate given- 
Engineers now desire building moved- 


9037- Gaunlett, Estate A. H. 
Right of Way 
Option expires 


x 
(CORRECTION) 


Allowance- moving building- low bid 2,050.00 


Previous report: 


52,585.25 Reeder 


795.00 Landon 


300.00 


2,050.00 


Allowance $1,250.00 moving buildings, estimated 


Cont. 
SEP 13 1948 pgm 
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EXHIBIT "A" (Cont.) 
PACIFIC HIGHWAY, CITY OF EUGENE, EAST BROADWAY (Cont. ) 


11978- Harpham, John L. and Alma R. Harpham 
Right of Way 


(CORRECTION) 


2,315 sq.ft. at $1.00 sq.ft. 2,315.00 
Allowance- cost moving and re- 

establishing automatic 

sprinkling system 30.00 2,345.00 Collins 
State to construct approach; re- : 

establish walk and step leading 

to house 


Previous report: 
Moving and re-establishing sprinkling 
system not included in previous report 


CRESCENT-CHEMULT SECTION, THE DALLES-CALIFORNIA HIGHWAY 


14912- Spencer, Fred G. 
Richt of Wey 
Option expires 
February 3, 1949 


0.84 acre at $20.00 16.80 

Allowance- moving log cabin 14x20 100.00 116.80 Cozad 
Plus access 

State to protect existing water pipe 

State to provide road entrances, both sides 

State to provide road entrance,west side 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY 
13818- Powers,Lavinia, Estel Powers, Oliver J. Frances and Madge 
Francis, and Williem D. Hohmann and Dora Mae Hohmann 
Right of Way 
Option expires 
February 24, 1949 


0.43 at $100,00 43.00 
80 rods fence- at $1.50 rod- move 120,00 
Allowance- gate at $10.00 10.00 173.00 Haskin 


State to give 20 year easement for 
fence in front house 


(Cont. ) 
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MYRTLE PARK SECTION, PACIFIC HIGHWAY 
14979- Weigel, Gus and Ethel M Weigel 
Gravel Bar 
Option oxpires 
February 19, 1949 


27.58 acres at $100.00 2,758.00 2,758.00 Benfield 


TILLER-DREW SECTION, TILLER-TRAIL HIGHWAY 


— eee 


13748- Snodgrass, George Clifton 
Right of Way 
Option expires 
x 
(CORRECTION) 


0.17 acre- lump sum 
0.50 acre at $100.00 
1.92 acres at $25.00 
Allowance- 25.6 rods fence at $1.50 
per rod 4 
Moving house, estimated ; 1,041.40 Boone 


Previous report: 
0.17 acre not included 
PACIFIC HIGHWAY, CITY OF EUGENE, EAST BROADWAY 


11128- Evans, Cordelia 
Right of Way 


x 

(CORRECTION) 
1,587 sq.ft. at 50¢ sq.ft. 
Waiver of access 


Allowance- cost moving large sign 1,083.90 Collins 


Previous report: 


Moving of large sign not included 
in previous settlement 


1948 


EXHIBIT "A" (Cont. ) 
GERKING SCHOOL-HELIX JUNCTION SECTION, ATHENA-HOLDMAN HIGHWAY 


LS 


13409-A Catron, J. R. and Grace Catron 


Lease 
Expires 
October 1, 1949 
$ $ 
Plant site lease- 1 year - 
2.31 acres at $85.00 per acre 196.35 196.35 Berry 


6S ili ihe 


* Sullivan Gulch Section, Sullivan Gulch Highway, Item 14670 - 
See Pace 15196 in the minutes for discussion of this item. 


** Central Howell-Silverton Section, Salem-Silverton Highway, Items 
14638 through 14643-B - See Page 15196 in the minutes for discussion of trese 
items. 


*#** Coos Bay Section, Orezon Coast Highway, Item 12626 - See Page 
15196 in the minutes for discussion of this item. 
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BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY (Cont. ) 


13822- Rodreick, George P. and Emma M. Rodreick 
Right of Way 
Option expires 
December 16, 1948 
(CORRECTION 


$ 
1.35 acres at $100.00 135.00 
Allowance- 173 rods fence at $1.50. 
rod 259.00 
Allowance- shade trees, shrubs (plus) 65.00 
Allowance- new cesspool 45.00 504.00 Haskin 


Previous report: 


Allowance for 2 additional shade 
trees not included -- $30.00 -- 


13821- Meldrum, Doris L. 
Right of Way 
Option expires 
March 2, 1949 


2.38 acres at $150.00 357.00 
Cost of quitclaim deed from 

Wm. Burke et ux 20.00: 377.00 " 
State to move fence 


13828- Smith, W. J., and Lewis A. Smith and Geneva E. Smith, 
and R. J. Hilton and Pasha C. Hiiton 
Right of Way 
Option expires 
January 15, 1949 


0.30 acre at $100,00 30.00 
Allowance- 80 rods fence at $1.50 rod 120.00 
Allowance- for settlement ~00 220.00 " 


JOSEPH-MONUMENT SECTION, JOSEPH-WALLOWA LAKE HIGHWAY 
14587- McCully, Frank and Bernice McCully 

Right of Way 

Option expires . 

October 12, 1948 


0.04 acre- 1,742.4 sq.ft. at of 
sq.ft. (plus) 36.00 36.00 Benfield 
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EXHIBIT "B-1" (Cont. ) 


highway from Engineer's Station 3+40 on the north through Engineer's 
Station 0+00 to Engineer's Station 15+90 on the south. (*) 


2. That the State Highway Engineer pursuant to instructions 
heretofore given by the Commission has made or caused to be made all 
surveys necessary in connection with the determination, description, and 
acquisition of said real property, and said Engineer submitted to the Legal 
Department necessary and adequate description of said real property, which 
said description has been made available for the preparation of any deed or 
other instrument necessary to complete the acquisition of said property, 
whether said property be acquired by purchase, donation, agreement, or by 
the exercise of the power of eminent domain. 


3. That J. M, Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owners, and/or with the tenants or 
persons in possession, if there be any, of said parcel of land with respect 
to the compensation to be paid for the taking of the same and the damages, if 
any there bp, and in the event that no satisfactory agreement can be reached 
then it is hereby further resolved that J. M. Devers , Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he hereby 
is requested and authorized to commerice and prosecute to final determination 
such suit or action as may be necessary and appropriate to acquire title to 
the said parcel of real property. 


4, That in the trial or prosecution of any action instituted for 

the purpose of acquiring by condemnation or otherwise the said described 

real property, or any interest therein, the said J. M. Devers, as Chief Counsel, 
and G. W. Neuner, as Assistant Counsel for the Oregon State Highway Commission, 
are and each of them is hereby authorized and empowered to make such stipula- 
tion, agreement, or admission in connection with any trial or court procedure 
connected with or prosecuted for the acquisition of said property or interest 
therein as in their joint or individual judgment may be for the best interests 
of the State, the State Highway Commission, and/or the defendant property owners 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the thirteenth day of September, 1948. 


FOOTNOTE: (*) 


The names of the property owners and the detailed description of 
the parcel of real property mentioned in this resolution are attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No, 117, under the heading "Real Property Condemnation 
Resolutions" and said description by this reference is made a part of this 
minute entry to the same extent as if copied in full herein. 
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EXHIBIT "B-1" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Hichway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain 
real property and/or any right or interest therein necessary or deemed 
necessary for rights of way, either for original location or for widening, 
straightening, or otherwise changing already established highways, whether 
within or without the corporate limits of cities and towns, together with 
rights of access from abutting property thereto, and/or for shops, equipment 
sheds, office buildings, maintenance sites, patrolmen accommodations, snow 
fences, quarry sites, gravel pits, storage sites, stockpile sites, weighing 
stations, broadcasting stations, and/or for appropriation, acquisition or 
manufacture of roadbuilding materials, approach or hauling roads, highway 
@rainage, drainage tunnels, maintenance of unobstructed view of any state 
highway so as to provide for the safety of the traveling public, and/or for 
the culture of trees and the preservation of scenic places and other objects 
of attraction or scenic value adjacent to, along, or imclose proximity to 
state hichways or which may be conveniently reached from or by a public high- 
way, and/or for the development and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 


forest or timbered areas, or other places of attraction and scenic value, and/ 
or for any other use or purpose necessary or deemed necessary for carrying 
out the purposes of the Oregon Highway Code and/or for flight strips, air 
fields, access roads, public highways, or for any other purpose designated by 
the United States; and 


WHEREAS, the highway known and designated as the Oregon Coast 
Highway, otherwise identified as State Highway No. 9 and U. S. Route No. 
101, is a state highway and therefore under the jurisdiction and control 
of the State Highway Commission; and 


WHEREAS, said highway as now located passes through the town 
of Gold Beach and it is the purpose of the Highway Commission to widen 
and more permanently improve said section of said highway, for which 
purpose it is necessary that the real property described on the attached 
sheet be acquired; 


NOW, THEREFORE, BF IT AND IT HEREBY IS RESOLVED by the Commission 
as follows: 


1. That the Commission does hereby find and declare that the 
parcel of real property described on the attached sheet, which parcel is 
owned by Hubert T. Shields and Nell J, Shields, husband and wife, is neces- 
sary for the proper widening, reconstruction, and other improvement of said 


(Cont .) 
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EXHIBIT "B-2" (Cont.) 


and 2, and is further identified in the records of the Highway 
Commission as file R 13831, and which property is being acquired 
for right of way purposes in connection with the revised location 
of the Medical Springs Highway. (*) 


Real property owned by Martha H. Bond, which property is 
located in the East half of the Northwest quarter of Section 
24, Township 8 South, Range 40 East, W. M., Baker County, 
Oregon, and is more particularly described on the attached sheets 
and designated as Parcel No. 3, and is further identified in 
the records of the Highway Commission as file R 13834A, and 
which property is being acquired for right of way purposes in 
connection with the revised location of the Medical Springs 
Highway. (*) 


Real property owned by Lee Savely, which property is located 
in the Southeast quarter of the Southeast quarter of Section 16, 
Township 8 South, Range 40 East, W. M., Baker County, Oregon, 
and is more particularly described on the attached sheets and 
designated as Parcel No. 4, and is further identified in the 
records of the Highway Commission as file R 13824, and which 
property is being acquired for right of way purposes in connec- 
tion with the revised location of the Medical Springs Highway. (*) 


Real property owned by Lee Savely, which property is located 
in the South half of the Southeast quarter of Section 16, Township 
8 South, Range 40 East, W M., Baker County, Oregon, and is more 
particularly described on the attached sheets and designated as 
Parcel No. 5, and is further identified in the records of the 
Highway Commission as file R 13824, and which property is being 
acquired for the purpose of securing roadbuilding materials there- 
from for use in connection with the Medical Springs Highway. (*) 


Real property owned by Oscar Knick and Frances Knick, 
husband and wife, which property is located in Government 
Lot 3 of Section 3, Township 14 South, Range 9 West, W. M., 
Lin-oln County, Oregon, and is more particularly described on 
the attached sheets and designated as Parcel No. 6, and is 
further identified in the records of the Highway Commission as 
file R 14763, and which property is being acquired for the 
purpose of a hauling road for the transporting of roadbuilding 
materials in connection with the Alsea Highway. (*) 


2. That the Commission does hereby find and declare that cach of 
the said described parcels of real property is necessary and acquisition of 
the same by the State is required for the specific purposeshereinabove set 
forth, and the said properties are being acquired for the express and specific 
purposes in this resolution set forth. 


or 
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EXHIBIT "B-2" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain real 
property and/or any right or interest therein necessary or deemed necessary 
for rights of way, either for original location or for widening, straightening, 
or otherwise changing already established highways, whether within or without 
the corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stockpile sites, weighing stations, ’ proadeasting stations, 
and/or for appropriation, acquisition or manufacture of ’ roadbuilding materials, 
approach or hauling roads, highway: drainage, drainage tunnels, maintenance 
of unobstructed view of any state highway so as to provide for the safety of 
the traveling public, and/or for the culture of trees and the preservation 
of scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development and maintenance 
of parks, parking places, auto camps, camp sites, roadside development, 
recreational grounds or resorts, forest or timbered areas, or other places of 


attraction and scenic value, and/or for any other use or purpose necessary or 
deemed necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or for 
any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tracts or parcels’ of land hereinafter described are each and all necessary 
for the specific and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. That the Commission does hereby find and declare that the parcels 
of real property hereinafter described are each and all necessary for the 
accomplishment of the purposes hereinafter expressly cnd specifically set 
forth, which said real properties and the specific purposes for which the same 
are beng acquired are described as follows, to-wit: 


Real property owned by Alma E. Geddes, Joseph A. Geddes and 
Margaret Katherine Geddes, which property is located in the South 
Half of Section 14, Township 8 South, Range 40 East, W. M., and in 
the West half of the West half of Section au, Township 8 South, 
Range 40 East, W. M., Baker County, Oregon, ana is more particulerly 
described on the attached sheets and designated as Parcels Nos. 1 


(Cont. ) 


EXHIBIT "Cc" 
Minutes of September 13 and 14, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the citie. 
and/or towns hereinafter named for Gisbursement during the calendar year 1947 
for street purposes as provided in said law, the several sums or amounts set 
opposite the names of the respective cities or towns: 


Hines ------ a nan nn ene n ene nnn n nen nnn e ee een --- $1,357.80 
Mitchell ------------------------------------- 439.23 
Shaniko -------------------------0-----2------ 110.31 


AND, WHEREAS, each of said cities and towns has, by appropriate actio 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and complied 
with the requirements of said law so as to qualify each for the benefits thereo: 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Hichway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Hines - Conley Avenue W., Saginaw Avenue N., West Circle, 
Pettibone Ave., N Roanoke Ave., N, Quincy Ave., Hanley 


Blvd. E., Barnes Ave. S., Newport Ave. N., Bennett Ave. W. 
Mitchell - Wilson Street, Hill Street, Folstom Alley, 


Rosenbaum Street, High Street 
Shaniko - 5th Street, 6th Street, "D" Street, "I" Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above-named respec- 


tive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, as 
evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Hichway Commission, shall be and is deemed an 
ri and proper conformance with the requirements of said law by said 

ities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in eac) 
of said cities and/or towns a duly certified copy of the resolution or resolu- 
tions adopted by the city, together with a copy of the resolution approving the 
plans submitted by the city. 

5, This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the thirteenth day of September, 1948 


EXHIBIT "B-2" (Cont. ) 


3. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real properties, 
and said Ingineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of any deed 
or deeds or other instrument or instruments necessary to complete the 
acquisition of said property or properties, whether said properties be 
acquired by purchase, donation, agreement, or by the exercise of the power 
of eminent domain. 


4. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owner or owners, and/or with the 
tenants or persons in possession, if there be any, of said parcel or parcels 
of land with respect to the compensation to be paid for the taking of the 
same and the damages, if any there be, and in the event that no satisfactory 
agreement or agreements can be reached then it is hereby further resolved that 
J. M Devers, Assistant Attorney General and Chief Counsel for the State 
Highway Commission, be and he hereby is requested and authorized to commence 
and prosecute to final determination such suit or action, or suits or actions, 
as may be necessary and appropriate to acquire title to the said parcels of 


real property. 


5. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the 
said above-described real properties, or any of them, or any interest therein, 
the said J. M. Devers, as Chief Counsel for the Oregon State Highway Commis- 
sion, is hereby authorized and empowered to make such stipulation, agreement, 
or admission in connection with any trial or court procedure connected with 
or prosecuted for the acquisition of said properties or interest therein as 
in his judgment may be for the best interests of the state, the State Hichway 
Commission, and/or the defendant property owners. 


6. That this resolution be entered in full in the minutes and 
records of this Commission as of the thirteenth day of September, 19h8. 


FOOTNOTE: (*) 


The names of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State High- 
way Commission, Salem, being Resolution No. 118, under the heading "Real 
Property Condemnation Resolutions” and said descriptions by this reference 
are made a part of this minute entry to the same extent as if copied in full 
herein. 
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Granite - Milton Street, Grant Street 

Grass Valley - nd Street, Market Street 

Halsey - 4th Street, 3rd Street, Ist Street, "F" Street 

Hines - Conley Avenue, Milwaukee Avenue, Ogden Avenue, 
Roanoke Avenue N., Quincy Avenue N.} Saginaw Avenue N. 

Hubbard - Fourth Street, Fifth Street, Sixth Street, Seventh 
Street, First Street, "B" Street, "D" Street, "Cc" Street, 
"F" Street, "G" Street, "H" Street 

Oakridge - High Street, Elder Street, First Street, Beech 
Street, Second Street 

Port Orford - Jackson Street, road leading to the Hamlet west 
from Arizona Street 

Sodaville - Alder Street, Weshington Street, Main Street, 
Vine Street 

Summerville - Main Street, Patton Street, Jefferson Street, 
First Street, Second Street, Third Street, Fourth Street 

Wheeler - Intersection of Gregory and 2nd Streets, intersection 
of Gregory and lst Streets, intersection of Rorvik and lst 
Streets, intersection of Hall Street with lst Street, inter- 
section of Hall Street and 2nd Street, intersection of Rowe 
Street and lst Street, intersection of Rowe Street and 2nd 
Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above-named 
respective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


hk, That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution approv- 
ing the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the thirteenth day of September, 1946 
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Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns Hereinafter named for disbursement during the 
calendar year 1948 for street purposes as provided in said law, the several 
sums or amounts set opposite the names of the respective cities or towns: 


AND, WHEREAS, each of said cities and towns has, by apprcpriate action 
evidenced by resolution or other official instrument, certified copies of 
which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the bene- 
fits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Antelope - College Street, lst Street, Union Street 

Columbia City - 4th Street 

Dayville - Un-named street for 900 feet south from the 
Presbyterian Church 

Dufur - N. 4th Street, N. let Street, Court Street, Klinger 
Street, N. 2nd Street 

Eastside - "F" Street 

Empire - Market Street, Well Street, Washington Street, 
Commercial Street 


(Cont. ) 
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EXHIBIT "F" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Engineer has reported that the following State Highway 
Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2882, with P. B. Doherty & Son, for furnishing 
crushed material in stockpiles on the Jordan Creek-Rock Creek 
Section of the I.0.N. Highway in Malheur County; completed 
June 19, 1948. 


Contract No. 2897, with Warren Northwest, Inc., for re- 
grading and paving on the Milwaukie-Estacada Section of the 
Clackamas Secondary Highway in Clackamas County; completed 
June 10, 1948. 


Contract No. 2904, with E. C. Hall Co., for grading, pav- 
ing and bituminous macadam surfacing on the Milton-Washington 
State Line Section of the Oregon-Washington Highway in Umatilla 
County; completed August 30, 1948. 


Contract No. 2906, with R. H. Jones, for construction of 
Reese Creek, Little Butte Creek, and Antelope Creek Bridges on 
the Crater Lake Highway, in Jackson County; completed July 17, 


1948. 


Contract No. 2923, with Rogers Construction Co., for re- 
grading and 011 mat surfacing on the East Diamond Lake Junction- 
Lobert Section of The Dalles-California Highway, in Klamath 
County; completed July 31, 1948. 


Contract No. 2904, with Parker-Schram Co., for pavement 
widening on the Parkrose (82nd Ave.-99th Ave.) Section of the 
Columbia River (Sandy Blvd.) Highway in Multnomah County; 
completed June 15, 1948. 


Contract No. 2940, with M. L. &C. R. O'Neil, for grading 
and bituminous macadam surfacing on the Juniper Butte-Crooked 
River Section of The Dalles-California Highway in Jefferson 
County; completed July 24, 1948. 
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EXHIBIT "E" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make ccmplete and final surveys of the permanent location of 
the Upper and Lower Lookingglass Creek Bridges on the Coos Bay-Rosebur; 
Highway, in Douglas County, and in connection therewith to prepare maps show- 
in the location of said bridges and to file said reports and records with 
the Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said surveys 
and has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said surveys, field notes, 
maps, and other engineering data, it is the judgment of the Commission that 
the same should be approved and filed; 


NO, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the surveys of the above-mentioned bridges, together with 
the maps, which for identification ‘purposes bear the map file Nos. 6B-28-15 
and 3B-12-8, respectively, field notes and other engineering data submitted 
by the Engineer hereby are approved, and the Engineer is directed to file and 
preserve the same in the records and files of the Commission at Salem, Oregon. 


2. That when said bridges are permanently constructed the same 
shall be done in accordance with said surveys and locations unless otherwise 
directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of 
the Commission as of thirteenth day of September, 1948. 
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EXHIBIT "G" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Diamond Valley Highway No. 441 known as the 
Anderson Valley Section in Harney County, the northerly terminus of which is 
at Highway Engineer's Station 0+00 of the reconstructed line and the southerly 
bem sage ot of which is at Highway Engineer's Station 106+60 of the reconstructed 

©; 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which 
eliminated sections or areas are no longer needed for highway purposes; and 


WHEREAS, Harney County and the Highway Commission have entered 
into an agreement under date of June 4, 1947, relating to the use and juris- 
diction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of the Diamond Velley Highway was completed on July l5, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take officia) 
action and impress upon the Commission's records the disposition to be made 
of the areas and sections of the right of way of said highway affected by 
reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the poundaries of the new 
right of way, and which portion lies between Bighway Engineer's Station 4400 
and a point 30 feet West of the northeast corner of Section 3, Township 27 
South, Renge 33 East, W. M., and which area is identified and shown colored 
in red on map attached hereto and marked "Exhibit A", is hereby abandoned as 
any part of the right of way of the said state highway, but all of said aban- 
doned section of the right of way of said highway is to remain and be main- 
tained as a public highway, but the Commission hereby surrenders all juris- 
dicition thereover, and hereby consents that jurisdiction over said road may 
be assumed and exercised by the County Court of Harney County, and said road 
shall thereafter be maintained by the County for public use. (*) 


2, That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
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EXHIBIT "F" (Cont. ) 


Contract No. 2972, with General Construction Company, for 
construction of ferry slips at Astoria, Clatsop County; com- 
pleted May 27, 1948. 


Contract No. 2983, with Roy Norquist, for grading and 
topping on the Meadow Brook-Red Bridge Section of the 
a. cea Highway in Union County; completed August 
31, 1945. 


Contract No. 3019, with E. C. Hall Co., for topping and 
oil mat surfacing on the Dry Creek-West Ranch Section of the 
Island City-Summerville County Road in Union County; completed 
September 4, 1948 
_ Contract No. 3022, with Loyd Calkins, for flood damage 
repair on the M.P. 95.92-M.P. 96.47 Section of the Columbia 
River Highway im Wasco County; completed June 29, 1948. 


Contract No. 3024, with Parker-Schram Co., for flood 
damage repair on the Denver Avenue and Union Avenue Sections 
of the Pacific Hichway in Multnomah County; completed August 
11, 1948. 


Contract No. 3025, with D. F. McKenzie, for paving on 
the Myrtle Point (Maple St.) Section in Coos County; completed 
September 1, 1948. 


THEREFORE, BE IT RESOLVED that the work covered by said state bigh- 
way contracts for the construction of said state highway projects be declared 
completed according to the terms of the respective contracts, and said jobs 
are hereby accepted and final payment in connection therewith is hereby 
authorized. 
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EXHIBIT "H" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Oregon Coast Highway known as the Miner Creek- 
Agate Beach Section in Lincoln County, the northerly terminus of which is at 
Highway Engineer's Station 675400 of the relocated line and the southerly 
prone ge of which is at Highway Engineer's Station 904+00 of the relocated 

ine; 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway as formerly located 
have been eliminated from the boundary of the new location, which eliminated 
sections or units will no longer be needed for highway or other public purposes 
and 


WHEREAS, Lincoln County and the Highway Commission have entered into 
an agreement under date of February 20, 1946, relating to the use and juris- 
diction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of the Oregon Coast Highway was completed on June 29, 1948, and highway traffic 
is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the several sections or units of the right of way of said highway which 
are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of 
the relocation of the said highway is no longer within the boundaries of the 
new right of way, and which portion lies between Highway Engineer's Station 
685450 and Highway Engineer's Station 875+70 of the reconstructed highway, 
and which area is identified and shown colored in red on map attached hereto 
and marked "Exhibit A", is hereby abandoned as any part of the right of way 
of the said state highway, but all of said abandoned section of the right of 
way of said highway is to remain and be maintained as a public highway, but 
the Commission hereby surrenders all jurisdiction thereover, and hereby 
consents that jurisdiction over said road may be assumed and exercised by the 
County Court of Lincoln County, and said road shall thereafter be maintained 
by the County for public use. (*) 
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EXHIBIT "G" (Cont. ) 


ritht of way, and whigg portion lies between a point 30 feet west of the 
northeast corner of Section 3, Township 27 South, Range 33 East, W. M., and 
Highway Engineer's Station 94436 of the reconstructed highway, and which area 
4s identified and shown colored in brown on map attached hereto and marked 
"Exhibit A", is hereby abandoned as any part of the right of way of the 

said state hichway, and the Commission hereby surrenders all jurisdiction 
thereover, and hereby consents that jurisdiction over said road may be assumed 
and exercised by the County Court of Harney County and may be vacated or kept 
by the County for such public use as the County Court of said County may 
determine. (*) 


2. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now in- 
corporated within the boundaries of the right of way proper. In connection 
with all of the said area colored in green, it is the judgment and finding 
of the Commission that all of said area is and will be needed for highway 
right of way, and likewise for highway construction, improvement, maintenance 
and other hizhway purposes and uses. For such uses and purposes, therefore, 
the Commission does hereby declare and order that possession of and title to 
all of the land or area shown colored in green on said "Exhibit A" shall be 
retained and held by the State, and shall not be permitted to revert to or 
become the property of abutting owners. (*) 


4. he boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Harney County a duly certified copy thereof, and shall file with the 
Clerk of Harney County a like certified copy, and said County Court hereby 
is respectfully requested to take appropriate official action, by resolution 
or otherwise, by which the County shall accept the said abandoned sections 
of the said old right of way shown colored in red on the map attached hereto 
and marked "Exhibit A", and shall assume jurisdiction thereover as a county 
road and shall maintain the same for public purposes. (*) 


FOOTNOTS (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Résolution No. 157, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "I" 
Minutes of September 13 and 14, 1945 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Pendleton-John Day Highway known as the Tutuila 
Creek Section in Umatilla County, the northerly terminus of which is at Hichwey 
Engineer's Station 196+30.1 of the relocated line and the southerly terminus 
of which is at Highway Engineer's Station 140432 of the relocated line; and 


WHEREAS, by reason of the relocation of said section of said 
highway portions or units of the right of way of the highway as formerly 
located have been eliminated from the boundary of the new location, 
which eliminated sections or units will no longer be needed for highway or 
other public purposes; and 


WHEREAS, Umatilla County and the Highway Commission have entered 
into an agreement under date of December 5, 1946, relating to the use and 
jurisdiction of the abandoned sections; and 


WHERRAS, the contract for the construction of this relocated section 
of the Pendleton-John Day Highway was completed on July 2, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the several sections or units of the right of way of said highway which 
are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between Highway Engineer's Station 168+10 
and Highway Tngineer's Station 182450 of the reconstructed hichway, and which 
area is identified and shown colored in red on map attached hereto and marked 
"Exhibit A", is hereby abandoned as any part of the right of way of the said 
state hizhway, but all of said abandoned section of the right of way of said 
highway is to remain and be maintained as a public highway, but the Commission 
hereby surrenders all jurisdiction thereover, and hereby consents that juris- 
diction over said road may be assumed and exercised by the County Court of 
Umatilla County, and said road shall thereafter be maintained by the County for 
public use. (*) 


2, That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
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EXHIBIT "H" (Cont. ) 


2. hat the portion of the old right of way, which by reason of 
the relocation of the said highway is no longer within the boundaries of 
the new right of way, and which portion lies between Highway Engineer's 
Station 887400 and Highway Engineer's Station 892+30 of the reconstructed 
highway, and which area is identified and shown colored in brown on map 
attached hereto and marked “Exhibit A”, is hereby abandoned as any part of 
the right of way of the said state highway, and the Commission hereby 
surrenders all jurisdiction thereover, and hereby consents that jurisdiction 
over said road may be assumed and exercised by the County Court of Lincoln 
County and may be vacated or kept by the County for such public use as the 
County Court of said County may determine. (*) 


3. That the area shown colored in green on said "Exhibit A" 
includes right of way acquired for the location and construction of the 
said highway and includes also some parts or areas of the old right of way 
not now incorporated within the boundaries of the right of way proper. In 
connection with all of the said area colored in green, it is the judgment 
and finding of the Commission that all of said area is and will be needed 
for highway right of way, and likewise for highway construction, improve- 
ment, maintenance and other highway purposes and uses. For such uses and 
purposes, therefore, the Commission does hereby declare and order that 
possession of and title to all of the land or area shown colored in creen 
on said "Exhibit A" shall be retained and held by the State, and shall not 
be permitted to revert to or become the property of abutting owners. (*) 


4. That the boundaries of all real properties acquired for 
rights of way, and the boundaries of all real properties, title to which 
is to be retained by the State, shall be appropriately and properly marked 
on the ground by the Engineer with proper monuments, and such boundary 
monuments shall thereafter be maintained in place. 


5. That this resolution shall be entered in the minutes and 
records of the Commission, and the Secretary hereby is directed to mail 
to the County Court of Lincoln County a daly certified copy thereof, and 
shall file with the Clerk of Lincoln County a like certified copy, and said 
County Court hereby is respectfully requested to take appropriate official 
action, by resolution or otherwise, by which the County shall accept the said 
abandoned sections of the said old right of way shown colored in red on the 
map attached hereto and marked "Exhibit A", and shall assume durisdiction there- 
over as a county road and shall maintain the same for public purposes. (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 134, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "J" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of The Dalles-California Highway known as the Madras- 
Crooked River Section in Jefferson Coanty, the northerly terminus of which is 
at Hichway Engineer's Station 16438 of the relocated line and the southerly 
terminus of which is at Highway Engineer's Station 926+05.%% of the relocated 
line; and 


WEEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway as formerly located have 
been eliminated from the boundary of the new location, which eliminated sections 
or units will no longer be needed for highway purposes; and 


WHEREAS, Jefferson County and the Highway Commission have entered 
into an agreement under date of November 5, 1947, relating to the use and 
jurisdiction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of The Dalles-California Highway was completed on July 24, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, that portion of the former route of The Dalles-California 
Highway which lies between Highway Engineer's Station 16438 and Highway 
Engineer's Station 563+30 of the reconstructed line, and otherwise designated 
as Unit "A" in the aforesaid agreement, and shown colored in yellow on the 
accompanying map marked "Exhibit A", was designated and made the Culver Second- 
ary State Highway No. 361 by resolution of this Commission on December 29, 1947; 
and (*) 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made of 
the remaining section or unit of the right of way of said highway which is 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between Highway Engineer's Station 565+40 
and Highway Engineer's Station 922+30 of the reconstructed highway, and which 
area is identified and shown colored in red, and otherwise designated as Unit 
"B", on map attached hereto and marked "Exhibit A" is hereby abandoned as any 
part of the right of way of the said state highway, but all of said abandoned 
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EXHIBIT "I" (Cont. ) 


right of way, and which portion lies between Highway Engineer's Station 182465 
and Highway Engineer's Station 188+40 and between Highway Engineer's Station 
192+80 and Highway Ingineer's Station 195450 of the reconstructed highway, 
and which areas are identified and shown colored in brown on map attached © 
hereto and marked "Exhibit A", are hereby abandoned as any part of the right 
of way of the said state highway, and the Commission hereby surrenders all 
jurisdiction thereover, and hereby consents that jurisdiction over said road 
may be assumed and exercised by the County Court of Umatilla County and may . 
be vacated or kept by the County for such public use as the County Court of 
said County may determine. (*) 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said hishway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection 
with all the said area colored in green, it is the judgment and finding of 
the Commission that all of said area is and will be needed for highway right 
of way, and likewise for highway construction, improvement, maintenance and 
other highway purposes and uses. For such uses and purposes, therefore, the 
Commission does hereby declare and order that possession of and title to all 
of the land or area shown colored in green on said “Exhibit A" shall be 
retained and held by the State, and shall not be permitted to revert to or 
become the property of abutting owners. (*) 


hk. The boundaries of all real properties acquired for rights 
of way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place. 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the 
County Court of Umatille County a duly certified copy thereof, and shall 
file with the Clerk of Umatilla County a like certified copy, and said County 
Court hereby is respectfully requested to take appropriate official action, 
by resolution or otherwise, by which the County shall accept the said aban- 
doned sections of the said old right of way shown colored in red on the map 
attached hereto and marked "Exhibit A", and shall assume jurisdiction there- 
over as a county road and shall maintain the same for public purposes. (*) 


F OTE: (* 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 149, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "K" 
Minutes of September 13 and 14, 1948 


RESOLUTION 
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WHEREAS, the Highway Commission has found it necessary and desirable 5H 
to relocate the section of the Oregon Coast Highway kmown as the Circle Bridce- 
Summit Section in Clatsop County, the northerly terminus of which is at Highway 
Engineer's Station 97+47.15 of the reconstructed line and the southerly terminu: 
of which is at Highway Engineer's Station 165400 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which 
eliminated sections or areas are no longer needed for highway purposes; and 
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WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the areas and sections of the right of way of said highway affected by 
reason of said relocation; and 


WHEREAS, the State Highway Commission and the County Court of 
Clatsop County entered into an agreement dated the 22nd day of July, 1946, 
in respect to the areas or sections of the right of way affected by the said 
relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


report is on file in the office of the Oregon State Highway Commission in 
Salem, Oregon, the Commission does hereby find and so declare that there are 
no persons living on and no commnity served by the sections or units of said 
highway, which sections and units are defined and described in paragraph 2 
hereof. 


2, That the sections or areas of the old right of way which lie 
between Highway Engineer's Station 100460 and Highway Fngineer's Station 
110400 and between Highway Engineer's Station 113+00 and Highway Engineer's 
Station 116+30 and between Highway Engineer's Station 1204.30 and Highway 
Engineer's Station 130+60 and between Highway Engineer's Station 133+10 and 
Highway Engineer's Station 138400 and between Highway Encineer's Station 
140430 and Highway Encineer's Station 153+00 of the reconstructed highway, 
and are otherwise shown and identified colored in brown on said "Exhibit A”, 
are hereby abandoned as any part of the right of way of the said state highway, 
and the Commission hereby surrenders ell jurisdiction thereover and hereby 
consents that jurisdiction over said road may be assumed and exercised by the 
County Court of Clatsop County to be used for county purposes or vacated as 
the County Court of Clatsop County may determine. (*) 
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1. That based upon the report of the State Hichway Engineer, which 


EXHIBIT "J" (Cont. ) 


section of the right of way of said highway is to remain and be maintained 

as a public highway, but the Commission hereby surrenders all jurisdiction 
thereover, and hereby consents that jurisdiction over said road may be assumed 
and exercised by the County Court of Jefferson County, and said road shall 
thereafter be maintained by the County for public use. (*) 


©, ‘The area shown colored in green on said "Exhibit A” includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now in- 
corporated within the boundaries of the right of way proper. In connection 
with all the said area colored in green, it is the judgment and finding of 
the Commission that all of said area is and will be needed for highway right 
of way, and likewise for highway construction, improvement, maintenance and 
other hichway purposes and uses. For such uses and purposes, therefore, the 
Commission does hereby declare and order that possession of and title to 
all of the land or area shown colored in green on said "Exhibit A" shall be 
retained and held by the State, and shall not be permitted to revert tc or 
become thu property of abutting owners. (*) 


3. The boundaries of all real: properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
eround by the Engineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place. 


4. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the County 
Court of Jeferson County a duly certified copy thereof, and shall file with 
the Clerk of Jefferson County a like certified copy, and said County Court 
hereby is respectfully requested to take appropriate official action, by 
resolution or otherwise, by which the County shall accept the said abandoned 
sections of the said old right of way shown colored in red on the map 
attached hereto and marked "Exhibit A", and shall assume jurisdiction there- 
over as a county road and shall maintain the same for public purposes. (*) 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Hichway Commission, Salen, 
being Resolution No. 168, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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FXHIBIT “L” 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Crabtree-Lyons Highway known as the Crabtree- 
Scio Section in Linn County, the northerly terminus of which is at Highway 
Engineer's Station 505+00 of the reconstructed line and the southerly terminus 
of which is at Highway Engineer's Station 326430 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway as formerly located have 
been eliminated from the boundaries of the new location, some of which elimi- 
nated sections or areas are no longer needed for highway purposes, and other 
sections or units must be maintained for public highway purposes; and 


WHEREAS Linn County and the State Highway Commission heretofore, 
to-wit: On the tenth day of November, 1947, entered into an agreement coverin: 
sections or units of said hishway which are to be maintained by the County as 
county roads; and 


WHEREAS, the contract for the construction of the relocated section 
of the Crabtree-Lyons Secondary Highway was completed on June 3, 1948, and 
highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission by this resolu- 
tion to record the completion of said highway and call into operation the 
provisions of said County-State road agreement; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the sections or areas of the old right of way which lie 
between Highway Engineer's Station 350+50 and Highway Engineer's Station 
358+30 and between Highway Engineer's Station 375+00 and Highway Engineer's 
Station 382400 and between Highway Engineer's Station 472100 and Highway 
Engineer's Station 480+15 of the reconstructed highway, and are otherwise 
shown and identified colored in brown on said "Exhibit A", are hereby abandoned 
as any part of the right of way of the said state hichway, and the Commission 
hereby surrenders all jurisdiction thereover and hereby consents that jurisdic- 
tion over said sections may be assumed and exercised by the County Court of 
Linn County and, under the terms of said County-State agreement, may be vacated 
as the County may determine, except that the section between Hichway Engineer's 
Station 350+50 and Highway Engineer's Station 358+30 may not be vacated until 
the County builds a new connection to the highway from the east end of the 
Hungry Hill Road. (*) 
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3. That the area shown colored in green on said "Exhibit A" 
includes right of way acquired for the location and construction of the 
said highway. In connection with all the said area colored in green, it is 
the judgment and finding of the Commission that all of said area is and 
will be needed for highway right of way, and likewise for highway construc- 
tion, improvement, maintenance and other highway purposes and uses. For such 
uses and purposes, therefore, the Commission does hereby declare and order 
that possession of and title to all of the land or area shown colored in 
green on said "Exhibit A" shall be retained and held by the State, and shall 
not be permitted to revert to or become the property of abutting owners. (*) 


4. That the boundaries of all real properties acquired for rights 
of way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such monuments shall 
thereafter be maintained in place. 


5. That this resolution shall be entered in the minutes and 
records of the Commission, and the Secretary hereby is directed to mail 
to the County Judge of Clatsop County a duly certified copy thereof, and 
shall file with the Clerk of Clatsop County a like certified copy, and 
said County Court hereby is respectfully requested to take appropriate 
official action, by resolution or otherwise, by which the County shall 
accept the said abandoned sections of the said old right of way shown colored 
in brown on the map attached hereto and marked "Exhibit A", and shall assume 
jurisdiction thereover. (*) 


F s: (* 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 144, under the heading "Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "M" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Diamond Valley Highway known as the Crane- 
Princeton Section in Harney County, the northerly terminus of which is at 
Highway Engineer's Station 0+00 of the reconstructed line and the southerly 
terminus of which is at Highway Engineer's Station 420+40 of the reconstructed 
line; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which 
eliminated sections or areas are no longer needed for highway purposes; and 


WHEREAS, Harney County and the State Highway Commission have 
entered into an agreement dated the 16th day of September, 1947, relating to 
the use and jurisdiction of the abandoned section; and 


WHEREAS, the contract for the construction of this relocated section 
of the Diamond Valley Highway was completed on July 7, 1948, and highway traffic 
is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made of 
the areas and sections of the right of way of said highway affected by reason 
of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the portion of the old right of way, which by reason of 
the relocation of said highway is no longer within the boundaries of the new 
right of way, which portion lies between Highway Engineer's Station 139+00 and 
Highway Engineer's Station 219454 of the reconstructed highwa; and between 
Highway Engineer's Station 219+60 and Highway Engineer's Station 346400, and 
which areas are identified and shown colored in red on said map attached hereto, 
are hereby abandoned as any part of the right of way of the said state highway, 
but all of said abandoned section of the right of way of said highway is to 
remain and be maintained as a county road under the jurisdiction of the county 
court of Harney County pursuant to the provisions of said State-County 
agreement. (*) 


2. The sections or areas of the old right of way which lie between 
Highway Engineer's Station 352+00 and Highway Engineer's Station 385400 of 
the reconstructed highway, and are otherwise shown and identified colored in 
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EXHIBIT "L" (Cont.) 


2. That the area shown colored in green on said "Exhibit A" includes 

right of way acquired for the location and construction of the said highway. 

In connection with all the said area colored in green, it is the judgment 

and finding of the Commission that all of said area is and will be needed 

for highway right of way, and likewise for highway construction, murorennt, 
maintenance and other highway purposes and uses. For such uses and purposes, 
therefore, the Commission does hereby declare and order that possession of 

and title to all of the land or area shown colored in green on said "Exhibit 
A" shall be retained and held by the State, and shall not be permitted to 
revert to or become the property of abutting owners. (*) 


3. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such monuments shall there- 
after be maintained in place. 


4, This resolution shall be enteréd in the minutes and-.records of the 
Commission, and the Secretary hereby is directed to mail to the County Court 
of Linn County a duly certified copy thereof, and shall file with the Clerk 
of Linn County a like certified copy, and said County Court hereby is respect- 
fully requested to take appropriate official action, by resolution or other- 
wise, by which the County shall accept the said abandoned sections of the 
said old right of way shown colored in brown on the map attached hereto and 
marked "Exhibit A", and shall assume jurisdiction thereover, or permit them 
to revert to the owners of the abutting property, as the County Court may 
determine. (*) 


FOOTNOT=: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 166, under the heading “Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


SEP 13 1948 
ie 


iia <tc pte ey i eh 


EXHIBIT "N" 
Minutes of September 13 and 14, 1945 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Salmon River Highway known as the Fort Hill 
Section in Polk County, the westerly terminus of which is at Highway Engineer's 
Station 31+73.02 of the relocated line and the easterly terminus of which is 
at Highway Engineer's Station 71+24 of the relocated line; and 


WHEREAS, by reason of the relocation of said section of said highway, 
portions or units of the right of way of the highway as formerly located 
have been eliminated from the boundary of the new location, which eliminated 
sections or units will no longer be needed for highway or other public 
purposes; and 


WHEREAS, Polk County and the Commission have entered into an agree- 
ment under date of June 1, 1946, relating to the use and jurisdiction of the 
abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of the Salmon River Highway has been completed and highway traffic is now 
routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Comm‘ssion's records the disposition to be made of 
the several sections or units of the right of way of said highway which are 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of 
the relocation of the said highway is no longer within the boundaries of the 
new right of way, and which portion lies between Highway Engineer's Station 
41475 and Highway Fngineer's Station 64450 of the reconstructed highway, and 
which area is identified and shown colored in red on map attached hereto and 
marked "Exhibit A", is hereby abandoned as any part of the right of way of the 
said state highway, but all of said abandoned section of the right of way © 
said highway is to remain and be maintained as a public highway, and the Com- 
mission hereby surrenders all jurisdiction thereover, and hereby consents that 
jurisdiction over said road may be assumed and exercised by the County Court of 
Polk County, and said road shall thereafter be maintained by the County for 
public use. (*) 


2. That the portion of the oid right of way, which by reason of 
the relocation of the said highway is no longer within the boundaries of the 
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brown on said "Exhibit A", are hereby abandoned as any part of the risht 

of way of the said state highway, and the Commission hereby surrenders all 
jurisdiction thereover and hereby consents that jurisdiction over said road 
may be assumed and exercised by the County Court of Harney County for county 
road purposes. (*) 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway. 
In connection with all the said area colored in green, it is the judgment 
and finding of the Commission that all of said area is and will be needed 
for hishway right of way, and likewise for highway construction, improvement, 
maintenance and other highway purposes and uses. For such uses and purposes, 
therefore, the Commission does hereby declare and order that possession of 
and title to all of the land or area shown colored in green on said "Exhibit 
A" shall be retained and held by the State, and shall not be permitted to 
revert to or become the property of abutting owners. (*) ° 


4, The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such monuments shall 
thereafter be maintained in place. 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the County 
Judge of Harney County a duly certified copy thereof, and shall file with 
the Clerk of Harney County a like certified copy, and said County Court 
hereby is respectfully requested to take appropriate official action, by 
resolution or otherwise, by which the County shall accept the said abandoned 
sections of the said old right of way shown colored in red and brown on the 
map attached hereto and marked "Exhibit A". (*) 


F i: (* 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 161, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a partoof this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "0" 
Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Sherar's Bridge Highway known as the White 
School-Sherman County Line Section in Wasco County, the westerly terminus of 
which is at Highway Engineer's Station 246+67.7 of the reconstructed line and 
the easterly terminus of which is at Highway Tngineer's Station 69155 of the 
reconstructed line; and 
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WHEREAS, by reason of the relocation of said section of said 
highway, portions or units of the right of way of the hichway, as formerly 
located, have been eliminated from the boundaries of the new location, some 
of which eliminated sections or areas are no longer needed for highway purposes 
and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the areas and sections of the right of way of said highway affected by 
reason of said relocation; and ‘ 


WHEREAS, based on information and recommendations given in a report 
made by the Commission's Engineer, the Commission has found and does hereby 
declare that the sections or units of said old right of way described in 
paragraph 1 hereof are no longer needed for highway purposes for the reason 
that there are no persons living on said sections and no commnities to be 
served thereby; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the sections or areas of the old right of way which lie 
between Highway Engineer's Station 256440, through equation 369+66.5 equals 
0405.5, and Highway Engineer's Station 69455 of the reconstructed highway, 
and are otherwise shown and identified colored in brown on said "Exhibit A", 
are hereby abandoned as any part of the right of way of the said state highway, 
and the Commission hereby surrenders all jurisdiction thereover and hereby 
consents that jurisdiction over said road may be assumed and exercised by the 
County Court of Wasco County to be used for county purposes or vacated as the 
County Court of Wasco County may determine. (*) 


2, That the area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said hishway. 
In connection with all the said area colored in green, it is the judgment and 
finding of the Commission that all of said area is and will be needed for high- 
wey right of way, and likewise for highway construction, improvement, main- 
tenance and other highway purposes and uses. For such uses and purposes, 
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EXHIBIT "N" (Cont.) 


new right of way, and which portion lies between Highway Engineer's Station 
35+10 and Highway Engineer's Station 42420 of the reconstructed highway, 

and which area is identified and shown colored in brown on map attached hereto 
and marked "Exhibit A", is hereby abandoned as any part of the right of way 
of the said state highway, and the Commission hereby surrenders all jurisdic- 
tion thereover, and hereby consents that jurisdiction over said road may be 
assumed and exercised by the County Court of Polk County and may be vacated 
or kept by the County for such public use as the County Court of said qe 
may determine. (*) 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now in- 
corporated within the boundaries of the right of way proper. In connection 
with all the said area colored in green, it is the judgment and finding of 
the Commission that all of said area is and will be needed for highway right 
of way, and likewise for highway construction, improvement, maintenance and 
other highway purposes and uses. For such uses and purposes, therefore, the 
Commission does hereby declare and order that possession of and title to all 
of the land or area shown colored in green on said "Exhibit A" shall be re- 
tained and held by the State, and shall not be permitted tc revert to or 
become the property of abutting owners. (*) 


4. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the ground 
by the Engineer with proper monuments, and such boundary monuments shall 
thereafter be maintained in place. 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the County 
Court of Polk County a duly certified copy thereof, and shall file with the 
Clerk of Polk County a like certified copy, and said County Court hereby is 
respectfully requested to take appropriate official action, by resolution or 
otherwise, by which the County shall accept the said abandoned sections of the 
said old right of way shown colored in red on the map attached hereto and 
marked "Eenibit A", and thus make effective the said State-County agreement 
dated June 1, 19k6. (*) 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 140, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "P" 


Minutes of September 13 and 14, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Lower Klamath Secondary Highway No. 423, 
which begins at The Dalles-California Highway on the new route and ends on 
the Klamath Falls-Malin Highway; and 


WHEREAS, by reason of the relocation of said section of said highway, 
a portion or unit of the right of way of the highway as formerly located has 
been eliminated from the boundaries of the new location, which eliminated 
section or area is no longer needed for highway or other public purposes; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition to 
be made of the area and section of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: , 


1. That the section or area of the old right of way which lies 
between Engineer’s Station 0+70 and Engineer's Station 7418 of the former 
location of the Lower Klemath Secondary Highway, and which lies outside of the 
areas of the right of way of the reconstructed line, and which area is other- 
wise shown and identified colored in brown on the map attached hereto, which 
map is marked “Exhibit A", and by this reference is made a part of this resolu- 
tion, is hereby abandoned as any part of the right of way of the said state 
highway, and the Commission hereby surrenders all jurisdiction thereover, and 
hereby consents that jurisdiction over said road may be assumed and exercised 
by the County Court of Klamath County and may be retained by said county or 
vacated as the County Court of said county may determine. (*) 


2, That the area shown colored in green on said "Exhibit A" includes 
right of way and other property acquired for the relocation and reconstruction 
of the said highway. In connection with all of the said area colored in green, 
it is the judgment and finding of the Commission that all of said area is and 
will be needed for right of way and likewise for highway construction, improve- 
ment, maintenance and other highway purposes and uses. For such purposes and 
uses, therefore, the Commission does hereby declare and order that possession 
of and title to all the land or area shown colored in green on said "Exhibit 
A" shall be retained and held by the State, and shall not be permitted to 
revert to or become the property of abutting owners. (*) 


EXHIBIT "0" (Cont. ) 


therefore, the Commission does hereby declare and order that possession of 
and title to all of the land or area shown colored in green on said "Exhibit 
A" shall be retained and held by the State, and shall not be permitted to 
revert to or become the property of abutting owners. (*) 


3. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be 
retained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such monuments shall there- 
after be maintained in place. 


4, This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the County 
Court of Wasco County a duly certified copy thereof, and shall file with the 
Clerk of Wasco County a like certified copy, and said County Court hereby is 
respectfully requested to take appropriate official action, by resolution 
or otherwise, by which the County shall accept the said abandoned sections 
of the said old right of way shown colored in brown on the map attached hereto 
and marked "Exhibit A", and shall assume jurisdiction thereover, or permit 
them to revert to the owners of the abutting property, as the County Court 
may determine. (*) 


F Tr: (* 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 192, under the heading "Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "Q" 
Minutes of September 13 and 14, 1946 


RESOLUTION 


WHEREAS, complaints have been and are being made to the Highway 
Commission charging drivers of busses and trucks using the public highways of 
the State with a violation of the law which requires that a driver of @ 
motor truck or bus when traveling upon a highway outside of a business or 
residence district shall not follow another motor truck within three hundred 
feet unless when overtaking or passing such other motor vehicle; and 


WHEREAS, it is the opinion of the Highway Commission, based on 
experience, that such violations cause inconvenience and subject other users 
of the highway to unnecessary traffic hazards; and 


WHEREAS, the Commission's Counsel has advised that Section 115-332, 
0. C. L, A., is applicable to the drivers of motor trucks and motor busses, 
whether such drivers operate under permits issued by the Highway Commission, 
or under the authorization of the Secretary of State or the Public Utilities 
Commissioner; and 


WHEREAS, the Commission's Counsel further advised that when permits 
are issued pursuant to the provisions of Chapter 156, Oregon Laws, 1947, or 
issued by the Commission under any other law of the State of Oregon for the 
movement of busses and/or trucks over the public highways of the State, the 
Commission may include, if in its judgment public policy will thereby be safe- 
guarded in addition to other provisions and conditions surrounding and control- 
ling such permit, a condition’ and requirement that a distance or clearance of 
five hundred feet be maintained between vehicles, except when overtaking or 
passing another vehicle; and 


WHEREAS, the Commission on the 29th day of June, 1948, adopted and 
recorded in its minutes a resolution by which the Commission found, declared, 
and ordered that all permits issued pursuant to the provisions of Chapter 156, 
Oregon Laws, 1947, shall include in addition to other requirements and condi- 
tions a provision requiring the driver of such vehicles to maintain a clearance 
of five hundred feet between his vehicle and enother truck or bus, and the 
Commission in said resolution imposed other conditions and requirements; and 


WHEREAS, on the 9th day of August, 1948, the Commission, by resolutio 
duly adopted and recorded in its minutes, amended said original resolution by 
making the terms thereof applicable not only to permits issued under the pro- 
visions of Chapter 156, Oregon Laws, 1947, but applicable as well to permits 
issued by the Commission pursuant to any law of the State of Oregon; and 


WHEREAS, it is now found to be in public intereat to further amend 
said original resolution but it is deemed advisable by the Commission to 
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EXHIBIT "P" (Cont. ) 


3. That with respect to the sections or units of said right of 
way described in paragraph 1 above, the Commission has found and determined, 
based on the report of its Engineer, that there are no persons living on 
said abandoned section and no community now served by the highwway construc- 
tion thereon, and, therefore, none of said sections or units needs be main- 
tained for public highway purposes. 


4. That this resolution shall be entered in the minutes and 
records of the Commission as of the thirteenth day of September, 1945, 
and the Secretary hereby is instructed to mail a certified copy thereof 
to the following: The County Clerk of K,amath County, County Judge of 
Klamath County, and to W. H, Lynch, Division Engineer, Public Roads 
Administration. 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Hi, hway#Commission, Salem, 
being Resolution No. 193, under the heading "Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


EXHIBIT "R" 


Minutes or September 13 and 14, 1948 
REPORT 


September 13, 1948 
Oregon State Highway Commission 


Gentlemen: 


I am submitting herewith a comprehensive report on the subject 
of the retirement of department employees affected during the calendar years 
1948 and 1949, under four separate classifications. 


All recommendations of the respective supervisors and my concur- 
rence are based on the physical fitness and ability of each employee to perform 
all his duties. 


Class I 


The three employees comprising this group are a part of the list 
submitted to and acted upon by the Highway Commission at the April, 1948 
meeting. The retention of these members was not recommended at that time. 
All three are physically fit; therefore, an extension of one year's time 
from their effective retirement date is recommended. 


Action by the Commission at the September meeting will be required 
to retain these members. 


Class II 


One extension beyond the retirement date has been approved for all 
members of this list by the Highway Commission and the Retirement Board. 
However, in the case of three members, you will note that the effective dates 
of these extensions do not coincide. 


I have the recommendation of each supervisor for the retention of 
all members of this croup through 1949, and herewith recommend a second exten- 
sion of time until January 1, 1950. 


Class III 


This list comprises all employees who will reach retirement age 
during; the year 1949 for whom a one-year extension of time beyond their 
effective retirement date should be requested of the Retirement Board. 
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EXHIBIT "Q" (Cont. ) 


re-adopt said original resolution and incorporate therein all original pro- 
visions and all amendatory matter; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMISSION, 
all members being present and voting affirmatively as follows: 


1. That with respect to all permits hereafter issued pursuant 

to the provisions of Chapter 156, Oregon Laws, 1947, and permits issued by 
the Commission pursuant to any other law of the State of Oregon, there shall 
be included in and made a part of said permit, in addition to the conditions 
now set out therein, the following: 


ea. That the driver of the vehicle, in connection with which 
the permit is issued, shall at all times maintain a clearance of 
five hundred feet between his vehicle and another truck or bus, . 
except when overtaking or passing such other truck or bus. 


b. That the driver of such vehicle shall at all times 
keep on his side of the highway center line, except when passing 
another vehicle. 


c. That the driver of said vehicle shall at all times 
operate his vehicle at a reasonable speed, giving due considera- 
tion to existing conditions, provided that at no time shall the 
driver of such vehicle operate the same on curves at a speed in 
excess of thirty-five miles per hour. 


ad. That a violation of any of the foregoing conditions shall 
operate to terminate the permit. 


2, That the Secretary of the Commission be and he hereby is 
instructed to call to the attention of the Superintendent of State Police 
the fact that complaints are being made to the Commission, charging fre- 
quent violations of the provisions of Section 115-332, oc. L. A. 


3. That the Commission's Counsel be and hereby is instructed 

to dommunicate with the head office of the bus association or management 
and with the head office of the truck association or management, and cali 
to the attention of such officials the complaints which are being made to 
the Commission charging violations of the said three hundred-foot clearance 
requirement, and request of such officials appropriate action to the end 
that public welfare may be given due consideration. 


hk. ‘That the resolution adopted June 29, 1948, and the amendment 
thereof adopted August 9, 1948, hereby are rescinded, but it hereby is ordered 
that all permits issued pursuant to said resolution or issued pursuant to said 
amendment hereby are ratified and affirmed and hereby are deemed issued pur- 
— to the provisions of and within the meaning of and purpose of this 
resolution. 


. That this resolution be entered in the minutes and records 
of the Commission as of the 13th day of September, 1948. 


au 
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Date Ex- Date Ex- 
tended to tended to 
Date of by Hwy. by Retire- 


Name Birth Comm. ment Bd. Class. Supervisor 
Boardman, S.H. 12-13-74 1-1-k9 1-1-49 St Parks Supt R.H. Baldock 


Heuperman, Lambertus 9-20-81 1-1-9 1-1-49 Civil Engr II S.H. Probert 
Hutchinson, Frank G. 11-4-72 1-1-h9 1-1-49 Civil Engr II 2 


Skelley, B.A. 12-17-80 1-1-49 1-1-49 Civil Engr III zs 
Libby, Hollis W. 2-18-80 1-1-9 1-1-49 Civil Engr IV H.G. Smith 
Waller, J.F. 5-15-83 6-1-49 6-1-49 Civil Pngr III “’ 
Seeley, C.C. 7-1-78 1-1-9 1-1-49 Civil Engr II E.A. Collier 
Nash, Earl M. 7-1-83 1-1-9 8-1-49 Hwy Maint Fore III " 
Lanzille, Wm. A 8-18-68 1-1-9 1-1-49 Infor Writer S.H. Boardman 
Hollenberg, Roy 3-19-83 1-1-9 4-1-49 Req. Suprv. M.H. Hawke 
Deuber, Paul 11-1-83 12-1-49 12-1-49 Civil Engr II N.M. Finkbiner 
CLASS III 
Effective 
Name Date of Birth Ret. Date Class. Supervisor 
Bonney, Richard H. 4-5-84 5-1-49 Park Cust. I S.H. Boardman 
Bunn, Cleveland E. 2-11-84 3-1-49 Engr. Aide I H.G. Smith 
Dean, Arthur B. 9-17-84 10-1-49 Civil Fngr II a5 
Lucas, Prince A. 11-26-84 12-1-49 Civil Ener I 33 
Teel, Harry M. 6-22-84 7-1-49 Civil Engr II G.S. Paxson 
Weber, Joseph 3-11-84 4-1-49 = Mech. Engr. . 
Bahr, Edward L. 2-22-84 3-1-49 Laborer I E.A. Collier 
Cooper, Albert E. 4-18-84 5-1-49 Laborer I s 
Dade, Lester R. 6-15-84 7-1-49 Hwy Maint Fore II " 
Davis, Tiffin 6-23-84 7-1-49 Bridge Wkr. I - 
Elliott, Dmmett 1-22-84 2-1-49 Hwy Sec Man I "= 
Fry, Thomas G. 10-14-84 11-1-h9 Stat. Fireman r 
Hall, Robert J. 2-14-84 3-1-49 Watchman . 
Higgins, Samuel E. 4-27-84 5-1-49 Hwy Maint Fore I . eo 
Hossman, Frank J. §-2-84 9-1-49 Bridge Foreman . if 
Kloms, Geo. A. 7-10-84 8-1-49 Watchman g a 
Kingsland, Geo. M. 7-21-84 8-1-49 Laborer I . it 
Laws, Wendell P. 2-22-84 2-1-49 Hwy Maint Fore II " 4g 
Newton, Frank M. 5-7-8 6-1-49 ‘Laborer I ° + 
Plummer, Chas. L. 8-4 -B4 Q-1-49 Cust. Worker hag 
Underwood, Quintas 8-15-84 9-1-49 Groundsman I r if 
Wilson, Henry G. 2-20-84 3-1-49 Hwy Sect Man I 7 ii 
Woolever, Floyd 0. 5-19-84 6-1-49 Auto Mech. . 
Wright, Frank N, 11-18-84 12-1-49 Ticket Asent os 
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EXHIBIT "R" (Cont. ) 


However, I recommend that the Commission approve at this time the retention 
of these members through 1949 only, and that all extensions granted by the 
Retirement Board beyond January 1, 1950, be reviewed and referred to the 
Commission in December 1949. 


Class IV 

This “roup of employees will reach retirement age during 1949, 
at the effective dates shown. On the basis of physical fitness to perform 
their respective duties, their retention is not recommended . 


Very truly yours, 


R. H. Baldock 
State Highway Engineer 
Encl. 
OREGON STATE HIGHWAY COMMISSION EMPLOYEES 
Reaching Retirement Age During 1948 - 1949 
cLass I 
Birth Effective 
Name Date Ret. Date Classification Supervisor 
Avery, Joseph C. 11-24-83 12-1-h8 Laborer II E.A. Collier 
McGuire, Joe H 9-15-83 10-1-48 Laborer I g 
Snodgrass, George 9-21-83 10-1-48 Laborer I ” 
CLASS II 
Date Ex- Date Ex- 
tended to tended to 
Date of by Hwy. dy Retire- 
Name Birth Comn. ment Bd. Class. Supervisor 


Gardiner, Clifford L. 11-8-82 1-1-49 11-49 R/W Agent J.M. Devers 
McCallister, Mark D. 10-23-81 1-1-49 1-1-49 R/W Agent ¥ 


McChesney, Wm. S. 48-75 1-1-49 1-1-49 R/W Agent e 
Kneass, A.B. 8-6-82 l-1-49  1-1-49 R/W Supervisor . 
Minkiewitz, Wm. J. 9-21-82 1-1-49 1-1-49 Clerk III " 
Chase, Orrin A. 12-19-82 1-1-49 1-1-49 Civil Engr III G.S. Paxson 
Richards, Carl P. 7-11-81 1-1-49 1-11-49 = Civil Inger ‘II ° 
Fason, F.D. 3-28-82 1-1-49 1-1-49 Civil Engr IV) H.G. Smith 

) E.A. Collier 

(Cont. ) 
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Wolf Creek, Oregon 
October 1, 1948 


The State Highway Commission met in special session at 1:45 p.m. in 
Wolf Creek Tavern for disposal of several matters that were taken under advise- 
ment at its meeting on September 13 and 14. Present were; 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Enrineer 
Malcolm H. Hawke, Chief Accountant 
H. B. Glaisyer, Secretary 


The Engineer reported the results of inquiries relative to the pro- 
posed exchange of generators and alterations to the stairways on the ferry, 
"M. R. Chessman". He stated that two Astoria concerns - Astoria Marine Con- 
struction Company and Pacific Machine and Blacksmith Company - were asked to 
submit bids, but neither evidenced much interest and refused to give a bonafide 
bid without detailed plans and specifications, although the Astoria Marine 
Construction Company did submit an estimate of cost, subject to revision, 
indicating that the generators could be changed for $4,950 and the stairways 
revised for $3,300. The Engineer pointed out that the Albina Engine and 
Machine Works, Inc., Portland, which built the ferry, previously offered to do 
the work for $5,000 and $2,000, respectively, but if they did it, the state 
would have to pay an additional $500 to transport the ferry to Portland and 
return it to Astoria. He recommended, in view of the fact that the Astoria 
concerns are not particularly interested in the job and that the estimate 
received from the Astoria Marine Construction Company is not definite, that 
the quotation of the Albina Engine and Machine Works, Inc., as reported at the 
September meeting of the Commission, be accepted and that the Chief Counsel be 
authorized to prepare an appropriate agreement with this company covering the 
matter. Following careful consideration and discussion the Commission approved 
the recommendation unanimously, upon motion of Commissioner Schaupp, which was 
duly seconded by Commissioner Chandler. 


The Engineer also reported on the matter of erecting a storage 
building at the shop headquarters in Salem for temporary use as an office to 
relieve the existing congestion in the State Office Building pending construc- 
tion of the Highway Department's own building in the State Capitol Group. He 
presented a redesign of the structure, 40' x 120' in dimension, based on two 
specifications, one involving frame construction and the other, concrete blocks. 
He advised that he has obtained quotations from three building; contractors in 
Salem to construct it, as follows: 


Frame Construction Concrete block constructio: 
Bidder No. 1 $33, 000 337, 
Bidder No. 2 29 ,208 29,188 
Bidder No. 3 30,000 32,400 


On 
EXHIBIT "R" (Cont. ) 
CLASS IV 
Effective 
Name Date of Birth Ret. Date Class. Supervisor 
Erskine, Henry 8-10-84 9-1-49 Hwy Maint Fore II E.A. Collier 
Hansen, Theodore T. 10-12-84 11-1-49 Watchman pele 
Leach, Senford 0. 8-24-84 9-1-49 Laborer I “6 
McKinney, James HE. 5-15-84 6-1-49 Hwy Sect Man I . 
Montgomery, Anna C. 2-6-8h 3-1-49 Park Cust. - 
Moser, Aucust 8-1-8h 9-1-49 Machinist : 
Ricks, Henry D. 9-10-84 10-1-49 Hwy Sec Man I - 
Sitler, Harry E.. 6-26-84 7-1-49 Hwy Sec Man I " 
| 
| 
* 
; 
ee 
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Total Federal Share 
Project Cost As Programmed As Proposed 


Secondary Federal Aid Projects: 


Bridge at Myrtle Point $ 142,000 
Sheeley Bridge-Sunset Camp 106,000 


ete Bent 
$ 248,000 
Urban Federal Aid Projects: 


Portion of Tillamook St.- 
‘Steel Bridge Project $__ 530,000 


Grand Totals $3,053,000 $1, 365, 337 $1,819, 000 


* Federal Government cooperates on grade separation projects to a maximum 100% 


September 29, 1948 


In the discussion of this matter the Engineer explained that the 
transfer is a bookkeeping proposition only and is necessary to enable the 
Commission to fulfill its promises with respect to certain work contemplated 
in the first Three Year Postwar Program. He also said that the Federal 
monies released in the 1946-48 Program by this transfer will be taken up by 
modification of the project agreements of a sufficient number of projects 
remaining in that program. 


The Commission by unanimous vote approved the transfer of projects 
as recommended by the Engineer and authorized him to do what is necessary to 
secure the consent of the Public Roads Administration thereto. 


In this connection the Commission discussed briefly matters per- 
taining to its new construction program but deferred action thereon until its 
next regular meeting on November 3, 1948. The Engineer wae instructed to 
prepare an outline of eligible projects for consideration of the Commission 
at that time. The Commission decided unanimously to make that a three-day 
meeting and to discuss the program on the third day, Friday, November 5, 1948. 


The matter of authorizing an expenditure of $150,000 state highway 
funds in conjunction with an expenditure of a like amount of Federal Indian 
money for additional improvements on the Sprague River Road on Klamath Indian 
Reservation had the attention of the Commission. 


The Engineer recalled that the Federal money was made available on 
condition that the state would match it with state money, and he pointed out 
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The Engiheer recalled that his previous estimate to erect the 
building, reported at the September meeting, was $36,000, and he advised 
that the building as now designed will take care of requirements for about 
two years if the Commission will approve the finiebing of some of the extra 
space that is not included in the present estimate. 


It was the thought of the Commission that the building should be 
provided and that it would be less expensive to provide the extra space nov, 
rather than later on. Following discussion, Commissioner Schaupp moved adoption 
of the design, includ..g the finishing of the extra space, and that the 
Engineer be authorized to advertise for alternate bids for erection of the 
building, based on either frame or concrete block construction. The motion 
was seconded by Commissioner Chandler and carried unanimously. 


The Commission discussed a suggestion from the Engineer with respect 
to the financing of certain projects contained in the first Three Year Post- 
war Federal Aid Program but which are not yet contracted. The Engineer ad- 
vised that the original estimated total cost of all the projects in this pro- 
gram was $35,000,000, of which amount the state was obligated to pay $14,000,000 
and the Federal Government, $21,000,000; however, it now appears that the 
total cost will be about $39,000,000, an overrun of $4,000,000 which the 
state will have to assume. To absorb this expense and to pay the regular 
obligations during the next two years, he said, will draw heavily on expected 
income and present surplus and will result in delaying for several months work 
contemplated in the 1950 program. The situation can be relieved, he said, by 
transferring a number of uncontracted projects from the 1946-48 Federal Aid 
Program to the 1950 Program, thus releasing a part of the $4,000,000 excess 
state funds now tied up in the 1946-48 program, and makin; them available to match 
Tederal moncy in the new program. He recommended such transfer of the following 
projects to take up a portion ($3,053,000) of the ovorrun; 


PROJECTS IN 1946-48 FEDERAL AID PROGRAM 
PROPOSED FOR TRANSFER TO 1950-51 PROGRAM 


ae 


Total Federal Shrre 
Project Cost As As 8 
Primary Federal Aid Projects: 

Durkee Undercorssing $ 105,000 $ 91,337 $  95,000* 
Sandy Creek Bridge (Coos Co.) 62,000 23,000 6,000 
Bridges over N. Fork Coquille 

and Lookingglass Creek - 268, 000 60,000 155,000 
Tillamook-Pleasant Valley 803, 000 343,000 465,000 
Newberg-McMinnville 495 000 286,000 290,000 


$1,733,000 $ 803,337 $2,041,000 


(Cont. ) 
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The Engineer reported that the investications to determine the 
feasibility and cost to construct a roadway from the Oregon Coast Highway to 
Harris Beach State Park near Brookings are not completed, so he is unable to 
report on the matter at this meeting as previously instructed by the Com- 
mission, He assured the Commission that this report will be submitted at the 
meeting scheduled for November 3, 1948. 


The Commission discussed, approved, and signed a budget covering the 
activities of the State Highway Department for the two-year period ending 
June 30, 1951, as prepared by the Engineer and the Chief Accountant, This 
budget is required by law to be submitted to the State Budget Director for 
use in preparing the general budget comprising all state activities for 
presentation to the legislature and is not to be confused with the State 
Highway Commission's own calendar year budget which the Commission plans to 
discuss at its meeting on November 3, 1948 


The Commission also discussed, approved, and signed the following 
papers: 


Agreement with the City of Bend and Deschutes County covering 
relocation of Powell Butte Secondary Highway around Bend Municipal 
Airport. 


Quit claim deed conveying unto Wilson Title and Abstract Co. 
a portion of Dahlia Street in Eldorado Heights Addition to Klamath Falls. 


Project agreements with the Public Roads Administration covering 
the following projects: 

Crooked River Section, Ochoco Highway 

LostCreek-Lowell Section, Willamette Highway 

Three Rivers Bridge Section, Oregon Coast Highway 

Fir Grove Section, Independence-Albany County Road 

Salmon River Bridge Section, Oregon Coast Highway 


The meeting adjourned at 3:00 p.m, 


Chairman 


i — (? v7 
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that the Federal money must be expended on a force account basis, but the 

state can spend its money either by force account or by contract. Inspection 

of work now being done by the Indian Service, he said, reveals that they are 
doing a fine job, and he recommended approval of an authorization of $150,000 

to further the project. (For details supporting the Engineer's remarks, see 
copy of his letter to the Commission dated September 15, 1948, in general files.) 


Commissioner Schaupp pointed out that the Sprague River project is 
not in any construction program and is not a priority project. He expressed 
dissatisfaction with spending $150,000 of state highway money on the road if 
it would handicap or take funds away from any other project in the Klamath 
Falls District; however, he signified his approval if any excess state funds 
are available to allot to the job. 


Chairman Banfield gave as his thought that the Commission's primary 
concern is whether or not the road is of advantage to the traveling public and, 
if it is, then the state, in a spirit of cooperation, might be justified in 
contributing toward its improvement. 


Commissioner Chandler suggested that it might be well to join with 
the Government in this undertaking if by so doing the state is not obligated 
for future expenditure on the road. 


The Engineer suggested, if the Commission approves this project, 
that the matter be covered by appropriate agreement with the U.S. Indian 
Service, as was done in a previous instance, and that there be included in 
the agreement a clause whereby the Indians will not transport over the road 
logs or any other commodity in violation of the statutory requirements, as 
they are now doing on the Warm Springs Highway through Warm Springs Reserva- 
tion. 


Messrs. Raymond H. Bitney, Superintendent, Klamath Indian Reserva- 
tion; Harlan V. Thoreson, Road Engineer; and John G, Cable, Regional Road 
Engineer, representing the U.S. Indian Service, were present and joined in 
the discussion. They expressed themselves heartily in favor of the clause 
mentioned by the State Highway Engineer and agreed to see what can be done 
to correct the situation as it exists on the Warm Springs Highway. 


In further discussion that followed, Chairman Banfield declared 
that the Highway Commission does not look with favor on spending state funds 
for the improvement of this road unless it secures 100 percent cooperation 
from the Indian Service in the matter of hauling over it, .. He.also said that 
he is not in favor of taking money away from any other job to finance the work. 
Commissioner Schaupp stated his approval of the allocation on such basis. He 
thereupon moved that the Commission authorize an expenditure of $150,000 for 
this purpose on the basis that the money will not be taken from any other job 
and that the agreement covering the matter shall contain a clause with 
respect to the regulation of traffic. The motion was seconded by Commissioner 
Chandler and carried unanimously. ‘The Commission ordered a form of agreement 
prepared in conformity with the action taken. 
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Portland, Oregon 
November 3, 1948 


The State Highway Commission convened in regular session at 9:00 a.m. 
in Room 715 of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

J. M. Devers, Chief Counsel 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
G. W. Neuner, Assistant Counsel 

M. H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 


The minutes of the Commission meetings held on August 9 and 10, Septem 
ber 13 and 14, and October 1, 1948, were approved unanimously. 


The State Parks Superintendent, Mr. S. H. Boardman, was present and re 
ported on the following park matters: 


1. Offer of Mrs. M. J. E. Wolsiffer to deed to the state as a state 
park, nine acres of land on the Alsea Highway at the east limits of Waldport: 
The Parks Superintendent advised that the proposed gift is located on a steep 
hillside, that it would be hard to develop, and that the state already has a 
park nearby. He recommended that the offer be declined. The Commission ap- 
proved the recommendation. 


2, Offer of a Mr. Goodin, Cannon Beach, Oregon, to give to the state 
an old historic cannon from the ship, "Snark", which is located on his property 
at Cannon Beach. The Parks Superintendent advised that Mr. Goodin wants th» 
cannon re-established near its present location, about 5 miles south of Cannon 
Beach, and on the state highway right of way. He estimated the cost to prepare 
such site and to place the cannon thereon at $5,000 and gave as his thought that 
an expenditure of such amount is not justified. He recommended acceptance of 
the offer only on the condition that Mr. Goodin will permit it to be placed 
either in Short Sand Beach State Park or Ecola State Park. The Commission ap- 
proved the recommendation. 


3. Roadway into Harris Beach State Park: The Parks Superintendent 
advised that the Engineer has made a reconnaissance survey of three possible 
routes for such roadway and has prepared an estimate of cost to build each as 
follows: Route}, length, 2100 feet, estimated cost $12,160; Route 2, length, 
1140 feet, estimated cost, $9,210; Route 3, length, 3000 feet, estimated cost 
$20,400. He referred to the Engineer's written report to the Commission on the 
subject, wherein the Engineer recommends adoption of Route 2, costing $9,210, 
which includes provision for parking 120 cars (see copy of Engimeer*s report in 
ceneral files for details) and advised that he concurs in the recammendation 
with the understanding that the road will be so constructed that cars cannot be 
driven down to the beach. Following considerable discussion, motion was made 
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of property concerned do not want to sell unless they are given definite as- 
surance that the highway will be rerouted along the coast line; moreover, 
indications are that a considerable portion of the property will have to be 
condemned. He pointed out that if right of way along the new route is pur- 
chased now it will tie the hands of future highway commissions, for which 
reason he suggested, if the Commission is inclined to acquire the property 
that that needed for park use be purchased separately from the right of way 
and that no options be closed until all condemnation suits are settled. He 
estimated the cost to acquire this property at approximately $350,000 and 
questioned the advisability of the expenditure at this time. He also 
questioned the legality of the expenditure if the area is not now reached 
by @ highway or is not in @ location where a highway will be built at some 
future time. Commissioner Schaupp gave as his thought that the Commission 
should not obligate future highway commissions to build a highway in any 
certain location, but if the options can be obtained without incurring such 
an obligation, then he favored an attempt to secure them. Commissioner 
Chandler expressed himself similarily. 


After further discussion the Commission unanimously authorized the 
Chief Counsel and the Parks Superintendent to investigate the matter further 
and to secure such options as they can on a park basis only without any com- 
mitments as to construction or location of a new highway. The Commission in- 
dicated a favorable attitude with respect to acquiring the area if it can be 
purchased at reasonable cost. 


8. Status of proposed Champoeg Museum Building: The Parks Superin- 
tendent advised that he has heard nothing from the architects who are design- 
ing this structure and he is fearful that the plans are being unnecessarily 
delayed. The Commission instructed the Engineer and the Parks Superintendent 
to ask the architects for a report on the progress they are making on the plans 
for this building and how soon they expect to finish them. 


9. Purchase of Park Equipment: The Commission approved a request 
from the Parks Superintendent to purchase two power chain saws, estimated to 
cost $500 each, for use in connection with removal of dead timber in state 
parks. 


10. Disposition of residence building in Shore Acres State Park: 
The Parks Superintendent advised that this building is in bad state of repair 
and that it would cost approximately $30,000 to make it serviceable. He 
questioned the justification for such expenditure because, in his estimation, 
the building adds nothing to the park. He also stated that the Commission as- 
sumed no obligation to maintain the building when it accepted the park property. 
After discussion, the Commission unanimously authorized the Parks Superintendeni 
to raze the building. 


The Commission had under discussion matters pertaining to the ac- 
quisition of right of way for the proposed state highway in Sullivan's 
Gulch, Portland. The attached resolution with regard thereto, marked EXHIBIT 
"C", which resolution by this reference is made a part hereof with like effect 
as though extended in full herein, was adopted by the Commission by unanimous 
vote upon motion of Commissioner ScBeupp and duly seconded by Commissioner 
Chandler. 
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by Commissioner Chandler that the recommendation be approved and the Engineer 
be authorized to proceed with construction of the roadway. The motion was 


seconded by Comuissioner Schaupp and, carried by the unanimous vote of the Commi ssion, 


4. Renewal of lease to Henry Zorn for use of 70 acres in Chempoeg 
State Park: The Parks Superintendent recommended a one-year extension of the 
present lease at the old rate of $5 per acre. In support thereof, he advised 
that it is to the state's advantage to permit the use of the property for farm 
purposes in order to keep down obnoxious growth of weeds and brush. The 
Commission approved the recommendation unanimously. 


5. Letter from the Federation of Western Outdoor Clubs commending 
the Highwey Commission on preservation of wayside strips and parks: The 
Commission noted the letter and ordered it filed. 


6. Procedure and action to be taken against persons who deposit 
debris on the beach: The State Parks Superintendent advised that this 
matter arises from complaints received from people of Cannon Beach who state 
that quantities of debris are being shoved on the beach area by someone op-~- 
erating a bull-dozer on adjacent lend. The Chief Counsel advised that the 
law, as enacted by the 1947 Iegislature, makes it a criminal offense for any- 
one to dump garbase on the beach, and provides a penalty therefor, and it is 
a matter for the Commission to decide whether or not to follow out the statute 
by causing arrests, or follow some program of publicity. The Commission has 
the authority to swear out a complaint in cases of dumping debris on the beach, 
if it wants to, he said, and those cases will be prosecuted. In the dus- 
cussion following, it was brought out that the Commission has been dele- 
gated responsibility for the beaches but does not have police power to con- 
trol them fully, in view of which it might be appropriate to ask the legis- 
lature either to remove the beaches from the Highway Commission*s jurisdic- 
tion or to give it the necessary police power. As a result $f the discus- 
sion, Commissioner Schaupp moved that the Counsel be authorized to prose- 
cute, if necessary, anyone who deposits debris upon the beaches. Commis- 
sioner Chandler seconded the motion which carried unanimously. 


7. 1948 Acquisition Budget Project: The Parks Superintendent 
recommended, because of difficulties, that no further efforts be made to 
secure juniper waysides along state highways in Central Oregon; also, that 
the area adjacent to Cove State Park which he had been unable to purchase be 
acquired on a lease basis at $10 annually. The Commission took no action 
on these recommendations. 


The Parls Superintendent also brought up for discussion the acqui- 
sition of a park area along the coast in Curry County. He advised that his 
1949 budget contains an item of $50,000 for this purpose but that is not 
sufficient to acquire the area desired so will have to be augmented by ad- 
ditional funds. He suggested that he be allowed to carry over into 1949 
the unused portion of his 1948 budget allowance for park purchase, amounting 
to $80,000, which would give him a total of $130,000 to apply on the acqui- 
sition of this area. In the discussion the Chief Counsel advised that owners 
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the proposed new route and his report on the subject submitted to the 
Commission. The Commission approved the recommendation and authorized 
the Engineer to conduct such reconnaissance survey, a report on which is 
to be presented to the Commission at its next meeting if possible. 


3. Acquisition of right of way for the proposed realignment of 
the Youngs Bay Bridge-Lewis and Clark River Section of the Oregon Coast 
Highway. The Engineer advised that some study has been made of the 
alternate route suggested by the delegation from Warrenton at the pre- 
vious meeting, which reveals that such route has a good possibility of 
saving considerable money. In view thereof, he suggested that action 
on the options now before the Commission for right of way along the 
original route be deferred until he has assembled full information, which 
he estimated would take about two weeks' time. The Commission ap- 
proved the suggestion and so ordered. 


Mr. J. W. DeSouza, Assistant Attorney, reported that, as in- 
structed at a previous Commission meeting, he has investigated plans for 
fire insurance coverage on buildings acquired by the Commission in connec- 
tion with right of way transactions. He outlined briefly a plan offered by 
Mr. Wadsworth of the Oregon Association of Insurance Agents, which provides 
that as a house or other insurable property is purchased by the state the 
insurance automatically goes into effect, and is automatically cancelled 
when the property is disposed of. The premium, he said, is to be paid for a 
full three year period upon the first amount of insurance that is put in 
force and is then adjusted every sixty days on an inventory basis, so the 
state pays only for service rendered. He pointed out that under this plan 
the property does not have to be occupied in order to be insurable. The 
Chief Counsel advised that the state would be fully protected under this 
plan, and he recommended that it be approved. The Commission approved the 
recommendation unanimously. 


The Assistant Attorney requested authority to institute condem- 
nation proceedings to acquire right of way for the Tillamook-Donaldson 
Creek Section of the Wilson River Highway across property owned by a4 
Mr. O. W. Kinneman and recommended an offer of $1,000 in connection there-~- 
with. Following careful consideration the Commission authorized condemnation 
of the tract at the recommended offer and thereupon by unanimous vote adopted 
the attached resolution, marked EXHIBIT "B", with respect thereto, which re- 
solution by this reference is made a part hereof with like effect as though 
extended in full herein. 


The Commission confirmed authority previously requested by the Chief 
Counsel to insert in the minutes of the meeting held on September 13, 1948, 
a resolution authorising condemnation of Hubert T. Shields' property in Gold 
Beach. 


The Commission, upon the recommendation of the Chief Counsel, ap- 
proved an agreement with G. G. Kerns and wife covering the lease of a stock- 
pile site on the Green Springs Highway near Klamath Falls, (The agreement 
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Mr. J. W. DeSouza, Assistant Attorney, presented a list of pro- 
perties that are needed for various highway improvements throughout the 


state together with options which have been obtained. Following careful con- 
sideration of each item in the list and the amount of the individual options, 
the Commission approved the options and authorized acquisition of each tract 


on the basis thereof. The attached resolution relating thereto, marked 


EXHIBIT "A", which resolution by this reference is made a part hereof with 
like effect as though extended in full herein, was thereupon adopted by the 


Commission by unanimous vote. 


(*) In connection with the options for the Sullivans Gulch 
Section, the Commission instructed the Assistant Attorney not to press 
the purchase of properties other than those portions needed in the con- 
templated stage construction program and that the purchase of property 
should be confined as much as possible to Unit Two which the Engineer 
advised will be the first unit to be constructed. 


(**) In connection with the options on the Vista Avenue- 
Multnomah County line Section of the Sunset Highway, the Assistant 
Attorney advised that the total estimated cost of property to be pur- 
chased is $215,000. The Engineer advised that in his opinion, it would 
be necessary to construct this highway to a six lane facility within 
possibly five years, and he recommended, in view thereof, acquisition 
of needed right of way now. The Commission approved the recommendation 
unanimously. 


In connection with its consideration of real property matters, 


the Commission also discussed the following: 


1. Acquisition of right of way for the proposed improvement 
of the Northeast Union Avenue-Portland Section of the Pacific Highway 
East. Action on this matter was deferred pending a more complete pre- 
sentation of the project. The Commission instructed the Assistant 
Attorney to bring the matter to the attention of the Commission at the 
next meeting if all of the options have been obtained by that time. 


2. Acquisition of right of way for the proposed improvement of 
the St. Joe-Lafayette Section, the Newberg-Dundee Section, and the 
Newber;-Dayton Junction Section of the Pacific Highway West. The En- 
gineer advised that the P.R.A. requirements are that right of way must 
be acquired sufficient for a four-lane highway. It was his thought, in 
view thereof and because of the high cost of securing extra right of way 
alon; the present route of this highway, that it would be e better plan 
to consider the building of an entirely new highway that would by-pass 
poth Newbers; and McMinnville, and to maintain the present highway for 
local traffic only. He exhibited a map showing the route of such new 
highway which he said would be needed within ten years and construction 
of which should be started within the next five years. He recommended 
that approval of the options now before the Commission for the above 
sections be deferred until a good reconnaissance survey has been made of 
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is needed by the city in connection with its proposed sewage disposal plant 
was considered by the Commission. The Chief Counsel advised that it would be 
proper for the Commission to deed the property to the city, but he has not 
peen able to reach an agreement with the city as to the form of deed of con- 
veyance. He recommended that action on the matter be deferred until both 
parties are agreed as to that feature. The Commission approved the recom- 
mendation. 


The Commission considered and approved deeding to Edward Sullivan 
49,85 acres of land situate on the Baker-Unity Highway near Hereford, Baker 
County, for the sum of $74.78, upon recommendations of the Engineer and the 
Chief Counsel who advised that the property was purchased from Mr. Sullivan 
in 1946 as a yravel source, but did not prove satisfactory for such use so is 
of no value to the state. 


The matter of deeding Black 69, Lancaster Addition, in the City of 
Condon, to the Condon Rod and Gun Club was considered by the Commission. The 
Assistant Attorney advised that the property is not needed for highway pur- 
poses; moreover, the state's title to the property is not secure. In ad- 
dition, taxes and interest in the amounts of $142.15 and $131.77, respect- 
ively, have accrued azeinst the property. He recommended that the property 
be deeded to the Rod and Gun Club by Quitclaim deed for the consideration of 
+25, In the discussion that followed the point was brought out that it would 
perhaps be better to deed the property back to the city or the county, which- 
ever conveyed it to the state, for transfer to the Gun Club. The Commission 
instructed the Chief Counsel to investigate this anzle and report later. 


The sale to the Medford Corporation of 0.16 acre of land situate at 
the junction of the Pacific Highway and the Crater Lake Highway in Medford 
was considered by the Commission. The Assistant Attorney advised that this 
property is part of a tract that was originally purchased from the corporation 
in 1943, at the rate of $1,250 per acre, to accommodate a chan je in an ir- 
rigation ditch. He further advised that this small parcel is not needed for 
such purpose and recommended that it be sold back to the corporation for $200, 
which is at the same rate the state paid for it, with restricted access to 
the highway. ‘The Engineer concurred in this recommendation. The Commission 
unanimously approved the recommendation. 


The Commission considered the sale of a 160-square-foot area of 
land in Sheridan to Mr. H. W. Burchell for the sum of $35. The Assistant 
Attorney advised that the land is not needed for highway purposes and that 
Mr. Burchell has built an outside stairway on adjoining property which over- 
hangs the state's property. He recommended acceptance of Mr. Burchell's 
offer. The Engineer and Chief Counsel concurred. The Commission approved the 
recommendation uananimously. 


The Commission considered the sale of 4.22 acres of land formerly 
used as a gravel pit at the intersection of Highway 207 and Highway 30, the 


Boerdman-Stanfield cutoff, in Umatilla County. The Assistant Attorney advised 
that the cravel supply on this property has been exhausted and that it has 
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was signed on the following day.) 


A request from JosephF. Fracasso to maintain a building encroach- 
ment on Barbur Boulevard in the City of Portland was considered by the Commis- 
sion. The Assistant Engineer advised that, through a mistake in reestablishing 
the building, it now encroaches about nine feet upon the dedicated street. 

The City of Portland, he stated, is willing to give Mr. Fracasso a revo- 
cable permit to maintain the building in such location until such time as 
the property is needed for highway purposes, but does not want to grant the 
permit until the matter had been approved by the Highway Commission. The 
Engineer advised that the property will not be needed for highway purposes 
for a long time and, in his estimation, the granting of a revocable permit 
would not be objectionable. The Commission approved the granting of such a 
permit by the city on the condition that the interests of the state are fully 
protected. The matter was referred to the Chief Counsel to handle. 


The Assistant Attorney, Mr. DeSouza, recalled that the Commission, 
at its previous meeting, rejected an offer from Mr. M. A. Work to purchase 
a frame dwelling house formerly owned by C. C. Smith on the Oregon Coast Highway 
south of Cannon Beach, it being the thought of the Commission at that time 
that it would be to the State's advantage to rent the property. He advised that 
the house is now vacant and in his ostimation would bo difficult to ront; further 
that Mr. Work has submitted another offer of $250.00 for the house and has 
agreed to move “t off the state's property at his own expense. He recommended 
acceptence of this offer. The Commission approved the recommendation unani- 
mously. 


The Assistant Attorney advised that under the terms of an old settle- 
ment with a Mr. 0. J. Perry, for right of way needed for the Siletz Bay-Newport 
Section of the Oregon Coast Highway, the state agreed tc remodel Mr. Perry's 
building which was estimated to cost about $2,000. Recently, he said, Mr. Perry 
has decided to go into a different type of business and in view thereof has 
stated a willingness to perform the remodeling work at his own expense if the 
stato will pave a strip in front of his place at an estimated cost of $200. 

He gave as his thought that this is a good proposition and recommended approval 
of the arrangement on the condition that Mr. Perry waives all claims against 
the state. The Commission approved the recommendation unanimously. 


The Commission discussed and approved the granting of permits for 
use of excess state property during the calendar year 1949, 


- The Assistant Attorney presented a request from the County Court of 
Jackson County that the Commission deed to the county for stock pile purposes 
4.55 acres of land situate adjacent to the Tolo Access Road. He advised that 
the land is not needed for state highway purposes and that Jackson County in 
the past has been very cooperative. He recommended that the property be deeded 
to the county without charge. The Commission approved the recommendation 
unanimously. (The deed was signed on the following day.) 


The matter of deeding a parcel of land to the City of Pendleton which 
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Douglas County. He advised that he has had some rather extended negotia- 
tions with Mr. Moore concerning this matter and that the property has been 
under condemnation for some time, but the property owner has now agreed to 
accept $624.50 for the use of the pit and haul road during the construction 
period and to give the state a release for any damage caused by use of the 
haul road and gravel pit, if the state would forego its condemnation of the 
pit and haul road. Acceptance of this settlement, he said, will dispose of 
the controversy concerning the gravel pit and hauling road, but there still 
remains to be concluded the settlement for right of way which is now under 
condemnation. He recommended approval of the settlement for this gravel 
pit and hauling road. The Engineer and the Chief Counsel concurred. The 
Commission approved the recommendation unanimously. (An agreement covering 
the matter was signed on the following day.) 


The Engineer reported that for some time past he has been unable 
to hire a section foreman for the Shaniko Section due to the absence of 
housing facilities in Shaniko. He suggested that it would be advisable for 
the state to purchase a building of its own that could be rented to the fore- 
man, and advised that a suitable one containing five rooms and bath is 
available for not to exceed $3,000, including 2.62 acres of land conveniently 
located for a future equipment storage shed. This building is 25 years old, 
he said, and will need repairs, which are estimated to cost about $500, 
makin; a total outlay of about $3,500. He recommended approval of the pur- 
chase of both building and site and expenditure of $500 for repairs, the 
authorization to be taken from the unallocated balance of the 1948 Budget for 
the "Construction of Maintenance Stations". The Commission approved the 
recommendation by unanimous vote. 


The Commission discussed a letter from Ethel M. Walker, Newport, 
Oregon, suggesting that it would be advisable for the state to purchase now, 
the right of way that will be needed for the permanent location of the 
Corvallis-Newport Highway between Toledo and Newport, due to the fact that 
this district is rapidly being built up with homes and will not be available 
later. The Commission decided unanimously not to authorize the purchase of 
right of way at this time because of lack of funds to finance it and because 
there are so many other projects throughout the state with much higher pri- 
ority status. 


The Commission accepted an offer from the Morrison-Knudsen Company, 
highway contractors, to deed to the state a one-acre addition to the state's 
rock quarry at mile post 2.86 on the Pendleton-John Dey Highway, as considera- 
tion for the privilege of taking rock from a state-owned quarry located at 
mile post 18.45 on the old highway between Stanfield and Pendleton, for a 
period of ten years. Such action was taken upon recommendation of the Engineer, 
who advised that there is very little contemplated use for this quarry and that 
the exchange is to the advantage of the state. (The lease was signed on the 
followin; day.) 


The Engineer requested authority for the Lezal Department to ne- 
notiate options for right of way that will be needed for certain projects 
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no further value to the state for hishway purposes. He recommended that it be 
advertised for sale with complete access restriction to the Boardman-Stanfield 
Highway, leaving access only on a side road. The Engineer and the Chief 
Counsel concurred. The Commission approved the recommendation unanimously. 


The Commission considered transferring to Umatilla County 0.74 acre 
of state land situate on the old route of the Old Oregon Trail between Umatilla 
and Hermiston, being approximately 1.25 mile south of the town of Umatilla and 
formerly used asastockpile site. In the discussion it was pointed out that 
the old road is now being maintained as a county road, so this stockpile site 
probably should be returned to the county subject to the condition that the 
state can remove the materials stock piled thereon. The Engineer recommended 
that this be done. The Commission approved the recommendation subject to the 
conditio:: mentioned by the Engineer. 


The advisibility of selling state-owned property in Lots 7 and 8 of 
Block ©, Foster's Addition to Sheridan, was considered by the Commission. The 
Engineer advised that future construction plans provide for carrying traffic 
through Sheridan by means of two one way streets, on one of which the property 
in question fronts. It was his thought that the sale of the property should be 
deferred until the improvement of this street is effected in order to get the 
maximum value out of the lets, and he so recommended. The Commission approved 
the recommendation. 


An exchange of properties with J. F. Modlin adjoining the Salmon River 
Highway in Lincoln County was considered by the Commission. The Assistant 
Attorney advised that this property was orisinally purchased as a gravel pit but 
is no longer of value as such because the gravel supply is exhausted; also, that 
Mr. Modlin who owns the surrounding property, wants to acquire this area so he 
can fence it in with his other property. In exchange for this property, he 
said, Mr. Modlin has offered to deed to the state a strip of land lying south 
of the river, adjacent to the highway, about 675 feet lon; and varying in width 
from 15 to 80 feet. He recommended acceptance of the offer. The Commission 
approved the recommendation. 


The Assistant Counsel, Mr. Neuner, brought up for discussion a 
request from the Consolidated Timber Company for a second extension of time, 
until April 15, 1949, to allow for removal of timber from land deeded to the 
state by the company along the Wilson River Highway in 1940. The Assistant 
Counsel advised that due to the war, strikes, and other circumstances be- 
yond the company's control, the company had been unable to complete removal 
within the specified time, hence its request for additional time. He 
stated that the company has been very reasonable and equitable in its deal- 
ings with the Commission and recommended, in view thereof, approval of the 
company's request. The Commission approved the recommendation unanimously. 
(An amended acreement covering the matter was signed on the following day.) 


The Assistant Counsel also brought up for discussion settlement with 


J. B. Moore for a gravel pit and hauling road used in connection with the con- 
struction of the Johns Ranch-Glendale Section of the Pacific Highway, in 
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Land Board does not want to sell the property but will lease it ona 

royalty basis of five cents per cubic yard for material taken therefrom. 

The Engineer stated that the property ie valueless except for quarry pur- 
poses and, in his estimation, the payment of royalty as proposed is an exces- 
sive charge. He pointed out that another site is available at a greater 
distance from the highway but it will cost the state more for hauling from 
that source than from the Land Board's property. The Commission deferred its 
decision until later. 


The Chief Counsel brought up for discussion a request from 
Mr. Harvey Wells, Portland, for permission to maintain an advertising sign on 
the Columbia River Highway at the entrance to Jantzen Beach Park. The 
Engineer advised that what Mr. Wells really wants is for the state to deed 
back to him a small portion of the land that he previously deeded to the 
state as right of way so he can put up his sign on private property; more- 
over, Mr. Wells considers that his proposed sign is not an advertising sign 
but is purely for directional purposes, and if that is the case, it might be 
possible to work up some sort of an agreement with Mr. Wells. The Commission 
instructed the Engineer to discuss the matter further with Mr. Wells and as- 
certain the facts and report back to the Commissicn. 


The Commission considered and approved an agreement with the City 
of Gold Beach providing for the acquisition of right of way and for the moving 
and reestablishment of buildings and structures in connection with reconstruc- 
tion of the Oregon Coast Highway through the city of Gold Beach. (The agree- 
ment was signed on the following day.) 


A proposed exchange of properties with Pope and Talbot, Inc., noar 
Oakridge was considered by the Commission. The Assistant Counsel advised that 
the company secks to exchange 13.6 acres that it owns for 2.21 acres of state- 
owned land in Oakridge that was acquired for use es a plant site in con- 
nection with a nearby gravel pit operation. Subsequent to the purchase by 
the state of the 2.21 acres, he said, the surrounding area was developed into 
a residentail district, and the company now offers, if the state will deed 
this area to the company and relinquish its rights to a hauling road, to 
convey to the state the 13.6 acre tract which is entirely away from any 
development. He recommended approval of the exchange. Tho Engineer advised 
that the state will recoive full value in the exchango and ho concurred in 
the rocommon@ation. The Commission approved the recommendation unanimously. 
(A deed conveying the 2.21 acres to the company was signod on the following 


day.) 


A request was presented from David Chase, Medford, for permission to 
maintain a radio repeater station on highway property acquired from the State 
Land Board for quarry purposes on Little Butte Crock Secondary Highway in 
Jackson County. Tho Chief Counsel questioned the advisibility of granting 
Mr. Chase this privilege becauso of the possibility that tho state could not 
escapo liability if the radio station wore damaged by blasting or othor opera- 
tions in tho quarry. The Engincer recommended against granting the request 
bocause very likely it would eventually prevent the uso of tho property for 
the purpose for which it was acquired. Tho Commission dcocided unanimously not 


Novombor 3, 1948 


that are to be considered by the Commission in its 1949-1950 construction pro- 
gram. He advised that right of way descriptions have been prepared and right 
of way agents are now available to assign to the work. He recommended approval 
of the request in order to expedite the acquisition of right of way and to 
avoid delays that might result in contracting the projects if the Commission 
approves them. He particulerly requested authority to negotiate options on 

the following projects: 


Dodson-Bonneville Section of the Columbia River Highway in 
Multnomah County. 


Squally Hook-Quinton Section, Columbia River Highway in 
Gilliam County. 


North Unit, Enterprise-Forest Boundary Section, Enterprise- 
Lewiston Hichway in Wallowa County. 


Sherars Grade-Buckley Section, Sherars Bridge Secondary High- 
way in Sherman County. 


Three Mile Lane Secondary Highway in Yamhili County. 


The Commission approved the request unanimously. 


The Commission considered a request from the U. S. Coast Guard to 
lease three amall parcels of land on the Upper Columbia River Highway on which 
to maintain navication aids. The Enjineer advised that the lease had been re- 
quested from the present date to June 30, 1949, with the provision that it may 
be renewed yearly but not longer than the year 1955. The maintenance of these 
navigation aids, he states, would in no way interfere with the state's use 
of the property and he recommended that the leases be granted as requested with- 
out cost. The Commission approved the recommendation. (The leases were 


signed on the following day.) 


The Engineer presented for the Commission's consideration the sugges- 
tion that authority be granted to secure options for right of way for an ex- 
tension of the Klamath Falls-Malin Highway from Station 144 near the Esplanade 
undercrossin; to the intersection of South Sixth Street, in Klamath Falls. He 
advised that the right of way is estimated to cost $100,000, based on a right 
of way width of 220 feet, and advised further that construction of the project 
is not included in any approved program but it seems desirable that the right 
of way be acquired now before it is encumbered by building construction. He 
recommended that the Legal Department be granted authority to negotiate right 
of way options now, The Commission approved the recommendation on the con- 
dition that no commitments whatsoever shall be made as to construction of the 


highway. 


The Commission considered an offer from the State Land Board to 
lease to the Commission for quarry purposes 47.27 acres on the Central Oregon 
Highway near Millican, in Deschutes County. The Chief Counsel advised that the 
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Engineer pointed out that this project is not included in the suggested pro- 
gram for 1949 and 1950, and if approval is given, it will be necessary to 
finance it with a part of the 1949 betterment funds alloted to Division V. 

In the discussion of this matter the Engineer also recalled the previous 
request of the Umatilla County Court for the improvement of the Holdman-Helix 
County Road as a substitute for improvement of the Adams-Thorn Hollow County 
Road in the Federal Aid Secondary Highway Program, at an estimated cost of 
$170,000, He also mentioned the proposed improvement of the Weston-Elgin 
Secondary Highway for which an amount of $230,000 has been budgeted. He 
suggested that the latter-mentioned improvement might be postponed and the 
amount set up therefor transferred to finance the Holdman-Helix road im- 
provement and the curb and widening work in the town of Umatilla, which total 
$225,000. In the ensuing discussion the Commission expressed a favorable 
attitude toward the Engineer's suggestion and accordingly instructed him to 
contact the Umatilla County Judge and ascertain if such proposed transfer of 
funds meets with the approval of the County Court, and to report back to the 
Commission for a decision. 


The Commission considered a written report by the Engineer on the 
necessity to install a traffic signal at the crossing of the Southern Pacific 
Company tracks and the Silver Falls Loop Highway near the Salem Equipment 
Shops. It appears, according to the report that this crossing has been the 
scene of several accidents, one of which was fatal, and that the Southern 
Pacific Company wants the crossing protected by a signal installation, the 
cost, estimated at $4,000, to be assumed equally by the company and the state, 
except that the railroad company will pay all maintenance expense. It also 
appears that this installation is high on the priority list of crossings to be 
signalized. The Engineer recommended approval of the installation on the 
basis of the company's offer to pay fifty percent of the cost of installation 
and all of the maintenance expense. The Commission approved the recommenda- 
tion unanimously. (An agreement covering the matter was signed on the fol- 


lowing day.) 

The Commissicn considered the Engineer's written report on consis- 
tent and flagrant violators of the truck-hauling regulations, particularyly 
the following: 


1. Lawrence Produce Company, 635 Southeast 17th Avenue, Portland, 
fruit and produce hauler. 


2. 1. C. Lawrence, 620 Southeast Union Avenue, Portland, fruit and 
produce hauler. 


3. Gerfield W. Priebs, Box 417, Merlin, Oregon, log hauler. 

4. Archie Keer, Langlois, Oregon, log hauler. 

5. Williem F, Kenwisher, Box 112, Sutherlin, Oregon, log hauler. 
6 


John Henry Gentry, Box 1018, Toledo, Oregon, log hauler. 
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to grant Mr. Chase the privilege requested and so ordered. 


The Commission considered the adoption of a system of "throughways" 
pursuant to authority granted by the 1947 Legislature. The Engineer pre- 
sented a list of highways, with maps, that he suggested be included in such 
system, and advised that each highway mentioned therein has been carefully in- 
vestigated as to compliance with the Oregon Law. He recommended the adoption 
of a resolution establishing such system of "throughways". The Chief Counsel con- 
curred therein. After due consideration the Commission approved the re- 
commendation and thereupon by unanimous vote adopted the attached reso- 
lution with regerd thereto, marked EXHIBIT "D", which resolution by this re- 
ference is made a part hereof with like effect as though extended in full 
herein. 


The Engineer reported on the cost to construct the uncompleted 
section of the Wilson River Highway between North Plains and Glenwood as in- 
structed by the Commission at the previous meeting. He advised that, from in- 
formation assembled from a reconnaisance survey of the section, it probably 
will cost about $1,350,000 for construction and an additional expenditure of 
$150,000 for right of way. This section, he stated, is 12.78 miles in length 
and will provide a saving of 2.73 miles over the route now used. The Com- 
mission, in discussing this matter, expressed the thought that whereas the 
route eventually will be constructed, no time can be set now for performance 
of the work. The Engineer was granted authority to make a location survey of 
the proposed route, and the Chief Counsel was authorized to negotiate options 
for the right of way. 


The Commission considered a request from V. M. McCormack, con- 
tractor, Pendleton, for permission to construct a retaining wall on state 
highway right of way in front of a motor court he is building for Mr. C. M. Dove, 
in Pendleton. The Engineer advised that Mr. McCormack had already started 
construction of the wall, but the work was stopped pending a decision by the 
Comm‘ssion whether or not he would be allowed to use the right of way for 
this purpose. He recommended against granting this privilege. ‘The Commission 
deferred action on the matter pending Mr. McCormack's personal appeararice 
before the Commission on the following day. (See additional minute entry ahead 
for Commission's refusal to permit this encroachment. ) : 


The meeting recessed at 12:00 noon and reconvened at 2:00 p.m. 
with the same persons present and participating. i 


The Engineer presented a report on the cost to construct curbs and 
to widen the pavement along the Columbia River Highway in the town of 
Umatilla, as instructed at the previous meeting. He estimated the cost to con- 
struct concrete curbs at $18,000 and the cost to widen the existing pave- 
ment to the full width between the curds at $37,000 -- a total of $55,000. 
He recalled that the city council previously stated its willingness to con- 
struct sidewalks at city expense if the state would build the curbs, and ad- 
vised that the project is a desirable one because the city is growing rapidly 
as the result of activities incident to construction of McNary Dam. The 
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The Commission approved and signed the following letier directed to 
the Chief, Forest Service, and Commissioner of Public Roads, Washington D. C., 
recommending certain revisions in the heretofore approved Forest Highway 
Program with respect to improvements on the John Day and John Day-Burns 
Highways: 


486 Oregon General October 25, 1948 


Chief, Forest Service, 
Commissioner of Public Roads, 
Washington, D. C. 


Dear Sirs: 


Under Oregon Forest Hichway program letter for the fiscal years 
1942 and 1943, recommended November 14, 1944 and approved by the Commis- 
sioner on March 28, 1945, there was approved for construction the fol- 


lowing project: 


No. Project Est. Cost Federal Funds 
36-A2 John Day Highway $125,000.00 $125,000.00 


Surf. & Bit. Surf. 
Length 5.2 miles 


In order to have available material for future maintenance on this 
project and the forest hichway route, the State of Oregon has requested 
that approximately 4800 cubic yards of crushed rock maintenance material 
be produced and stockpiled under Project 36-A2 and have agreed to coop- 
erate to the extent of financing this operation, estimated to cost 
$18,000.00. Inclusion of this work with the surfacing and bituminous sur- 
facing of Project 36-A2 will effect an overall economy for both the Govern- 


ment and State. 


Since the original programming of this project construction costs 
have increased to such an extent that additiona) forest highway funds in 
the amount of $35,000.00, over and above those provided in the original 


rrosram, will now be required. 


It is therefore recommended that the program be revised as follows: 


Estimated Type of Revised 
No. Project Cost Funds Program Amount 
36-A2 John Day Hishway $178,000 FH Prewar $126,000 
Surf. & Bit. Surf. FH Postwar 34,000 
Length 5.2 miles Ore. State Coop. 18,000 
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He presented the record of each violator (see report dated October 28, 1948, 

in general files for details) and recommended that the permit of each of them 
be suspended for 30 days. A review of the record indicated to the Commis- 

sion that fines assessed by the justice courts apparently have no deterring 
effect and that the violations were deliberate and were committed with the full 
knowledge of the operator. It was also brought out that in some instances, 
particularly log haulers, their hauling operations might cease within a few 
days and that taking up the plates for a 30-day period would not mean much. 

As a result of discussion the Commission ordered the outright cancellation 

of the P.U.C. permit of Garfield W. Priebs, log hauler, and a 30-day suspen- . 
sion of the permits of the remaining operators. The Secretary was instructed | 
to recommend such action to the Public Utilities Commissioner insofar as it 

pertains to the log haulers, and to see that the Group I transportation per- 

mits of Lawrence Produce Co., and of T. C. Lawrence are suspended for 30 days' 

time in conformity with the Commission's action. 


In the discussion of this matter the Engineer reported re- 
ceipt of several communications from the logging industry suggesting that 
District Maintenance Superintendents be authorized by the Commission to im- 
pose reduced load limits on state highways when necessary in order to pre- 
serve road surfaces, and to restore legal-weight loads at the proper time, 
without first consulting the State Highway Engineer in Salem. It was con- 
tended that such procedure will shorten the period during which legal- 
weight loads cannot be hauled and will not result in damage to the highway 
because the Superintendent is in a position to keep in close touch with the 
situation and will know just when to post the restriction and when to lift it. 
The Chief Counsel advised that the Commission cannot legally pass on to 
another party discretionary authority, but it can adopt rules of procedur< 
and can authorize the Engineer to teke action in conformity therewith under 
certain conditions. The Engineer suggested adoption of a resolution ap- 
propriately stipulating the conditions under which immediate action could 
be taken to impose reduced load limits, and authorizing the imposition of 
such reduced load limit when the conditions prevail that warrant such action; 
and further specifying those the Commission wishes to act for it in such 
cases. Following discussion the Commission approved the Engineer's sug- 
gestion and thereupon by unanimous vote adopted the attached resolution re- 
lative thereto, marked EXHIBIT "E", which resolution by this reference is 
made a part hereof with like effect as if copied in full herein. 


The Commission discussed a report from the Engineer on the 
matter of constructing a by-pass under the overflow bridge on the Pacific 
Highway East at the point where Talbot Road crosses, at Mile Point 65.97. 

The Engineer advised that highway traffic passes this place at high speed, 
causing considerable hazard to school buses which normally enter the highway 
at grade, and that complaints have been filed by the school board and the 
State Police. Investigations reveal, he said, that the problem can be solved 
by constructing a by-pass route beneath the bridge, which is estimated to cost 
$500. He recommended approval of the improvement as a 1948 minor betterment 


project. The Commission approved the recommendation unanimously. 
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A petition was presented from citizens of Estacada and vicinity 
requesting elimination of a sharp, blind curve on the Woodburn-Fstacada 
Secondary Highway which school buses cannot negotiate without encroaching on 
the opposing traffic lane. The Engineer advised that the condition complained 
of is an 80° or 90° curve at Mile Post 32.78 where the highway is on a six 
percent grade and where the roadbed is only 21 feet wide. He estimated the 
cost of widening the section to provide safe sight distance at $4,000 and re- 
commended approval of the project and that it be financed with funds from the 
unallocated portion of the 1948 minor betterment budget. The Commission 
approved the recommendation unanimously. 


The Commission considered a request from the Superintendent of 
Coquille Public Schools for improvement of the Oregon Coast Highway near the 
north city limits of Coquille, in order to secure more sight distance at a 
dangerous railroad crossing, and for the elimination of a bad curve at that 
point. The Engineer estimated the cost of the project at $19,000, which 
amount includes $7 ,000 for construction of a footpath. He pointed out that 
realignment of this highway is being considered in the program for the years 
1949 and 1950 and, if such project is approved and constructed, the conditions 
now complained of will be greatly relieved. The Commission deferred action 
on the matter pending approval of the 1949-50 construction program. 


A request for the installation of a "caution" light at the inter- 
section of the Oregon Coast Highway and Roads End Road, near Oceanlake, was 
consitercdby the Commission. The Engineer reported that the matter had been 
investigated and it had been determined that during the past two and one- 
half yeers there had been no reported accidents at this intersection; more- 
over, the location of the proposed installation is within the limits of a 
recently designated 35 mile-per-hour speed zone. Under normal circumstances, 
he said, there should be no hazard at the intersection, and he accordingly 
recommended that the request be denied. The Commission approved the recom- 
mendation, 


A request was also presented for the installation of a traffic 
sisnal at the intersection of Madison Street with the Pacific Highway East, 
in Albany. The Engineer advised that a thorough investigation of this matter 
reveals that the traffic volume at this intersection is large and a dangerous 
condition exists for a large number of school children who have to cross 
the highway at this point. He recommended the installation of a standard 
"stop and go" signal, which he estimated would cost about $4,000, on the con- 
dition that the city of Albany will pay one-half the cost. The Commission 
approved the recommendation unanimously. 


The Commission discussed requests from the West Portland Community 
Club and the West Portland Parent Teachers Association for the installation of 
traffic signals at the intersection of S. W. Capital Highway with the Pacific 
Highway West, in Portland, and at the intersection of Capital Hill Road with 
the Pacific Highway West. The Engineer advised that an investigation reveals 
that traffic signals at both intersections are needed because of the large 
volume of pedestrian traffic at each point. The Capital Hill Road instal- 
lation, he said, is number one on the state-wide priority list for rural 
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Sufficient funds are available in the State Contingent to finance the 
increased forest highway costs. 


On September 16, 1948 and September 20, 1948, respectively, the Com- 
missioner and Chief, Forest Service approved the following forest highway 
project: 


Estimated Type of Programmed 
_No. Project Cost Funds Amount 
35-D3 John Day-Burns Hwy. $250,000 FH Postwar $250,000 


Grad., Surf. & Bit. 
Surf., 5 miles 


Sime the above program it has been found necessary, in order to effect 
the mest desirable and economical improvement, to extend the project into 
Section F which will include the construction of two bridges. 


It is therefore recommended that the project designation and descrip- 
tion be revised to read as follows: 


Estimated Type of Programmed 
No. Project Cost Funds Amount 
35-D3, F2 John Day-Burns Hwy. $250,000 FH Postwar $250 ,000 


Gx, Surf., Bit. Surf. 

& Bridges, length 4.13 
miles (including bridges 
0.029 miles) 


Very truly yours, 
R. H. Baldock /s/ W. H. LYNCH /s/ 
Division Engineer. 


OREGON STATE HIGHWAY COMMISSION U. S, FOREST SERVICE 


T. H. Banfield [s/ R. F. GREFE [s/ 
Chairman Act. Regi Forester 


A. W. Schau 3 
Commissioner 


Ben R. Chandler /s 
. Commissioner 


Attest 
H. B. Glaisyer /s 
Secretary 
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A request from the City of North Bend for assistance in construct- 
ing sidewalks in North Bend had the attention of the Commission. The Engineer 
advised that the request had been investigated and that the sidewalks re- 
quested are all within the city limits. He recommended that the request be 
denied in conformance with established policy. The Comission approved the 
recommendation. 


The Engineer reported on a request from residents of Newport for 
state cooperation in improving Jefferson Street in front of the Highway 
Department maintenance building, in Newport. The Engineer advised that 4 
small group in Newport has organized an improvement district for the purpose 
of sharing the expense of improvements to streets that serve as access to 
their properties, one of which is Jefferson street. The improvement of this 
street, he said, will benefit the state's property, and he recommended approval 
of the payment of the state's pro rata share of the expense, which amounts 
to $75. The Commission approved the recommendation unanimously. 


The Engineer brought up for discussion the matter of the state 
contributing funds toward the cost of raising the grade of a 1000 -foot 
section of the Klamath Lake Secondary Highway No. 421 east of Wocus Bridge, 
which was originally constructed as a dike for the protection of properties 
lying in the Wocus Marsh-Caledonia Marsn areas which it divides. The 
Engineer advised that during the past 25 years the dike has subsided, and the 
owners now wish to raise it approximately three feet in order to prevent the 
flooding of their properties in case of failure of their main dike. In the 
event of failure of the dike, he said, the highway, as well as the ad jacent 
properties, would be flooded. He estimated the cost to reise the dike three 
feet at $.,700, and he recommended, in view of the benefits that would accrue 
to the highway facilities, that the state participate by paying one-third 
of this expense, or $900, the balance to be paid by the property owners 
concerned. The Commission approved the recommendation and instructed the 
Engineer and Counsel to negotiate an agreement with the property owners on 
such basis. 


A letter was presented from the City of Klamath Falls urging early 


‘ construction. si the proposed US97 by-pass route through Klamath Falls. The 


Engineer recalled that authority had been previously granted for purchase of 
right of way on this route but that no obligations had been made regarding 
construction. The Commission ordered that the city be informed that the 
reason for acquiring the right of way now is only to protect the route for 
future construction when funds are available to finance the work and that 

it cannot at this time make any commitment as to when construction of the 
project actually will take place. 


The Commission considered a request from Klamath County Court that 
state highway forces conduct snow removal operations, at county expense, 
during the winter season on the Crescent Lake County Road between its junction 
with the Willemette Highway and the town of Crescent. The Engineer advised 
that state forces have performed this service in the past and recommended 
approval of the request. The Commission approved the recommendation unani- 


mously. 
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intersections, and the other is number eight on such list. He recommended ap- 
proval of both installations, which he estimated will cost about $8,000, all 
of which will have to be paid by the state as the intersections are outside the 
corporate limits of Portland. The Commission approved the recommendation 
unanimously. 


A request from Southern Pacific Company for the joint installation 
of a railroad crossing sijnal at a point where the Albany-Lyons State Secondary 
Highway crosses the S.P. Co. railroad tracks at Crabtree, in Linn County, was 
discussed. The Encineer advised that an investigation of this crossing dis-- 
closed an average vehicular traffic of 1,338 vehicle and four train move- 
ments daily, and the records reveal five accidents, including two fatalities, 
from 1941 to date. He recommended approval of the installation, which he 
estimated will cost $4,150, on the condition that the railraod company will 
pay 50 percent of the costs involved and will maintain the signals after in- 
stallation. The Commission approved the recommendation unanimously. 


A request was presented from the City of Drain for the instal- 
lation of traffic sirnals at the intersection of Front and "B" Streets in 
Drain, where the highway makes a richt-angle turn. The Engineer advised 
that investivation reveals that 6,053 vehicles enter this intersection during 
each 24-hour period and that the hazards are emphasized by reason of traffic 
cutting over the center line when negotiating the right-angle turn at too 
creat a speed. It was his thought that the installation is fully justified 
and accordingly recommended the installation of a flashing beacon of the 
type that will stop all traffic entering from non-highway streets, and will 
flash amber to caution left-turning traffic but will permit right turn move- 
ments on the highway route atalltimes by means of a green arrow. He esti- 
mated the cost of such installation at $250 which, he said, will have to be 
borne entirely by the state in conformity with established policy, but the 
city will be required to furnish electrical energy necessary for operation. 
The Commission approved the recommendation. 


The Commission considered a letter from C. C. Colvin, Klamath Falls, 
calling attention to the need for improvements to the Klamath Lake Secondary 
Highway. The Engineer advised that a consflerable portion of this highway is 
unimproved and that reconstruction of part of it is being considered in the 
proposed construction program for 1949 and 1950. The Commission deferred 
action on the matter pending adoption of the next construction program and 
ordered that Mr. Colvin be informed accordingly. 


The Commission also discussed a letter from the Chrystal Distri- 
buting and Cold Storage Company, Medford, urging construction of a new road 
through Lake Creek in Jackson County to Lake of the Woods and Klamath Falls. 
The Engineer advised that construction of this road would cost several 
million dollars and that funds are not available to finance it. He recom- 
mended that the request be denied. The Commission approved the recommenda- 
tion. 
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Highway Department employees but is now needed for storage of state-owned * 
equipment. The Commission unanimously approved construction of both barrel 3 
rack and parking shod at an ostimatcd total cost of $7,000. 


Tho Engineer requested confirmation of authority previously given , 
him to advertise for bids the following rock production projects: - 


Juntura-Hope Project, Central Oregon Highway, hi 

Malhéur County - - - ---------- $43 ,000 t 
Burns Project, Central Oregon Highway, 

Harney County ------------- 34 , 000 
Arlington Project, John Day and Columbia 

River Highways, Gilliam County - - - - - 34 , 000 


The Commission confirmed such authority by unanimous voto, f 


The Commission discussed a lottor from Elmcr Bergerson, Vernonia, 
who suggests a plan for rerouting and reconstructing a portion of the Federal 
Aid Secondary Highway betweon Vornonia and Sunset Camp. The Engineer ad- 
vised that the road referred to is a county road, not a stato highway, and 
that the changes and rerouting as indicated are not warranted by existing 
traffic. He recommended that tho requcst be denied. The Commission approved 
the recommendation. ; 


The Commission considered a letter from Mr. Elmo N. Stevenson, 

President of Southern Orezon College of Education, concorning ea truck by- 
pass route in Ashland, horetofore proposed by a delegation from that city. 
Mr. Stevenson urges that very careful consideration be given to the noise 
feature, the physical-montal perils and the personal hazards in selecting a j 
route for truck traffic through their city, all of which are present and : 
ob jectionable under present conditions but would be emphasized were the route : iy 
now proposed to be selected. The Engineer pointed out that the designation | 
of state highway truck routes is contrary to the Commission's established 
policy; also, that wore the Commission to approve the one in Ashland, its 
improvement would have to be paid for with state funds because the Public 
Roads Adminstration will not approve the oxpenditure of Federal money for the 
benefit of one class of traffic. He was instructed by the Commission to write 
Mr. Stevenson and explain to him the facts in detail. 


vege a Sie average 


The Commission considered the recommendation of tho Engincer that 
an expenditure of $20,000 be made for widening narrow and hazardous sections 
on the Coos River Secondary Highway between Enegren Forry and Allogany, a 
distance of eight miles. The Engineer reported that a careful investigation H. 
had been made of the entire section which disclosed that at certain points 
the road width varies from 15 to 16 feet, that the surface treatment consists 
of untreated macadam, and that the traffic volume on the road, which is now 
about 400 vehicles daily will be increased considerably in the near future by 
reason of the expansion of the Weyerhaeuser Corporation's logging activities. 
He recommended the widening of three reverse curves to a 2. foot width; 
the widening of a one-half mile section at the Mahaffee place, the scene of a 


November 3, 1948 


15307 


Inquiry was made concerning the present condition of the Bomanze- 
Poe Valley-Malin County Road, in Klamath County, which had previously been re- 
ported in a rough condition. The Engineer advised that with the advent of 
cool weather the bumps on the -surface of the road had worked loose and that 
it was now in fair shape. Commissioner Schaupp confirmed the report. The 
Commission accepted the report and authorized release of final payment to 
the contractor, Rogers Construction Co., Contract No. 2937. 


In this connection Commissioner Schaupp reported that the recently 
improved section on the Lover Klamath Secondary Highway, between Mack's 
store and Midland, is in very bad condition. The Engineer was instructed 
to investigate this condition and submit a report. The Commission ordered 
final payment in connection with this contract held up pending action on the 


report. 


The Emcineer reported receipt of a communication from the City of 
Klamath Falls refusing the Commission's offer to contribute the sum of $600 
toward the cost of paving a short section of Alameda Street in lieu of the 
state maintaining Alameda Street as a detour during highway construction at 
that point. In view of this information, the Commission instructed the 
Engineer to maintain the street as originally intended. 


A request from the Seaside Chamber of Commerce for full width pa- 
ving between curbs along the Oregon Coast Highway from "A" to "K" Streets, 
in Seaside, was presented to the Commission. The Engineer advised that the 
ultimate route of the highway thronch Seaside probably will be along Roose- 
velt Avenue, which route provides better alignment and is the route previously 
requested by the city. He suggested that if funds were available they be 
spent on Roosevelt Avenue and accordingly recommended that the request for 
improvement on the present route be denied. The recommendation was approved 
by the Commission. 


The Commission discussed a letter from Mr. James Reid, Director 
of Hicthways, State of Idaho, concerning the replacement of the Snake River 
bridges which connect the highway systems of Idaho and Oregon at Weiser and 
Payette. Mr. Reid states the intention of his department to program Federal 
Aid Secondary Hichway Funds to pay one-half the cost of these structures and 
expresses a hope that the Oregon State Highway Commission will provide a 
like amount for this purpose. The Engineer advised that both bridges are 
in bad condition and should be replaced. Ho recommended approval of both 
structures on the basis of the offer of Mr. Reid. The Chief Counsel ad- 
vised that the State of Oregon has certain responsibilities with respect to 
these structures and could not escape liability should an accident occur. As 
a result of discussion, the Engineer and the Chief Counsel were authorized 
and instructed to negotiate an agreement with the Highway Department of the 
State of Idaho for the Commission's later consideration. 


The Engineer requested authority to construct a storage rack at 
the Salem Shops for storing barrelled traffic line lacquer, at an estimated 
cost of $4,500, and to construct a parking area east of the Laboratory Buil- 
ding at the Salem Shops for private car parking, at an estimated cost of 
$2,500. He explained that the lacquer previously has been stored in a 
covered shed that was constructed for use as a parking place for the cars of 


November 3, 1948 


452170 


ats 


The Engineer presented for the Commission's consideration three 
additional projects to be financed with 1948 Special State Tax Street Funds, 
being projects located in Waldport, Scappoose, and Willamina, and estimated 
to cost $4,500, $8,500, and $4,800, respectively. He advised that it now 
appears that there will be an underrun of about $5,000 to $8,000 on the work 
as planned, which means that thsre could be a deficiency in the required 
$250,000 expenditure. He recommended approval of these three additional 
projects with the understanding that 1943 funds will be applied only as are 
necessary to take up the full amount of $250,000 available, and that any 
overrun will be chargeable to the 1949 Special State Tax Street Fund pro- 
gram. The Commission approved the recommendation unanimously. 


The Commission by unanimous vote confirmed the Engineer's award of 
the following contracts, bids for which were received at the Commission 
meeting September 13 and 1: 


Construction of the- John Day River-Squally Hook Section of the 
Coluzbia River Highway, Gilliam County; bids received September 
13; contract awarded on October 11 to Rogors Construction Company, 
low bidder. ' 


Construction of the Miles Bridge-Baker Section of the Medical 
Springs Highway, Baker County; bids received September 14; con- 
tract awarded October 4 to.D. F. McKenzie, low bidder. 


The Engineer reported that a location survey of the Umpqua Highway 
between Reedsport ani Scottsburg had been completed. He exhibited a map 
showing the proposed alignment and recommended adoption of the survey as the 
permanent route of this highway. After due consideration of the Engineer's 
report the Commission approved the recommendation and thereupon by unanimous 
vote adopted the attached resolution relative thereto, marked EXHIBIT "G", 
which resolution by this reference is made a part hereof with like effect as 
thouth extended in full herein. 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete highway contracts: 


No, 1 -- Birkemeier and Saremal, Contract No. 2969 for construction 
of the Troutdale Overcrossing on the Columbia River Highway in Multnomah 
County, requested an extension of time of 30 days from September 15 to 
October 15, 1948, within which to complete this job. They attributed 
their failure to complete the work within the specified time limit to the 
Columbia River flood which prevented the Union Pacific Co. from moving 
its tracks to permit erection of false work for the bridge structure. 

The Engineer advised that the Union Pacific Company was unable to perform 
its work due to the June flood in the Columbia River which required all 
of its personnel for emergency repairs. He recommended that the exten- 
sion of time as requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the extension of time as recommended. 
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recent fatality; the surfacing of these sections; and the construction of 
eight turnouts, all of which he estimated would cost about $20,000, such 
work to be done during 1949 as a major betterment project. The Commission 
approved the recommendation unanimously. 


Tho Commission comssidored a roport from the Engincor on tho ri quost 
of tho City of Hoppnor and thc Hoppnor Chambor of Commorco for widening Willow 
Creek Bridge on the Hoppnor Highway, in Heppner, According to tho report this 
bridge is 19 foot 8 inchos wide, carrios 1,800 vohiclos daily, and to widen 
it as requostod would cost approximately $30,000. Tho report also rovcals 
that the records fail to show any accidonts on tho bridgo during tho last 
two and ono-half yoars. The Engincor rocommended that the requost bo denicd 
because thore arc so many other projects throughout the state of similar 
nature which have a higher priority status, both as to volumo of traffic 
and accidont records. Tho Commission approved the rccommondation. 


The Commission discussed requests from the City of Eugene and 
the Lane County Court that the state proceed with construction of the Ferry 
Street Bridge over the Willamette River on the Coberg County Road, and the 
railroad overcrossing in Eugene, in accordance with an agreement executed in 
1946. The Ensineer advised that plans are ready for the Ferry Street Bridge, 
which is Lane County's portion of the project, and that the project could be 
advertised for bids on short notice; but the plans for the railroad over- ~ 
crossing and the street interchanges, which are the city's portion of the 
project, will not be completed for several months. He recommended that bids 
be called for the Ferry Street Bridge in the near future and that the pro- 
jects within the City of Eugene be advertised for bids when the plans are 
ready. The Commission approved the recommendation unanimously. 


The Engineer reported that the following cities and towns have 
fulfilled the requirements with respect to the expenditure of the 1947 State 
Tax Street Funde which they received in 1948, and that the plans of the pro- 
jects proposed for construction with such funds have been examined and found 
satisfactory: 


Banks Gaston Helix Sherwood 
Cornelius Glendale Juntura Troutdale 
Creswell Haines Merrill Waldport 
Dayton 


He recommended approval of the plans by the Commission. The Commission ap- 
proved the recommendation and thereupon by unanimous vote adopted the attached 
resolution relative thereto, marked EXHIBIT "F", which resolution by this 
reference is made a part hereof with like effect as though extended in full 
herein. 


The Commission considered and upon recommendation of the Engineer, 
approved an “option for cooperative construction project" with the City of 
Freewater which provides for the financing of certain city street tmprove- 
ments with <“pecial state Tax Street Funds . 
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to perform the work. He added, however, that the delay was emall and 
that itcaused no inconvenience to the traveling public. He recommended 
that the additional extension of time now requested be granted without 
penalty. The Commission approved the recommendation. 


No. 6 -- Vernie Jarl, Contract No. 2919 for grading and oil mat 
surfacing on the Hay Creek-Condon Section of the Wasco-Heppner Highway 
in Gilliam County, requested an additional extension of time of two days 
from August 31 to September 3, 1948, within which to complete this job. 
He declared that extra patching on the road prevented completion of the 
project within the previously extended time limit. The Engineer re- 
commended that the extension of time requested be granted without pe- 
nalty. The Commission approved the time extension as recommended. 


Wo. 7 -- W. R. Grasle Company, Contract No. 2945 for installation of 
a traffic signal system on the Columbia River Highway at Parkrose, in 
Multnomah County, requested an extension of time of 60 days from August 
31 to October 30, 1948, within which to complete the work. They al- 
leged that their failure to complete the job on time was due to the in- 
ability of the Union Metal Manufacturing Company to deliver the required 
steel poles until August 30, 1948. The Engineer adv’sed that the reason 
given by the contractor for overrunning the specified time is correct. 
He recommended, in view thereof, that the extension of time requested be 
granted without penalty. The Commission approved the extension of time 
as recommended. 


No. 8 -- W. R..Grasle Company, Contract No. 3001 for installation 
of a traffic signal system on the Old Oregon Trail in Pendleton, re- 
quested an extension of time of 30 days from August 15, to September Hy 
1948, within which to complete the job. They alleged that the overrun 
of time limit was caused by the Union Metal Manufacturing Company, which 
was unable to deliver the required steel poles until August 30, 1948. 
The Engineer advised that the contractor's statement is correct. He 
recommended, in view thereof, that the extension of time as requested be 
granted without penalty. The Commission approved the extension of time 
as recommended. 


flo. 9 -- Struss and McCoy, Contract No. 2859 for rock production on 
the John Day Section of the John Day Highway in Grant County, requested 
an additional extension of time of 60 days from September 30 to November 
30, 1948, within which to complete the work, They gave no particular 
reason for failure to complete the project within the previously cx- 
tended time limit. The Engineer advised that a previous extension of 
time had been granted with the proviso that all engineering costs after 
December 31, 1947, be assessed as a penalty for not completing the Job 
on time. He recommended that the additional extension of time now re- 
quested be granted subject to the same stipulation. The Commission ap- 
proved the extension of time with penalty, as recommended. 
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No. 2 -- J. R. Taggart and Company, Inc., Contract No, 2925 for re- 
grading and oil mat surfacing on the Butte Creek-Kinzua Section of the 
Kinzua County Road in Wheeler County requested an extension of time of ten 
days from August 31 to September 10, 1948, in which to complete the work. 
They alleged that unusually heavy rains during the spring and early summer 
delayed placin, of the base rock and oil mat wearing surface. The 

ineer advised that the project was completed on September 4, 1948, 
and that the reason given by the contractor for overrunning the specified 
time limit is substantially correct. He recommended that an extension of 
time to September 4, 1948, be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation. 


No. 3 -- F. L. Somers, Contract No. 2917 for regrading and oi] mat 
surfacing on the Lower Klamath Lake Section of the Lower Klamath Secondary 
Hishway in Klamath County requested an additional extension of time of 
ten days from June 30 to July 10, 1948, within which to complete the work. 
He allezed that the job was complete, except for placing sight posts, 
within the previously extended time limit, and that the material for such 
work has been ordered but not delivered. The Engineer advised that the 
contractor's statements are correct; that the materials were received 
and the job completed on July 6. He recommended that the additional ex- 
tension of time now requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission sranted the extension of time as recommended. 


No. 4 -- Jack Robinson, Contract No. 2928 for grading and bituminous 
macadam surfacing on the Reedsport Junction Section of the Oregon Coast 
Highway in Douglas County requested an extension of time of 61 days 
from July 3] to September 30, 1948, within which to complete this job. 
He alleged that bad weather and failure of the oiling crew to report for 
duty as arranged prevented completion of the job within the specified 
time. The Engineer advised that the contract was completed on September 
20, sc an extension of time to September 30 is not necessary. Extremely 
wet weather and the failure of the oiling subcontractor to appear as 
scheduled, he said, accounted for the overrun of time limit. He further 
advised that no inconvenionce was caused by the delay and that it is his 
recommendation that an extension of time to September 20 be granted with- 
out penalty. The Commission approved the recommendation unanimously. 


No. 5 -- Albert W. Denton, dba Denton Construction Company, Con- 
tract No. 2899 for regrading and oil mat surfacing on the Madras Section 
of The Dalles-California Highway in Jefferson County, requested an ad- 
ditional extension of time of five days from August 1 to August 5, 1948, 
within which to complete this contract. He alleged that failure of his 
subcontractor to report on time, poor work by the subcontractor necessitae 
ting the relaying of some pavement, and the breakdown of a roller pre- 
ventod completion of the job within the previously extended time limit. 
The Engineer advised that the additional extension of time was required 
because of inability of the contractor to properly organize his forces to 


state's benefit. He recommended that in view thereof the extension of 
time as requested be granted without penalty. The Commission approved 
the extension of time as recommended. 


No. 14 -- J. C Papin, Contract No. 3017 for grading, surfacing and 
oiling on the North Unit, Joseph-Wallowa Lake Section of the Joseph-Wellowe 
Lake Secondary Highway in Wallowa County, requested an extension of time of 
240 days from September 30, 1948, to June 1, 1949, within which to complete 
this work. He gave the following reasons for overrunning the specified ti 
limit: heavy traffic to Wallowa Lake during July and August, which re- 
tarded operations, and the material encountered was very difficult to 
handle, being mostly very large boulders with very little fine material 
for finishing. The Engineer advised that heavy traffic to Wallowa Lake 
did retard the contractor's grading operations during the summer months, 
but such work and the surfacing were completed within the time limit, 
however, because of the lateness of the season oiling could not be per- 
mitted until next spring. He recommended that the extension of time as 
requested be granted without penalty. A letter from the Public Roads 
Administration was presented concurring therein. The Commission approved 
the extension of time as recommended. 


No. 15 -- Gerald Miller, Contract No. 2948 for grading and topping 
on the East Cottonwood Canyon Section of the Wasco-Heppner Secondary 
Highway, in Gilliam County, requested an additional extension of time of 
31 days from August 15 to September 16, 1948, within which to complete 
this work. He gave no reason for failure to complete the job within 
the previously extended timo. The Engineer advised that extremely high 
water in the John Day River in the spring and early summer prevented 
the contractor from using his topping pit to advantage and that he also 
was handicapped because of inability to keep men on this isolated pro- 
ject. He recommended that the extension of time requested be granted 
witnout penalty. A letter was presented from the Public Roads Ad- 
ministration concurring therein. The Commission approved the extension 
of time as recommended. 


No. 16 -- C. M. Corkum Company, Contract No. 3015 for construction 
of the Hooker Street Pedestrian Overcrossing over Front Avenue at the 
Failing School on the Pacific Highway West in Portland, Multnomah Couaty, 
requested an extension of time of 30 days from October 31 to November 
30, 1948, within which to complete this job. They alleged that delay 
in shipment of required structural steel prevented completion of the 
job within the contract time limit. The Engineer advised that the 
contractor's statement is substantially true. He recommended that the 
extension of time requested be granted without penalty. The Commission 
approved the extension of time as recommended . 


No. 17+- Rogers Construction Company, Contract No, 2954 for rock 
production on the Weston Mountain-Elgin Section of the Weston-Elgin 
Secondary Highway in Umatilla and Union Counties, requested en extension 
of time of 30 days, from September 30 to October 30, 1948, within which 
to complete the job. They alleged that an unusually late spring and 
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No. 10 -- J, N. and M. J. Conley, Contract No. 3048 for bituminous 
macadam surfacing on Canyon Road, a Nowport city street, in Lincoln 
County, requested an extension of time of two days from September 30 to 
October 2, 1948, within which to complete this job. They alleged that 
rainy weather toward the latter end of the job delayed completion of the 
oiling work within the specified time limit. The Engineer advised 
that this job would have been completed within the specified time limit 
had the work not been delayed by excessive rain at the last moment. Ho 
recommended in view thereof that the extension of time as requested bo 
granted without penalty. Tho Commission approved tho oxtension of time 
as requestcd. 


No. 11 -- F. L. Somers, Contract No. 2963 for production of crushed 
gravel on the Silver Lake-Harvey Creek Section of the Fremont Highway in 
Lake County, requested an extension of time of 30 days from September 30 
to October 30, 1948, within which to complete this job. He attributed 
his failure to complete the job within the specified time to an un- 
usually wet spring which prevented securing of material at the pit. The 
Engineer advised that extremely wet weather during the latter part of 
September and the hospitalization of the contractor's foreman prevented 
completion of the work within the time specified. The state, he ad- 
vised, has suffered us» inconvenience from the delay. He recommended 
trst the extension of time requested be granted without penalty. The 
Commission approved the extension of time as recommended. 


No. 12 -- John A. Logan, Contract No. 2856 for srading, surfacing 
and oiling on the Tutuilla Section of the Pendleton-John Day Highway in 
Umatilla County, requested an additional extension of time of three 
days from July 1 to July 3, 1948, within which to complete this job. 
He alleged that adverse weather conditions which interfered with the 
operations of his oiling eubcontractor wereresponsible for overrunning 
the time limit specified. The Engineer advised that all work on the 
project with the exception of a small amount of oiling on the bridge 
approaches, was completed some time ago. No inconvenience has been 
caused the state, he stated, and the state has incurred no extra ex- 
pense for engineering supervision. In view thereof, he recommended 
that the extension of time be granted as requested, without penalty. 
The Commission approved the recommendation. 


No. 13 -- Jed Wilson, Contract No. 2980 for rock production on the 
Klaskanine Summit-Jewell Section of the Nehalem Secondary Highway, in 
Clatsop County, requested an extension of time of 100 days from June 30 
to October 8, 1948, within which to complete this work. He stated that 
pursuant to arrangements made with the Division Engineer, he completed 
the Elsie Rock Production Project, also a state contract, before 
startin; on the Klaskminw Summit-Jewell job so as to avoid a spring 
mud condition on the latter project, which accounted for the overrun of 
the time limit. The Engineer advised that in order to expedite state 
patching schedules the contractor was requested to complete the Elsie 
Rock Production Project ahead of the other which change was to the 
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In this connection the Commission confirmed the action taken pre- 
viously at this meeting with respect to acceptance and release of the final 
payment to F. L. Somers for work performed under State Hi-yhway Contract 
No. 2917 for regrading and surfacing the Lower Klamath Lake Section of the 
Lower Klamath Secondary Highway, whereby the Commission ordered that final 
payment in connection with this job be withheld pendin; investization by the 
Engineer whether or not the contractor is responsible for the faulty con- 
dition of the roadway surface. 


The Commission had under consideration the disposition to be made of 
portions of the old right of way of the following highways, boing along 
sections where the highways have been rebuilt on permanent alignment: 


(1) Salmon River Highway and Pacific Highway West between 
Pringle-Corner and McMinnville, in Yamhill County 


(2) Oregon Coast Highway between North Bend and Hauser, Coos 
County 


(3) Tampico-Lewisville Secondary Highway between Camp Adair and 
the Polk-Benton County Line, im Benton County. 


Following discussion, the Commission by unanimous vote adopted the 
attached resolutions relative thereto, which resolutions are marked FXHIBITS 
"I", "J", and "K", and by this reference are made a part hereof with like 
effect as thouch copied in full herein. 


The Commission also had under discussion a proposed agreement with 
Crook County concerning the disposal of the old right of way of the Prine- 
ville-Marks Creek Section of the Ochoco Hizhway which will be of no value for 
state highway purposes when the hishway has been reconstructed on revised 
alignment. The Engineer exhibited a map showing the section to be elimin- 
ated from the State Highway System, portions of which are to be taken over 
by the county for county road purposes and portions allowed to revert to 
abutting property owners. He recommended disposition of the properties as 
indicated on the map and advised that the matter is fully covered by the 
agreement. The recommendation was approved by the Commission unanimously. 
(The agreement was signed on the following day.) 


The Commission by unanimous vote authorized the purchase of the 
following equipment: 


Welding outfit (for use in connection with the 


Astoria-Mogler Perry) ©: ............cccceccecees. $- 200.00 
Electric band saw (for the Sign Shop) ...........0... 375.00 
Drafting tables and chairs (for the Engineering 

MEGAN FEST ee ok da ed ees See pie eee wecseteee 500.00 
Multilith machine "(for the Secretary's office) ...... 1,865.00 

$2,940.00 
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several feet of snow on their quarry site prevented the start of opcra- 
tions until after the 4th of July, and for this reason they were unable 
to complete the job within the contract time limit. The Engineer ad- 
vised that due to deep snow the contractor was unable to set up his 
plant as soon as anticipated. The state » he said, has been caused no 
inconvenience and has incurred no extra expense for engineering. He 
recommended that the extension of time requested be granted without 
penalty. The Commission approved the extension of time as recommended. 


No. 18 -- Porter W. Yett, Contract No. 3055 for oiling and paving on . 
Lombard Avenue and East Street in the City of Beaverton, Washington County 
requested an extension of time of 20 days from September 30 to October 
20, 1948, within which to complete this work. He alleged that September 
rains prevented the start of oiling operations and that the City of 
Beaverton did not have the grade ready for paving operations when 
needed, which accounted for his failure to complete the job within the 
contract time limit. The Engineer advised that the contractor's state- 
ments are substantially true. He recommended that the extension of time 
requested be granted witnout penalty. The Commission approved the ex- 
tension as recommended. 


No. 19 -- Holmes Brothers, Contract No. 2966 for production of 
sanding materials on the Meacham Section of the Old Oregon Trail in 
Umatilla and Union Counties, requested an extension of time of 30 days 
from October 30 to November 30, 1948, within which to complete this 
work. They alleged that shortage of help and equipment trouble pre- 
vented completion of the job within the contract time limit. The 
Engineer advised that the contractar'sdelay was caused by difficulties 
in securing labor and equipment parts. The state has not been incon- 
venienced by the delay, he said, and in view thereof he recommended 
that the extension of time requested be granted without penalty. The 
Commission approved the recommendation. ; 


The State Highway Commission, in passing on contractor's re= 
quests for extensions of time within which to complete the contracts as 
listed above, considered but did not necessarily accept the recommendations of 
the Engineer and the reasons given by the contractors for failure to com- 
plete their projects within the time limits specified. 


The Engineer reported that Contracts Nos. 2815, 2816, 2845, 2894, 
2699, 2919, 2925, 2928, 2939, 2948, 2962, 2963, 2964, 2965, 2971, 2991, 2992, 
3029, 3038, 3042, 3047, 3048, 3055, 2856, 2937, 2980, 3040, 2976, 2961, 297k, 
2996, 2945, 2985, 3044, 2905, 2931, 3001, 2908, 3021, and 2999 for state high- 
way construction have been completed according to the requirements of the con- 
tracts or modifications thereof and that said jobs are now ready for accep- 
tance. After due consideration of the Engineer's report with respect to the 
contracts under consideration, the Commission approved and accepted the con- 
tracts as reported and by unanimous vote adopted the attached resolution, 
marked EXHIBIT "H", with regard thereto, which resolution by this reference 
is made a part hereof with like effect as though extended in full herein. 
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beneath the roadbed and tracks of the company in connection with tho lighting 
of Tooth Rock Tunnel on tho Upper Columbia River Highway. The Engineer ad- 
vised that the power line ts needed to carry electric energy from Bonneville 
to the tunnel and that the facilities are being placed under ground at the 
requost of the Bonneville Power Administration, from whom electricity is 
being acquired. The Commission unanimously approved the agreement. (The 
agreoment was signed on the followings day.) 


The Commission discussed and, on recommendation of the Engineer, 
approved the sranting of an easement to the U.S. Forest Service to construct 
and maintain a forest service development road across state-owned property 
adjacent to the Pendleton-John Day Highway, in Umatilla County, particularly 
across land situate in the S} SE} Section 35, Township 6 South, Range 31 
East, W.M. (An "easement deed -individual* covering the matter was signed by 
the Commission on the following day.) 


Tho Commission discussed the matter of continuing during 1949 
agreoments with the National Hospital Association and the Oregon Physicians 
Service for furnishing hospital protection to employees of the State Highway 
Department. It was oxplained to the Commission that tho present rate is $3 
per month for cach employee furnished this service, but due to increased 
costs, both the National Hospital Association and the Oregon Physicians 
Service have found it nocessary to increase the rate to $3.50 a month, al- 
thouzh the latter company has submitted an alternate suggestion which would 
leave the monthly rate at $3 but would cut the hospital benefits to 80 per- 
cont of the present allowances. It was the attitudo of the Commission that 
whether or not the service is rendered is a matter entirely up to the employ- 
cos themselves, and if the employees want the service, the Commission will 
not object to making the necessary deductions from monthly payrolls, as in 
the past. The Engineer was instructed to circularize the employees, ascer- 
tain their wishes, and to act accordingly. 


Tho Commission had under discussion a proposed agreement with the 
O.W.R. & N. Co. and the Union Pacific Company covering an easoment for the 
Sun Dial Road grade separation projoct on the Upper Columbia River Highway 
near Troutdale. In this connection the Engineer advised receipt of a letter 
from the Port of Portland stating that the Troutdale Municipal Airport must 
be lengthened to the west in order to provide adequate landing facilities for 
overseas and domestic aircraft of tho larger types, which will necessitate the 
vacation of a portion of Sun Dial Road. The Port of Portland, he said, has 
agreed to provide a suitable substitute road connection with the new state 
highway to take the place of the Sun Dial Road and, until such connection 
has been provided, will permit traffic to use tho vacated portion of the 
Sun Dial Road. The Enginoer pointed out that the railroad company has al- 
ready executed the agreement providing for the Sun Dial Undercrossing in- 
provement and that the agreement is now ready and will be presented to the 
Commission at this meeting to complete; he suggested, however, in view of the 
plans of the Port of Portland, that it might be advisablo to defer the signing 
of this agreement because of the possibility that it will have to be modi- 
fied in some respects. Following discussion, the Commission authorized and 
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Tho Engincer presented a roquost from the County Court of Yamhill 
County that tho state join with the county in paying the cost of ropairing 
damaze to a county road caused by a state highway contractor when hauling 
materials from a quarry to his job. Ho advised that the project referred to is 
tho improvement botween McMinnville and Pringle Corner and that in connoction 
therewith the contractor did do considerable hauling over the county road, 
damaging it to the extent that the county court threatened to stop all 

hauling ovor it. The county court, he said, was persuaded not to take such 
action and was assured that its claim for repairs would bo givon every con- 
sideration. He further advised that the county actually spent $4,839.53 

for repairs and is now asking the state to reimburse the county for one- 

half this expense, or $2,419.76. He recommended that tho claim be allowed. 
The Commission approved the recommendation. 


Tho Commission considered the matter of designating a speed limit 
of 45 miles por hour on the Pacific Highway East for a short distance north 
of the City of Albany. In the discussion it was brought out that this matter 
was bofore the Commission sevoral months ago, but action at that timo was 
deforred pending the decision of the State Speed Control Board with respect 
to designation of a like reducod speed limit on this highway within the 
Albany city limits. The Engineer advisod that at a meoting on August 6, 1948, 
the State Spocd Control Board approved a spoed zone of 45 miles per hour 
within the city, and, in view theroof, ho recommended adoption of such speed 
limit for tho section north of the city limits, particularly betwooen Mile 
Post 74.16 (north city limits) and Mile Post 73.94. The Commission approvod 
the recommendation and thereupon by unanimous vote adopted the attached 
resolution with rospect thereto, markod EXHIBIT "L", which resolution by 

this reference is made a part hereof with like effect as though copied in 
full herein. 


Tho Commission approved action takon by the Chief Counsel, by 
letter to T. E. Bruck dated October 11, 1948, notifying him that the Highway 
Commission is coxercising its option to extend for a period of threo months, its 
contractural agreement with him for furnishing forry service across the 
Willametto River at Wilsonville. 


Tho Commission by unanimous vote approved a three-yoar renewal of 
the forgery bond heretofore furnished by the American Bonding Company of 
Paltimoro. Tho period to be covered by such renewal extends from November 
2, 1948, to November 2, 1951, the promium being $374.70. 


The Commission also unanimously approved renewal of the schodule 
bond herotofore furnished by the Ohio Casualty Company covoring all State 
Highwey Department employees, such renewal being for the calendar year 1949. 


Tho Engineer brought up for discussion and recommended approval of 
the form of agreement between tho Highway Commission and the Oregon-Weshington 
Railroad and Navigation Company and the Union Pacific Company whereby tho 
railroad company grants to the state authority to construct, maintain, and 
operate an oloctric power transmission line in conduit across right of way 
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thereover to 50 feet, to a Group I Highway, which authorizes vehicle combina- 
tions 50 feet overall in length, had the attention of the Commission. The 
Engineer advised that the section of highway under discussion is composed of 
portions of three secondary highways -- Silver Creek Falls Secondary Highway 
from Salem to the North Santiam Highway junction, North Santiam Highway from 
the Silver Creek Falls Highway junction to Mehama, and also from Mill City to 
Niagara, and the Mohama-Mill City Secondary Highway throughout its entire 
length between these two points -- further, that a test run of a combination 
of vehicles measuring 60 feet overall in length has been observed over the 
entire route, and it has been determined that a combination of such length 
can negotiate the curves without encroaching upon the opposing lane of traf- 
fic; moreover, the condition of the highway is such that loads of a weight 
permitted under the Group I Highway loading can be transported over the high- 
way without damaging it. He recommended that this section of highway be re- 
classified so as to permit the extra longth and extra woizht allowed by 
Group I Highway Transportation Permits. 


In the discussion of this matter it was pointod out that the Con- 
mission had this matter under consideration at the previous meeting and at 
that time tentatively approved a resolution relative thereto on the condition 
that there be included in that resolution a pararraph limiting the speed of 
trucks to 35 miles per hour on curves. The Chief Counsel gave as his opinion 
that such condition is not necessary in this particular resolution because 
the Commission's earlier resolution of a more general nature includes pro- 
vision that all permits issued by the State Highway Department shall include 
the 35-miles-per hour restriction. In view of this information, the Com- 
mission approved the Engineer's recommendation and thereupon by uanimous 
vote adopted the attached resolution with respect thereto marked EXHIBIT 
"M", which resolution by this reference is made a part hereof with like 
effect as though copied in full herein. 


The Commission also discussed a recommendation from the Engineer 
that the Oregon Coast Highway between Pistol River and the California state 
line be reclassified as a Group I Highway so as to permit lumber operators 
to haul lumber between these points on truck and trailer combinations with 
an overall length of 60 fect. The Enginoer advised that a test run over 
this section of highway has been observed by Mr. R. B. Sipprell, Director 
of Permits, which proves that vehicle combinations of such length can ne- 
eotiate the entire distance without encroaching on the opposing traffic lane, 
and Mr, Sipprell recommends such reclassification of this section of highway. 
He advised that he concurs in the recommendation. The Commission approved 
the recommendation as a trial proposition and by unanimous vote adopted the 
attached resolution marked EXHIBIT "N", relative thereto, which resolution 
by this reference is made a part hereof with like effect as though extended 


in full herein. 


The Commission considered a request from Rigsle and Clark, sawmill 
operators, Cascade Locks, for permission to truck haul short-length logs over 
the Columbia River Highway from Dodson to Cascade Locks. It appears that 
the logs will not exceed 18 feet in length but are more than 40 inches in 
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instructed the Encsineer and the Chief Counsel to consult with the Port of 
Portland and the Board of County Commissioners of Multnomah County with res- 
pect to vacating a portion of the Sun Dial Secondary Hishway. The Commission 
decided to execute the agreement with the railroad company, notwithstanding 
the possibility that it will have to be modified later. (The agreement was 
signed on the following day.) 


The Encineer hrought up for discussion the problem of employing 
additional engineers for Highway Department work. The situation, he said, is 
becoming more and more critical; in fact, college records indicate that there 
is an alarming decrease in the number of students who are interested in pro- 
fessional hishway engineering. In order to induce more students entering 
college to study highway engineerin;, he suggested the inauguration of a 
plan such as is in effect in the State of Kentucky, where the state offers 
scholarships yearly to engineering students at the University, each scholar- 
ship bein= valued at $500. It was his thought that a similar procedure in the 
State of Orezon would be very beneficial, and he suggested approval of the 
plan in principle and that the Chief Counsel and he be authorized to work out 
details, including a legislative bill if necessary, form of proposed contract, 
etc., for approval by the Commission later. The Chief Counsel advised that 
he has siven the matter some thought and, in his estimation, it has consi- 
derable merit. Following discussion, the Commission approved the Engineer's 
suggestion and referred the matter back to him and the Chief Counsel to 
explore further and report their findings. 


A petition was presented from owners of real property in and near 
the town of Manhattan, Tillamook County, protesting any action by the Board | 
of County Commissioners of Tillamook County, or by the State Highway Com- | 
mission, in the matter of extending a street known as "Ocean Boulevard" in | 
Manhattan, Oregon, from its present terminus to the ocean beach, as is pro- 
posed by certain interests who have petitioned the County Court for such an 
extension. The Chief Counsel advised that he has already informed the peti- 
tioners that the Highway Commission is without power to act in the premises 
until it has received the recommendation or the approval of the County Court, 
as provided by the law enacted by the 1947 Legislature. He further advised 
that, pursuant to instructions previously given him by the Commission, he 
has communicated with the county courts of the counties contiguous to the 
ocean and requested statements as to their attitude with respect to the use 
of ocean beaches, but to date has received replies only from the County Courts 
of Coos and Tillamook Counties. The Tillamook County Court's reply, he said, 
does not cover the present situation, but he expects to follow through and 
secure something definite to report to the Commission. In view of this in- 
formation, the Commission considered that it is not in any position to take 
action on the petition until it has a definite recommendation from the County 
Court of Tillamook County. Action was thereupon deferred until the county 
court acts on the matter. 


The matter of reclassifying the state highway which extends from 
Salem to Niazara, commonly kmown as the "North Santiam Highway", from a Group 
II Hichway, which limits the overall length of vehicle combinations passing 
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The Engineer reported a communication from the Superintendent of the 
Department of State Police in which the Hishway Commission is requested to 
construct a district police office headquarters building on state hichway 
property at Newport. The Superintendent has in mind, he said, a sheet metal 
structural frame building about °0 feet by 36 feet in dimension which is 
estimated to cost not more than $10,000, and the reason given for the need 
for this building is to improve radio reception, which is their essential 
mode of communication and which cannot be relied upon in their present lo- 
cation. The Engineer also advised that the State Police Superintendent 
indicates that a very substantial sum of unexpended money authorized by the 
1947 Legislature for police purposes will be turned back to the State Highway 
Fund at the end of the biennium, on June 30, 1949, which money will be 
available to finance the building. He recommended approval of the request, 
funds for construction to be taken from the unexpended portion of the 1948 
Budget for "Construction of Maintenance Headquarters". Following discussion, 
the Commission approved the recommendation unanimously subject to the Chief 
Counsel's opinion that the expenditure is legal and is not a diversion of 
highway funds from uses for which they were intended. 


The Commission had under consideration a proposed agreement with 
the U.S. Army Engineers covering restoration of the Vancouver Avenue Bridge 
over Columbia Slough, Portland, which was severely damaged by emergency 
activities of the U.S. War Department during the Columbia River flood in 

June 1948. The Engineer advised that the Federal authorities assume full 
responsibility for the damage and wish to reimburse the state for the cost 

of repairs, and that the agreement provides for such reimbursement up to a 
maximum of $25,000. It was his thought that this is a very fair settlement 
because the amount that the Government is willing to pay is considerably more 
than the estimated cost of the work. He recommended approval of the agree- 
ment. The Commission approved the recommendation and authorized the Engineer 
to advertise the project for bids. (The agreement was signed on the following 
day.) 


The Commission discussed a letter from the Brooks Showcase and 
Fixture Company, designers and manufacturers, Portland, to Mr. Tom Youns, 
Portland, concerning the myrtlewood burls end lumber which Mr. Young recently 
purchased from the State Highway Department. According to this letter, the 
"material is not usable for the manufacture of furniture due to the fact that 
both the lumber and the burls are so badly checked and vorm eaten that they 
would grade as culls". It also appears that the company consulted with 
another buyer of myrtlewood burls, who also gave as his opinion that it would 
be impossible to use the matcrial for furniture. It was the feeling of the 
Commission, in view of the circumstances, that it would be unfair to charge 
Mr. Young for the material, particularly since Mr. Young paid an extra amount 
of $137.91 freight charges to transport it from Humbug Mountain State Park, 
in Curry County, to Portland, and accordingly it was ordered that Mr. Young 
be refunded the $175 he paid the state for it. 


The Commission discussed briefly a written report from the Enzineer 
dated November 1, 1948, on the need and cost to improve the Alsea-Deadwood 
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diameter so cannot be handled in the company's mill but can be used by the 
Cascade Locks Lumber Company. It also appears that the operators have approxi- 
mately 200,000 board feet of logs ready to move, if the Commission will grant 
them permission to do so, and that it will take from 12 to 15 days' time to 
transport them on the basis of five trips per day on solo truck operations. 
The Engineer recommended approval of the request. The Commission unani- 
mously approved the granting of such a permit for 15 days. Whether or not it 
will be renewed after that time will depend on the extent of the company's 
operations. The Secretary was instructed to secure such information from 
Riggle and Clark. 


The Engineer asked the Commission tc confirm his action of October 15, 
1948, prohibiting the truck hauling of logs over the new section of the Sunset 
Highway betwoen Davies Overcrossing end Portland. He advised that this section 
of highway is new and the subgrade has not become sufficiently stablized to hold 
up under the tremendous pounding of log truck operations, and, in his esti- 
mation, such class of hauling should not be permitted for a year or so. He 
said that at his request the Secretary recommended to the Public Utilities 
Commissioner, by telephone on October 15, 1948, and by confirming letter on 
October 19, 1948, that no log hauling permits be issued for this section of 
highway. The Commission unanimously approved the closing of this road to 
log hauling traffic as recommended. 


The Engineer also asked the Commission to confirm oral, authority 
given him on October 7, 1948, to place a 50 percent reduced load limit on 
the Alsea Highway between the end of the pavement, at Mile Post 7.49, and 
Hatchery Creek, Mile Post 12.22, effective on October 11, 1948. He said 
that pursuant to such authority the road was posted, but conditions im- 
proved and the reduced load limit was lifted on Wednesday, October °7. 

The Commission unanimously approved the action taken by the Engineer in 
this matter. 


The Commission authorized, subject to the approval of Governor Hall, 
the Chief Counsel, Mr. J. M. Devers, and the State Highway Engineer, Mr. R. H. 
Baldock to attend, at state expense, a meeting of the Highway Research Board 
in Washington, D. C., December 6 - 10, 1948. The Commission also authorized 
the State Hizhway Engineer to attend a meeting of the Board of Directors of 
the American Association of State Highway Officials, in Washington, D. C., 
immediately following the meeting of the Highway Research Board. 


The Commission had under discussion a date for its next regular 
meeting and decided to hold such meeting in Portland on Monday and Tuesday, 
December 20 and 21, 1948. The Secretary was instructed to make the usual 
arrangements for a meeting place in the Imperial Hotel. 


The Commission also discussed briefly the date for its third in- 
spection trip of state highways covering the Southern Oregon district but 
deferred a decision until later. 
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HEREFORD MAINTENANCE BUILDING, BAKER COUNTY 


Alternate "A" Alternate "B" 
(Frame Constr.) Block Constr. ) 
Gilbert Roborts, Hood River $11,741.00 -- 
R. H. Jones, Hillsboro 15,465.00 -- 
Howard Halvorson Co., Portland 17,100.00 $16,500.00 


ALSEA HIGHWAY IN BENTON COUNTY 


FLYNN BRIDGE OVER MARYS RIVER 


J. F. Johnston, Sherwood $47,555.00 
VaDare Construction Co., Portland * 52,430.00 
Lindstrom Bros., Inc., Portland 52,500.00 
Birkenoior & Saremal, Portland 62,810.00 
Snook Bros., Corvallis ## 62,950.00 
J. G. Watts Constr. Co., Seattle, Wash. 65,016.00 


* Bidder will accept only one project 
** Bidder will not accept projects totaling more than $120,000 


OREGON COAST HIGHWAY IN COOS COUNTY 
DELMAR OVERCROSSING NEAR COQUILLE 


Tom Lillobo, Reedsport $182,480.00 
Carl M. Halverson, Portland 185,852.00 


COOS RIVER SECONDARY HIGHWAY IN COOS COUNTY 


ENEGREN FERRY SECTION 


Groesbeck & Hickson, Eugene $36,568.50 
Coos Bay Dredging Co., Coos Bay 37,972.50 
Jack Robinson, Reedsport 38, 701.00 
Snook Bros., Corvallis * 52,116.00 


* Bidder will not accept projects totaling over $120,000 
OREGON COAST HIGHWAY IN COOS COUNTY 
NORTH BEND-COOS BAY ROADSIDE IMPROVEMENT PROJECT 


Knight Pearcy, Salen $17,140.45 
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Secondary Highway No. 201, in Lane County, which report was requested by the 
Commission at its June 1948 meeting (see report in general files for details), 
The Commission deferred action on the matter pending discussion of the 1949 
major betterment program. 


The Commission discussed and unanimously approved an "option for 
cooperative construction project" in the City of Oakridge, Lane County, which 
provides for the expenditure of $15,000 of Special State Tax Street Funds to 
finance the improvement of Commercial Street between Beech Street and Maple 
Street by grading, surfacing, and oiling. 


The Commission discussed briefly matters pertaining to the 1949 
budget but due to the lateness of the hour deferred action until later in the 


session. 


The necting adjourned at 5:15 p.m. to reconvene the following morning 
in the Green Room of the Imperial Hotel. 


Portland, Oregon 
November 4, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel with the following persons present and 


participating: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

Malcolm H. Hawke, Chief Accountant 

George W. Neuner, Assistant Counsel 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway projects and ferry service were opened 
and read in conformity with previously published notice, following which Chair- 
man Banfield announced that the award of contracts would be made at 3:00 p.m. 
in the same room: 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 


"D" RIVER BRIDGE SECTION 


Using Asphalt Using Tar 
Harry I. Hamilton Co., Eugene $128,555.50 -- 
Valley Constr. Co., Portland 130, 890.50 -- 
VaDare Constr. Co., Portland * 132,517.50 -- 
Tom Lillebo, Reedsport 134,745.50 -- 
Lindstrom Bros., Portland 135,771.00 -- 
C. J. Eldon, Portland 139,036.00 -- 
E. C. Hall Co., Portland 140, 280.00 -- 
T. W. Thomas, Portland 149,280.50 -- 


* Bidder will accept only one project 


JORDAN VALLEY MAINTENANCE BUILDING, MALHEUR COUNTY 


Alternate "A" Alternate "B" 
(Frare Constr.) (Block Constr. ) 
Gilbert Roberts, Hood River $11,741.00 -- 
Howard Halverson Co., Portland 17,230.00 $16,600.00 
R. H. Jones, Hillsboro 16,784.00 -- 


CENTRAL OREGON HIGHWAY IN MALHEUR COUNTY 


JUNTURA-HOPE ROCK PRODUCTION PROJECT 


N. A. Toole Constr. Co., Ontario $40,500.00 
Vernie Jarl, Greshan 43,230.00 
A H. Saxton & Sons, Corvallis * 52,500.00 
*Bidder will not accept award of this project if awarded the megraccges A 
ec 
STORAGE BUILDING AT SALEM, MARION COUNTY 
z Alternate "A" Alternate "B" 
(Block Constr. ) (Frame Constr. ) 
Wayne Barhan, Salen $27, 745.00 $26,745.00 
Erwin Batterman, Salem 27,575.00 28,591.00 
Carl M. Halverson, Inc., Salem 31,€59.CO 28, 957.00 
T. J. Patzer, Salem 30,992.26 30,199.19 


COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE-DODSON SECTION 


Using Asphalt Using Tar 


Rogers Constr. Co., Portland $463,676.00 $462 ,697 .00 


or 
Newport Constr. Co., Kern & Kibbe 
Portland : > 466,750.50 465,089.00 
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BRIDGE OVER SMITH RIVER IN DOUGLAS COUNTY 
COUNTY PROJECT NEAR REEDSPORT 


Tom Lillebo, Reesport $178,470.00 
Guy F. Atkinson Co., Portland 265,550.00 


COLUMBIA RIVER AND JOHN DAY HIGHWAYS 
IN GILLIAM AND MORROW COUNTIES 


ARLINGTON ROCK PRODUCTION PROJECT 


Rogers Constr. Co., Portland $ 30,552.00 
P. B. Dohorty & Son, Portland 31,200.00 
A. H. Saxton & Sons, Corvallis * 34,608.00 
Colonial Constr. Co., Spokane, Wash. 3€, 000.00 
Peter Kiewit Sons’ Co., Longview, Wash. 55,200.00 


* Bidder will not accept this project if awarded Troutdale-Dodson Project 
THREE HIGHWAYS IN HARNEY COUNTY 
BURNS ROCK PRODUCTION PROJECT 

A. H. Saxton & Sons, Corvallis * $ 36,850.00 

* Bidder will not accept award of this project if awarded Troutdale-Dodson Project 
SIUSLAW HIGHWAY IN LANE COUNTY 


TWO BRIDGES OVER LONG TOM RIVER 


Erick Enquist, Troutdale $ 49,135.00 
VaDare Constr. Co., Portland * 51,585.00 
Minnis & Shilling, Eugene 57,490.25 
Archie R. Averill, Portland 57,537.00 
Lindstrom Bros., Portland 60,150.00 
Birkemeicr & Saremal, Portland 64 , 755.00 
Snook Bros., Corvallis ** 66,905.00 
Glenn Snook, Eugene 73,250.00 


*Bidder will accept only one project 
*#* Bidder will not accept projects totaling more than $120,000 


CITY OF OAKRIDGE IN LANE COUNTY 


GRADING AND SURFACING ON COMMERCIAL STREET 


Using Asphalt Using Tar 
E.C. Haul Co., Portland $10,461.00 -- 
Acne tr. Co. ; ssi 
fond E Slickic’? Yakcouver, Wash. th 364: 38 = 
Groesbeck & Hickson, Eugene 17,151.40 -- 
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provenent from the standpoint of shortening the distance to secure medical aid 
and hospital facilities and to provide a highway over which to transport their 
stock and other produce to market. Concerning the widening of the Willow 
Creek Bridge in Heppner, Mr. Mahoney advised that it is very narrow and that 
accidents frequently occur on it, that it carries considerable pedestrian 
traffic as well as vehicular traffic and should be widened as a safety mea- 
sure. 


In the discussion that followed, the delegation was informed that 
the Commission has under advisement projects for its next construction program 
and is considering, among others, improvement of the Hardman-Chapin Creek 
Section of the Heppner-Spray Highway, but it is not in position to add more 
county roads to the state highway system. The Commission denied the requests 
for improvement of the Chapin Creek-Monument County Road and for widenins 

the Willow Creek Bridge. 


A delegation from Central Oregon, headed by Mr. William Stiewer, 
Fossil, and including the following persons, appeared before the Commission 
in the interests of the Fossil-Shaniko Secondary State Highway No, 291: 

S. J. Howard, Wheeler County Judge, Fossil; Ward R. Webber, County Judge of 
Wasco County, The Dalles; E. A, Maurer, etockman, and Frank Dillard, stockman 
and civil engineer; and Art McGreer, stockman, all of Clarno. They presented 
a petition signed by 207 farmers, livestock producers, and business people 

of Wheeler, Sherman, and Wasco Counties urging the improvement of a five- 

mile section of this highway westerly from Clarno to a place known as "Timber 
Culture Ranch". They urged immediate construction of a standard-width high- 
way grade with gravel roadbed. Speaking in behalf of this improvement were 
Messrs. Stiewer, Webber, McGreer, and Maurer. Mr, Stiewer stated that this 
five-mile section of road is in very bad condition and is their most important 
project. Mr. Webber appealed for the improvement from the standpoint of the 
people of Wasco County. Mr. McGreer spoke in behalf of the stockmen who use 
the road. Mr. Maurer also spoke in behalf of the stockmen and urged the 
placing of a "few loads of gravel" on the road to facilitate travel during the 
coming winter season, it being his contention that the road will be impassable 
unless this is done and that they will be unable to truck haul their stock to 
market. In the following discussion it was pointed out by the Commission that 
it is now considering projects for its second postwar construction program and, 
among others, will discuss the improvement of an eight-mile section of this 
highway from the John Day River west, although no definite decision has been 
reached with respect to this or any other improvement. It was also pointed 
out that no gravel whatsoever has ever been placed on the section under dis- 
cussion and a few loads of gravel, as suggested by Mr. Maurer, would do no 
good and would be a waste of time and effort to improve a condition that can-~- 
not be remedied short of a major operation. 


Mr. Stiewer also brought up for discussion maintenance of the Kinzua 
County Road which was recently improved as a Federal Aid Secondary Highway be- 
tween the John Day Highway junction and Kinzua. He advised that Wheeler 
County is not equipped to properly maintain this section of road and would 
appreciate it if the Highway Commission would assume this responsibility. 
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Troutdale-Dodson Section (cont.) 


Using Asphalt Using Tar 
Edwin C. Gerber, Oregon City $474,119.20 $ -- 
A. H. Saxton & Sons, Corvallis 490,484.50 489,138.50 
Vernie Jerl, Gresham 498,936.00 oe 
Peter Kiewet Sons' Co., Longview, Wash. -- 519,207.00 
N.N. & M.J. Conley, Portland 52h , 894.50 eae 
E. C. Hall Co., Portland 528,901.50 -- 
McNutt Bros., Eugene 979 5275.50 -- 
Walter Berndt & A.R. Nieman Constr. Co., 
Vancouver, Wash. 626,166.60 626,195.10. 


SUNSET HIGHWAY Il) WASHINGTON COUNTY 
BARNES ROAD-MULTNOMAH COUNTY LINE SECTION 
Coast Constr. Co., Portland $18,993.70 
FERRY SERVICE AT WILSONVILLE, CLACKAMAS COUNTY 


J. F. La Rouche, Portland $2,399.00 per month 
Theo. E. Bruck, Wilsonville 3,890.00 per month 


Mr. P. W. Mahoney, Chairman of the Road Committee of the Heppner 
Chamber of Commerce, headed a delegation representing the Chamber of Commerce 
and Morrow County which requested the following improvements: (1) Herd sur- 
facing of the Hardman-—Chapin Creek Section of the Heppner-Spray Secondary 
Highway; (2) Designation and improvement as a state secondary highway of a 
county road which extends southerly from a point on the Heppner-Spray Secondary 
Highway, near Chapin Creek, to Monument; (3) Widening of Willow Creek Bridge 
on North Main Street (Heppner Highway), in Heppner. The delegation also in- 
cluded J. G. Barratt, County Judge-elect of Morrow County; Ralph I. Thompson, 
County Commissioner; Chet Brown, Mayor of Monument; Glenn Parsons, U.S. 
Forest Service; Orville Smith, Dr. L. D. Tibbles, and A. L. Case, members of 
the Heppner Chamber of Commerce. Mr. Mahoney stated that the paving of the 
Hardman-Chapin Creek Section is their No. 1 project, but the other two are also 
of extreme importance to people of their district. The Hardman-Chapin Creek 
project, he said, was first requested by the Morrow County Court in 1943, at 
which time the Hichway Commission advised that it would be given consideration 
in its postwar planning, and a section about nine miles long was hard surfaced 
and paved in 1947, but since then nothing further has been done, He urged 
the second of the above-mentioned projects, consisting of improvement of 26 
miles of road, for the benefit of people of the Monument district. The con- 
struction of this road, he said, will shorten the distance from Monument to 
Heppner by 52 miles. Mayor Brown of Monument also spoke in behalf of this in- 
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the entire section will be improved in the next program or even in the near 
future. 


Mr. McCulloch also inquired concerning the status of additional pro- 
posed improvements on the John Day-Bwrns Highway. He was informed that ‘she 
remaining work is scheduled for construction in the approved Forest Highway 
Program and that the work would be done under the supervision of the Public 
Roads Administration. The Secretary was instructed to send Mr. McCulloch a 
copy of the Engineer's report to the Commission outlining the proposed im- 
provements. 


A delegation representing the Southeast Tillamook Coast Road Com- 
mittee appeared before the Commission regarding their previous request for the 
rerouting of the Oregon Coast Highway from Tillamook to Sand Lake, Oregon, 
via the Sand Creek-Bewley Creek Cut-off. In the group were Roy Dunn, Chair- 
man, Sand Lake; A. H. Lindberg, Terra Del Mar; Robert Atkinson, Cloverdale, 
and Floyd Duncan, Cloverdale. Mr. Dunn headed the group. He presented pe- 
titions signed by numerous residents and/or users of this highway, urging 
that immediate consideration be given to relocating this highway from Pacific 
City to Tillamook via Woods, Terra Del Mer, and Sand Lake, thence via the 
Sand Creek-Bewley Creek survey into Tillamook, as an alternate location for 
US101. He also presented a brief supporting the petitions signed by the 
Pacific City-Woods Area Chamber of Commerce, Oregon Coast Association, North 
Tillamook Chamber of Commerce, Big Nestucca Improvement District, Send Lake 
Grange, Tillamook Chamber of Commerce, Tillamook County Court, South Til- 
lamook Coast Road Committee, and the Terra Del Mar Improvement Club in which 
"1. It is recommended that the State Highway Commission take over the present 
county road at the intersection of Brooten Road and Highway 101, on the north 
shore of Nestucca Bay, proceeding west and north through Pacific City, Woods, 
Terra Del Mar, Sand Lake, and then by new construction via the Sand Creek 
and Bewley Creek survey, again connecting with US101 near the southwest corner 
of Section 8, Township 2 South, Range 9 West, Willamette Meridian. This road 
would be made a primary highway and designated as a 101 alternate". A map 
was also presented showing the location of the proposed route. The matter was 
discussed at considerable length and as a result thereof the Commission in- 
structed the Engineer to make further investigations of the proposed route and 
report his findings to the Commission. 


A delegation representing the Cascade Eighway Association, which is 
composed of memberships of civic organizations such as chambers of commerce, 
Lions clubs, granges, farmers unions, and others, including individual mem- 
berships, along the proposed route of the Cascade Highway between Oregon City 
and Springfield, was present and presented arguments on behalf of their pro- 
ject. This delegation was composed of the following: Ben Fisher, director, 
Brownsville; Joe M. Crahane, director, Brownsville; L. E. Spraker, Secretary, 
Stayton; Claude Smith, Linn County Commissioner; E. G. Arnold, Linn County 
Judge; Wayne Downing, Linn County Commissioner; Walter Larsen, Linn County 
Engineer; Cortis Stringer, director, Lebanon; Harvey Davis, County Road Su- 
pervisor, Sweet Home; Mr. Schaffer, president, Scio; H. S. Burge, director, 
Springfield; S. W. Alexander, Springfield; William Marshall, Springfield; 


November 4, 1943 


et 


ee 


————— 


' 
} 
} 
} 
I 


a peers 


et st Dee 


Judge Howard verified the statement. He was informed by the Commission that 
the State Highway Department will maintain the road for the county if possible 
to spare men and equipment to do the work, but only on the condition that the 
county will pay all costs incident thereto with county funds. The Engineer was 
instructed to discuss the matter with the Wheeler County Court and endeavor 

to reach an agreement on such basis. 


The following people representing Elmira Grange No. 523, Lane County, 
appeared before the Commission in the interests of the Richardson-Eugene 
Secondary Highway No. 220 (Route F): G. E. Blanchard; Ralph Johnson, member, 
Elmira High School Board; W. T. Moss, all of Veneta; and F. W. Deedon and 
M. Sailor, both of Noti. Mr. Blanchard headed the group. They urged oiling 
this highway between its junction with the Territorial Highway, at Elmira, and 
the foot of Badger Mountain, a distance of about nine miles. Speaking in be- 
half of the improvement were Messrs. Blanchard, Sailor, and Johnson. They 
declared that this section of highway is in a deplorable condition and is al- 
most impassable during the winter season because of heavy log-hauling traffic, 
and they ursed its improvement in the Commission's next construction progran. 
The Commission advised that the project will be considered in the formla- 
tion of the next program, but no commitment can be made at this time. The 
Engineer was instructed to investisate existing conditions and to report his 
findings. 


Mr. Johnson also inquired concerning the proposed improvement of 
this highway between Veneta and Eugene, particularly the section which involves 
the separation of the highway and the Southern Pacific Company railroad tracks 
at Oakhill, which section is now being used as a detour pending construction of 
the highway on permanent alignment. The Engineer advised that this improvement 
is being held up for the decision of the Public Utilities Commissioner as to the 
adjudication of costs between the railroad company and the state, and that 
construction will go forward as soon as an order covering the matter has been 
received from the Public Utilities Commissioner. 


Mr. J. L. McCulloch, mayor of the City of Burns and Chairman of the 
Road Committee of the Harney County Chamber of Commerce, appeared before the 
Commission in the interests of the Rome-Princeton Secondary Highway No. 442. 
He urged construction of the uncompleted portion of this highway at the earliest 
possible time, stressing the importance of the project from the tourist stand- 
point. He was informed by the Commission that this project will be considered 
along with others in the formulation of the next construction program, but the 
Commission is not in position to make any definite statement with respect 
thereto at the present time. It was pointed out that funds available to the 
Commission are limited, that this money must be spent for highway improve- 
ments which the Commission feels will benefit the state as a whole rather than 
any particular community, and that the Commission is just as eager to complete 
the roads in the Harney County district as it is to finish them in any other 
part of the state. It was also pointed out that there are two uncompleted 
sections, one 14 miles in length and the other about eight miles in length, 
a total of about 22 miles, and that even if the Commission should find it 
possible to allocate some money to this highway, it can make no promise that 
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Printing (booklets and maps) 8,100. 

Photographic Department 9, 444.00 
Misc., Auxiliary promotion 7,750.00 
General Office 6,208.00 
Salaries 3,796.00 


Space advertising 


Magazine ne 
Newspaper 2k 000.00 4 : 
Production 14 ,000,00 ; 
Contingency 


Total 


(For a breakdown of each cf the above items, see 
Travel and Information Department Budget for 
1949 in "Highway Department Budgets", File No. 
3-a.) 


Following discussion, motion was made by Commissioner Schaupp that 
the Commission approve the budget of $250,000, as recommended by the Committee, 
and that the Committee be sincerely thanked for the fine service it has ren- 

dered the state. The motion was seconded by Commissioner Chandler and carried 
by the unanimous vote of the Commission. 


A delegation representing the US99 Association was present and urced 
additional improvements to the Pacific Highway. This group was headed »y Hon. 
Frank Van Dyke, Ashland, and included County Judge D. N. Busenbark, Douglas 
County; L. V. Beckley, Douglas County Commissioner; Senator Thomas Parkinson, 
Roseburg; Carl Hogs, President, Salem; Clay Cochran, Manager, Salem Chamber of 
Commerce; Don Lane, Secretary, Medford Chamber of Commerce; Paul B. Rynning, 
Secretary, US99 Association and Jackson County Engineer; Chester Hubbard, 
Medford Chamber of Commerce; Webb Thornberry, Manager, Grants Pass Chamber of 
Commerce; and H. Proebstel, Grants Pass. Mr. Van Dyke urged continuation of 
the improvement of the Pacific Highway northerly from the end of the recently 
completed improvement, at a place known as Johns, to Canyonville. He de- 
clared this to be the worst bottleneck on the Pacific Highway between Portland 
and the California state line. He also urged, as a separate project, improve- 
ment of the section between Central Point and Ashland and advised that if the 
Commission cannot see its way clear to approve both projects, then they prefer 
that the Johns-Canyonville project be given preference. He presented a letter 
from the Jackson County Court and the Jackson County Chamber of Commerce in 
support of his oral request for improvement of the Central Point-Ashland Sec- 
tion. Others speaking in behalf of these improvements were Mr. Parkinson, who 
presented a letter from the Roseburg Chamber of Commerce which urges that re- 
building of the highway from Azalea north to Canyonville as the next major in- 
provement on this highway; Mr. Proebstel; Mr. Thornberry, who presented a 
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and Lew Garbutt, manager, Springfield Chamber of Commerce, Springfield. 

Mr. Fisher headed the group. He read aloud and presented to the Commission a 
brief settin; forth arguments why the proposed road should be placed on the 
state hishway system and why plans should be made for its construction in the 
near future (see copy of brief in general files for details). In the discus- 
sion of this matter it was brought out by the Engineer that the route is about 
100 miles in lensth and to construct it to modern two-lane primary highway stan- 
dards would cost probably between $10,000,000 and $12,000,000 and that the cost 
to construct it to modern secondary highway standards is estimated at $6,000,000, 
He further stated that, although an exact routing has never been determined for 
such highway, from information available it would appear that it would save from 
eight to ten miles in distance over the existing route of US99E from Oregon 
City to Eugene. The matter was discussed at considerable length, but the 
Commission could not see its way clear to approve the project or to make a 
survey because it is an entirely new project and there are no funds available 
to finance it. 


The Commission recessed at twelve o'clock noon and reconvened at 
1:30 p.m. with the same persons present and participating. 


Mr. V. W. McCormack, contractor and City Councilman, Pendleton, and 
Mr. Oren King, City Manager, Pendleton, came before the Commission on behalf of 
Mr. C. M. Dove of their city regarding the use of a six-foot strip of highway 
right of way along the front of Mr. Dove's motor court on which to construct a 
retaining wall in connection with a parking area for automobiles. Mr. King 
explained details. Im the discussion of this matter the Engineer and the Chief 
Counsel both recommended against granting this privilege because it would de- 
viate from the Commission's established policy with respect to encroachments. 
The Commission unanimously approved the recommendation. 


The following members of the Advisory Committee of the Travel and 
Information Department were present and presented to the Commission a recom- 
mendation with respect to the budgeting of funds to carry on the activities 
of the Travel Department during the calendar year 1949: John A. Laing, Chair- 
man, Portland; Dr. FE. B. McDaniel, member, Portland; W. D. B. Dodson, member 
Portland; Arden X, Pangborn, menbar , Portland; Charles Reynolds, member, 

La Grande; Donald Sterling, member, ’ Portland; and Manley F. Robison, Director 
of the Travel Department, Salem. Mr. Laing recited briefly the accomplish- 
ments of the Travel and Information Department during 1948, particularly re- 
ferring to the report heretofore filed with the Commission which contains 
information concerning tourist travel development during the current season 
and reasons why there was some dropping off this year in the volume of out-of - 
state travel. He pointed out that competition for visitors to the State of 
Oregon is becominy; more active and intense each year, and he gave as the opinion 
of the members of the Advisory Committee that it is more important than ever 
that the publicity program be carried on effectively and diligently to at- 
tract people to this state. He recommended, in behalf of the committee, the 
adoption of a budcet of $250,000 for travel and information purposes during 
1949 covering the following major items: 
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"Hereford Maintenance Building in Baker County. Gilbert Roberts, 
Hood River, was the low bidder for this work, based on Alternate "A", at 
$11, 741. R. d. Jones, Hillsboro, submitted the next low bid, also based 
on Alternate “Ar, at $15, 465, Neither submitted a bid based on Alter- 
nate "B", One higher bid was received. The Commission has awarded the 
contract to the low bidder, Gilbert Roberts, using Alternate "A", frame 
construction. 


"Flynn Bridge over Marys River on the Alsea Highway near Philomath, 
in Benton County. J. F. Johnston, Sherwood, submitted the low bid for this 
work at $47,555. The second low bid was submitted by VaDare Construction 
Company, Portland, at $52,430. Four higher bids were received. The 
Commission has awarded the contract to the low bidder, J. F. Johnston. 


"Delmar Overcrossing of the Southern Pacific Company railroad tracks 
near Coquille on the Oregon Coast Highway in Coos County. Tom Lillebo, 
Reedsport, submitted the low bid for this job at $182,480. One additional 
bid was received, being that of Carl M. Halvorson, Portland, at $185,852 
The bids have been referred to the Engineer with authority to award the 
contract to the low bidder when approval has been obtained from the Public 
Roads Administration. 


"Enegren Ferry Section of the Coos River Secondary Highway in Coos 
County. Groesbeck & Hickson, Eugene, submitted the low bid for this job 
at $32,568.50. The second low bid was submitted by Coos Bay Dredging 
Company, Coos Bay, at $37,972.50. Two higher bids were received. The 
Commission has awarded the contract to the low bidder, Groesbeck and 
Hickson. 


"North Bend-Coos Bay Roadside Improvement Project on the Oregon Coast 
Hichway in Coos County. Knight Pearcy, Salem, submitted the only bid for 
this project at $17,140.45. The Commission has awarded the contract to 
Mr. Pearcy. 


"Bridge over Smith River on a county road near Reedsport in Douglas 
County. Tom Lillebo, Reedsport, submitted the low bid for this work at 
$178,470. Guy F. Atkinson Company, Portland, submitted the next low and 
only other bid at $°65,550. This project was advertised in behalf of the 
Douglas County Court to whom the bids are being referred for disposition. 


"Arlington Rock Production Project on the Columbia River and John 
Day Highways in Gilliam and Morrow Counties. Rogers Construction Company, 
Portland, submitted the low bid for this work at $30,552. P. B. Doherty 
and Son, Portland, submitted the second low bid at $31,200. Three higher 
bids were received. The Commission has awarded the contract to the low 
bidder, Rogers Construction Company. 


"Burns Rock Production Project on three highways in Harney County. 


A. H. Saxton and Sons, Oorvallis, submitted the enly bid for this job 
at $36,850. The Commission has rejected this bid as being tuo high. 
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letter from the Grants Pass Chamber of Commerce requesting that consideration 
be given by the Commission to immediate improvement of the Pacific Highway at 
two points within the city limits of Grants Pass -- widening that portion of 
the highway from Tast "A" Street to the north city limits, and improvements to 
the Rogue River Bridge to increase its capacity; Mr. Hogs; and Judge Busenbark, 


The delevation was informed that the Johns-Canyonville Section is a 
Forest Highway section and when it is improved the work will be done under the 
jurisdiction of the Public Roads Administration. It was also disclosed that 
the work is estimated to cost more than a million dollars and that no provi- 
sion has been made, up to the present time, to finance it. Mr. Van Dyke sug- 
gested, if Forest Highway money is not available, that other money be used 
for the purpose because of the importance of the project to the economy of 
the state. He urged progress to the end that the improvement be made available 
to the public at the earliest possible time. In concluding the discussion, 
Chairman Banfield pointed out the necessity for the Highway Commission to 
work in harmony with the Public Roads Administration and the U. S. Forest 
Service in the distribution of Forest Highway funds and that if additional 
Forest Hicshway monies become available, then careful consideration will be 
given to improvement of the Johns-Canyonville Section, but there are no funds 
in sight at the present time. 


Mr. R. Bruce Grieve, Prospect, Oregon, appeared before the Commission 
in behalf of the Upper Rogue Valley Chamber of Commerce and urged the Commission 
to authorize more extensive operations to keep the Crater Lake Highway and the 
Fast and West Diamond Lake Secondary Highways open to travel during the win- 
ter months. In this connection the Secretary presented a letter from the 
California-Oregon Power Company urging snow removal operations to keep these 
highways open for travel during the winter season to facilitate delivery of 
materials needed in connection with construction of a new powerhouse which 
the company is building at a place known as Yamsay. The Engineer advised 
that to keep these highways open as requested would cost $20,000 more than 
has previously been expended for such purpose. He pointed out that the roads 
are of licht construction and are not strong enouzh to stand up under traffic 
early in the spring when the frost is leaving the ground. To provide satis- 
factory facilities, he said, would cost approximately $80,000. Mr. Grieve 
suggested, if the Commission cannot see its way clear to keep these high- 
ways open throuchout the entire winter season, that it would be helpful if 
closure of the highways in the fall were delayed somewhat from the present 
time of closin:; and if they were opened earlier in the spring. As the re- 
sult of the discussion, the Commission referred the matter back to the Engin- 
eer with instructions to keep these routes open this winter as long as is 
practical to do so by means of push plows, and to open them as early as prac- 
ticable in the spring, in order to shorten the time of the closed period. 


The Commission discussed with the Engineer the bids received at the 
morning session for highway construction and operation of ferry service at 
Wilsonville and by unanimous vote approved the following action thereon as 
publicly anounced by Chairman Banfield at 3:00 p.m. 
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“Roadside improvement on the Barnes Road-Multnomah County Line Section 
of the Sunset Highway in Washington County. Coast Construction Company, 

Portland, submitted the only bid received for this project at $18,993.70. 
The Commission has awarded the contract to the Coast Construction Company. 


"Furnishing ferry service across the Willamette River at Wilsonville 
in Clackamas County. J. F. LaRouche, Portland, submitted the low bid for 
this service at $2,399 per month. Theodore E. Bruck, Wilsonville, sub- 
mitted the only other bid at $3,890 per month. The Commission has 
awarded the contract to the low bidder, J. F LaRouche.” 


The following persons representing the Oregon Trail Association were 
present and presented a suggested program for additional improvements to this 
highway: Charles Reynolds, President, La Grande; Frank L. Calise, Secretary, 
Vale Chamber of Commerce; John L. Caldwell, Jr., Malheur County Commissioner ; 
Harold F. Logue, Secretary, Ontario Chamber of Commerce; Phil Fortnier, 
President, Baker Chamber of Commerce; Waldo Arnes, Hood River County Commis- 
sioner and Chairman of the Mid-Columbia Chamber of Commerce Highway Committee; 
Ed Steele, Secretary, Hood River Chamber of Commerce; Judge W. R. Webber, 
Wasco County; and Mr. Amoth, Cascade Locks Chamber of Commerce. Mr. Reynolds 
headed the croup. He presented a blue printed list of projects on the Old 
Oregon Trail, as follows, for consideration by the Commission in forming its 
next construction program: 


(1) Reconstruct on new alignment between Ontarie and Baker County 
line, 

(2) Widen Durkee Undercrossing and flatten approaching curves 
thereto, 


(3) Reconstruct Oxman (formerly Unity) Overcrossing to widen it and 
eliminate sharp approach curves, 

(4) Improve highway between North Powder and Union, either by re- 
constructing the present route or rerouting it through Ladd 


Canyon, 

(S) Revise the section between La Grande and Pendleton to eliminate 
hazards, 

(6) Widen and straighten the section between Boardman and 
Arlington, 


) Reconstruct the section between Quinnton md the John Day River, 
) Reconstruct the Columbia Gorge Section between The Dalles and 
Dodson. 


Mc. Reynolds advised that these projects are the recommendation of 
the Oregon Trail Association, which urges the Commission to give them every 
consideration in the formulation of its program. Others speaking in behalf of 
these improvements were Mr. Caldwell, who advised that the Malheur County 
Court is in accord with the Association's plans; Mr. Fortnier, who referred to 
the recommendations made to the Highway Legislative Interim Committee; 

Mr. Arnes, who presented for the Commission's consideration a memorandum sub- 
mitted by the Mid-Columbia Chamber of Commerce and the County Courts of the 

Counties of Gilliam, Hood River, Sherman, Wasco and Wheeler to the Legislative 
Interim Committee at its meeting in The Dalles on March 22, 1948; Mr. Steele, 
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"Construction of two bridzes over Long Tom River on the Siuslaw 
Highway in Lane County. Erick Enquist, Troutdale, submitted’ the low bid 
for this work at $49,135. The second low bid was submitted by VaDare 
Construction Company, Portland, at $51,585. Six higher bids were received. 
The Commission has awarded the contract to the low bidder, Erick Enquist. 


"Oakridge Grading and Oil Mat Surfacing Project on Commercial Street 
in the City of Oakridge, in Lane County. E. C. Hall Company, Portland, 
submitted the low bid for this project, using asphalt, at $10,461. The 
second low bid was submitted by Acme Construction Company, Eugene, at 
$32,122, using asphalt. ‘Two higher bids were received. The Commission : 
has awarded the contract to the low bidder, E. C, Hall Company. 


"'D' River Bridge Section of the Oregon Coast Highway at Ocean Lake 
in Lincoln County. Harry I. Hamilton Company, Eugene, submitted the low 
bid for this job at $128,555.50, using asphalt. Valley Construction 
Company, Portland, submitted the second low bid at $130,890.50, using 
asphalt. Six higher bids were received. The Commission has re jected 
all bids as being too high. 


"Jordan Valley Maintenance Building in Malheur County. Gilbert 
Roberts, Hood River, submitted the low bid for this building at $11,741, 
based on Alternate "A", frame construction. The second low bid was sub- 
mitted by Howard Halvorson Company, Portland, at $16,600, based on Alter- 
nate "B", block construction. One higher bid was received. The Com- 
mission has awarded the contract to the low bidder on his bid for 
Alternate "A", frame construction. 


"Juntura-Hope Rock Production Project on the Central Oregon Highway 
in Malheur County. WN. A. Toole Construction Company, Ontario, submitted 
the low bid for this work at $40,500. The second low bid was submitted by 
Vernie Jarl, Gresham, at $43,230. One higher bid was received. The Com- 
mission has awarded the contract to the low bidder, N. A, Toole Construc- 


tion Company. 


"Storage building at Salem in Marion County. Wayne Barhan, Salem, 
submitted the low bid for this work, based on Alternate "B", frame con- 
struction, et $26,745. Erwin Battermen, Sslem, submitted the next low 
bid, based on Alternate "A", at $27,575. ‘Two higher bids were received. 
The Commission considers block construction the better type and accord- 
ingly has awarded the contract to Erwin Betterman, the low bidder for 
that type of building. 


“Proutdale-Dodson Section of the Columbia River Highway in Multnomah 
County, grading and bituminous macadam construction. Rogers Construction 
Company, Portland, submitted the low bid at $462,697, using tar. The 
second low bid was submitted by the Newport Construction Company and Kern 
& Kibbe, Portland, at $465,089, using tar. Eight higher bids were received. 
The Commission has awarded the contract to the low bidder, Rogers Construc- 
tion Company, on the basis of using tar. 
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their properties and highways in the vicinity of Milton-Freewater by waste 
waters from the Peacock Milling Company operations at Milton. Mr. Roeder pre- 
sented a petition signed by 116 residents of this area protesting the action 

of the Peacock Milling Company in permitting water used for milling purposes ' 
to flood the area north of its mill, particularly when the temperature is low. ( 
He gave as their feeling that the Highway Commission is concerned because of : 
the condition created on the highway, and inquired if the Highway Department f 
could take action to remedy this situation. The Commission referred the : 
matter to the Engineer and Counsel for investigation and report from the ; 
entineerin;; and legal standpoints. 


Mr. Fred A. Kruse, Coos County Commissioner, and Mr, Floyd A. Robb, 
Coos County Engineer, appeared before the Commission regarding the followin; 
highway projects; 


(1) Repair section of the old highway between Coos Bay and Coquille 
that has been damaged by the contractor's operations while 
constructing the new section. Mr. Kruse stated that when the 
county court executed an agreement with the Commission with 
respect to the abandonment of the old road it did so with the 
understanding that the old road would be turned back to the 
county in a condition as good as it was before the contractor 
demaged it. The Engineer was instructed to make necessary 
repairs. 


(2) Proposed road on the north bank of the Coos River between 
Enezren Ferry and Graveyard Point. Mr. Kruse stated that the 
land owners who donated the right of way for this road have 
demanded that the improvement start within a reasonable time; 
otherwise, they will cancel their right of way offer. In 
absence of an answer in the near future, he stated, the county 
court will be oblised to release the land owners. The matter 
was referred to the Engineer and Chief Council to investigate. 


Construction of a bridge over Coquille River at Bullards. In 4 
this connection Mr. Kruse presented a letter in which the a 
Commission's Secretary was quoted to the effect that the Com- ; 
mission had tentatively approved construction of the bridge on 
@ cooperative basis with the county. The letter was read aloud 
py the Secretary. Chairman Banfield advised that since that t 
letter was written the Commission has found it necessary to | 
withdraw its offer to the county and that the reasons therefor ; 
were explained fully to County Judge L. D. Felsheim at the pre- 
vious meeting of the Hichway Commission, It is the feeling of \ 
the Commission, he said, thet were funds available they should 
be spent to build a bridge to replace Enegren Ferry which is on f 
a state highway, rather than to construct one on the county | 
road at Bullards. There followed a general discussion, but the 
Commission made no chanze in its previous decision, 
: 
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who advised that the U. S. Army Engineers have funds on hand and will start 
work on improvement of the Port of Hood River as soon as the Hood River Port 
Commission can satisfy their demands, which involve the location and construc- 
tion of the Columbia River Highway on new alignment through Hood River, and who 
urged the Commission to formally adopt the proposed highway location through 
this town. In concludin; the presentation, Mr, Reynolds urged a faster pro 
cram of construction of the new Columbia Gorge Highway between Portland and 
The Dalles to the end that work can be completed within five years. He ad- 
vised that the Ore;on Trail Association has gone on record in favor of an in- 
croase in gas tax and motor vehicle license fees in order to provide additional 
funds to finance the work. Speaking in behalf of the Highway Commission, 
Chairman Banfield advised that the Commission has not yet adopted a program 

of construction for the next two years but is now working on it and will give 
serious consideration to the projects mentioned at this meeting, although it 
did not appear at all possible that the Commission can include all of them. 


A delegation from Malheur County composed of John L. Caldwell, Jr., 
County Commissioner; Frank L. Calise, City Recorder, Vale; and Harold F. Logue, 
Secretary, Ontario Chamber of Commerce, appeared before the Commission as re- 
presentatives of the Malheur County Highway and Industrial Development Associa- 
tion and ured improvements to the following state highway sections: Adrian- 
Nyssa Section of State Secondary Highway No. 450; Nyssa-Ontario and Ontario- 
Payette Junction Sections of the 01d Oregon Trail; and Cairo-Vale Section of 
the Central Oreron Highway. Mr. Caldwell headed the group. He presented a 
brief in support of their oral requests and urged the improvements in the Com- 
mission's next construction program. Chairman Banfield pointed out that the 
State Highway Commission has only a limited amount of funds at ite disposal 
and that it is necessary to disirtbute these funds in an equitable manner 
throughout the state so that each district gets a fair share. He also pointed 
out that two bridces across tie Snake River, at Weiser and at Payette, are 
in very bad condition and in need of replacement which, if done, will take a 
large part of the money that is allocated to this district; moreover, the 
Commission has in mind additional improvements to the Old Oregon Trail. The 
Commission, he said, does not have the money to finance all of this work and 
the new work that is now being requested. This concluded the conference. 


Kenneth Munkres, Chairman of the City Planning Commission, Redmond ; 
Gayle Bartell and John Berning, members of the Planning Commission, appeared 
before the Commission regarding the status of the proposed one-way street plan 
for The Dalles-California Hi;hway in Redmond. Mr. Munkres, who acted as spokes- 
man, stated that they wanted to know what has transpired since their last ap- 
pearance before the Commission and what they can expect in the future, so they 
can plan accordingly. They were informed that the Engineer has submitted a 
report on the subject, but the Commission has not had time to discuss it so is 
not in position to make a statement at this time although it hopes to be able 
to do so within the next two or three months. 


Messrs. Warren Roeder and B. D. Bolt, President and Secretary, res- 


pectively, of the Little Walla Walla River Irriration Union, Freewater, Ore., 
wers present and requested assistance in their efforts to stop the flooding of 
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of the material and now refuses to take the balance. He requested instruc- 
tions and suggested that the Commission micht declare the company in default 
and the balance of its bid deposit forfeited. 


The Chief Counsel also advised that bids were also received at the 
same time for the purchase of some worn-out equipment and that Mr. A. L. 
Fletcher, Eugene, was the hizh bidder for a 1935 Ford Sedan at $250. 
Mr. Fletcher, he said, was notified that his offer had been accepted, but for 
some reason he has not taken possession of the car and has neglected to res- 
pond to numerous inquiries concerning it. He suggested that the Commission 
might, in this case, also declare Mr. Fletcher in default and his $°5 bid de- 
posit forfeited. Following discussion the Commission unanimously approved and 
adopted the suggestions of the Chief Counsel with respect to both instances. 


The Commission discussed a resolution from the County Court of Crook 
County, requesting that a 9.55-mile section of the Paulina Secondary State 
Highway No. 380, beginning at its junction with Crooked River Highway No, 14 
and extending northeasterly to the junction of the Combs Flat County Road, be 
eliminated from the State Hizhway System, and that the Combs Flat County Road 
between Prineville and its junction with the Pavlina Secondary State Highway 
be substituted therefor. It appeared to the Commission that the County Court, 
by adoption of this resolution, has fulfilled the state's requirements with 
respect to such substitution of highways, so it would be proper for the Com- 
mission to approve the change, which is in conformity with previous under- 
standin; with the county. Accordingly, the attached resolution with regard 
thereto, marked EXHIBIT "0", which resolution by this reference is made @ 
part hereof with like effect as though extended in full herein, was adopted 
by the Commission by unanimous vote. 


In this connection the Commission discussed a written agreement with 
the Crook County Court covering improvement of the Combs Flat County Road as a 
newly designated state secondary highway, pursuant to oral understanding 
previously had with the County Court. This agreement provides, amonz other 
things, for reconditioning and reconstruction of the road to put it in con- 
dition to carry the traffic that will move over it and for an expenditure of 
$70,000 for this purpose, of which amount Crook County shall contribute 
$35,000 and the state the balance. The Commission unanimously approved and 
Signed the agreement, 


The Commission discussed a report from Whitfield, Stratford & 
Company, Certified Public Accountants, Portland, Oregon, relative to the pro- 
forma statements to be incorporated in the financial report which is submitted 
monthly to the Commission by the Chief Accountant. As the result of discussion 
the Commission unanimously approved the report subject to certain minor chanes 
sugzested by Commissioner Chandler and the Chief Accountant, and authorized 
and instructed the Chief Accountant to submit future financial reports in con- 
formity therewith, subject to such minor changes. The Chief Accountant was 
also instructed to obtain from the Public Roads Administration, information to 
enable him to include in his monthly financial reports pro-forma statements 
concernin; Forest Hichway Projects which tie in with the overall highway pro- 
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The Engineer reported that the City of Portland would like to con- 
tinue indefinitely the arrangement for use of the area between Herbor Drive and 
Front Avenue for car-parking purposes, it being the opinion of the members of 
the City Council that its use for such purpose is much more valuable than were 
the property landscaped. He pointed out that the agreement with the Public 
Roads Administration-with respect to construction of the Harbor Drive improve- 
ment, provides for landscaping the area and according to Mr. T. M. Davis, Dis- 
trict Engineer, the attitude of the Public Roads Administration has not changed 
with respect thereto, although he is willing to recommend that the temporary ar- 
ranzement for the parking area be extended for one year. The Engineer also 
pointed out that the area north of the Burnside Street Bridge will be needed -by 
the state's contractor during construction of the highway facilities at the weat 
end of the Steel Bridge, but the area south of the Burnside Bridge will not be 
needed for ‘such purpose. He suggested that it might be satisfactory to allow 
parking on the area north of the Burnside Bridge until the contract for the Steel 
Bridge aporoaches has been awarded and to allow such use of the area between 
Burnside Bride and Morrison Bridge for one year ‘This matter was discussed 
briefly by the Commission, but no action was taken thereon. 


The Commission discussed the appointment of someone to fill the va- 
cancy created by the resignation, because of illness, of Mr. Robert Ruhl from 
the Advisory Committee of the Travel and Information Department. In the dis- 
cussion of this matter the Commission recalled that the Advisory Committee in 
its annual report to the Commission recommends the appointment of Mr. Herd Grey, 
of Medford, who is a business associate of Mr. Ruhl. The Commission unani- 
mously approved such appointment and instructed the Secretary to convey the 
information to Mr. Grey and secure his reaction thereto. 


The Commission had under discussion matters pertaining to construc- 
tion of a State Hichway Department Office Building in Salem, particularly the 
selection of architects to design the structure. The applications of a number 
of qualified architects were presented for the Commission's consideration. It 
was the considered opinion of the members of the Commission that all of the 
architects who have sought this appointment are competent and are quelified to 
perform the service required, but it might be to the state's advantage to select 
the firm of Whitehouse, Church, Newberry and Rohr, because of their past ex- 
perience in the design and supervision of buildings heretofore constructed in 
the State Capitol Group, and their kmowledge of the detail requirements to 
provide a building that will harmonize with the other buildings in that group. 
Accordingly, the Engineer and the Chief Counsel were authorized to consult with 
this firm of architects and report back to the Commission information which 
will serve as a basis for a written agreement covering their appointment. 


The Chief Counsel brought up for discussion the bid received by the 
Commission on July 30, 1948, in Salem, from the American Hardware and Supply 
Company, Portland, for the purchase of some used steel and other scrap metals 
which the Commission offered for sale at that time. He advised that the 
Commission accepted the bid of this company, which was required by the terms 
and conditions of the specifications, to remove all of the materials made 
available to it; however, it appears that the company removed only the best 
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Joint letter with the Public Roads Administration and the 
Forest Service covering surfacing and bituminous construction on the John 
Day and John Day-Burns Forest Highway Projects. 


Agreement with Crook County covering disposal of old right of 
way on the Prineville-Marks Creek Section of the Ochoco Highway. 


Easement granting U.S. Forest Service right to develop Forest 
Service road across state property adjacent to the Pendleton-John Day 
Highway, in Umatilla County. 


Agreement with the 0.W. R. & N. Co. and Union Pacific Co. 
covering use of an electric power transmission line by the state across 
railroad property on the Columbia River Highway for lighting Tooth Rock 
Tunnel. 


Agreement with Southern Pacific Company granting permission to 
the state to construct and maintain a public highway across three parcels 
of the company's right of way in the vicinity of Chrome, Coos County, 


Agreement with 0. W. R. & N. Co. and Union Pacific Co. cover- 
ing easement for the Sun Dial Road grade separation project, Multnomah 
County. 


Bargain and sale deed conveying unto Francis Greenhoot and 
Bessie M. Greenhoot certain property adjacent to the West Portland- 
Hubbard Highway, in Washington County. 


Agreement with Crook County covering designation of the Combs 
Flat County Road as a state secondary highway and elimination of a section 
of the Paulina State Secondary Highway No. 380 from the Secondary Highway 
System. 


Agreement with Wade F. Palmer, dba Golden Fir Lumber Co., 
coverin:; lease of certain state properties in Government Lot 2, Section 
26, T. 17 S., R. 4 W., W.M., Eugene, Lane County, to be used for lumber 
stockpile site. 


Agreement with L. A. Smith providing for exclusive right of 
rent and furnish for hire pleasure boats within the limits of Sunset Bay 
State Park, Coos County. 


Agreement with J. B. Moore and Susan M. Moore whereby the state 
foregoes condemnation of a gravel pit and haul road on Mr. Moore's pro- 
perty, on the Jokng Ranch-Glendale Junction Section of the Pacific High- 
way, in Josephine County, and agrees to pay him $624.50, and whereby 
Mr. Moore releases the state from further liability in connection with the 
use of the pit and hauling road. 


Agreement with G, G, Kerns, et ux, covering lease of a stockpile 
site on the Green Springs Highway near Klamath Falls, Klamath County. 
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gram. Chairman Banfield pointed out that the Commission is approving the re- 
port of Whitfield, Strafford & Company only insofar as it pertains to the forms 
of financial statements, and that the subject js not to be confused with the 
recommendation submitted by the accountants concerning the segregation of en- 
gineering functions from the accounting functions, which feature will be the 
sub ject of discussion and decision by the Commission at a later date. 


The Commission discussed matters pertaining to its budget for the calen- 
dar year 1949. The Engineer presented a proposed budget covering expenditures 
for capital outlays, maintenance, operation, service and clearing accounts, 
debt service, and reserves, based on a net amount of $41,358,240 from all sources 
becoming available after deducting contributions to the State Police Department, 
to the cities and to the counties pursuant to the legal requirements. The 
Commission unanimously approved the budset in principle but deferred until 
later definite action on all items except those covering administration ex- 
pense, ‘;eneral maintenance of primary and secondary highways, and continuing 
minor betterment projects. The Commission authorized expenditures for these 
three items as become necessary, but ordered that no other expense be in- 
curred without the Commission's specific approval, 


The Commission considered and signed the following agreements, etc.: 


Barcain and sale deed conveying unto Jackson County 4.55 acres 
of land alon; the Tolo Access Road. 


Agreement with Consolidated Timber Company sranting a second ex- 
tension of time to allow removal of timber from land deeded to the state 
by the company in Tillamook County. 


Acreement with Morrison-Knudsen Company covering an exchange of 
properties in Umatilla County. 


Leases with the U.S. Coast Guard covering lease of three parcels 
of state land on the Upper Columbia River Highway for use as navigation aid 
sites. 


Agreement with Depoe Bay Lighting District coverin: installa- 
tion of a highway lighting project on state property alon;; the Oregon 
Coast Hi-hway, in Depoe Bay, Lincoln County. 


Agreement with the City of Gold Beach covering certain street 
improvements in Gold Beach, Curry County. 


Deed conveying unto Pope & Talbot, Inc., state property near 
Oakride, in Lane County. 


Agreement with Southern Pacific Company covering traffic signal 


installation on the Silver Creek Falls Secondary Hishway at the east city 
limits of Salem, Marion County. 
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available to the Commission for construction purposes during 1949 and 1950, 
totaling $23,500,000 and including $1,094,000 of state funds for major better- 
ment projects and $19,656,000 of state and Federel funds for Federal Aid im- 
provements. (See copy of Engineer's report in general files for details). 


the projects discussed for the major betterment program vere 


Among 
the following: 


Portland Section of the Pacific Highway East, 
surfacing along streetcar tracks; 

Nehalem-West Section of the Oregon Coast Highway, straightening 
and widening; 

Sweet Home Section of the Santiam Highway, widening; 

Deadwood Secondary Highway in Lane County, widening and 
surfacing; 

Coos River Secondary Highway, widening; 

Redmond Section of The Dalles-California Highway, one-way 
street plan; 

Prineville-Southeast Section of the Paulina Secondary 
Highway, surfacing across Combs Flat; 

Sprague River Road, surfacing and oiling the section to be 
graded by the Indian Service; oe = 

Joseph Section and Enterprise Section of the Wallowa Lake 


Highway, widening. 


The Commission decided definitely not to approve the Deadwood 
Secondary Highway project in Lane County, estimated to cost $90,000, but de- 
ferred a decision with respect to the remaining projects, which are estimated 
to cost a total of $523,000, until Commissioner Schaupp is present, 


Projects suggested by the Engineer for approval in the Primary, 
Secondary, and Urban Federal Aid Programs were next discussed by the Commis- 
sion, in the order mentioned, but a decision with respect to thom was defer- 
red to allow Commissioner Schaupp an opportunity to express himself with 
respect to them, except that the Engineer was authorized to make location 
surveys as may be necessary in connection with each project, it being under- 
stood that the Commission is making no commitment whatsoever as to construc- 
tion and that the projects contained in the First Postwar Construction Pro- 
gram are to be given preference over new projects. It was also understood 
that the authority to make surveys is to apply to all projects in the con- 
struction program, including the major betterment projects. The Engineer 
was instructed to furnish each member of the Commission a map showing the 
location of each major betterment project and a letter explaining the neces- 
sity for the sugzested expenditure. He was also instructed to revise the 
list of projects contained in his suggested program by adding thereto a 
column giving the length of each project in miles, 


Special consideration was given by the Commission to the alloca- 


tion of primary Federal Aid Funds for the proposed revision of the Old 
Oregon Trail through Ladd Canyon, in Union County, the gradin;, surfacing, 
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Agreement with U. S. Army Engineers covering restoration of the 
Vancouver Avenue Bridge over the Columbia Slough, Portland, which was 
damaged during the Columbia River flood in June 1948, 


Quitclaim deed conveying unto Philip Adams 40 square feet of the 
original Oregon Coast Highway right of way at Gold Beach, Curry County. 


Project agreement with the P.R.A. covering the Adrian-Homedale 
Section of the Nyssa-Adrian Highway, Malheur County. 


Project agreement with the P.R.A. covering the Eugene (High ‘Stree: 
Walnut Street) Section of the Pacific Highway, Lane County. 


The meeting adjourned at 5:00 p:m. to reconvene on the following 


day at 1:30 p.m. for discussion of matters pertaining to the highway constructtor 
program and the 1949 budget. 
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Portland, Oregon 
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The meeting of the State Highway Commission reconvened at 1:30 p.m. 
in Room 715 (Imperial Room) of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

Ben R. Chandler, Commissioner 

Baldock, State Highway Engineer 

Williams, lst Asst. State Highway Engineer 
Devers, Chief Counsel 

Neuner, Assistant Counsel 

Boardman, State Park Superintendent 
Glaisyer, Secretary 
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Commissioner A. W. Schaupp was excused from attending this session. 


The Commission discussed a written report from the Engineer dated 
October 25, 1948, Suggesting a program of projects for utilization of funds 
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The Chief Counsel reported that the Shoreline Construction Company, 
contractors for the Hood River Junction-Odell Creek Section of the Odell 
Secondary Highway, in Hood River County, State Highway Contract No. 3018, 
hag requested that it be declared in default in connection with this job, due 
to disagreement among themselves, and that their bondsman be requested to take 
over and complete the work. It appears that the surety will not assume such 
responsibility unless specifically notified to do so by the State Highway 
Commission. The Chief Counsel recommended that such action be taken. The 
Commission approved the recommendation and so ordered. 


The meeting adjourned at 4:30 p.m. 


State aiwas Engineer 


Secretary 


Commissioner 
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and oiling of which is estimated to cost a total of $1,525,000. The Engineer 
Suggested an expenditure of $950,000 of such amount during the first year's 
construction for grading and surfacing between North Powder and Ladd Canyon 
and an expenditure of $575,000 in the second yeer's program for grading and 
surfacing the Ladd Canyon Section. The Commission considered it advisable 

to confine the first year's work to grading only over the entire section, thus 
leaving the surfacing and oiling work for the second year's program. Accord- 
ingly, the Engineer was instructed to tentatively set up $950,000 for such 
grading work and to provide a substitute project for the $575,000 item thus 
eliminated. 


In the discussion of the Federal Aid Secondary Highway Program, the 
Commission confirmed its former polig’ to require counties to acquire all right 
of way that is needed in connection with county road improvements. The Engineer 
was instructed to convey such information to all of the county courts and to de- 
fer makin; any survey for a county road improvement until assured by the 
county court that it will furnish right of way as may be required. It was under- 
stood that the Commission will not approve a county road improvetient unless 
the county court will furnish the right of way. 


The matter of allocating secondary and urban Federal Aid funds 
totaling $2,500,000 to finance a bridge across the Willamette River at Salem 
was given special attention by the Commission. The Commission decided to hold 
such funds in reserve until the Engineer's report on the subject has been 
submitted and members of the Commission have had an opportunity to study it. 

A questicn arose as to the availability of Federal funds for this work. The 
Engineer was instructed to secure from the Public Roads Administration in- 
formation as to the class of Federal funds that may be applied to finance 
this structure. 


The Commission instructed the Engineer to furnish each Cemmissioner 
@ map showing in one color projects that were approved in the First Postwar 
Construction Program and in another color the projects discussed at this 
meeting for the Second Postwar Construction Program. 


The Commission discussed briefly with the State Parks Superinten- 
dent matters pertaining to state parks, particularly the development of them. 
In this discussion it was brought out that the State Highway Department is being 
criticized and that there is a feeling among the general public that not a 
great deal is being accomplished with respect to developments in state parks, 
such as providing benches, tables, latrines, etc., that people mostly are 
interested in and demand. The Parks Superintendent was instructed hereafter 
to give such features more attention than has been given them in the past. 


The State Parks Superintendent reported a request from the Fish and 
Wild Life Service of the Department of the Interior for permission to trap 
predatory animals in Silver Creek Falls State Park as is now being done in 
adjoining areas. It appears that the Fish and Wild Life Service considers it 
necessary to extend its operations to the state park in order to obtain its 
objectives. The Commission offered no objection to granting this privilege. 
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EXHIBIT "A" 
Minutes of November 3, 4, and 5, 1948 


RESOLUTION 


WHEREAS, in-connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storaze of materials, as hereinafter more definitely set forth, end 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oreson. The said properties 
hereby ordered and authorized to be acquired are as follows: 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (+) 
14745- Riegelmann, Kermit and Illa M. Riegelmann 
Right of way 
Option expires 
January 28, 1949 , 
1 lot (50x133) (app)-6,750 sq.ft. 900.00 
Allowance - house 4 452.00 
Allowance - garage 160.00 
Allowance - fruit trees, grape arbor 80.00 


14667- Toth, Steve and Elizabeth Toth 
Right of way 
Option expires 
Jamuary 7, 1949 


6,000 sq.ft. (50x120) at 25¢ sq.ft. 1,500.00 
Allowance- house 6,545.00 
Allowance- grape arbor, glassed hot- 
house 200.00 
Allowance- garage 360.00 
Allowance- nursery stock 50% retail 
stock- $1605.90 802.90 9,407.90 


(Cont. ) NOV 3.1948 
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EXHIBIT "A" (Cont.) 
. SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont. ) (*) 


panels etic Binatone tect ten linceetnnenae 
14818- Harvey, Eastin I., and Clifford I. Harvey and 
Margaret A. Harvey (Cont. ) 


5,300 sq.ft. approx. (50x106) at 
16¢ sq.ft. 850.00 
Allowance- house 5,840.00 6,690.00 Berry 


14746- D'Orsay, Maurice B. and Cora D'Orsay 
Right of way 
Option expires 
February 2, 1949 


6100 sq.ft. at lsd sq.ft. (50x122) 854.00 
Allowance- house 7,010.00 
Allowance- garae 160.00 
Allowance- outside fireplace, hearth__ 100.00 8,124.00 " 


Cook, James E. and Mabel H. Cook 
Right of Way 

Option expires 

December 14, 1948 


5,000 sq.ft. (Lot 50x100) at 30f ; 
Allowance- house . 6,800.00 Mayhew 


Kelsey, Minnie M. 
Right of Way 
Option expires 
December 21, 1948 


5,000 sq.ft. (50x100) at 304 
Allowance- house 


Adams, Harold and Bertha Z. Adams 
Right of Way 

Option expires 

January 28, 1949 


1 lot (50x87 app) 4,300 sq.ft. 
Allowance- 3-roomed house 1,500.00 Berry 


Campbell, Alexander and Alma Campbell 
Right of Wey 

Option expires 

January 19, 1949 
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SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) (#) 


14648- Delano, Leonard H. and Emily DeLano 
Richt of Way 
Option expires 
February 16, 1949 


$ $ 
-5,000 sq.ft. at 55¢ sq.ft. (plus) 2,748.00 
Allowance- building, used as commer- 
cial photographic studio, office, 
plant, as well as residence 
(lot 50x100) 22,184.00 24,932.00 Mayhew 
14708- Adams, W. Claude and Myra L. Adams 
Right of Way 
Option expires 
February 2, 1949 
26,136 sq.ft. at 40¢ sq.ft. 10,454.40 
Allowance- house 2,467.02 12,921.42 " 
14675- Olsson, Estate Alfrieda C. 
Right of Way 
Option expires 
February 1, 1949 
5,000 sq.ft.(50xl00) at akg sq.ft. 1,200.00 
Allowance- garage 380.00 
Allowance- house 5,040.00 6,620.00 Berry 
14830- Bell, Robert E. and Ruby P. Bell 
Right of Way 
Option expires 
February 2, 1949 
7,200 sq.ft. (2 lots- odd shaped) 
at 1h¢ sq. ft. 1,008.00 
Allowance- house 5,148.00 
Allowance- garage 160.00 
Allowance- large chicken house and 
feed storage- old 25.00 6,341.00 " 


14818- Harvey, Eastin I., and Clifford I. Harvey and 
Marvaret A. Harvey 
Right of Way 
Option expires 
February 2, 1949 


(Cont. ) 
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SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) (+) 
14676- Meyer, A.W. and Daisy F. Meyer 

Right of Way 

Option expires 

January 14, 1949 


5,000 sq.ft. (50x100) at 30f 

Allowance- garage 

Allowance- house 3 

Allowance- fish pond and rockery 196. 10,500.00 Mayhew 


Tbabao, Florencio T. and Betty A. Ibabao 
Right of Way 

Option expires 

February 15, 1949 


5,050 sq.ft. (50x101) at 16¢ sq.ft. 
Allowance- 6-room house : 
Allowance- garage : 6,008.00 Borry 


Martinsen, Gus and Wilhelmina Martinsen 
Right of way 

Option expires 

February 15, 1949 


i 
‘ 
é. 
' 
t 


5,550 sq.ft. (50xl11) at 16¢ sq.ft. 
Allowance- house 
Allowance- saracge oe 8,958.00 


TORRE: 


Elliott, Gilbert F. and LaVerne H. Elliott 
Right of Way 

Option expires 

December 15, 1948 


6,000 sq.ft. (50x120) 
Allowance- house 3 
Allowance- garage ° 9,500.00 


Quigley, V.O. and Helen C. Quigley 
Right of Way 

Option expires 

December 22, 1948 


6,000 sq.ft. (lot 50x120) 
Allowance- house 
Allowance- garage 10,480.00 


KOV 3 1948 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) («) 


1472h- 


14730- 


14661- 


14673- 


14691- 


Campbell, Alexander and Alma Cempbell (Cont. ) 


11 lots (25x90) (25,800 sq.ft.) at 

$300.00 each 3,300.00 
Allowance- house 3,537.00 
Allowance- 3 large chickenhouses, 

feed storage-carage or toolhouse 2,052.00 
Allowance-fruit, nut trees, berries, 

srape arbor and vines __ 301.00 


Beckett, William James 
Right of Way 

Option expires 
February 3, 1949 


5,000 sq.ft. (50x100) at 30¢ sq.ft. 1,500.00 
4700 sq.ft. (47x100) at 30¢ sq.ft. L 410.00 
Allowance- house 1,108. 00 

Zubia, Omar A. and Marjory P. Zubia 

Right of way 

Option expires 

January 6, 1949 
6,000 sq.ft. (50x120 lot) 1,500.00 
Allowance- garage 320.00 
Allowance- house 7,056.00 
Allowance- fence- 200 ft. at 50¢ 

per foot 100.00 

Mattoon, Roy A. and Dorothy A. Mattoon 

Right of Way 

Option expires 

December 21, 1948 
5,000 sq.ft. (lot 50x100) at 30 1,500.00 
Allowance- garage 540.00 
Allowance- house 6,460.00 

Sadler, Thomas L. and Velma D. Sadler 

Right of Way 

Option expires 

January 15, 1949 
5,000 sq.ft. (50x100) at 33 1,660.00 
Allowance- garage 432.00 
Allowance- house 9,408.00 


(Cont. ) 


nov 3 1948 


«h. 


9,190.00 Berry 


4,018.00 Mayhew 


8,976.00 Berry 


8,500.00 Mayhew 


11,500.00 


EXHIBIT "A" (Cont.) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) (+) 
14831- Domaschofsky, Robert and Helen Domaschofsky and Mark 
T. Rowley and Leona R. Rowley 
Right of way 
Option expires 
February 15, 1949 


$ 
5,000 sq.ft. (lot 50x100) 16¢ sq.ft. 800.00 
Allowance- house 5,734.00 6,534.00 Berry 
14665- Wheeler, Claire P. and Mattie P. Wheeler 
Right of Way 
Option expires 
December 21, 1948 


6,000 sq.ft. (lot 50x100) 
Allowance- house 
Allowance- garage ; 10,750.cO0 " 


14671- Sugarman, Milton M. and Mildred Sugarman 
Right of Way 
Option expires 
December 21, 1948 


6,500 sq.ft. (lot 50x126) 

Allowance- house 3 

Allowance- garage & living quarters c Berry 
Allowance- grape arbor a 12,462.00 Boone 


14733- Guyer, Henry M. and Olive C. Guyer, and Myrl E. 
Deaton and Bertina K. Deaton 
Right of Way 
Option expires 
January 21, 1949 


5,000 sq.ft. at 4.36¢ less sq.ft. 
Allowance- garage (commercial) " 
Allowance- house : 9,020.00 Mayhew 


14723- Kenoyer, F.D. and Jessie E. Kenoyer 
Right of Way 
Option expires 
January 20, 1949 


KOV 3 1948 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) (#) 
14666- Officer, Marguerite 

Right of way 

Option expires 

December 21, 1948 


6,000 sq.ft. (lot 50x120) 1,500.00 
Allowance- house 7,688.00 
Allowance- garage 312.00 


14731- Haskins, Harold and Myrtle M. Haskins 
Right of Wey 
Ootion expires 
Jamuary 21, 1949 


5,300 sq.ft. (lot 53x100) at 30f 


sq.ft. 1,590.00 
Allowance- house 7,210.00 


14732- Collins, Gertrude Deborah 
Right of Way 
Option expires 
January 21, 1949 


5,000 sq.ft. (50x100) at hog sq.ft. 2,083.20 
Allowance- house 4 636.80 


14881- Green, Virginia E. 
Right of Wey 
Option expires 
February 15, 1949 


17,500 sq.ft. at 14 sq.ft. 
(2 lots 50x175) 2,4 
Allowance- house 41 
Allowance- garage 1 
Allowance- fruit, nut trees, grape 


arbor 96.00 


14848- Howell, Faye E. 
Right of Way 
Opt‘on expires 
February 10, 1949 


10,000 sq.ft. at 16¢ sq.ft (4 
lots 25x100) 1, 600,00 
Allowance- house 5-room 1,950.00 
(cont. ) 


nov 3 1948 -6- 


9,500.00 Berry 


8,800.00 Mayhew 


6,720.00 " 


6,810.00“ 


3,550.00 Berry 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) (#) 
14735- Deardorff, Avery C. and Charlotte Jane Deardorff 
Right of Way 
Option expires 
March 13, 1949 


4,850 sq.ft. (lot 50x97) at 

30¢ sq.ft. 1,455.00 
Allowance- damages- reducing area, 

taking back yard, garden, orchard, 

etc., bringing highway too close 295.00 1,750.00 
Plus waiver of access 


Chalmers, Florence F. and Ida Francis Murray 
Right of Way 

Option expires 

April 10, 1949 


5,650 sq.ft. at 16¢ sq.ft. 


14652- Wicklund, Minnie 
Right of Way 
Option expires 
April 13, 1949 


5,000 sq.ft. at 36¢ sq.ft. 
Allowance- house 
Allowance- garage 


Smith, Percy G. and heirs Elizabeth Smith, deceased 
Right of Way 

O>tion expires 

April 21, 1949 


3,740 sq.ft. at $0.162 sq.ft. 
Allowance- garage 
Allowance- house 


14827- Kalk, Mary J. 
Rizht of Way 
Option expires April 1), 1949 


5,000 sq.ft at 19 sq.ft. (lot 


50x100) 
Allowance- House 


KOoV 3 1948 


¢ 5%? +4 


SULLIVANS GULCH 


EXHIBIT "A" (Cont. ) 


———— ee 


14723- 


14851- 


14706- 


Kenoyer, F.D. and Jessie E. Kenoyer (Cont ) 


5 lots (25x100) at $300 each 


(12,500 sq.ft.) 1,500.00 
Allowance- house 2,880.00 
Allowance- well built chickenhouse 
and feed storage 1,120.00 
Allowance- fruit, nut trees, grape 
arbor, berry garden 4.85.00 
Chase, Robert S. and Violet Chase 
Right of Way 
Option expires 
April 6, 1949 
7,500 sq.ft. at $0.2h7 sq.ft. 1,852.00 
Allowance- garage 324.00 
Allowance- house 5,324.00 
14707- Hodder, Constance 
Right of Way 
Cption expires 
April 15, 1949 
6,098 eq.ft. at 86¢ sq.ft. 5, 2hh.28 
Allowance- graded, gravelled 
roadway to RR 54.72 
French, Paul M. 
Right of Way 
Option expires 
April 15, 1949 
(0.26 acre)- 11,325 sq.ft. at 86 
sq.ft 9,739.50 
Allowance- graded, gravelled road 
to RR 101.50 


14656- 


Barrie, David and Lavina Barrie 
Right of way 

Option expires 

April 19, 1949 


Approx. 7,000 sq.ft. at 37¢ sq.ft. 2,590.00 
Allowance- garaze 960.00 
Allowance- trellis 10.00 
Allowance- house 12,216.00 
(Cont ) 
aa. 


KOV 3 1948 


SECTION, SULLIVANS GULCH HIGHWAY (Cont.) (#) 


5,985.00 Berry 


7,500.00 Mayhew 


5,299.00 " 


9,841.00 " 


15,776.00 " 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) (+) 


ee 


14841- Arndt, Max and Helen Arndt (Cont.) 


20,000 sq.ft. (4 lots 50x100) 
at .167¢ sq.ft. (appro) 
Allowance- garage 
Allowance- house 11,948.00 Mayhew 


14811- Taylor, Donald A. and Doris A. Taylor 
Right of Way 
Option expires 
February 24, 1949 


2,840 sq.ft. (33x86) at 19¢ sq.ft. 
OR 


3,003 sq.ft. (33x91) at 16¢ sq.ft. 

Allowance- house ‘ 4506.15 ° 
Hall, John H. 

Right of Way 

Option expires 

March 1, 1949 


5,000 sq.ft. (50x100) at 2.95¢ 
sq.ft. plus 
Allowance- house 


14816- Wyatt, A. J. and Vera E. Wyatt 
Right of Way 
Option expires 
January 27, 1949 


3 lots (50x90)- 2 at $750.00 each, 
and 1 at $800.00 
Allowance- house 
Allowance- garage 
Allowance- berries, fruit trees, out- 
side fireplace, broiler, fish pond ’ 10,882.00 Berry 


Swarts, Carl A. 
Right of Way 

Option expires 
March 23, 1949 


56,192 sq.ft. at 7f sq.ft. 
Allowance- trees, shrubbery 
Allowance- house . 7,647.00 Mayhew 


(Cont. ) 
KOV 3 1948 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont. ) (#) 


tt tsa Nineteen tenets sets sss 


14746- D'Orsay, Maurice B. and Cora D'Orsay 


14837- 


14820- 


14698- 


148h1- 


NOV 3 1 


Right of Way 
Option expires 
February 2, 1949 


6,100 sq.ft. at ls¢ sq.ft. 


Allowance- House 
Allowance- garage 


Allowance- outside fireplace 


Platt, L.G. and Caroline Platt 


Right of Way 
Option expires 
March 20, 1949 


5,800 sq.ft. at bof sq.ft. 


Allowance- house 
Allowance- garage 


© 


, 320.00 
*096.00 
209.00 


nn 


Ogilvie, Walter W. and Louise R. Ogilvie and Everett R. 
Stoaks and Mildred D. Stoaks 


Right of Way 
Option expires 
March 9, 1949 


6,300 sq.ft. at $0.127 sq.ft. 


Allowance- house 
Allowance- garage 


Allowance- outside fireplace 


McKown, Hazel 
Right of Way 

Option expires 
March 21, 1948 


3,485 sq.ft. at 55¢ sq.ft. 


Allowance- old house, barn, sheds, 


fruit trees, garden, etc. 


Arndt, Max and Helen Arndt 
Right of Way 

Option expires 

February 25, 1949 


948 


(Cont. ) 


8,624.00 Witt 


8,625.00 Mayhew 


EXHIBIT "A" (Cont. ) 


SULLIVANS GULCH SECTION, SULLIVANS GULCH HIGHWAY (Cont.) (#) 
14695- Turner, Alfa and H.J. Turner 

Right of Way 

Option expires 

March 6, 1949 


$ 
4,850 sq.ft. (lot 50x97) at 30¢ sq.ft. 1,455.00 
Allowance-damages reducing area, 
taking back, garden 300.00 
Allowance- shrubs, trees, garden 70.00 1,825.00 Mayhew 
Restricted access 


Roberts, Jay K. and Evelyn A. Roberts 
Right of Wey 

Option expires 

February 3, 1949 


4 850 sq.ft. (lot 50x97) at 22¢ sq.ft. 1,067.00 
Allowance- trees, garden, grape arbor, 

fish pond, improvements 233.00 
Allowance- damage- reducing area, taking 

back yard, highway too close house 300.00 
Complete restriction of access 


Summers, Donald D. and Jessie M. Summers 
Right of Way 

Option expires 

April 17, 1949 


12,300 sq.ft. at 84 sq.ft. plus 
Allowance- garage 

Allowance- rabbit house, play house 
Allowance- house 


Thorsen, Paul and Eva Thorsen 
Right of Way 

Option expires 

March 17, 1949 


5,000 sq.ft. at 20¢ sq.ft. 
Allowance- garage 
Allowance- house 


KOV 3. 1948 


EXHIBIT "A" (Cont. ) 
SULLIVANS GULCH SECTION, SULLIVANS HIGHWAY (Cont.) («) 


14836- Olsen, Annie M. 
Right of Way 
Option expires 
March 21, 1949 


$ 
2,850 sq.ft. at $0.40 sq.ft. 1,137.00 
Allowance- house 5,478.00 6,615.00 Mayhew 
14713- Michelsen, Mrs. A.0. 
Right of Way 
Option expires 
March 13, gk 
5,000 sq.ft. at $1.00 sq.ft. 5,000.00 
Allowance- garage 618.00 
Allowance- house 10,382.00 16,000.00 " 
14737- Kirchgraber, John and Catherine L. Kirchgraber 
Right of Way 
Option expires 
February 3, 19h9 
4,850 sq.ft. at 20¢ sq.ft. 1,067.00 
Allowance- garage 400,00 
Allowance- damages 300.00 
Allowance- tree and garden 233.00 2,000.00 " 
Restricted access 
14826- Brickley, Henry FE. and Martha A. Brickley 
Right of Way 
Option expires 
May 7, 1949 
5,000 sq.ft. (lot 50x100) ch¢ sq.ft. 1,200.00 
House 5,546.00 
Garage 430,00 7,376.00 " 
14835- Wright, T.R. and Fama Wright 
Right of Way 
Option expires 
March 9, 1949 
2,150 sq.ft. (lot 43x50) at 25¢ more 537.50 
House 6,075.00 6,612.50 " 
(Cont. ) 
NOV 3 1948 
wigs 


EXHIBIT "A" (Cont. ) 


EAGLE CREEK-SANDY SECTION, WOODBURN-SANDY HIGHWAY 
14432-A Lundeen, Victor and Mabel Lundeen 

Borrow material 

(CORRECTION) 


Payment for release in lieu of deed covering 
0.38 acre parcel of land and owners give 
State right of easement for 2 powers poles 
placed thereon $ 38.00 $ 38.00 
State to furnish and install pipe in McChesne; 
existing ditch- 


Previous report: 


Owners refused to execute deed covering option 
which had been approved by the State 


VISTA AVENUT-MULTNOMAH COUNTY LIND SECTION, SUNSET HIGHWAY (34) 


14189- John D. Logan, Dorothy Logan Benson, Multnomah County 
Right of way 
O ation expires 
March 15, 1949 
McCallister 
0.11 acre at $150.00 Collins 
Waiver of access ). 25.00 


14186-A Multnomah County 
Right of Way 
Ontion expires 
March 15, 1949 


0.97 acre 
Waiver of access 


14186- Multnomah County 
Richt of Way 
Option expires 
March 15, 1949 


2,076 acres at $480.00 plus 
1.44 acres at $150.00 1,216.00 " 
Waiver of access 


14190- Marshall, C.L. and Edna V. Marshall 
Right of Way 
Option expires 
April 10, 1949 


NOV 3 1948 


EXHIBIT "A" (Cont.) 


TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY 
11954- Eckelman, Chas. E. 

Richt of Way 

Option expires 

March 30, 1949 


1.84 acres at $1,200.00 2,208.00 
Allowance- 82 rods fence at $2.50 
per rod 205.00 
Allowance- damages- reduction area 387.00 2,800.00 Parker 
State to reconstruct road approach 


11955- Hanna, Ralph 
Right of Way 
Option expires 
April 20, 1949 


1,8 acres at $1,500.00 2,700.00 2,700.00 Parker 
Norlin 


ONEONTA-DODSON SECTION, COLUMBIA RIVER HIGHWAY 
4869-C Bucher, Joseph A. 

Borrow pit 

Option expires 

March 21, 19h9 


2-year easement on 1.94 acres 250.00 250.00 Parker 
BRIDAL VEIL SECTION, COLUMBIA RIVER HIGHWAY 


12134-A Wood Specialities Company 
Right of Way 
Option expires 
April 7, 1949 


0.32 acre at $300.00 plus 100.00 100.00 Parker 
Norlin 
MILWAUKIE-OCHOCO STREET SECTION, PACIFIC HIGHWAY 
13778- Town of Milwaukie 
Rigr* of Wey 
Optic. expires 
April 13, 1949 


0.12 acre 25.00 25.00 " 


hOV 3 1348 
sale. 


4mngor 


EXHIBIT "A" (Cont. ) 
RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY 


13709-- Robinson, Lloyd B. and Bernice L. Robinson 
Right of Way 
Option expires 
March 20, 1949 
(CORRECTION ) 


0.044 acre 00.00 
Allowance- damages- approach road 

crosses front yard 10 
Allowance- trimming walnut tree limbs 2 
Allowance- 12 rods yard fence $3 rod 3 161.00 


McChesne: 


Previous report: 
Damages and cutting limbs from walnut tree 


not included 


13707- Thayer, H.W. and Elba H. Thayer 
Right of Way 
Option expires 
March 22, 1949 


0.041 acre at $200.00 8. 
Allowance- damages kl. 
Allowance- 150 feet new 1+ in. pipe 

and ditch to dig 100.00 150.00 " 
State to construct approach to grantors' 

community road- near Sta 553, for two- 

way traffic, and not to exceed 10% grade. 


Ss 


10838- Columbia County 
Richt of Way 
x 


10.6 acres 1.00 Loo * 
State to give grantor permission to 
take and remove earth, sand, rock, 
gravel, etc. 
14986- Archibald, Sylvie C. 
Rock quarry and right of way 
Option expires 
November 21, 1948 


20.0 acres at $100.00 2,000.00 2,000.00 " 


o2f- KOV 3 1948 


EXHIBIT "A" (Cont. ) 


VISTA AVENUE-MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY (Cont.) (x) 


14190- Marshall, C.L. and Edna V. Marshall (Cont. ) 
$ 


$ 
0.27 acre at $1,000.00 270.00 McCallister 
Waiver of access 30.00 300.00 Collins 


14185- Adams, Ruben R. and Goldie S. Adams 
Right of Way 
Option expires 
April 14, 1949 


1.56 acres at $2,440.00 less 
Allowance- damages 
Allowance- waiver of access 


Menefee, L.B., Jr., and Mary E. Menefee 
Right of Way 

Option expires 

April 25, 1949 


5.57 acres at $700.00 
0.91 acre at $500.00 
Waiver of access 


Menefee, L.B., Jr. and Mary F. 
Right of Way 

Option expires 

April 26, 1949 


0.20 acre, including waiver of access 00,00 


Ross, Mary H. and Anna M. Algesheimer 
Right of Way 
Expiration date option February 15, 1949 


1.0 acre- business center- 47,500.00 47,500.00 
McCallister 


SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY 


15107- Northern Pacific Railway Company 
Slope easement 


slope easement over 1,950 sq.ft. e 00.00 Skelton 


nov 3 1948 


PROG acne tertate ae) eRre meR 
Vea Noi Saag ran keene teas a 


EXHIBIT "A" (Cont.) 


TILLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY (Cont. ) 


ee 
14162- Hunter, Frank W. and Alice Hunter (Cont.) 
Previous report; 

Allowance- moving barn- estimated $1,250.00 
11807- South Prairie Creamery Company 


Right of Way 
Option expires 


(CORRECTION ) 


$ 
0.22 acre at $1,000.00 220.00 
Waiver of access 100,00 
Compromise to settle 80,00 
Allowance-moving house- low bid 1,975.00 2,375.00 Benson 


Previous report: 
Allowance- moving house- estimated $1,750.00 


11807-A South Prairie Creamery Company 
Right of Way 
Option expires 
March 12, 1949 


Pb PD IES Pee 


<TR thE pi sins 


0.17 acre at $1,000.00 170.00 
Compromise to settle 30.00 


TILLAMOOK-DONALDSON CREEK SECTION, WILSON RIVER HIGHWAY 
14970- Wiseman, Henry F. 

Right of way 

Option expires 

March 22, 1949 


3.67 acres at $1,000.00 
Allowance- 137 rods fence at $2.50 
per rod 
Allowance- 1 gate 
Allowance- damages 
Allowance- rearranging barn yard, 
gravel barn yard road, move shed, 
and rearrange pumping plant 49.50 4,832.00 Benson 
State to construct bridge 12 ft. wide-(estimated cost $6500) - 
for private use only, and permit farming operations to be 


carried on without interruption 
Waiver of access 
(Cont. ) KOV 3 1948 


-19- 


EXHIBIT "A" (Cont. ) 
AMITY-HOPEWELL SECTION, BELLEVUE-HOPEWELL HIGHWAY 


14033- Woodward, Lawrence G. 
Right of Way 
Option expires 
April 28, 1948 


(CORRECTION) 
$ $ 
0.02 acre at $200.00 40,00 
0.02 acre at $75.00 15.00 
Allowance 72 rods new fence at $1.50 rd 108.00 
Allowance- 1 apple tree 12.00 178.00 
State to provide good approach road to highway, Benfield 


not to exceed 8% grade, and gravel same 
State to cut 1 oak tree on right of way and 
replace owner's mail box 


Previous report: 


Apple tree not included - $15.00 
&% grade- road approach- not provided 
Cutting oak tree, replacing mail box not included 


CARLTON -CHEHALEM SECTION, YAMHILL COUNTY ROAD 
13460- Kuehne, Harry R. and Evelien Kuehne 
Right of Way 
Option expires 
March 13, 1949 


0.64 acre at $200.00 128.00 
Allowance- 57 rods fence at $2.50 per 
rod 142.50 270.50 Benson 
TILLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY 


a 


14162- Hunter, Frank W. and Alice Hunter 
Right of Way 
Option expires 


x 
(CORRECTION) $ 
1.52 acres at $1,000.00 1,520.00 
Allowance- 69 rods fence at $2.50 rod 172.50 
Waiver of access 200.00 
Allowance- damage- reduction area, 
shape of property 1,107.50 
Moving barn- allowance- low bid 1,275.00 4,275.00 " 
State to provide road approaches 


(Cont. ) 
- 5 


NOV 3 1948 


EXHIBIT "A" (Cont.) 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 
14976- Wheeler, Allen P. and Effie G. Wheeler 

Right of Way 

Option expires 

February 28, 1949 ; 


$ 
0.66 acre at $200.00 132.00 
Allowance- 32,200 bf timber at $8M 257.60 389.60 Norlin 


State to construct and gravel approach 
to cemetery road 


TILLER-DREW SECTION, TILLER-TRAIL HIGHWAY 


1379- Hall, Eva May 
Right of Way 


Option expires é 

March 16, 1949 k 
1.25 acres at $100.00 125.00 : 
1.62 acres at 525.00 (timber) 40.50 ‘ 
Allowance- 10 trees at $25.90 each 259.00 42h .50 Boone 


13754- Bassett, George 0. and Kathleen C- Bassett e | 
Richt of Way : 
Ontion expires 
March 27, 1949 


2.0 acres at $55.00 110.00 
Allowance- 56 rods fence at $1.50 
rod to move 84.00 194.00 " 


DRY CREEK-DETROIT SECTION, NORTH SANTIAM HIGHWAY 
12548- Hoover, Theron C. and Velma H. Hoover, 
Gates Cochran and R. N. Hoover 
Right of Way 


(CORRECTION) 


2.73 acres at $50.00 136.50 
Waiver of access 63.50 200.00 Neuner 
State to construct or reconstruct 
approaches 
Private access on north side 
Logging and sawmill access on north side 
M and M Woodworking Co. lease access on south side 


Condemnation authorized payment of $150.00 


HOV 3 1948 
-21- 


EXHIBIT "A" (Cont. ) 


TILLAMOOK-DONALDSON CREEK SECTION, WILSON RIVER HIGHWAY (Cont. ) 


14963- Weller, Harry A. 


Right of Way 
Option expires 
May 25, 1949 
$ $ 
1.0 acres at $1,500.00 1,500.00 
2.07 acres at $1,000.00 2,070.00 


0. 
Allowance- 55 rods fence at $2.50 rod 137.50 
Allowance- damages- cutting off 
access points to property 2,432.50 6,140.00 Benson 
Waiver of access 


FISHERS POINT-WHEELER SECTION, OREGON COAST HIGHWAY 
10344- Bourke, R. L. 

Right of Way 

Have deeds 


Portion of Lots 4, 5, 6, and 1, in 
Section 3 and in Section 4, Township 
2 North, Range 10 West, W.M., in 
Tillamook County- 
even width of right of way, southerly side 00,00 00.00 " 


DEVILS LAKE OUTLET SECTION, OREGON COAST HIGHWAY 
14368- Baumer, Peter J. and Ina L. Baumer 

Right of Way 

Option expires 

Jamary 4, 1949 


(CORRECTION) 
0.026 acre 00.00 
Allowance- moving buildings- 8,348.75 
Allowance- loss of business,- 30 days 
at $35.00 per day 1,050.00 9,398.75 


Gardiner 
Low bidder defaulted, and the owner will do the work at price - 


NOV 3 1948 


As 


EXHIBIT "A" (Cont. ) 


eS ee 


14973- Nichols, Jr Harold and Violas M. Nichols, and 


% 

CAMAS VALLEY SECTION, COOS BAY-ROSEBURG HIGHWAY (Cont. ) 
Cyril H. Nichols and Jean Nichols, and Lilly Davlin (Cont.) 

$ $ ' 


1.23 acres at $400.00 492.00 
1.28 acres at $200.00 256.00 
1.0 acre at $450.00 450.00 
0.53 acre- hauling road easement 54.00 


Allowance- 29 prune trees- $15.00 ea 435.00 1,687.00 Haskin 
Waiver of access 
State to move fence 


4607- Nichols, Ada D. 
Stock pile 
Lease expires 
May 1, 1949 


Extension 1 year lease on 1.0 acre 
at $10.00 year 10.00 10.00 
McChesney 
14972- Burks, Fred and Lena Burks | 
Right of Way 
Option expires 
March 13, 1949 


0.26 acre at $1,000.00 260.00 260.00 " 
Waiver of access 


Fullerton, C.L. and Olga P. Fullerton 


Right of Way 
Option expires 
March 13, 1949 
0.26 acre at $800.00 208.00 
Allowance- 28 rods fence at $2.50 rod 70.00 278.00 " 
Private access- Sta. 1456+03 
14974- Johnston, W. V. and Gaynell Johnston 
Right of Way 
Option expires 
April 7, 1949 
360.00 360.00 Haskin 


3.60 acres at $100.00 
State to move 40 rods fence 
Plus access-, north and south sides 
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COTTAGE GROVE SECTION, PACIFIC HIGHWAY 
14997- Lane County 

Richt of way easement 

Easement expires 

October 13, 1949 


$ 
0.10 acre- for easement 1,00 
14997- Lane County 
Richt of way 
Option expires 
April 13, 1949 
0.10 acre 1.00 
14998- Decker, Edward L. and Lila I. Decker 
Easement 
Expires October 13, 1949 
580 sq.ft.- easement 1.00 
TIDEWATER SECTION, ALSEA HIGHWAY 
14993- Crawford, J.L. and Emma B. Crawford . 
Right of Way for slide 
Option expires 
March 15, 1949 
0.09 acre at $500.00 45.00 
Allowance- 18 rods fence at $2.00 rod 36.00 
Allowance- skirt siding replaced below 
floor chickenhouse 20.00 
Allowance- 100 feet boardwalk to remove 
and replace 25.00 
Removal of chickenhouse from right of 
way by Housemover, Baumback 150.00 


CAMAS VALLEY SECTION, COOS BAY-ROSEBURG HIGHWAY 
14973- Nichols, J. Harold and Viola M. Nichols, and 

Cyril H. Nichols and Jean Nichols, and Lilly Davlin 
Right of way, gravel bar, easement 
Option expires 
March 7, 1949 
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1.00 Boone 


1.00 " 


1.00 " 


276.00 
McChesney 


EXHIBIT "A" (Cont. ) 


DELMAR-CHROME PLANT SECTION, OREGON COAST HIGHWAY 
14141- Yoakum, Edwin D. and Olive K. Yoakum 
Right of Way 

Option expires 


x 
(CORRECTION) 
$ 
5.20 acres at $250.00 1,300.00 
Allowance- 139 plus rods wire fence 
at $4 rod (mesh) 558.00 


Allowance- 50 fruit trees at $10 each 500,00 

Allowance - damage 5.0 acres at $100 ac 500.00 

Moving house, garage, low bid 4 200.00 7,058.00 Reeder 
Previous report: 


Moving house, garage, estimated $3,500.00 - 


14135- Smith, Robert E. and Blanche V. Smith 
Right of Way 
Option expires ‘ 
March 22, 1949 ' 
(CORRECTION) 4 


46 rods fence at $3.00 rod 138.00 
Allowance- lights, fixtures, switch box, 
etc., poles, labor 200.00 
Allowance- damages- loss use 1.62 acres_162.00 500.00 " 


Previous report: 


Above items not included- 


14097-A Miller, Arnold H. and Rose J. Miller 


3.1 acres at $291.00 (epprx) 902.00 
Allowance- House 11,698.00 12,600.00 " 


14141-A Yoakam, Edwin D. and Olive K. Yoakam 
Right of Way 
Option expires 
April 19, 1949 


0.038 acre at $250.00 10.00 
Allowance- 9 rods fence at $2.00 rod 18.00 28.00 " 
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COOS BAY SECTION, OREGON COAST HIGHWAY 


titty Na Assn 


12624- Montgomery, Estate Robert R. 


Right of Way 
Option expires 
November 10, 1948 


$ 
6,000 sq.ft. at 75¢ sq.ft. 4,500.00 
all OR 
2,140 sq.ft. at 75¢ sq.ft. 1, 605,00 
(portion) 


BAY PARK-DELMAR SECTION, OREGON COAST HIGHWAY 


oS Ee 


14787- 


14927- 


11696- 


NOV 3 


Nickell, Walter Edgar and Laura M. Nickell 
Right of Way 

Option expires 

February 3, 1949 


9.47 acres at $65.00 615.55 
Allowance- garden 75.00 
Allowance- gravel aurfacing driveway 40,00 
Allowance- access and general damage 25.00 


State to reconstruct 3 approach roads 


Martin, Roy 2. and Elaine F. Martin 
Right of Way 

Option expires 

February 26, 1949 


0.36 acre at $1,000.00 360.00 
Allowance- garage 2,016.00 
Allowance buildings including 

service station 9,624.00 


Johannesen, Lloyal C. and Maxine Johannesen 
Right of Way 

Option expires 

February 10, 1949 


5,000 sq.ft. at 10¢ sq.ft. 500.00 
Allowance- trees- 120,00 
Allowance- damages 29.00 


x - complete restriction - 


1948 
-2h- 


755.55 Reeder 


12 ,000,.00 


675.00 
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KENO SECTION, ASHLAND-KLAMATH FALLS HIGHWAY 


——————————— 


6051- Kerns, G.G. and Della Kerns 
Stock pile 
x 


5-year lease on 1.0 acre of land $ 
at $30.00 per year 150.00 150.00 Collins 


JOSEPH-MONUMENT SECTION, JOSEPH -WALLOWA LAKE HIGHWAY 
14419- Marr, Eugene M., Mildred J. Marr and Odell Marr 
Right of Way 
Option expires 
September 30, 1948 
(CORRECTION) 


0.89 acre at $200.00 
34 rods fence at $2.00 rod 68.00 246.00 
Benfield 


Previous report: 
Original option covered 0.78 acre- 
(o.11 acre additional) i 


GERKING SCHOOL-HOLDMAN JUNCTION SECTION, ATHENA-HOLDMAN HIGHWAY 
13435- Leisinger, R. H. et al 


Right of Way 
Option expires 


x 
(CORRECTION) 

0.62 acre at $100.00 62.00 

Allowance- 160 rods fence at $1 rod _160.00 222.00 Neuner 


Previous report: 
Fencing not included 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY 
13834-A Bond, Martha 4H. 

Right of Way 

Option expires 

May 29, 1949 


(Cont. ) 
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GOLD BEACH SECTION, OREGON COAST HIGHWAY 
14990- Tinley, Joyce and Marion J. Flynn 
Easement 
expiration date 
December 31, 1949 


$ $ 
Temporary haul road easement with owner 50.00 50.00 Landon 


14990- Turner, J.H. and J.T Flynn 
Easement 
expiration date 
x 


Temporary haul road 50.00 50.00 " 


PISTOL RIVER-CALIFORNIA STATE LINE SECTION, OREGON COAST HIGHWAY 
15001- Crook, Harvey D. 
Stock Pile Site and 
hauling road 
x 


1.0 acre (stock pile) 100.00 100.00 Lytle 
0.23 acre (hauling road) 
State to convey stock pile site at 

M.P. 366.6 to grantor 


THE DALLES-DESCHUTES RIVER SECTION, COLUMBIA RIVER HIGHWAY 


4506- Sevfert Brothers Company 
Lease- stock pile 
Expires April 1, 1950 


2-year extension of lease 20.00 20.00 Cozad 


CRESCENT-CEEMULT SECTION, THE DALLES-CALIFORNIA HIGHWAY 
14913- Gilchrist Timber Co. 

Right of Way 

Option expires 

February 28, 1949 


3.10 acres 00,00 00.00 Cozad 
State to remove logs from hizhway 
right of way 
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EXHIBIT "B" 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 
and/or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other- 
wise changing already established highways, whether within or without the cor- 
porate limits of cities and towns, together with rights of access from abutting 
property thereto, and/or for shops, equipment sheds, office buildings, main- 
tenance sites, patrolmen accommodations, snow fences, quarry sites, gravel pits, 
storage sites, stockpile sites, weighing stations, broadcasting stations, and/ 

; or for appropriation, acquisition or manufacture of roadbuilding materials, 

i approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state highways or which may be conveniently 
reached from or by a public highway, and/or for the development and maintenance 
of parks, parking places, auto camps, Camp sites, roadside development, recre- 
ational grounds or resorts, forest or timbered areas, or other places of 
attraction and scenic value, and/or for any other use or purpose necessary or 
deemed necessary for carrying out the purposes of the Oregon Highway Code, and/ 
or for flight strips, airfields, access roads, public highways, or for any 
other purpose designated by the United States; and 


WHEREAS, the Wilson River Highway (State Highway No. 37) is a highway 
under the jurisdiction and control of the State, and said highway is, in 
addition to being a part of the state highway system, a part of the federal 
highway system; and 


WHEREAS, for the purpose of providing a highway with better alignment 
and one the construction of which will more adequately serve the traveling 
public, the Highway Commission relocated the section of the Wilson River High- 
way extending from Tillamook to Donaldson Creek, and for the purpose of con- 
structing a highway over said relocated line it is necessary that real proper- 
ties be acquired for right of way and other purposes; and 


WHEREAS, pursuant to the provisions of Section 100-115, 0. ©. L. A., 
the Highway Commission 4g authorized to determine and fix the widths of right 
of way for any and all state highways and is authorized to acquire the neces- 
sary rights of way therefor; and 


WHEREAS, pursuant to the provisions of said section, the Commission 
is authorized, when acquiring real property for highway purposes, to acquire 
and take fee title to the same; and 


(Cont. ) 
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BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY (Cont. ) 


13834-A Bond, Martha H. (Cont.) 


$ 
0.48 acre at $100.00 48.00 
Allowance- 80 rods fence at $1.50 rod _ 120.00 168.00 


Benfield 


FOOTNOTE: 
* Sullivan Gulch Section, Sullivan Gulch Highway, Items 147k5 
through 14850 - See Page 15291 in the minutes for discussion of this item. 


*#* Vista Avenue-Multnomah County line Section, Sunset Highway, 
Items 14189 throucsh 13939 See Pase 15°91 in the.minutes for discussion 
of this item 
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EXHIBIT "B" (Cont. ) 


3. That said section of said highway has been relocated, planned, 
and the specifications for the construction and improvement of the same made 
in a manner which, in the opinion and finding of this Commission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage. 


4. ‘The Commission does hereby further find and declare that, in 
addition to the acquisition of the real property described in this resolution, 
it is, in the judgment and opinion of the Commission, necessary that there be 
acquired all rights of access from abutting properties to the parcel of real 
property described in this resolution and the highway which is to be con- 
structed thereover. 


5. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, and 
said Engineer is further instructed to prepare and submit to the Legal Depart- 
ment necessary and adequate descriptions of the said real property, which said 
descriptions shall be available for the preparation of any deed or deeds or 
other instrument or instruments necessary to complete the acquisition of said 
property or properties, whether said property be acquired by purchase, dona- 
tion, agreement, or by the exercise of the power of eminent domain. 


6. That J. M Devers, Assistant Attorney Generel and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
and directed to attempt to agree with the owner or owners and/or with the 
tenants or persons in possession, if there be any, of said parcel of land with 
respect to the compensation to be paid for the taking of the same and the 
damage, if there be any, and is authorized and directed to acquire, in addition 
to title to the said described parcel of land, all rights of access thereto, 
and in the event that no satisfactory agreement or agreements can be reached, 
then it is hereby further ordered that the said J. M Devers, as Chief Counsel 
for the State Highway Commission, be and he hereby is requested and authorized 
to commence and prosecute to a final determination such suit or action, or 
suits or actions, as may be necessary and appropriate to acquire title to the 
said parcel of real property and all rights of access thereto. 


7. That in the trial or prosecution of any action or actions 
instituted for the purpose of acquiring by condemnation or otherwise the said 
described real property, or any interest therein, the said J. M. Devers, as 
Chief Counsel for the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the acquisi- 
tion of said property or interest therein as in his judgment may be for the 
best interests of the State, the State Highway Commission, and/or the defendant 
property owners. 


8. . This resolution shall be entered in full in the minutes and 
records of this Commission as of the third day of November, 1948. 
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WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way purposes, 
all richt of access from abutting property to the highway; and 


WHEREAS, the Wilson River Highway, as one of the major highways of 
the State, carries a large volume of traffic, and it therefore is the judgment 
and opinion of the Commission that access to and from said highway should be 
controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. The Commission does hereby find and declare that the property 
described in this resolution is needed and required for use in connection with 
the construction and maintenance of the section of the Wilson River Highway 
known and desirnated as the Tillamook-Donaldson Creek Section. 


2. That the following described property is necessary for right of 
way purposes in connection with said highway, and it is reputedly owned by 
O. W. Kinnaman and Elsie Kinnaman, husband and wife: 


A parcel of land lying in Lot 7 of Section 30, Township 1 South, 
Ranse 9 West, W. M., Tillamook County, Oregon, and being a portion of 
the following described property: That tract of land which was conveyed 
by that certain deed to 0. W. Kinnaman, recorded in Book 76, Page 389 
of Tillamook County Record of Deeds; the said parcel being described as 
follows: 


Beginning on the east line of said property at a point on the 1948 
relocated center line of the Wilson River Highway, which point is Eng- 
neer's Station 40+12.57; said point also being 1379.8 feet south and 
9.2 feet west of the northwest corner of the Charles H. Haynes Donation 
Land Claim; thence South 0° 56' West along the east line of said property 
a distance of 70.24 feet to a line which is 70 feet southerly from the 
said highway center line; thence parallel to said center line on a 
5799.58 foot radius curve right (the long chord of which curve bears 
South 86° 05' West) a distance of 183.60 feet and along the arc of a 
spiral curve right (thelong chord of which bears South 87° 08' West) 

a distance of 26.96 feet to the west line of said property; thence North 
0° ok' West along said west line a distance of 158.66 feet to an iron 
pipe at the northwest corner; thence South 89° 51' East along the north 
line of said property ao —re of 213.47 feet to an iron pipe at the 
northeast corner; thence South 0° 56' West along the east line a distance 
of 73.84 foet to the point of taniaktnn: 


The parcel of land to which this description applies contains 0.74 
acre. 
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3. That the properties first purchased shall be real properties on 
which there are no improvements, but Counsel is authorized to take options 
on other properties and bring the same before the Commission for special 
consideration. 


4. That the Commission's Chief Auditor hereby is instructed to keep 
an up-to-date, accurate account of all monies expended for rights of way in 
connection with the said proposed Sullivan Gulch Highway and each month 
advise the Commission of the total expenditures to the end that the Commis- 
sion may at all times be advised with respect to the unexpended part of said 
$1,000,000 appropriation. 


5. That the Commission's Chief Counsel, as head of the Right of Way 
Department, is authorized, when acquisitions of properties are accomplished 
on which properties there are residence or other buildings which the owner 
desires to rent or for which there are tenant applicants, to arrange for 
leases coverine said properties, which leases shall not extend beyond six 
months, but in which leases there may be a provision for renewal, but any 
renewal period shall be subject to cancellation at the option of the Highway 
Commission or at the option of the lessee upon thirty days' written notice. 


6. That this resolution be entered in the minutes and records of 
the Commission as of the third day of November, 1948. 
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EXHIBIT "Cc" 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, the Commission heretofore adopted as a route along which 
to construct an access controlled highway the route or location commonly and 
menerally known as the Sullivan Gulch route; and 


WHEREAS, said route has been definitely surveyed by the Engineer 
and descriptions of all necessary rights of way prepared and delivered to 
Chief Counsel for the purpose of procuring options covering real properties 
needed in connection with the construction of said proposed highway; and 


WHEREAS, throughout the consideration of the said proposed route, 
the acquisition of right of way therefor, and the construction of a highway 
thereover, the Chairman of the Commission has insisted that only Highway 
funds allocated to Highway District No. 1 be used for the acquisition of 
necessary real properties; and 


WHEREAS, information presented to the Commission discloses and 
establishes as a fact that Highway funds allocated to District No. 1 avail- 
able for expenditure in said District during the years 1948-49-50 amount to 
a total of $5,628,250; and 


WHEREAS, other information made available to the Highway Commission 
discloses that the estimated cost of real properties necessary for rights of 
way for said project amount to a sum of $3,000,000; and 


WHEREAS, it is the opinion and judgement of the Commission that of 
the funds allocated to Highway District No. 1 the sum of $1,000,000 should 
be set aside at this time and made available at once for the purchase of 
real properties which may be acquired with the approval of the Commission 
during the year 1948 and the year 1949. 


NOW THEREFORE, be it and it hereby is resolved by the Commission, 
all members being present and voting affirmatively as follows: 


1. That there shall be and hereby is set aside and allocated at 
this time for the purchase of real properties needed in connection with the 
construction of the so-called Sullivan Gulch Highway, the sum of $1,000,000, 
which said sum of $1,000,000 shall be charged against Highway funds or 
revenues allocated to and available for highway purposes in Highway District 
No. 1. 


2, That Chief Counsel, as head of the Right of Way Department, is 
hereby authorized to procure options on properties needed for use in con- 
nection with the construction of said highway and bring said options to the 
Commission for approval. 


(Cont. ) 
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EXHIBIT "D" (Cont. ) 


of maps on which are shown the highways hereinafter named and the sections 
of said highways on which there are, on the date of the adoption of this 
resolution, ten or more commercial businesses abutting thereon catering to 
the motoring public in any one mile of such existing hichway or sections 
thereof, and 


WHEREAS, the Commission does hereby, after due consideration, find 
and declare that for the purpose of preserving human lives and minimizing 
property damage, the safe and convenient transporation of persons and 
property by motor vehicle, and the safety and welfare of the public gen- 
erally, the highways or sections of highways hereinafter designated and 
defined, should be selected, adopted, classified, constructed, maintained 
and operated as throughways, as said term is defined in said law. 


NOW, THEREFORE, Be it and it hereby is resolved, declared and ordered 
by this Commission, as follows: 


1. That the following named and designated existing highways and/or 
sections thereof, and any relocated part or section of any one of said 
highways shall be, and the same hereby are selected, designated and estab- 
lished as throughways, and from and after the date of this resolution said 
highways and all parts thereof shall, when located, reconstructed or other- 
wise permanently improved be relocated, constructed and reconstructed as 
throughways, as said term is defined in said law. 


2. The highways, sections and units thereof which hereby are 
selected, designated and adopted as throughways within the meaning and purpose 
of said act, are these: 


Pacific Highway East, lE, concerning and with respect to which 
9 maps have been prepared and filed, which maps are herein iden- 
tified as Group l. 


Pacific Highway West, 1W, concerning and with respect to which 
7 maps have been prepared and filed, which maps are herein iden- 
tified as Group 2. 


Pacific Highway, #1, concerning and with respect to which 13 maps 
have been prepared and filed, which maps are herein identified 
as Group 3. 


Columbia River Highway, #2, Rainier to Washington Line, concerning 
and with respect to which 18 maps have been prepared and filed, 
which maps are herein identified as Group 4, 


The Dalles-California Hwy.,#4, Sherman Hwy. Jct.-California Line, 
concerning and with respect to which 20 maps have been prepared 
and filed, whi-h maps are herein identified as Group 5. 


(Cont. ) 
Da NOV 3 1948 


EXHIBIT "D" 
Minutes of November 3, 4, and-5, 1948 


RESOLUTION 


WHEREAS, the Highway Commission, in accordance with the provisions 
of Chapter 4, Oregon Laws 1947, is authorized and empowered "to lay out, 
locate, relocate, adopt, establish, construct, designate, maintain and super- 
vise the use and operation of new highways which shall be known as through- 
ways", as that term is defined in this act, and 


WHEREAS, a throughway, the location, construction and maintenance of 
which, is authorized by said law, is defined therein as follows: 


"For the purposes of this act a throughway is defined as a 
highway or street especially designed for through traffic, and over, 
from or to which owners or occupants of abutting land or other persons 
have no easement of access or only a limited easement of access, light, 
air or view by reason of the fact that their property abuts upon such 
throughway or for any other reason.”, 


and 


WHEREAS, said law with respect to powers vested in the Highway Com- 
mission, declares that: 


“Any relocated section of an existing highway and such portions 
of existing highways which at the time the same are designated as 
throughways have less than ten commercial businesses abutting thereon 
catering to the motoring public in any one mile of such existing hich- 
way may be designated and constructed as or converted into a throuch- 
way by the highway commission.", 


and 


WHEREAS, the Commission has caused to be prepared and filed in the 
office of the Highway Commission at Selem, Oregon, a complete analysis and 
disclosure of all sections of the highways hereinafter named and defined, 
which highways or sections of highways on the date of this resolution, to-wit: 
on the 3rd day of November, 1948, have less than ten commercial businesses 
abutting thereon in any one mile, catering to the motoring public, and the 
portions and sections of said highways which have abutting thereon ten or more 
commercial businesses per mile catering to the motoring public, and 


WHEREAS, the Highway Engineer has caused such study and examination 
to be made, and has filed in the office of the Highway Commission at Salen, 
Oregon, his written report of such studies, examination and disclosure, . and 
has likewise caused to be prepared and filed in said office a complete set 
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Sherman Highway, #42, concerning and with respect to which 3 maps 
have been prepared and filed, which maps are herein identified 
as Group 18. 


Wapinitia Highway, #44, Wapinitia Jct.-Bear Springs Jct., con- 
cerning and with respect to which 1 map has been prepared and filed, 
which map is herein identified as Map 19. 


Sunset Highway, #47, concerning and with respect to which 8 maps 
have been prepared and filed, which maps are herein identified 
as Group 20, 


West Portlend-Hubbard Highway, #51, concerning and with respect 
- to which 1 map has been prepared and filed, which map is herein 
identified as Map 21. 


Warm Springs Highway, #53, concerning, and with respect to which 
5 maps have been prepared and filed, which maps are herein iden- 
tified as Group 22. 


Boardman-Stanfield Highway, #54, concerning and with respect to 
which 1 map has been prepared and filed, which map is herein 
identified as Map 23. 


North Santiam Highway, #162, Detroit to Santiam Jct., concerning 
and with respect to which 2 maps have been prepared and filed, 
which maps are herein identified as Group 24. 


Dallas-Coast Highway, #192, concerning and with respect to which 
2 maps have been prepared and filed, which maps are herein iden- 
tified as Group 25. 


3. When any one of said above named highways, or any section or 
unit of the same, is relocated, reconstructed or otherwise permanently in- 
proved, the Engineer hereby is instructed and directed to accomplish said 
work so that when said highway, or any section thereof, is completed, it 
shall conform to and in all respectssatisfy the specifications and re- 
quirements of a throughway as said term is defined in this act. 


kh. When any of said highways, or sections thereof, are located, re- 
located or constructed as a throughway, all right of access from lands 
abutting thereon to said highway, or from said highway to said abutting 
lands, shall be acquired by the State. If access to any of said highways 
or from any of said highways to lands abutting thereon is provided and allowed, 
such access shall be only at such points and in such manner and for such 
purpose as the Highway Commission may direct, all of which shall be disclosed 
and specified in the deed or other instrument of conveyance of title to the 
State. 
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The Old Oregon Trail, #6, Stanfield to Idaho Line, concerning and 
with respect to which 15 maps have been prepared and filed, which 
maps are herein identified as Group 6. 


Central Oregon Highway, #7, concerning and with respect to which 
17 maps have been prepared and filed, which maps are herein iden- 
tified as Group 7. 


Oregon-Washington Highway, #8, Milton-Washington Line, concerning 
and with respect to which 1 map has been prepared and filed, which 
map is herein identified as Map 8. 


Oregon Coast Highway, #9, Astoria-Coquille, concerning and with re- 
spect to which 22 maps have been prepared and filed, which maps 
are herein identified as Group 9. 


Santiam Highway, #16, Santiam Jct.-Sisters, concerning and with re- 
spect to which 2 maps have been prepared and filed, which maps are 
herein identified as Group 10. 


McKenzie-Bend Highway, #17, concerning and with respect to which 
2 maps have been prepared and filed, which maps are herein iden- 
tified as Group ll. 


Willamette Highway, ;18, concerning and with respect to which 6 
maps have been prepared and filed, which maps are herein iden- 
tified as Group 12. 


Redwood Highway, #25, concerning and with respect to which 2 maps 
have been prepared and filed, which maps are herein identified 
as Group 13. 


Mt. Hood Loop Highway, #26, Portland-Wapinitia Jct., concerning 
and with respect to which 4 maps have been prepared and filed, 
which maps are herein identified as Group 14. 


Salem-Dallas Hichway, #30, concerning and with respect to which 
2 maps have been prepared and filed, which maps are herein iden- 
tified as Group 15. 


Wilson River Highway, #37, concerning and with respect to which 
4 maps have been prepared and filed, which maps are herein identi- 
fied as Group 16. 


Salmon River Highway, #39, concerning and with respect to which 
4 maps have been prepared and filed, which maps are herein iden- 
tified as Group 17. 

(Cont. ) 
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EXHIBIT "E” 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, acting under the provisions of Section 115-394 0.C.L.A. the 
Commission has found and now finds: 


(1) thet many highways and sections thereof have been and are 
damaged due to the movement of motor vehicles having combined 
weights in excess of 36,000 pounds or single axle weights in 
excess of 8,000 pounds during periods of flood, excessive 
rainfall or periods of freezing and thawing; and 


(2) that such climatic conditions vary with the seasons and 
also the locale; and 


(3) that the movement of vehicles having weights in excess of 
those herein stated after the inception of such conditions 
causes substantial damage to highway roadbeds; and 


(4) that many sections of highways subjected to such conditions 
can only be preserved and protected by the immediate closure 
thereof to motor vehicles having weights in excess of those 
herein stated: 


NOW THEREFORE, all members of the Commission being present and voting 
affirmatively, the Commission does hereby order: 


1. That upon the occurrence of a flood emcessive rainfall, freezing or 
thawing in any locality of this state affecting the stability of any section or 
sections of highways, the State Highway Engineer, either Assistant Encineer, or 
any Division Engineer with the approval of the State Hishway Engineer, hereby 
are directed to post any such section or sections of highway . 


2. Inmediately upon the posting of any such section, the same shall 
be closed to the movement of all motor vehicles other than those having gross 
weights of 36,000 or less and single axle weights of 8,000 pounds or less. 


3. Such posting shall continue so long as such conditions are found 
to exist by the State Highway Engineer. 


4. Nothing herein shall be deemed to modify any action or actions of 
the Commission based upon peculiar facts or circumstances applying to any 


section of highway. 


EXHTRIT “D".:(Cont.). 


5. The Right of Way Department, when acquiring title to lands upon 
which said highways, or sections thereof, are to be constructed, reconstructed 
or relocated, shall acquire from the abutting owner all right of access to 
said highway or from said highway to said abutting lands, except as otherwise 
ordered by the Commission duly entered in its minutes and incorporated in 

the instrument of conveyance. 


6. Whenever any section or unit of any of said existing highways is . 
subsequent to the adoption of this resolution, permanently improved, and said 
section or unit has or had at the date of the adoption of this resolution and 
order cn any one mile of any section thereof, ten or more commercial businesses 
catering to the motorinrc public, then with respect to said units or sections, 
the Right of Wey Department is hereby directed to procure and acquire all 
rijht of access from said abutting lands to said highway and from said highway 
to said abutting lands, which acquisition shall be made pursuant to the 
authority vested in the Commission under the provisions of Subsection 4 of 
Section 100-115, 0 C.L.A. or amendments or supplements thereof. 


7. Other and additional highways or sections of highways may be 
selected, designated and adopted as throughways when, in the judgment and 
opinion, such action is in public interest. 


8. The Fngineer is hereby instructed to erect or cause to be erected 
and thereafter maintained at suitable and appropriate sites along said highways 
appropriate signs advising the public that the highway upon which said sien 
is placed has been designated and made a throughway and is subject to access 
and other controls vested in the State Highway Commission by law. Said signs 
shall be of such design and size, and shall be placed at sites which will 
give to the general public the notice intended. 


9. The maps herein referred to as Group 1 to Group 25, inclusive, 
which maps are certified as bearin; date November 3, 1948, and the signature of 
W. C. Williams, First Assistant State Highway Engineer, hereby are by this 
reference adopted and approved for the purpose for which they were prepared 
and hereby by this reference made a part of this resolution. (*) 


Ths resolution shall be entered in the minutes and records of the 
Commission as of the third day of November, 1948. 


The maps referred tc in the above resolution are cf such bulk that 
it has been necessary to file them separately from the office copy of the resolu- 
tion. They may te referred *o as occasion arises in the file described on the 
face of the office copy of the resolution. (Throughways and Rights of Access 
File No. 4) 
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EXHIBIT "F" (Cont. ) 


Haines - 3rd Street, Ruby Street, alley between 3rd and end 

Helix - Solar Street 

Juntura - Hildah Street, First Street 

Merrill - Clay Street, Third Street 

Sherwood - Adair Hill (Wilsonville Road), Willamette S+reet, 
Railroad Street, Second S,reet, also work on outgoing streets 

Troutdale - Garfield, Killin; also the following intersections: 
Killin and Willamette, Killin and Dora, Killin and Harlow, 
Benton and Dora, Benton and Harlow, Benton and Kibling, Lincoln 
and Dora, Everett and Dora, Garfield and Dora, Lincoln and 
Harlow 

Waldport - Broadway 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respec- 
tive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns 
as evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4, That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution approv- 
inc the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the third day of November, 1948. 


KOV 3 1948 
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EXHIBIT "F" 
Minutes of November 3, 4, and 5, 1948 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 1948 for street purposes as provided in said law, the several sums of 
amounts set opposite the names of the respective cities or towns: 


Banks -------------------------------0--"--"-- $ 1,056.19 
Cornelius ---------------------------2-5--7-"° 3,339.62 
Creswell ---------------n nnn nnn nent n rere nne 2,659.73 
Dayton -r---------------2e-2--2---noeennn-nnne 2,725.32 
Gaston --------------------------2------------ 1,423.94 
Blantale <-~<<n0--conccnncnencecensareeeesson= 2,361.78 
Haines -------------- ------2---------0-------- 1,612.08 
Helix ----------------------0----0-- 22 eennen- 782.52 
Juntura --------------------- en ene n nn nner nee 714.11 
Merrill ------<----.--..---------------------- 2,770.90 
Sherwood ----------------------------0-------- 2,407.44 
Troutdale <-------a-csnesee owen nenewans-seeoe- 902.25 
Waldport ------------------------------------- 2,693.93 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Banks Wilkes Avenue 

Cornelius - "Q" Street, 4th Street 

Creswell - "D" Street, "C" Street, 5th Street, 3rd Street, ond Street, 
lst Street, Front Street, "A" Street 

Dayton - 8th Street, 7th Street, 6th Street, 5th Street, 4th Street, 
3rd Street, ond Street, lst Street, Lafayette Street, Oak Street, 
Church Street, Main Street, Alder Street, Mill Street 

Gaston - Main Street, ‘nd Street, Church Street, Park Street, also 
all city streets which require patching 

Glendale - Willis Avenue, Second Street, Third Street, Fourth Street, 
Fifth Street, Sixth Street, Molly Street, James Avenue, 
Montgomery Avenue, First Street 


(Cont. ) 
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EXHIBIT "H” 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHERFAS, the Tncineer has reported that the following State Hichway 
Commission contracts for the construction of state highway projects have been 
completeé according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2815, with Rogers Construction Co., for 
srade widening and oil mat surfacing on the Unity Junction- 
Mill Gulch Section of the Baker-Unity Highway in Baker County; 
completed July 31, 1948. 


Contract No. 2816, with Rogers Construction Co., for 
surfacing and oiling on the Unity Junction-Ironside Section 
of the John Day Hichway in Baker and Malheur Counties; com- 
pleted September 7, 1948. 


Contract No. 2845, with McNutt Bros., for grading on 
the Glendale Junction-Wolf Creek Section of the Pacific Highway 
in Douglas and Josephine Counties; completed September 28, 1948. 


Contract No, 2894, with the Hydraulic Dredging Co., 
Limited, for hydraulic embankment on the Troutdale-Wahkeena 
Creek Section of the Columbia River Highway in Multnomah 
County; completed September 27, 1948. 


Contract No. 2899, with Albert W. Denton, for regrading 
and oil mat surfacing on the Madras Section of The Delles- 
California Hichway in Jefferson County; completed August 5, 1948. 


Contract No. 2919, with Vernie Jarl, for grading and 
oil mat surfacing on the Hay Creek-Condon Section of the Wasco- 
Heppner Highway in Gilliam County; completed September 2, 1948. 


Contract No. 2925, with J. pR. Taggart Co., Inc., for 
regrading and oil mat surfacing on the Butte Creek-Kinzua 
Section of the Kinzua County Road in Wheeler County; completed 
September 4, 1948. 


Contract No. 2928, with Jack Robinson, for grading and 
bituminous surfacing on the Reedsport Junction Section of the 
Oregon Coast Highway in Douglas County; completed September 20, 1948, 


(Cont. ) 
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EXHIBIT "G" 


Minutes of November 3, 4, and 5, 1948 


RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make ea complete and final survey of the route and permanent loca- 
tion of the following section of a state highway, to wit: 


Charlotte Creek-Murphy's Camp Section of the Umpqua Highway 
in Douglas County 


and in connection therewith to prepare maps showing the route and location 
of said section of highway and to file said reports and records with the 
Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said survey 
and has submitted the same for the approval or disapproval of the Commission; 
and 


WHEREAS, after due consideration of said survey, field notes, maps 
and other engineering data, it is the judgment of the Commission that the same 
should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively zs follows: 


1. That the survey of the above-mentioned section of state highway, 
together with the map, which for identification purposes bears the map file 
Nos. 43-21-23 and 4B-21-24, field notes and other engineering data submitted 
by the Engineer hereby are approved, and the Engineer is directed to file and 
preserve the same in the records and files of the Commission at Salem, Oregon. 


. That when said section of said highway is permanently constructed, 
the same shall be done in accordance with said survey and location unless 
otherwise directed or ordered by the Commission. 


3. That this resolution be entered in the minutes and records of the 
Commission as of the third day of November, 1948. 
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EXHIBIT "HK" (Cont. ) 


Contract No. 3042, with D. F. McKenzie, for re-oiling on 
the Kent-Cow Canyon Junction Section of the Sherman Highway in 
Sherman and Wasco Counties; completed September 15, 1945. 


Contract No. 3047, with Baker & Wilson, for rock surfacing 
and bituminous macadam surfacing on the Florence (Lincoln & Hamlin 
Sts.) Section in Lane County; completed September 30, 1948. 


Contract No. 3048, with J. N. & Me J. Conley, for bituminous 
macadam surfacing on the Newport (Canyon Road) Section in Lincoln 
County; completed October 2, 1948. 


Contract No. 3055, with Porter W. Yett, for oiling and paving 
on the Beaverton (Lombard Ave. & East St.) Section in Washington 
County; completed October 18, 1948. 


Contract No. 2856, with John A. Logan, for gradinz, bituminous 
macadam and bridge on the Tutuilla Creek Section of the Pendleton- 
John Day Highway in Umatilla County; completed July 2, 1948. 


Contract No. 2937, with Rogers Construction Co., for grading 
and oil mat surfacinc on the Bonanza-Poe Valley-Malin Section of 
the Bonanza-Malin County Road; completed July 13, 1948. Kusmaru ce. 


Contract No. 2980, with Jed Wilson, for furnishing crushed 
rock in stockpiles on the Klaskanine Summit-Jewell Section of 
the Nehalem Secondary Highway in Clatsop County; completed 
September 24, 1948. 


Contract No. 3040, with D. F. McKenzie, for bituminous macadam 
surfacing on the Central Point (Pine St.) Section in Jackson 
County; completed September 18, 1948. 


Contract No. 2976, with Babler Bros., for bituminous macadam 
surfacing on the Johns-Mackin Gulch Section of the Pacific Highway 
in Douglas and Josephine Counties; completed October 8, 1948. 


Contract No. 2961, with Perkins Bros., for construction of 
the Crooked River Bridge on the Ochoco Highway in Crook County; 
completed October 26, 1948. 


Contract No. 2974, with Walder and Kenworthy, for construction 


of the Troutdale Grade Separation and Bristol Overpass on the 
Columbia River Highway in Multnomah County; completed October 30, 


1948, 
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EXHIBIT "H" (Cont. ) 


Contract No. 2939, with Leonard & SlateOre. Limited, J. C. 
Compton and 0. C. Yocom Co., for grading and paving on the Pringle 
Corner-McMinnville Section of the Salmon River and Pacific West 
H ghways in Yamhill County; completed September 29, 1948. 


Contract No. 2948, with Gerald Miller, for grading and topping 
on the East Cottonwood Canyon Section of the Waso-Heppner Highway 
in Gilliam County; completed September 16, 1948. 


Contract No. 2962, with Vernie Jarl, for grading and oil mat 
surfacing on the Crooked River Section of the Ochoco Highway in 
Crook County; completed September 17, 1948. 


Contract No. .2963, with F. L. Somers, for furnishing crushed 
sravel in stockpiles on the Silver Lake-Harvey Creek Section of the 
Fremont Highway in Lake County; completed October 12, 1948. 


Contract No. 2964, with F. L. Somers, for furnishing crushed 
gravel in stuckpiles on the Harvey Creek-Chewaucan River Section 
of the Fremont Highway in Lake County; completed Jyly 26, 1948. 


Contract No. 2965, with J. A. Terteling & Sons, Inc., for 
grading, surfacing, oiling and structure on the Adrian-Homedale 
Section of the Nyssa-Adrian Highway in Malheur County; completed 
October 8, 1948. 


Contract No. 2971, with Lofts & Son, for furnishing crushed 
rock in stockpiles on the Kent -Cow Canyon Junction Section of the 
Sherman Highway in Sherman and Wasco Counties; completed September 3, 
1948. 


Contract No. 2991, with A. H. Saxton & Sons, for furnishing 
crushed rock in stockpiles on the Hebo Section of the Oregon Coast 
and Three Rivers Highways in Tillamook County; completed May 26, 1943. 


Contract No. 2992, with C. H. Grimstadt and F. Vanderveldt, for 
grading and paving on the Pendleton (18th St.-lst St.) Section of the 
Old Oregon Trail in Umatilla County; completed October 1, 198. 


Contract No. 3029, with Roseburg Paving Co., for paving on the 
Riddle (Main & 4th st.) Section in Douglas County; completed 
September 28, 1948. 


Contract No. 3038, with General Construction Co., for hydraulic 
embankment on the Swift Secondary Highway in Multnomah County; 
completed July 30, 1948. 
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EXHIBIT "I" 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desir- 
able to relocate the section of the Salmon River and Pacific West highways 
known as the Pringle Corner-McMinnville Section in Yamhill County, the 
northerly terminus of which is at Highway Engineer's Station 649+50 of the 
relocated line and the southerly terminus of which is at Highway Engineer's 
Station 383422 of the relocated line; and 


WHEREAS, by reason of the relocation of said section of said high- 
ways a portion or unit of the right of way of the highways as formerly located 
has been eliminated from the boundaries of the new location, which eliminated 
section or unit will no longer be needed for hichway purposes; and 


7 WHEREAS, Yamhill County and the Highway Commission have entered 
into an agreement under date of December 27, 1946, relating to the use and 
jurisdiction of the abandoned section; and 


WHEREAS, the contract for the construction of this relocated sec- 
tion of the Salmon River and Pacific West highways completed on September 29, 
1948, and highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
made of the remaining section or unit of the right of way of said highways 
which is affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portion of the old right of way which by reason of the 
reloeation of the said highways is no longer within the boundaries of the new 
right of way and which portion lies betwean Highway Engineer's Station 477400 
and Highway Engineer's Station 598400 of the reconstructed highways, and which 
area is identified and shown colored in red, and otherwise designated as 
Unit "A" on map attached hereto and marked "Exhibit A", is hereby abandoned 
as any part of the right of way of the said state highways but all of said 
abandoned section of the richt of way of said highways is to remain and be 
maintained as a public highway. The Commission hereby surrenders all juris- 
diction thereover and hereby consents that jurisdiction over said road may 
be assumed and exercised by the County Court of Yamhill County, and said road 
shall thereafter be maintained by the County for public use, (*) 


2, The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highways 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection with 
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EXHIBIT "H" (Cont. ) 


Contract No. 2996, with Snook Brothers, for construction of 
the North Powder River Bridge Section of the North Powder River 
Road in Baker and Union Counties; completed September 22, 1948. 


Contract No. 2945, with W. R. Grasle Company, for installation 
of the Parkrose Traffic Signal System on the Parkrose Section of the 
Columbia River Highway in Multnomah County; completed October 20, 1948. 


Contract No. 2985, with J. S. Morris Company, for painting the 
Coos Bay Bridge on the Oregon Coast Highway in Coos County; completed 
October 21, 1948. 


Contract No. 3044, with J. S. Morris Company, for painting the 
Catching Slough Bridge on the Coos River Highway in Coos County; 
completed October 21, 1948. 


Contract No. 2905, with E. C. Hall Company, for construction of 
four bridges on the Milton-Washington State Line Section of the Oregon- 
Washington Highway, in Umatilla County; completed September 4, 19,8. 


Contract No. 2931, with Lindstrom Bros., for widening of the 
Dairy Creek Bridge on the Tualatin Highway in Washington County; 
completed August 31, 1948. 


Contract No. 3001, with W. R. Grasle Company, for installation 
of the Pendleton Traffic Signal System, City of Pendleton, in Umatille 
County; completed on September 10, 1948. 


Contract No. 2908, with VaDare Construction Co., for construction 
of the Stillwell Bridge over Trask River on the Tillamook-Netarts Highway 
in Tillamook County;. completed June 29, 1948. 


Contract No. 3021, with Joseph Holt, for straightening up the 
steel truss of the South Dillard Bridge on the Pacific Highway in 
Douglas County; completed September 14, 1948. 


Contract No. 2999 with H. P. Fisher & Sons for painting the 
Yaquina Bay Bridge on the Oregon Coast Highway in Lincoln County; 
completed September 20, 1948. 


THEREFORE, BE IT RESOLVED that the work covered by said state highway 
contracts for the construction of said state highway projects be declared 
completed according to the terms of the respective contracts, and said jobs 
are hereby accepted and final payment in connection therewith is hereby 
authorized. A 
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EXHIBIT "J" 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocated a section of the Oregon Coast Highway No. 9 in Coos County; 
and 


WHEREAS, by reason of the relocation of said section of said 
highway, a portion or unit of the right of way of the highway as originally 
located is eliminated and will no longer be needed for highway purposes for 
the service of people living thereon or communities served thereby; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition 
to be made of the unit or section of the right of way of said highway 
effected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THIS COMMIS- 
SION as follows: 


1. That the section of the Oregon Coast Highway No. 9 known as 
the Glasgow-Hauser Section, which begins at the north end of the Coos Bay 
Bridge on the new route and ends at Hauser on the new route, has been 
completed and made available for travel, and that the section of the old 
route herein defined and described as Unit "A" shall no longer be part of 
the route of the Oregon Coast Highway, but shall be eliminated therefrom. 


2. The section of the old route of said highway which is 
identified as Unit "A" and more particulerly described as follows: 


Unit "A" 


All that part of the former route of the Oregon Coast 
Highway lying west of p line 50 feet westerly from, measured at 
right angles to the center line of the relocated Oregon Coast 
Highway beginning at Highway Engineers's Station 317+70 of 
the relocated Oregon Coast Highway in the Northeast quarter 
(NEL) of the Southwest p.arter (SWi) of Section 14, Township 
24 South, Range 13 West, W. M.; thence northerly via the former 
route of the Oregon Coast Highway to State Highway Engineer's 
Station 320+50 of the relocated Oregon Coast Highway in the 
Northeast quarter (NEL) of the Southwest quarter (SWi) of 
Section 14, Township 24 South, Range 13 West, W. M. 
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EXHIBIT "I" (Cont. ) 


all the said area colored in green it is the judgment and finding of the 
Commission that all of said area is and will be needed for highway right of 
way, and likewise for highway construction, improvement, maintenance and 
other hichway purposes and uses. For such uses and purposes, therefore, the 
Commission does hereby declare and order that possession of and title to all 
of the land or area shown colored in green on said "Exhibit A" shall be re- 
tained and held by the State, and shall not be permitted to revert to or 
become the property of abutting owners. 


3. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the cround 
by the Ingineer with proper monuments, and such boundary monuments shall 
thereafter be maintained in place. 


lk. This resolution shall be entered in the minutes and records of the 
Commission, and the Secretary hereby is directed to mail to the County Court 
of Yamhill County a duly certified copy thereof, and shall file with the Clerk 
of Yamhill County a like certified copy, and said County Court hereby is res- 
pectfully requested to take appropriate sfficial action, by resolution or 
otherwise, by which the County shall accept the said abandoned section of the 
said old right of way shown colored in red on the map attached hereto and 
marked "Exhibit A", and shall assume jurisdiction tnereover as a county road 
and shall maintain the same for public purposes. (#) 


FOOTNOTE: (*) P 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 152, under the heading “Abandonment and Retention 
Resolutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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Minutes of November 3, 4, and 5, 1948 


ft ee 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desir- 
able to relocate the Tampico-Lewisville Secondary Highway in Benton County, 
i the northerly terminus of which is at Highway Engineer's Station 286+05.0 
of the relocated line and the southerly terminus of which is at Highway 
Engineer's Station 11+82.0 of the relocated line; and 


NR TAHT, 


WHEREAS, by reason of the relocation of said section of said 
highway a portion or unit of the right of way of the highway, as formerly 
located, has been eliminated from the boundaries of the new location, and 
which eliminated section or area is no longer needed for highway purposes; 
and 


WHEREAS, the real property, title to which has been vested in the 
State of Oregon, by and through its State Highway Commission, by a deed 
executed by the United States of America by the Farm Federal Mortgage Corp- 
oration, which deed is recorded in Book 119, Page &30, Deed Records of 
Benton County, Oregon, under date of October 25, 1947, is hereby accepted 
for and on behalf of the State of Oregon; and 


WHEREAS, it is the purpose of the Highway Commission to dedicate 
the real property described in said deed to highway purposes, and in parti- 
cular for right of way uses in connection with the relocation of the said 
secondary highway; and 


WHEREAS, it is likewise the purpose of the Highway Commission to 
take official action in regard to the relocation of said highway and the 
acceptance and dedication of saié right of way. 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commis- 
sion as follows: 


1. That the right of way as deeded to the State of Oregon by the 

aforesaid deed is hereby established as the official route of the Tampico- 
¢ Lewisville Secondary Highway and which right of way is shown colored in gremn 
on the map attached hereto and marked "Exhibit A". In connection with all the 
area colored in green, it is the judgment and finding of the Commission that 
all of said area is and will be needed for highway right of way, and likewise 
for highway construction, improvement, maintenance and other highway pur- 
poses and uses. For such uses and purposes, therefore, the Commission does 
hereby declare and order that possession of and title to all of the land or 
area shown colored in gresn on said "Exhibit A" shall be retained and held by 
the State, and shall not be permitted to revert to or become the property of 
abutting owners. (*) 
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EXHIBIT "J" (Cont. ) 


shall be and hereby is abandoned as a part of said highway, and hereafter 
all right, title and interest which the State has in said right of way shall 
be permitted to revert to the owners of the abutting land. 


3. There is attached hereto and made a part hereof a print or 
sketch map on which is shown colored in brown the section of the old route 
of said hichway designated as Unit "A" and there is likewise shown on said 
print colored in green the route of the highway adjacent to said Unit "A" 
as relocated. (*) 


4, That this resolution be entered in the minutes and records of 
the Highway Commission and a certified copy thereof delivered to the County 
Court of Coos County. 


FOOTNOT2:  (*) 


The map mentioned in this resolution is attached to the original 
reso lutimon file in the office of the State Highway Commission, Salem, 
being R@solution No. 194, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "L" 
Mimutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, the State Highway Commission, pursuant to the provisions of 
Section 115-320, 0.C.LA., as amended by Chapter 458, Oregon Laws, 1941, has 
caused an engineering and traffic investigation to be made with respect to 
certain state highways and/or certain sections of state highways more particu- 
larly and completely described and set forth hereinafter; and 


WHEREAS, the data, facts and information obtained in connection with 
said nvestigation are ajl on file in the office of the State Highway Commis- 
sion at Salem, Oregon; and 


WHEREAS, based upon said engineering and traffic investigetion the 
Commission has determined that the fixed and designated speeds prescribed by the 
provisions of subsection (b) of said Section 115-320, 0.C.L.A., as amended, 
are in certain specified instances greater than is reasonable and safe and in 
other specified instances are less than is reasonable under the conditions 
found to exist upon or with respect to the state highways or sections of state 
highways hereinafter set forth and more particularly described and defined 
hereinafter, and the State Highway Commission has therefore determined to 
designate a different speed thereupon than the speed fixed in said statute, 
which said different speed or speeds shall be as specifically set forth 
hereinafter. 


NOW, THEREFORE, based upon said engineering and traffic investiga- 
tion and upon the finding and determination made by the Commission with respect 
thereto, the Commission does hereby determine and does hereby order that with- 
in the meaning and purpose of said Section 115-320, 0.C.L.A., as amended, the 
speed at which a vehicle may be driven upon said state highway and/or upon 
said sections of said state highway shall not exceed the rate of speed set 
forth immediately following: 


Name of highway: ..... + « « » Pecific Highway Bast... 1.2 52s 
mumber: ......2I1E.... . Route mmber... . USE... 
S 


Location of Termini 8 shi 
M.P. 73.94 (&. of Cox Creek) to M.P. 74.10 (Albany city 
limits) 45 miles per hr. 

BE IT FURTHER ORDERED that the State Highway Engineer be and he here 
by is ordered and directed to erect at appropriate places in sufficient number 
adequate signs giving notice of the particular applicable speed on said state 
highway. 


BE IT FURTHER ORDERED that any previous order heretofore made by the 
Commission with respect to speed or speeds applicable to any of the highways or 
sections of highways specified herein which is in conflict with the provisions 
of this order hereby is vacated and annulled. 
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EXHIBIT "K" (Cont.) 


2. That the portion of the old right of way which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies betwean Highway Engineer's Station 32+20 
and Highway Engineer's Station 1+10 of the former highway, and which area is 
identified and shown colored in brown on map attached hereto and marked 
"Exhibit A", is hereby abandoned as any part of the right of way of the said 
highway, and the Commission hereby surrenders all jurisdiction thereover, and 
hereby consents that jurisdiction over said road may be assumed and exe#cised 
by the County Court of Benton County, or may be vacated as the County Court may 
determine. (*) 


3. The Commission does hereby find and declare that there are no 
persons living on the said abandoned portion of the right of way of said 
highway identified as colored in brown on said "Exhibit A”, and that there is 
no community which requires service over said road. (*) 


4. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be retained 
by the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 


5. This resolution shall be entered in the minutes and records 
of the Commission, and the Secretary hereby is directed to mail to the County 
Court of Benton County a duly certified copy thereof, and shall file with the 
Clerk of Benton County a like certified copy and said County Court is hereby 
respectfully requested to take appropriate official action, by resolution 
or otherwise, by which the County shall accept the said abandoned section 
of the said old right of way shown colored in brown on the map attached 
hereto and marked “Exhibit A", and shall assume jurisdiction thereover or 
vacate the same as the County Court may determine. (*) 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 195. under the heading "Abandonment and Retention 
Resolutions" and said. map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "M"” (Cont.) 


issuance of permit, over Group I Highways, and that said highways and sections 
of highways be reclassified and be designated and classified as Group I 
Highways; and ; ; 
WHEREAS, the following described section of highway is not 

classified and designated by said resolution as either a Group I or Group II 
Highway: 

That section of Secondary State Highway No. 162, otherwise known 

as North Santiam Highway, which said section begins at Mill City 

and ends at Niagara; and 


WHEREAS, said Engineer, having made due and proper investization 
and inspection of said section of North Santiam Highway, and based upon such 
study and inspection, has made and filed with the Commission his written re- 
port and recommendation, which said report by this reference is made a part 
hereof; and 

WHEREAS, said Engineer has in and by said written report found 
and recommended that said section of North Santiam Highway is of such structure, 
character, design and condition of repair as to permit the movement thereover 
of vehicles, or combinations of vehicles having a length and combined and 
gross weight equal to the lengths and combined and cross weights authorized, 
by said resolution, to be moved, upon issuance of permit, over Group I 
Highways, and that said section of highway be classified and designated as a 
Group I Highway; and ‘ 


WHEREAS, based upon the advice and recommendation of said 
Engineer, it is the judgment and opinion of the Commission, that the public 
interest will be advanced by the classification or reclassification and desicne- 
tion of all aforesaid highways and sections of highways as Group I Highways; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED AND ORDERDD by 
this Commission, all members being present and voting affirmatively: 


1. That the classifications heretofore made of the above-des- 
cribed highways and sections of highways hereby are changed and said highways 
and sections of highways chall hereafter be enumerated and included within 
the croup of highways or sections of highways designated and defined as Class 
I Highways for the purpose of issuance of permits authorized by the resolution 
adopted by the Commission July 21, 1947. The classification and designation 
of said highways and sections of highways by which said highways and sections 
of highways were placed in Group II hereby is rescinded and declared of no 
effect. 


2. That before any permit or permits are issued pursuant to 
this resolution, the resolution shall be sumitted to His Excellency, John 
Hall, for his approval. 


3. That this resolution be entered in the minutes and records 
of the Commission as of the 3rd day of November, 1948, and the Secretary is 
hereby authorized and directed to deliver to the Superintendent of State 
Police a full, complete, and correct copy thereof, and to the Public Utilities 
Commissioner a like copy. 
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EXHIBIT "MM" 
Minutes of November 3, 4, and 5, 1948 
RESOLUTION 


WHEREAS, the Commission on July 21, 1947, upon the recommendation 
of its State Highway Engineer and after careful study and consideration, adopted 
a resolution under the authority and within the meaning of Chapter 156, Oregon 
Laws 1947; and 


WHEREAS, His Excellency, Barl Snell, on August 4, 1947, approved 
said resolution under the authority and within the meaning of Chapter 156, 
Oregon Laws 19:7; and 


WHEREAS, by the terms of said resolution, the Commission adopted 
and approved Exhibit "A" and Exhibit "B", by which action on the part of the 
Commission certain highways and certain sections of highways are designated 
and classified as Group I Highways, and other highways and sections of highways 
are designated and classified as Group II Highways; and 


WHEREAS, among the highways and sections of highways designated 
and classified in said resolution as Group II Highways, are the following high- 
ways and sections of highways: 


That section of Secondary State Highway No. 163, otherwise known 
as Silver Creek Falls Highway, which said section begins at Salem 
and ends at the junction with Secondsry State Highway No. 162, 
otherwise known as North Santiam Highway; and 


That section of Secondary State Highway No. 162, otherwise known 
as North Santiam Highway, which said section begins at the junction 
of said highway with the Silver Creek Falls Highway and ends at 
Niagara, exluding, however, for classification purposes the re- 
located section of said highway which lies betwean Mehama and Mill 
City, which relocated section has not yet been constructed; and 


Secondary State Highway No. 213, otherwise known as the Mehama-Mill 
City Secondary Highway, which said highway begins at Mehama and ends 
at Mill City, over which said highway there is now being routed and 
will continue to be routed until the section of Secondary State High- 
way No, 162, which section begins at Mehama and ends at Mill City, 
has bean constructed, traffic moving over Secondary State Highway 
No. 162; and 


WHEREAS, the State Highway Engineer, having made due and proper 
investigation and inspection of said highways, and sections of highways, and 
based upon such study and inspection, has made and filed with the Commission 
his written report and reconfmendation, which said report by this reference 
is made a part hereof; and 


WHEREAS, said Engineer has in and by said written report 
found and recommended that said highways, and sections of highways, are of 
such structure, character, design md condition of repair as to permit 
the movement thereover of vehicles, or combinations of vehitles having 
a length and combined ad gross weight equal io the lengths and com- 
bined and gross weights authorized, by said resolution, to be moved, upon 
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EXHIBIT "N" (Cont. ) 


1. That the above specified and described section of the Oregon 
Coast Highway be and said section hereby is designated and classified as one 
of the Group I highways so as to qualify said highway for the issuance of 
permits authorized by said resolution adopted July 21, 1947, and the former 
classification of said section of highway as Group II is hereby rescinded. 


2. That hereafter when the Engineer upon careful and proper in- 
vestigation as required by said law finds with respect to any of the highways 
or sections of said highways remaining in Group II under the provisions of said 
resolution adopted July 21, 1947, that they are of such structure, character, 
design and condition of repair as to permit the movement thereover of vehicles 
or combinations of vehicles having a length and combined gross weight equal to 
the lengths and combined and gross weights authorized by said original resolu- 
tion to be moved under permits issued by the Commission for movement over 
Group I highways, then said Engineer is hereby authorized and directed to 
reclassify said highway or section of highway and transform the same to Group 
I highways and report such action to the Commission for appropriate record in 
the Commission's minutes. 


3. That this resolution be entered in the minutes and records of 
the Commission as of the 3rd day of November, 1948, and the Secretary is hereby 
authorized and directed to deliver to the Superintendent of State Police a full, 
complete and correct copy thereof and to the Public Utilities Commissioner a 


like copy. 
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EXHIBIT "B" 
Minutes of November 3, 4 and 5, 1948 
RESOLUTION 


WHEREAS, the Commission on July 21, 1947, on recommendation of its 
State Hichway Engineer and after careful study and consideration, adopted a re« 
solution under the authority and within the meaning of Chapter 156, Oregon 
Laws, 1947, which said resolution was approved by His Excellency Earl Snell 
on August 4, 1947; and 


WHEREAS, by said resolution the Commission classified certain high- 
ways and sections of highways as Group I and Group II highways, which said 
classifications are evidenced in two exhibits, marked Exhibit "A" and 
Exhibit "B" and made a part of said resolution; and 


WHEREAS, by said resolution a section of the Oregon Coast Highway; 
nemely, the section beginning at mile post 364.33, which beginning point is 
otherwise designated as Pistol River, and extending thence south to the 
Oregon-California State Line, was classified in Group II; and 


WHEREAS, the State Highway Engineer has made due and proper in- 
vestigation and inspection of said section of said highway and has made and 
filed in the Commission's records at Salem, Oregon, his report and recommen- 
dation, to which report and recommendation the Commission has given due con- 
sideration; and 


WHEREAS, said Engineer has in and by said written report found and 
recommended that the said section of the Oregon Coast Highway is now of such 
structure, character, design and condition as to permit the movement there- 
over of vehicles or combinations of vehicles having a length and combined and 
gross weight equal to the lengths and combined, and gross weights author- 
ized by said original resolution to be moved under the authority of permits 
issued by the Commission for the movemant of vehicles over Group I highways, 
and said Engineer has further recommended that said section of the Oregon 
Coast Highway bo reclassified and transferred from Group II Group I.; and 


WHEREAS, based upon the advice and recommendation of said Engineer 
and upon the Commission's independent study and consideration of facts sub- 
mitted in said report, it is the judgment and opinion of the Commission that 
public interest will be advanced by the reclassification of said section of 
the Oregon Coast Highway and the transfer of said section from Group II to 
zroup I highways; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED and ordered by this 
Commission, all members being present and voting affirmatively, as follows: 


(Cont. ) 
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EXHIBIT "0" (Cont. ) 


NOW THEREFORE, be it and it hereby is resolved by the Highway Commi- 
ssion as follows: 


1. That the first above-described highway or section of highway be 
and the same hereby is eliminated and removed from said Paulina State Secon- 
dary Highway No. 360, and shall thenceforth revert to Crook County and there- 
after be maintained as a county road. 


2, That the second above-described county road be and the same 
hereby is selected, designated, and adopted as a secondary state highway, and 
shall become a part of said Paulina Secondary State Highway No. 380. 


3. That this resolution is recognized as 4 companion resolution to 
the one adopted by the County Court of Crook County by which County resolu- 
tion the State is requested to eliminate from said secondary state highway the 
first section of highway above described, and adopt as a secondary state high- 
way the second above-described highway, which is recognized as a county road 
in its original status. 


4, The map attached hereto is by this reference made a part hereof, 
on which map there is shown colored in red the section of said secondary state 
highway which by this resolution and by the companion agreement is eliminated 
from said secondary highway and there is shown colored in green the county road 
which by these proceedings has been selected, designated, and made a part of 
said Secondary State Highway No. 380. (*) 


5. That this resolution be entered in the minutes and records of 
the Commission as of the 4th day of November, 1948. 


FOOTNOTE: (*) 


The map mentioned in this resolution fe attached to the original 
resolution on file in the office of the State Highway Commission, Salem, being 
Resolution No. 196, under the heading "Abandonment and Retention Resolutions" 
and said map by this reference is made a part of this minute entry to the same 
extent as if copied in full herein. A copy of this resolution, with map at- 
tached, is also filed as "Secondary Highway Designation" file No. 13. The 
original copy of the agreement covering this matter is filed with "Abandonment 
and Retention Resolution” No. 196, and a duplicate of the agreement is filed 
under "Miscellaneous C. and A." file No. 1110. 
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EXHIBIT "0" 
Minutes of November 3, 4 and 5, 1948 : 
RBSOLUTION 


WHEREAS, under the provisions of Title 100 0.C.L.A., and in parti- 
cular Subsection 36 of Section 115 of said Title, the State Highway Commission, 
by mutual agreement with the respective county courts of the several counties 
of the State, is authorized and empowered to select, locate and designate a 
system of secondary state highways, which highways shall be selected from the 
market roads or other id roads, or available locations or routes of the 


several counties; and 


WHEREAS, the County Court of Crook County and the State Highway 
Comission heretofore, by mtual agreement, selected the county road known as 
County Market Road No. 6 and made the same a secondary state highway, to be known 
as the Paulina Secondary State Highway No. 380 in Crook County; and 


WHEREAS, within the meaning, purpose, and authority of said law the 
Highway Commission and the County Court of said County have found and declared 
that the best interests of the general public, and of Crook County in par- 
ticular, will be served by the elimination from said secondary state highway 
of the section or unit described as follows: 


A Section of the Paulina Secondary State Highway No. 380: 


Beginning at a junction of the Crooked River Highway No. 14 
with the Paulina Secondary Highway No. 380 in Section 13, T. 175S., 
R. 16 E., W.M.; thence in a northeasterly direction to the junc- 
tion of the Combs Flat County Road with the Paulina Secondary 
Highway No. 380, in Section 13, T. 16S., R. 17 E., W.M., a distance 
of approximately 9.55 miles. 


WHEREAS, these parties have also found and declared that it will 
be in the interest of the general public to select and designate the county 
road of Crook County,. defined and described as follows: 


An Extension of the Paulina State Secondary Highway No. 380: 


Beginning at the junction of the Combs Flat County Road 
with the Ochoco State Highway No, 41 east of the city limits 
of Prineville; thence southeasterly to a junction of the Combs 
Flat Road with the presently designated Paulina Secondary State 
Highway No. 380, in Section 13, T. 16S., R. 17 E., W.M., a 
distance of approximately 16.6 miles, 


and make the same a part of said Secondary Highway No. 380. 
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Page Date Subject 
1948 
15406 Dec.20 Bids received on the following projects: 
Baker Rock Production 
Birkenfeld-Washington County Line Rock Production 
Prineville-Eagle Rock Creek Section a 
15407 Lapine Maintenance Building es 
Roseburg Division Office 5uilding i 
Devils Lake Outlet Section 
Newport Office Building 
Vancouver Avenue bridge 
15408 Parks Superintendent reports on following: 
Ecola Park. Quotations for sale of down timber to be secured 
Vista House. Columbia River Hwy. Jack Flaucher's request 
for three-year lease denied. To be considered, July, 1949. 
Cape Arago Park. Construction of Boy Scout cabin denied 
Warm Springs Hwy. Deschutes River wayside area. Condemna- 
tion of Paxton property. Referred to Counsel 
Silver Falls recreational area. Organizations to be charged 
for use of faciliites. 
15409 Champoeg Park. Plans. Memorial Building. Architects’ 
design of bldg. to be hastened 
Park Betterment Budget 1949. Budget approved with five dele- 
tions. 
15410 Real property. Acquisition authorized. See EXHIBIT "A". 
Sullivan Gulch. Portland. Acquisition not to be urged 
Insurance coverage on bldgs acquired, Action deferred 
Counsel to make recommendation 
Multnomah County. Sundial Secdy. Hwy. Agreement with Port 
of Portland and county being prepared 


15411 Columbia River Hwy. Dodsen-Bonneville. Counsel to make 
written report on Aschenbrenner and Paquette R/W acquisi- 
tion. 


Pacific Hwy. West. Newberg-McMinnville Alternate route 
considered. Present route to be modernized 

Pearl Hall and Oscar Whithoft. Condemnation settlements 
confirmed. Kt 

Clatsop County. Oregon Coast Hwy Bay Bridge-Lewis 
and Clark River. Approval of options deferred. Alter 
nate routes considered. R/W negotiations on present 
adopted route to be discontinued. Counsel to appraise 
properties on alternate route. 


15412 Deschutes County. The Dalles-California Hwy. Redmond Ac 
quisition of land from Lynch for storage purposes Action 
deferred. 
Condemnation. Offers approved. See EXHIBIT "B-1", "B-2", and 
1pB3" 
15413 Budget for R/W purcheses. 1948 accounting records to be adjusted 


to take care of over-run 


Page Date 
1948 

15425 Dec.20 

15426 

15427 


15428 
15429 


15430 


15431 


15432 


15434 
15435 


Subject 

Budget, 1949. Expenditure of $45,400 for building and prop- 
erty improvements approved. 

Budget, 1949. Parks. Expenditure of $6,230 for minor perks 


and park road betterment approved t 
Budget, 1949. Minor Betterment. Projects totaling $361,000 j 
approved. 
Selem. Pacific Hwy. East. Adoption of permanent route 
Engineer to report. (See page 15450) 
Salem. Pacific Hwy. East. Widening between Court and Union t 
Streets. Engineer to report. (See page 15450) f 
Survey. McKenzie-Bend Hwy Relocation survey requested j 
No action. 
Signs. Request for signs at city entrances warning re pedes- 
trians taken under advisement. 
Coos County. Oregon Coast Hwy. Coquille. Improvement at 
northern city limits. No action. 
Washington County. Tualatin Valley Hwy.-Walker County Road 
intersection. Agreement approved. 
Lane County. Upper McKenzie River District. Snow removal 
on two county roads approved. 
Signals. Roseburg. Pacific Hwy. intersection with Lane 
and Washington Streets. Installetion approved. 
Signals. Multnomah County. Sunset Hwy.S.W. Highland Road 
intersection. - Installation approved 
Signals. Sweet Home. South Sentiam Hwy .-18th Avenue inter 
section. Request for installation denied 
Signals. Multnomah County. Oswego Hwy.-Palatine Hill County 
Road intersection. Installation requested. Engineer to 
report. 
Signals. Gearhart. Oregon Coast Hwy.-6th Street intersection. 
Installation approved. 
State Tax Street Funds, 1947. See EXHIBIT sc". 
State Tax Street Funds, 1946. See EXHIBLT "D" 
Awards. Engineer's award of contract confirmed 
Surveys. Tillamook County Wilson River Hwy. Tillamook 
Fast Section. Permanent route approved. See EXHIBIT "E” 
Extensions of time granted as follows: Contracts Nos. 2974, 
2986, 3008, 3007, 2995, and 3015 = 
Alloy steel. Availability and use in contract specifications 
Engineer to report. 
Klamath County. Lower Klamath Secdy. Hwy. Midland-Macks i 
Store Section. Contract No. 2917 accepted Et 
Contracts completed and accepted as follows: Contracts Nos : 
2917, 2954, 2973, 2977, 2988, 2989, 3028, 3030, 3035, 306% 
2969, 2986, 3008, 3041, and 3045. See EXHIBIT "F" i 
Equipment. Expenditure of $434,234 from 1949 Budget for ‘» 
equipment and supplies approved. 
Umatilla County. Athena-Holdman Hwy. Agreement with Northern js 
Pacific Railway Company re drainage culvert approved i 
Travel Dept. Agreement with MacWilkins, Cole and Weber re 
advertising services for 1949 approved 


Page Date 
1948 
15413 Dec.20 


15414 


15415 


15416 


15417 
15418 
15419 


15423 


15424 


15425 


Subject 


Portland. Sullivan Gulch. Chairman to instruct Counsel on 
information to be divulged. 

Linn County. Albany. Gilchrist. Use of property for parking 
lot. Counsel to take necessary action. 

Gilliam County. Condon, Sale of property to Rod and Gun Club 
denied. Lease to be considered. : 

Recessed at 12:00 noon to reconvene at 2:00 pom. 

Umatilla County. Stanfield-Pendleton Secdy. Hwy. Sale of prop- 
erty to Pendleton for sewage plant approved. 

Condemnation. Approved settlement with McInroe for $623.00. 

Lane County. Pacific Hwy. Eugene. Sale of property to Chapman 
deferred. 

Klamath County. Agreement with Southern Pacific Company approved. 

Yamhill County. Newberg. Approved maintenance site lease egree- 
ment with Carl M. Stevens. 

Clatsop County. Astoria. Installation of light wells to comply 
with city ordinance. 

Lincoln County. Oregon Coast Hwy. Request of Foster and Kleiser 
to cut brush near Otis Junction denied. 

Lincoln County. Alsea Hwy. Request of P.R.A. to occupy bldg. 
approved. 

Beaches. Counsel to prepare amendment to present law clarify- 
ing Commission's jurisdiction. 

Marion County. Gates. Vacation of half of city street ad- 
jacent to North Santiam Hwy. approved. 

Right of Way Department Agents authprized to study Right of Way 
Department of California Highway Department. 

Umatilla County. Helix-Holdman County Road. Transfer of 
Weston-Elgin Secdy. Hwy. improvement funds approved. 

Douglas County. Oregon Coast Hwy. Smith River Bridge. 
Logging railroad construction to be protested. 

Yamhill County. Pacific Hwy. West. Routing through Newberg. 
No action. (See page 15411) 

Bids discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Lane County. Territorial Secdy. Hwy. Request for further 
improvement denied. 

Union County. Old Oregon Trail. Routing through Ladd 
Canyon protested. No action. (See page 15451) 5 

Maintenance budget. Transfer of $500,000 to general mainte-— 
nance fund approved. 

Sale of equipment and scrap. Sale to high bidders approved. 

Ochoco Forest Hwy. Project. Gummit#East Section. Increase 
in allocation of $498,000 approved. Letter signed. 

Marion County. Pacific Hwy. East. Jefferson. Construction 
of dike in Santiam River in cooperation with Southern 
Pacific Company approved. 

Lane County. Siuslew Hwy. Cushman-Mapleton. Gpard fence 
construction approved. 

Astoria Ferry. "M.R. Chessman", Expenditure for alterations 

approved. 
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15442 


15443 


15444 


15445 


15446 


15447 
15449 
15450 


15451 


15452 


Subject 


Clatsop County. Columbia River Hwy. Tongue Point Section. 
Abandonment approved. See EXHIBIT “O". 

Lincoln County. Siletz Bay. Acquisition of R/W between 
Oregon Coast Hwy. and high water mark. R/W Dept. to secure 
options. 

Portland. Sullivan's Gulch. Insurance coverage on bldgs. 
approved. 

Log hauling. Sunset Hwy. North Plains-Banks Section. Request 
of Chester M. Bates to truck haul logs denied. 

Meeting adjourned at 4:45 p.m. to reconvene at 9:00 a.m. 
December 21. 

Bids received on following projects: 
Burns Rock Production 
Rosedale Section 
Steel Bridge, Portland 
Trask River Bridge 
Minam-Wallowa Lake Rock Production ° 

Umatilla County. Holdman-Helix County Road. Transfer of funds 
programmed for Weston-Elgin Secdy. Hwy. improvement approved 

Umatilla County. Columbia River Hwy. Umatilla. Widening and 
construction of curbs approved. 

Tillamook and Yamhill County. New hwy. construction between 
Oregon Coast Hwy. and Tualatin Valley Hwy. by Big Nestucca 
Improvement District approved. Survey ordered. 

Josephine County. Grants Pass. Pacific Hwy.-Redwood Hwy. 
Junction. Use of statesowned property by Suder and Starnes. 
Engineer and Counsel to handle. 

Salem. Highway Department Office Bldg. Whitehouse, Chureh, 
Newberry and Roehr appointed architects. Five-story structure 
to be designed. 

Hood River County. Columbia River Hwy. Location through Hood 
River. Engineer to make permanent location survey. Counsel 
to secure R/W. options. 

Hood River County. Columbia River Hwy. Hood River-Mosier 
Section. Reconnaipsance survey authorized. 

Portland. Steel Bridge. Rental charges. Arrangement with City 
of Portland approved. 

Surveys. Second Postwar Program. Surveys for certain Federal 
Aid projects authorized. 

Meeting recessed at 11:45 a.m. to reconvene at 2: pol. 

Salem. Willamette River Bridge. Construction at Division 
Street urged. Wo action. 

Salem. Pacific Hwy. East. Designation of permanent route. 


No action. 
Salem. Pacific Hwy.East. Widening North Capitol Street. No 


action. 
Union County. Old Oregon Trail. Location through Ladd Canyon 


protested. Matter taken under advisement. 


Bids discussed. 
Awards. Chairman Banfield announces awards of contracts. 
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Subject 


Wages add salaries. Increase in salaries on merit basis approved. 

W.W. Stiffler, G.W. Neuner, Floyd Simon, C.B. Stanley authorized 
to go to Bremerton, Washington,to inspect damaged electronics 
equipment. 

Henry T. Tidwell, Edwin Hill, Arthur Curry, Ralph Anderson av- 
thorized to go to Fort Lewis to return borrowed Bailey bridge. 

C.H. Armstrong authorized to attend meeting of National Conference 
of State Parks. . 

Personnel. 0O.R. Eckersley to be retained on Highway Department 
payroll through legislative session. 

Permit. Riggle & Clark. Log hauling on Columbia River Hwy. 
between Cascade Locks and Dodson. No action. 

Bridge project specifications to be furnished steel suppliers 
free of charge. 

Harney County. John Day-Burns Hwy. 


North Unit, Grant County 
Line-Crow Flat Section. 


Abandonment approved. See EXHIBIT "G". 


Crook County. Ochoco Hwy. Prineville Section. Abandonment 
approved. See EXHIBIT "KH". 
Grant County. Kinberly-Long Creek Secdy, Hwy. Kimberly- 


Monument and Monument-Bridge Sections. 
See EXHIBIT "I", 

Gilliam County. Wasco-Heppner Secdy. Hwy. 
Abandonment approved. See EXHIBIT "J". 

Josephine County. Pacific Hwy. Johns-Wolf Creek Section. 
Abandonment approved. See EXHIBIT "K". 

Malheur County. Nyssa-Adrian Secdy. Hwy. AdrianeHomedale 
Section. Abandonment approved. See EXHIBIT "L". 

Umatilla County. Oregon-Washington Hwy. Milton-Washington 
State Line. Revisions approved. See EXHIBIT "M". 

Klamath County. Crater Lake Hwy. Crater Lake Park Boundary- 
The Dalles-California Hwy.Junction Section and Sun Mountain 
Secdy.Hwy. designated Federal Aid Sécdy.Hwys. See EXHIBIT "N". 

Public Relations. Commission commended for advertising work. 

Clackamas County. South End Road. Commission released from 
further responsibility 

Linn County. Waverly Lake. Use for 1949 Albany Timber 
Carnival approved :conditionally 

AASHO. Payment of 1949 dues approved. 

Meeting date. January 24 and 25, 1949, set for next meeting. 

Records. Microfilming of Hwy. Dept. records from 1936. 

Counsel to report. 

Salem. Hwy. Dept. Office Bldg. Appointment of Whitehouse, 
Church, Newberry and Roebr as architects. Action deferred. 
Legislative bills. Counsel to prepare only those bills requested 

by Attorney General. 

Multnomah County. Columbia River Hwy. Oneonta Borrow Pit. 
Default of White Bros. So. on contract. Counsel to prepare 
complaint. No surety bond of Maryland Casualty Company to 


Abandonment approved. 


Hay Creek-Condon. 


be accepted until claim settled. 
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15528 


15529 


15530 


15531 


15532 


15533 


15534 


15535 


15536 


1949 
Jan.24 


Subject 


Sale of timber. Benton County. Alsea. Timber to be adver- 
tised for sale. ‘ 

Douglas County. Pacific Hwy. Johns-Glendale Junction Section. 
Property settlement with Mr. Oldenburg approved. 

Parks. Umatilla County. Blue Mountain Timber Reserve. 

+ with Pendleton Lumber Company re roadway approved. 

Curry County. Oregon Coast Hwy. Agreement with A.C. Baumback 
to move houses in Gold Beach approved. 

Umatilla County. Pendleton Airbase access road, City of 
Pendleton requests to purchase. Counsel to report. 

Portland. ‘Sullivan's Gulch Hwy. Agreement re sale cf bldgs. 
approved. 

Claim. U.S. Navy. Status report re damage to electronic 
equipment at Astoria ferry ordered filed. 

Records. Hwy. Dept. records not to be destroyed. 

Columbia County. Columbia River Hwy. St. Helens. Settlement 
with Erickson for R/W. Engineer to report. (See page 15565) 

Budget 1949. Hwy. Legislative Interim Committee. Increase of 
$15,000 approved. 

Sale of land. Hermiston. Aaceptance of R.C. Peters offer 
approved. 

Budget. Minor Betterment, 1949. Six projects not included 
in tentative 1949 budget approved. 

Columbia County. Sunset Hwy. Sunset Tunnel. Installation 
of drainage pipe approved. 

Portland. Sullivan's Gulch. Basement walls to be slaped 
after removal of houses from R/W 

Meeting adjourned at 11:45 a.m. to reconvene at 2:00 p.m. 

Multnomah County. Columbia River Hwy. Oneonta Borrow Pit 
Section. Default of White Brothers. ‘Commission to sue 
White Brothers. Surety to indemnify state. 

Portland. Harbor Drive landscaping project. Landscaping to 
be completed between Alder and Bancroft Streets. 

Maintenance stations. Construction at Dallas and Swiss Home 
approved. 


. Beugiee County. Oregon Coast Hwy. Florence. Landscaping 


project in front of Ragan Hotel approved. 

Beugies County. Oregon Coast Hwy. Siuslew River Bridge. 
Engineer to report re parking of trucks on R/W. 

Storage and office space. Albany, Klamath Falls, Eugene 
Construction of three bldgs. approved. 

Coos County. Mmegren Ferry and Isthmus Slough Bridge. 
Expenditure of $10,000 for improvements approved. 

Grant County. John Day Hwy. Dad's Creek-Dixie Summit Section. 
Agreement with P.R.A. re crushed rock approved. 

Federai Aid Secdy.Hwy. Funds. Acquisition of R/W for county 
roads by the counties. Engineer's report approved. 

Surveys. Federal Aid Secdy: Hwy. System. Surveys for county 
roads in Lincoln and Wasco Counties approved. 
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15455 
15483 
15485 
15489 
15491 
15493 
15494 
15495 
15497 
15499 
15502 
15505 
15509 
15511 
15515 


15518 
15520 
15523 


15524 


15525 


15526 


15527 


15528 


RB 
Deo.21 


1949 
Jan.24 


Subject 


Malheur County. Highway improvements requested. Matter taken 
under advisement. . 

Agreements, etc. approved and signed. 

Meeting adjourned at 3:20 p.m. 

EXHIBIT "A". Real property options 

EXHIBIT "B-1" Condemnation resolution 

EXHIBIT "B-2" Condemnation resolution 

EXHIBIT "B-3" Condemnation resolution 

EXHIBIT "C" State Tax Street fund, 1947 

EXHIBIT "D" State Tax Street Funds, 1946 

EXHIBIT "E" Survey adopted: 

EXHIBIT "F". Contracts completed and accepted 

EXHIBIT "G" Abandonment 

EXHIBIT "H". Abandonment 

EXHIBIT "I". Abandonment 

EXHIBIT "J". Abandonment 

EXHIBIT "K*. Abandonment 

EXHIBIT "L". Abandonment 

EXHIBIT "M". Revisions in Milton-Washington State Line Section, 
Oregon-Washington Highway 

EXHIBIT "NH". Federal Aid Secdy. Hwy. designation 

EXHIBIT "0". Abandonment 


Bids received on the following projects: 
Crescent-Diamond Lake Junction Kock Production 
Tillamook-Pleasant Valley Section 
Cow Canyon Seetion 
Minutes of November 3, 4, and 5, and December 20 and 21,1948, 
approved. 
Parks. Parks Superingendent reports on following: 
Waysides. Sunset Highway. Sunset Camp-Buxton Section. 
Options to be secured on timbered waysides. 
Jackson County. Camp White Reserve. Recreational filing on 
land along Rogue River to be. completed. 
Silver Falls Recreational Area. Operation schedule approved. 
Waysides. Warm Springs Hwy. Desehutes: River crossing. 
Acquisition of land in Paxton Estate approved. 
Champoeg State Park. Memorial Bldg. Hwy. as dea to prepare 
detail design of structure. 
Curry Gounty. ‘Mack's Arch-Weles Cove ocean wayside. Acquisi- 
tion as park property. Counsel to report. 
Real Property. Aequisition authorized. See EXHIBIT "A". 
Condemnation. Offers approved, See EXHIBITS "J-i", "j-2", 
and *"J-3*. 
Coos County. Oregon Coast Hwy. Completion through Coos Bay. 
Counsel to secure R/W options. 
Claim. Isaac Hasson, et ux. Joint agreement with City of 
Portland for damages on S.W. Front Street approved. 
Claim. Jalmar Mattson, et ux. Astoria. Payment for option 
on R/W requested. Counsel to report. _ 
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15554 


15555 


15556 


15557 


15559 


15560 


15561 


15562 


15563 


15564 


Date 
1949 
Jan.24 


Jan.25 


Subject 


Grook County. Ochoco Hwy. Prineville-Marks Creek Section. 
Abandonment approved. See EXHIBIT "I". 

Agreements discussed and approved. 

Equipment. Expenditure of $5,480 for Traffic end Parks 
Dept. equipment approved. 

E.A. Collier and E.F. Halik authorized to inspect snow plow 
operations at Snoqualmie Pass. 

R.H. Baldock authorized to attend Northwest Conference of 
Road Building. 

Harry Esch authorized to attend Traffic School, Berkeley. 

Mark Astrup authorized to attend Eighth Annual Conference 
on Roadside Improvement. 

Curry County. Agreement with Chetco Timber Company re logging 
road across state park property approved. 

Meeting date. February 28 and March 1, 1949, set for next 
regular meeting. 

Wages and salaries. Civil Service wage schedule discussed. 
Engineer to report. (See page 15563) 

Wages and salaries. $20-per-month cost of living increase 
approved to July l, 1949, if bill passes Legislature. 
Meeting adjourned at 4:45 p.m. to reconvene following day. 

Bids received on following projects: 

Middle Fork Coquille River Bridge 

Pine Creek-Beech Creek Rock Production 
Grants Pass Traffic Signals 

Sun Dial Section 

Sauvies Island Bridge 

Biggs-Wasco Section 

Washington County. Sunset Hwy. Cornelius Pass County Road 
interchange. Engineer to investigate and report. 

Wasco County. Columbia River Hwy. Celilo Indian Village 
Construction of underpass. Engineer to report. 

Permits. Issuance of special movement permits in Southern 
Oregon. Request for officer in Medford to issue permits 
denied. Engineer to report. 

Harney County. Rome-Princeton Secdy. Hwy. end John Day- 
Burns Hwy. Delegation appeared re stetus of improvements. 
No action. 

Lincoln County. Corvallis-Newport Hwy. Toledo-Newport. 
Elimination of curves requested. Engineer to report 

Bugene. Yacific Hwy.-Alder Street intersection. Request of 
F.I. Chapman to purchase tract of land denied. 

Salem. Willamette River Bricge and improvement of the Pacific 
Hwy. East. Action deferred. 


5 


Meeting recessed at noon to reconvene at 2:00 p.m. 

Salem. Highway situation discussed. Statement re improve- 
ments authorized for release. 

Wages and Salaries. Salary schedule for certein classes 
approved. Schedule to be presented to Civil Service Board 

Bids received at morning session discussed. 


Date 
1949 
15536 Jan.24 


15537 
15541 


15542 


15543 


15544 
15546 
15549 


15550 


15551 


15552 


15553 


Subject 


State Tax Street Funds, 1947. See EXHIBIT "C". 

State Tax Street Funds, 1946. See EXHIBIT "B". 

Special State Tax Street Funds. Approval of options for cooper- 
ative construction projects confirmed. 

State Tax Street Funds. Apportionment of 1948 State Highway 
revenues approved. See EXHIBIT "E". 

Special State Tax Street Fund, 1949. City street projects 
approved. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces award of contracts. 

Signals. Prineville. 3rd and Main Streets. Installation 
approved. 

Washington County. Sunset Hwy. Interchange at Cornelius Pass 
= Road. Engineer to investigate and report. (See page 

5557 

Benton County. Pacific Hwy. West. Footpath construction north 
of Corvallis approved. 

Corvallis-Newport Hwy. Request for footpath construction 
west of Corvallis denied. 

Jackson County. Green Springs Hwy. Improvement to eliminate 
hazards requested. Engineer to report. 

Clatsop County. Oregon Coast Hwy. Summit—Cannon Beach Section. 
Request for construction taken under advisement. 

Awards. Engineer's award of contract confirmed. 

Wasco County. ‘Sherars Bridge Secdy. Hwy. Oregon Trunk Rail- 
road Company replacement of trestle approved. 

Extensions of time granted as follows: Contract Hos. 3068, 
2994, 3031, 3010, 2981, 3027, 2990, 2953, 2955, 2859, 2738, 
2936, 2960, 2895, 2947, 2873, 3054, 3062, 3020 and 2959. 

Contracts completed and accepted as follows: Contract Nos. 
2738, 2933, 2978, 2994, 3026, 3068, 3076, 3067, 2981, 3023, 
3013, 2914. See EXHIBIT "F*. 

Klamath County. Fort Klamath. Destruction of equipment 
storage bldg. by fire. Engineer's report approved. 

Oregon Coast Hwy. Angle parking in cities. Request denied. 

Fireworks. Use of state highway rights of way for sale of 
fireworks prohibited. 

Weed control. Request for employment of agronomist denied. 
Engineer to report attitude of counties toward cost of 
weed control. 

Klamath Falls. Main Street and Esplanade Street. Part 
designated as connecting hwy. between The Dalles-California 
Hwy. and Klamath Falls-Malin Hwy. See EXHIBIT "G". 

Sigms. Scappoose. Erection of textboard commemorating 
Thomas McKay approved. 

Load Limits. Fifty percent reduced load limit posted on cer- 
tain hwys. See EXHIBIT "D". 

Log Hauling. Sunset Hwy. Davies Overcrossing-Sylvan Section. 
Designation as Group I Hwy. deferred. 

Clackamas County. Eagle Creek-Sandy Secdy. Hwy. Eagle Gryek- 
Sandy Section. Abandonment approved. See EXHIBIT 
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1519 


15620 


15621 


15622 


15623 


15625 


Date 
1949 
Feb.28 


Subject 


Condemnation. Offers approved. See EXHIBITS "B-1" and "B-2". 


Claims. 
ment 


A.C. Baumback. House moving at Lebanon. Reimburse- 
in amount of $775 approved. 


Lane County. Siuslaw Hwy. North Fork, Siuslaw River. Right 
of way to be secured. 
Lane County. Goldson. Purchase of house and garage from 


AL.R. 


Dade approved. 


Clackamas County. Pacific Hwy. East. Oregon City-New Sec- 


tion. 


Easement agreement with Southern Pacific Company 


approved. 


Klamath 


Falls. Klemath ¥alls-Malin Hwy. First Avenue-Esplenade 


Street. Area to be deeded to city for park. 


Douglas 


County. Pacific Hwy. Johns Ranch-Glendale Section. 


R/W settlement with McCollum approved. 
R/W settlement with W.0. Condray approved. 


Claims. 


M.J. and J.A. Greenberg, Settlement for damage to 


store bldg. spproved. 

Chief Counsel authorized to appear before Supreme Court as 
"friend of court" at request of City of Portland. 

Bid bonds. Five percent of the bid to be required in bid 
bonds. 

Multnomah County. Marine Drive. Request for designation and 
improvement as state secondary highway denied. 


Jackson 


County. Green Springs Hwy. No additional guard fence 


to be constructed. 

Columbia County. Columbia River Hwy. St. Helens. Erickson to 
be allowed 60 days to remove a wall and one year to cut 
back a bldg. encroaching on hwy. R/W. 


Signs. 


Roadside picnic areas. Signs desigating sreas and 


requesting public cooperation in proper use approved. 


Meeting 


recessed at noon to reconvene at 2:00 p.B. 


Blue Star Drive. Pacific Hwy. from Washington Stete Line to 
California Stete Line. Erection of three markers and develop- 


ment 


of picnic area at Junction city approved. 


Lane County. Oregon Coast Hwy. Florence. Overnight parking 
prohibited between First and Second Streets. 


Sale of 


timber. Alsea. Offer of Steeprow and Callahan 


accepted. 
Washington County. Sunset Hwy. Comelius Pass County Road 


Ww 


connection. Engineer to investigate and report. 


County. Columbia River Hwy. Celilo. Ccnstruction 


of pedestrian underpass and railroad grade crossing. 
Engineer and Counsel to investigate further and report 


Clatsop 


County. Fishhawk Falls Secdy. Hwy. Request for 


construction between Elsie and Jewell denied. 

Marion County. Hillsboro-Silverton Secdy. Hwy. Mt. Angel. 
Regrading and surfacing in city. Action deferred. 

Bids received at morning session discussed. 

Awards. 


Chairman Banfield announces awards of contracts. 
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Page Date 

1949 
15564 Jan.25 
15565 


15566 


15567 

15568 Jan.24 
& 25 

15579 

15580 

15582 

15587 

15594 

15596 

15598 

15601 

15607 

15609 

15611 


15613 Feb.28 


15614 


15615 


15616 


15617 


Subject 


Awards. Chairman Banfield announces awards of contracts. 

Columbia County. Columbia River Hwy. St. Helens. Settlement 
with Erickson for R/W. Engineer to report. 

Klamath County. Sprague River Road. Agreement with U.S. 
Indian Service re improvement approved. 


Salem. State Hwy. Dept. Office Bldg. Architects' plans 
discussed. 
Klamath Falls. South Sixth Street. Counsel authorized to 


secure options for R/W across lumber mill property. 
Agreements, etc. approved and signed. : 
Meeting adjourned at 3:00 p.m. 


EXHIBIT "A". Real property options 

EXHIBIT "B". State Tax Street Funds, 1947 

EXHIBIT "C". State Tax Street Funds. 1948 

EXHIBIT "D". Load limits reduced 

EXHIBIT “E". State Tax Street Funds, 1949 allocation 
EXHIBIT "F". Contracts completed and accepted 
EXHIBIT "G". Connecting street Gesignation. Klamath Falls 
EXHIBIT "H". Abandonment 

EXHIBIT "I". Abandonment 

EXHIBIT "J-1" Condemnation resolution 

EXHIBIT "J-2" Condemnation resolution 

EXHIBIT "J-3" Condemnation resolution 


Bids received on the following projects: 
Sheeley Bridge-Sunset Camp Section 
Shields Creek and Lookingglass Creek Bridge Section 
Rainrock-Alderwood Park Rock Production 
Ranger Station-Toll”Creek Rock Production 
Steiwer Hill-Albany Roadside Improvement 
Troutdale Section 
Parks. Parks Superintendent reports on following: 
Curry County Ocean Waysides. Mack's Arch-Whale Cove. 
Options approved. Negotiations to continue. 
Jackson County. Camp White Reserve. Recreational filing 
on lands adjacent to Rogue River to be retained. 
Cove State Park. Proposed dam in Deschutes River. 
action. 
Champoeg State Park. 
approved. 
Vista House. Crown Point. Proposed improvements discussed. 
Engineer to submit detailed report. 
Smelt run. Multnomah County. Sandy River. No concession 
privileges to be granted during smelt season. 
Smelt run. Multnomah County. Sandy River Bridge. Game 
Commission to use parking area for sale of licenses. 
Painted Hills State Park. Construction of roadway authorized. 
Real Property. Acquisition authorized. See EXHIBIT "A". 
Multnomeh County. Sunset Hwy. Vista Avenue-Multnomah County 
Line. R/W to be acquired at actual cost. 


No 


Proposed memorial bldg. Status report 
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15634 


15635 


15636 


15637 
15638 


15639 


15640 


15641 


15642 


Date 
1949 
Feb.28 


Subject 


Permits. Issuance for special movements in Southern Oregon. 
Present policy to be retained. 

Salem. State Hwy. Dept. Office Bldg. Architects’ scheme 
approved. Five-story building to be designed. Ventileting, 
heating, and cooling system. Alternate bids to be re- 
ceived covering these features. 

Contract work. 1948. Additional authorization to cover excess 
cost of certain projects approved 

Special State Tax Street Funds. Option for cooperative con- 
struction project in Gold Beach approved. 

Budget. Minor betterment. Six projects approved. 

Awards. Engineer's award of contracts confirmed. 

Extensions of time approved as follows: Contract Nog, 3018, 
2970, 2863, 2949, 2788, and 3037. 

Contracts completed and accepted as follows: Contract Nog 
2896, 3000, 3014, 3027, 2863, and 3036. Resolution adopted. 

Klamath County. Fort Klamath. Maintenance hdqtrs. site. 
Counsel to negotiate options. 

Linn County. Albany-Lyons Secdy Hwy. Bonneville Power 
Administration to cross hwy. with pole line. 

Wallowa County. Little Sheep Creek Secdy. Hwy. Sheep Creek 
Hill Section. Abandonment approved. See EXHIBIT "F-1". 

Wallowa County. Wallowa Lake Hwy. Elgin-Boswell Ranch Section. 
Abandonment approved. ‘See EXHIBIT "F-2". 

Jackson County. Sams Valley Secdy. Hwy. Sams Valley Post Office- 
Crater Lake Hwy. Abandonment agreement approved. 

Log Hauling. Permit of John H. Gentry reinstated. 

Load Limits. Certain sections of hwys. posted for reduced load 
limits. See EXHIBIT "G". 

Load Limits. Lincoln and Benton Counties. Alsea Hwy. Fifty 
percent load limit approved. See EXHIBIT "H". 

Load Limits. Douglas County. Elkton-Sutherlin Secdy. Hwy. 
Engineer's action re reducing and lifting limit approved. 
Washington County Farmers’ Union protests increase in auto and 

gas tax licenses and construction of throughways. 

Manley Robison authorized to attend Pacific Northwest Travel 
Association meeting. 

R.H. Baldock authorized to attend meeting of Directors of 
A.A. S.H.O. 

Equipment. Purchase of hwy. maintenance and shop equipment 
approved. 

Meeting Dates. April 11 and 12, 1949, set for next regular 
meeting date. 

Meeting adjourned at 5:00 p.m. to reconvene following morning. 

Bids received on following projects: 
Marys River bridge Section 
Mt. Hood Rock Production 
Sandy Creek and Kock Creek Bridge Sections 
Ashland-State Line Rock Production 

Snider Creek-Crater Lake Junction Section 
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1949 
15626 Feb.28 
15627 


15628 


15629 


15630 


15631 


15632 


15633 


Subject 


Signals. Klamath Falls. Alameda-Esplanade Street. Flashing 
beacon approved conditionally 

Signals. Klamath Fells. Esplanade Street-Main Street. Stop 
and go installation approved conditionally. 

Signs. Oregon Coast Hwy. Riverwood Park, Astoria. 
Installation of crosswalk and illuminated sign approved. 

Signals. North Bend. Virginia-Broadway Street. 

Stop and go signal installation approved conditionally. 

Signals. North Bend. Washington and Sherman Streets. 
Installation of semi-actuated Signals approved condition- 
ally. Bngineer to report. 

Signal installation. Policy established. 

Signals. Douglas County. Pacific Hwy. Wilbur railroad cross- 
ing. Installation of flashing lights approved. 

Signals. Multnomah County. Pacific Hwy. East. Oregon City- 
Portland. Three installations approved. 

Signs. Curry County. Oregon Coast Hwy. Langlois. Installe- 
tion of crosswalk, illuminated sign and widening of shoul- 
ders approved. 

Right turns at all stop and go Signals. Referred to Engineer. 

Parking near intersections. Prohibition is a city matter. 

Coos County. Oregon Coast Hwy. Coos Bay Bridge. Repair to 
dolphins approved. 

Forest Hwy. Program. List of projects tentatively approved. 

Klamath Falls. North 9th Street. Manholes to be raised to 
street level, 

Alameda Street. Maintenance work authorized. City not to 
be reimbursed for removing snow from streets. 

Demage to hwys. by weather. Engineer to prepare plans for 
repair and make full report. 

State Tax Street Funds, 1948. See EXHIBIT "D-1". 

State Tax Street Funds, 1947. See EXHIBIT "D-2", 

Stete Tax Street Funds, 1946. See EXHIBIT "D-3". 

Lane County. Oregon Coast Hwy. Cape Creek Quarry. Extension 
agreement with Martin Peterson approved. 

Clatsop County. Oregon Coast Hwy. Old bridge over Necanicum 
River to be given to county. 

Portland. Harbor Drive. Area south of Chamber of Commerce 
bldg. to be landscaped by local groups. 

Claim. Warren Northwest, Inc. Extra compensation for South 
Unit, Steiwer Hill-Albany Section, Pacific Hwy. East, 
approved. 

No parking. Eugene. Pacific Hwy. Zone established between 
Elmira Road crossing and Mile Post 120.04. 

Baker County. Baker. Purchase of crushed rock from Rush 
Company approved. . 

Washington and Columbia Counties. Upper Nehalem County Road. 
Sheeley Bridge-Sunset Camp Section. Agreement re county 
maintenance approved. 
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Portland, Oregon 
December 20, 1948 


The State Highway Commission convened in regular session at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 
A. W. Schaupp, Commissioner 
Ben R. Chandler, Commissioner 
R. H. Baldock, State Highway Engineer 
- W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 
G. W. Neuner, Assistant Counsel 
Malcolm H. Hawke, Chief Accountant 
H. B. Glaisyer, Secretary 


Bids for highway construction were opened and read in conformity 
with previously published notice, following which Chairman Banfield announced 
that the awards of contracts would be made at 3:00 p.m, in the same room: 


THREE HIGHWAYS IN BAKER COUNTY 


BAKER ROCK PRODUCTION PROJECT 


Vernie Jarl, Gresham $ 37,440.00 


NEHALEM SECONDARY HIGHWAY IN COLUMBIA COUNTY 
BIRKENFELD-WASHINGTON COUNTY LINE ROCK PRODUCTION PROJECT 


A. H. Saxton & Sons, Corvallis $ 31,980.00 
Jed Wilson, Seaside 35,820.00 
Vernie Jarl, Gresham 37,060.00 
Homer G. Johnson, Portland 37,305.00 


PAULINA SECONDARY HIGHWAY IN CROOK COUNTY 


PRIWEVILLE-EAGLE ROCK CBEEK SECTION 


T, W. Thomas, Portland $ 54,012.00 
Roy Norquist, Sweet Home 56,015.10 
Geo. E, Corliss, Ontario 58,900.00 
Loyd Calkins & Co., Ocean Lake 62,872.00 
Allen E. Sackett, Hood River 67,655.80 
M. C, Lininger & Sons, Medford 69,316.00 
Heavy Hauling Co., Astoria 70,479.10 
A. H. Saxton & Sons, Corvallis 70,548.50 
J.N. & M.J. Conley, Portland 72,393.00 

73,362.00 


Babler Bros., Portland 


(Cont. ) 


JOT Sg LATS TTT RS 


> 


Page 
15643 Mar.l1 Second Postwar Construction Program. List of projects approved. 


15645 


15646 


15647 


15648 


15649 
15650 
15651 
15670 
15672 
15674 
15675 
15676 
15678 
15679 
15681 
15685 
15690 
15695 


Date 
1949 


Subject 


Douglas County. Pacific Hwy. Roseburg. Improvement north of 
city limits to be considered in future program. 

Lane County. Jasper-Lowell County Road. Designation as state 
secdy. hwy. Engineer to report. 

Lane County. Route "F" Hwy. Oak Hill Crossing. Improvement 
held up pending P.U.C. action. 

Linn County. Albany. Improvement of city streets near Mainte- 
nance Hdqtrs. Engineer and Counsel to report. 

Legislation. House Roads and Hwys. Committee. Chairman 
Banfield and Commissioner Chandler to meet with committee. 

Meeting recessed at noon to reconvene at 2:00 p.m. 

Douglas County. Umpqua Hwy. Reedsport-Scottsburg Section. 
Further improvement requested. No action. 

Douglas County. Umpqua Hwy. Mill Creek Bridge Section. 
Straightening and new bridge. Engineer to report. 

License fees and gas tax. Lower Umpqua Chamber of Commerce 
favors increase. 

Douglas County. Lower Umpqua River. Construction of parking 
areas. Engineer to report. 

Repairs to county roads. Financing of repairs now before 
legislature. Delegation advised to contact F.L. Phipps. 

Bids received at morning session discussed. 

Awards. Chairman Banfield announces awards of contracts. 

Agreements considered, approved, and signed. 

Meeting adjourned at 2:45 p.m. 

EXHIBIT "A". Real property options. 

EXHIBIT "B-1" Condemnation resolution. 

EXHIBIT "B-2" Condemnation resolution. 

EXHIBIT "C". Green Springs Hwy. hazards. 

EXHIBIT "D-1".State Tax Street Funds, 1948. 

EXHIBIT "D-2".State Tax Street Funds, 1947. 

EXHIBIT "D-3".State Tax Street Funds, 1946. 

EXHIBIT "E". No parking. Eugene. 

EXHIBIT “F-1". Abandonment. 

EXHIBIT "F-2". Abandonment. 

EXHIBIT "G". Load Limits. 

EXHIBIT "H". Load Limit. Alsea Hwy. 
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The State Parks Superintendent was present and reported on the 
following state park matters: 


(1) Sale of down timber in Ecola Park which was felled by the Army 
in constructing a roadway to a radar installation on Tillamook Head: The 
Parks Superintendent advised that he has received two offers for this timber, 
one at 50 cents per thousand board feet and the other at $4 per thousand board 
feet; however, the timber cannot be trucked out until spring because of the 
condition of the roadway leading to the area. He was instructed by the Con- 
mission to secure additional quotations for the purchase of this timber and 
to report the results thereof. The timber will be sold to the high bidder 
therefor if his price is reasonable. 


(2) Renewal of the lease for the concession at Vista House, Crown 
Point: The Parks Superintendent reported a request from Mr. Jack Flaucher, 
present concessionaire, for a three-year renewal of his lease which terminates 
in March 1950. The Commission considered that the present lease has too long 
a time to run to think about renewing it and accordingly denied the request. 
The Parks Superintendent was instructed to resubmit the matter to the Commis - 
sion in July 1949 at which time the Commission will decide whether or not to 
advertise the concession for bids. 


(3) Request for permission to construct a Boy Scout cabin in Cape 
Arago State Park: The Parks Superintendent advised that Mr. William W. 
McInturff, of the City of Coos Bay, who is interested in the Boy Scout mve- 
ment, has requested such privilege. He recommended that it be denied as a 
matter of policy and in order to avoid the establishment of an undesirable 
precedent. The Commission approved the recommendation. 


(4) Proposed acquisition of property bordering the Deschutes River 
and the Warm Springs Highway near Warm Springs Agency: The Parks Superintendent 
advised that, pursuant to authority previously given him by the Commission, he 
contacted Mr. Homer Paxton, Madras, who owns the property at this location and 
from whom the Commission wants to acquire 1.2 acres as 4 wayside picnic area, 
but Mr. Paxton, who at first appeared favorably inclined, has now changed his 
attitude and refuses to sell the property, 580 it appears necessary to condemn 
it. He stated that the property is highly desirable from the state's stand- 
point and recommended condemnation, if necessary, to obtain it. As the re- 
sult of discussion the Commission referred the matter to the Right of Way 
Department to appraise the property to determine its value and report at the 


next meeting of the Commission. 


(5) Operation of Silver Falls Recreational Area during 1949: The 
Parks Superintendent requested instructions whether or not to continue arrange- 
ments had with the Salem Y.M.C.A. in 1948 for handling this area. He advised 
that during 1948 the Y.M.C.A. charged the various orgenizations who used the 
area the rate established by the Highway Commission, took full charge of the 
camp, including the dining room and other facilities, and turned over to the 
state at the end of the season the sum of $576, which was not enough to reim- 
burse the state for expenses incurred for a caretaker, etc. In the discussion 
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CROOK COUNTY (cont'd. ) 


M. L. & C. R. O'Neil, Cresswell $ 78,155.00 
Peter Kiewit Sons' Co., Longview, Wn. 79,906.00 
Inter City Sand & Gravel Co., Inc., Eugene 83,410.50 
Vernie Jarl, Gresham 83,473.00 
Homer G. Johnson, Portland 83, 855.00 
Colonial Constr. Co., Spokane, Wn. 95,539.50 
F. L. Somers, Klamath Falls 101, 325.00 
M. L. O'Neil & Son, Eugene 114,787.50 


LAPINE MAINTENANCE BUILDING, DESCHUTES COUNTY 


Alt. "A" Alt, "B" 
Frame Constr. Block Constr. 
Archie R. Averill, Portland $ 14,454.00 $ 13,627.00 
Gilbert Roberts, Hood River 15,691.00 --- 
R. H. Jones, Hillsboro 15,960.00 --- 
Geo. E. Berry, Beaverton 17, 800.00 17,800.00 


ROSEBURG DIVISION OFFICE BUILDING, DOUGLAS COUNTY 


Basic Bid Alt. "B" 
Todd Building Co., Roseburg $ 21,400.00 $ 20,900.00 


OREGON COAST HIGHWAY IN LINCOLN COUNTY 
DEVILS LAKE OUTLET SECTION 
Using Asphalt Using Tar 


Lindstrom Bros., Portland $ 124,711.00 --- 
Harry I. Hamilton Co., Eugene 129,265.50 --- 
Va Dare Constr. Co., Portland 131,145.50 ooo 
NEWPORT OFFICE BUILDING, LINCOLN COUNTY 
Fred Neikes, Newport $ 5,200.00 
Archie R. Averill, Portland 5,760.00 
Morgan General Constr. Co., Philomath 5,896.00 
C. A. Moffitt, Waldport 6,994.10 
VANCOUVER AVENUE BRIDGE IN MULTNOMAH COUNTY 
E. C. Hall Co., Portland $ 11,505.00 
Birkemeier & Saremal, Portland 13,895.00 
Va Dare Constr. Co., Portland 16,100.00 
Valley Constr. Co., Portland 16,605.00 
Erick Fnquist, Troutdale 17,390 OO 
Alan Yonker, Portland 327830.50 
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(For details with respect to the budget, see copy of the budget on file in the 
Commission's records and files, being Highway Department Budget File No. 3-b.) 


The Assistant Counsel, Mr. J. W. DeSouza, presented for the Com- 
mission's consideration a list of real properties that are needed for var ious 
highway improvements throughout the state, and the offer that he recommended 
in connection with each parcel. Following careful consideration of each item 
the Commission approved the offers as recommended and authorized acquisition 
of the properties on the basis thereof. The attached resolution with respect 
thereto marked EXHIBIT "A", which resolution by this reference is made a part 
hereof with like effect as though copied in full herein, was thereupon adopted 


by the Commission by unanimous vote. 


The following notes pertain to the above-mentioned resolution marked 
EXHIBIT "A": 


(*) Right of way for Sullivan Gulch Section, Sullivan Gulch Highway, 
Portland: The Commission unanimously approved the purchase of all the 
properties listed in the resolution, however, instructed the Right of Way 
Department not to stress negotiations for right of way for this project 
since construction will not take place for probably three years; also, 
not to bring tothe Commission for consideration any settlements that are 
not equitable, and not to take the initiative in the negotiations. The 
dealings with respect to this project are to be in conformity with the 
resolution heretofore adopted. by the Commission with respect to the 
Sullivan Gulch Highway. The Chief Counsel was instructed to submit a 
written report, giving 4 thorough analysis of this project. 


In this connection the Assistant Counsel requested instructions with 
respect to insurance coverage for the buildings acquired in connection 
with these and other right of way settlements. Action on the matter was 
deferred pending @ recommendation from the Chief Counsel, 


(**) ‘Troutdale Section, Columbia River Highway: The Commission ap- 
proved both settlements as listed. 


In this connection the Engineer reported the results of negotiations 
with the Port of Portland and Multnomah County with respect to re-alignment 
of the Sun Dial Secondary Highway to accommodate a proposed enlargement of 
the Troutdale Municipal Airport. He advised that a written agreement is 
now being prepared covering arrangements effected among those concerned 
whereby a substitute road is being furnished by the Port of Portland at 
no expense to the state, and the state's obligation will not be in- 
creased over that provided in the original plan for the highway improve- 
ment at this location; as a matter of fact, the state will realize a 
saving of approximately $40,000 by not being required to construct 6 
traffic interchange which was required under the original set up. The 


Commission approved the report. 
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of this matter the Commission expressed the attitude that it preferred that 
this recreational operation be self-supporting and that the charges made for 
use of the area should be raised sufficiently to pay the state's expense for a 
caretaker and upkeep; moreover, the handling of details with the various 
agencies for use of the area should be under the direct control and super- 
vision of the State Parks Superintendent rather than the Y.M.C.A. The Parks 
Superintendent gave as his thought that were the state to charge $10 per cord 
for wood used by recreationists sufficient revenues would be derived to pay 
expenses without the necessity of raising the rates. The Commission referred 
the matter back to the Parks Superintendent to handle in conformity with its 
ideas on the sub ject. 


(6) Status of plans for the historical memorial building in Champoeg 
State Park: The State Parks Superintendent and the State Highway Engineer both 
advised that they had received no definite information from Mr. Frank Roehr , 
representing the American Institute of Architects, as to when the design for 
this structure will be completed. Chairman Banfield advised that he had talked 
with Mr. Roehrconcerning the matter and suggested to him that he submit a re- 
port to the Commission on the subject because the Commission is anxious to cet 
this building construction under way. Mr. Roehr, he said, promised to have 
the plans in the hands of the Commission within the next few days. He stated 
his thought that if the architects cannot furnish the design within a reasonable 
length of time then the Commission should proceed on the basis of its own de- 
sign. Commissioners Schaupp and Chandler concurred. 


(7) Approval of the park betterment budget for 1949; The Parks Su- 
perintendent submitted for the Commission's consideration a list of projects 
proposed for betterment in state parks during the calendar year 1949, totaling 
$255,000. Following careful consideration and discussion the Commission unani- 
mously approved the budget as submitted, subject to deletion therefrom of the 
following items: 


Caretaker's house, eto. at Armitage State Park, 


Lane County --------------------------------- $ 10,000.00 
Ceretaker's house in state park located on 

Deschutes River 3 miles north of Bend ------- 10,000.00 
Historical museum building in Champoeg State 

1.) ee 125,000.00 
Silver Creek Falls State Park, cots and 

mattresses ~---------- eee e nee --- eee ee 468.75 
Miscellaneous improverients in Sunset Bay State 

Park --------<----0-------- wer cern een nenne- 2,580.00 


(The improvements in Sunset Bay State Park 
were deleted from the proposed budget pending 
an opinion from the Attorney General as to 
whether or not the State Highway Commission has 
jurisdiction over the beach at this location 
or whether the State Land Board has such juris- 
diction. The Chief Counsel was instructed to 
obtain such opinion from the Attorney General. ) 
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route is approximately $600,000 cheaper than the adopted route if a low 
bridge is used and $300,000 cheaper if a high bridge is constructed. The 
report also reveals that the cost of right of way on the present adopted 
route is estimated at $40,000 and that on the alternate route is $37,750. 
The Engineer suggested, in view of the findings, that it would be ‘ad- 
visable to discontinue right of way negotiations along the presently 
adopted route and to deferclosing any options heretofore taken until such 
time as the Commission decides definitely which way to route this high- 
way. As the result of this discussion the Commission ordered right 

of way negotiations discontinued on the present adopted route and in- 
structed the Chief Counsel to appraise the properties needed as right 

of way on the proposed alternate route and report the results thereof. 


(2) Redmond Section of The Dalles-California Highway, Item 
No. 15146, acquisition of 0.42 acre of land from M. A. Lynch and Eva B. 
Lynch needed for storage purposes: The Commission deferred action on 
this matter pending an additional report from the Engineer as to whether 
or not 0.42 acre of land will provide 4 sufficient area for the purpose 
4ntended and whether or not any other suitable sites are available. The 
Engineer was instructed to provide such information and to have available 
when the matter comes up for discussion a map showing the location of the 


property. 


The Assistant Counsel also requested authority to institute con- 
demnation proceedings to acquire certain parcels of real property which can- 
not be secured by negotiation. He submitted a list of such properties, to- 
gether with the offer that he recommended with reepect to each parcel, as 


follows: 
. Recommended Offer 

N. E. Union Ave. Section of the Pacific Highway East 

15202 Columbia Ways Corporation and George Gray $ 4,200.00 

15149 Northwest Properties, c/o Mr. Ivan Phipps h , 750.00 

14773 Tom E. and Herbert C,. Boden 150.00 
St. Joe-Lafayette Section of the Pacific Highway West 

£19 Herschel and Geraldine Bell 3, 300.00 
Newberg-Dayton Junction Section of the Pacific Highway West 

14450 C. D. Norris 5,750.00 

105,00 
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14458 W. Winegar 


(Cont. ) 
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. (***) Dodson-Bonneville Section, Columbia River Highway, Item No. 
13606: The'Commtssion approved acquisition of the property from Jacob and 
Kathrin Aschenbrenner and Antone A. Poquette and Emily A. Poquette for right 
of way at a cost of $42,000 as detailed in the resolution. The Chief 
Counsel was instructed to submit a complete written report on this 

sub ject. 


(****) Purchase of right of way for the proposed improvement of the 
Newberg-Dundee Section, Newberg-Dayton Junction Section, and the St. Joe- 
Lafayette Section of the Pacific Highway West, in Yamhill County: The Can- 
mission approved all of the settlements as listed following careful con- 
sideration of a report from the Engineer on the cost to construct a pro- 
posed substitute highway between Newberg and McMinnville which would by- 
pass the towns of Dundee and Lafayette and avoid acquisition of expen- 
sive right of way on the present route of the highway which is required 
to provide a four-lane facility. According to the Engineer's report, it 
will cost approximately $3,000,000 to provide a new four-lane highway 
facility on-the proposed by-pass route between Rex Hill and McMinnville, 
which amount includes purchase of right of way estimated at about $300,000; 
also, the cost to provide a modern two-lane highway facility along the 
present route is estimated at $600,000, of which $495,000 represents the 
cost of construction and the balance, extra land needed to provide a right 
of way 120 feet wide.. It also appears that such two-lane facility will be 
satisfactory for about ten years, at which time two additional traffic 
lanes will have to be provided. Chairman Banfield expressed himself in 
favor of modernizing the present route at the estimated cost of $600,000 
rather than spending $500,000 now on the proposed route and assuming an 
obligation to spend $3,000,000 later on. Commissioners Schaupp and 
Chandler expressed themselves similarly and it was so ordered. 


(+) Settlements with Pearl Morris Hall, Item No, 11992, $1,250, and 
Oscar and Ethel Whithoft, Item No. 15153, $1,500: The Chief Counsel ex- 
plained that these are out-of-court settlements of condemnation cases 
which previously were approved by the Commission over the telephone. The 
Commission confirmed these settlements unanimously. 


In this connection the Commission also discussed the following: 


(1) Acquisition of right of way for the Youngs Bay Bridge- 
Lewis and Clark River Section of the Oregon Coast Highway, in Clatsop 
County: The Assistant Counsel presented options secured for 11 par- 
cels of land along the previously approved and adopted location. Action 
on these settlements was deferred by the Commission pending final de- 
cision with respect to rerouting this highway on a more direct line be- 
ween Astoria and Warrenton, as heretofore recommended by a delegation 
from this district. The Commission's action was taken as the result of 
discussion of the Engineer's written report on the proposed highway 
routing based on a reconnaissance survey of the location. According to 
the report, the alternate route between Astoria and Warrenton is 2.184 
miles shorter than the adopted route, and the cost to construct this 
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than from either the City of Condon or Wheeler County, as was first thought, 
so neither the city nor the county would have any interest in the reconvoyance 
of the property. He suggested, in view thereof, that the Commission might 
feel inclined to deed the property direct to the Rod and Gun Club. The Com- 
mission indicated a reluctance to dispose of the property and accordingly in- 
structed the Assistant Counsel to ascertain the attitude of the Gun Club with 
respect to leasing the property on an agreed rental basis. 


The meeting recessed at twelve o'clock noon and reconvened at 2:00 
p.m. in the same room with the same persons present and participating. 


The Commission discussed and approved the sale to the City of 
Pendleton of a portion of a gravel pit adjacent to the Pendleton-Reith Section 
of the Stanfield-Pendleton Secondary Highway in the Northwest quarter of the 
Northeast quarter of Section 8, Township 2 North, Range 32 East, W. M., 
Umatilla County, which property the city needs in connection with a proposed 
sewage disposal plant. The Commission's approval was based on a statement by 
the Chief Counsel that the deed of conveyance, as prepared, contains provisions 
that fully protect the state's interest, particularly with reference to sal- 
vaging road-building materials that will be excavated therefrom in connection 
with construction of a new channel for the Umatilla River. (The deed was 


signed on the following day.) 


The Chief Counsel drought up for discussion the condemnation case of 
the State Highway Commission vs. McEnroe. He advised that the Commission 
previously authorized condennationof this property and an offer of $473 in 
connection therewith, but the case has not been tried and the owner is now 
willing to settle out of court for the sum of $623. He recommended settle- 
ment on such basis. The Commission approved the recommendation. 


Consideration was given by the Commission to the application of T. I. 
Chapman, Eugene, to purchase certain excess state-owned real property ad- 
jacent to the Pacific Highway in Bugene. In the discussion of this matter the 
Engineer pointed out that the property is located adjacent to Alder Street 
and is on the route of the new highway improvement now being constructed; 
further, that the property is near this vital intersection and, in his opinion, 
should not be disposed of until the highway improvement has been completed 
and in operation for some time. He advised that he could not state at this 
time whether or not this property, or any part of it, would be needed for 
highway purposes later on. ‘The Chief Counsel advised that the property lies 
between the highway and adjacent property owned by Mr. Chapman, who only wants 
to control the area so thav it will not get into the hands of other private 
individuals that might be objectionable to his interests. In view of this in- 
formation, the Commission decided not to sell the property to Mr. Chapman, or 
to anyone else, for the time being. In the event it is determined later on 
that the property is not needed for highway purposes, then Mr. Chapman is to be 
so informed and given an opportunity to discuss the purchase of it with the 


Highway Commission. 


The Commission discussed and approved a form of agreement with the 
Southern Pacific Company which provides for an easement to construct and main- 
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Recommended Offer 
+ ad Dundee-Dayton Junction Section of the Pacific Highway West 
} 14453 R. R. Dodge $ 3,000.00 
Rainier-Goble Section of the Lower Columbia River Highway 

4 14986 Sylvia C. Archibald 2,050.00 
a As the result of careful consideration of each item, the Commission 
e. approved the request and the recommended offers. The attached resolutions with 
a” respect thereto marked EXHIBITS B-1, Be2, and B-3, which resolutions by this 


ee reference are made a part hereof with like effect as though copied in full 
1 herein, were thereupon adopted by the Commission by unanimous vote. 


i. ty The Assistant Counsel, Mr. DeSouza, reported on the status of the budget 
A for right of way purchases during 1948. The overall picture of this budget, he 

i Ps said, reveals that expenditures will overrun the amount set up by about $182,000, 
ie due principally to purchases in excess of those originally anticipated and the 

| rise in cost of real property. The Commission approved the report and or- 


| 


: dered that the accounting records be adjusted accordingly. 
fe ’ The Assistant Counsel also brought up for discussion an inquiry from 
by the Portland Chamber of Commerce relative to information that has been di- 


be vulged concerning the Sullivan Gulch project. The Commission authorized the 

, release of any information concerning specific properties that it has passed 
on but left it with Chairman Banfield to instruct the Chief Counsel later on 
as to what additional information may be divulged. 


The Commission discussed the matter of allowing Mr. T. M. Gilchrist, 
Albany, continued used of some state-owned property in that town which he is 
now occupying under provisions of right of way settlement. The Chief Counsel 
advised that when the right of way was purchased Mr. Gilchrist was given per- 
mission to use part of the property for parking privately owned automobiles 
until the property .is needed by the state; however, it now appears that he 
ig abusing the privilege and is using the area commercially by maintaining on 
it a large advertising sign and by using it as a storage place for second- 
hand cars that are being offered for sale. It was his thought that such use 
of the property is a violation of the privilege granted Mr. Gilchrist and that 
it should be stopped. The Commission referred the matter back to the Chief 
Counsel with authority to do what is necessary to stop such unauthorized use 
of the property. 


The Assistant Counsel, Mr. DeSouza, reported on the status of certain 
state-owned property in the City of Condon which is now being used by the Condon 
Rod and Gun Club and which the Club desires to acquire outright. He advised 
that, pursuant to instructions from the Commission at the previous meeting, he 
has investigated title to the property and finds that it was acquired by quit- 
claim deed from John Madden and the Arlington Lumber Company in 1944, rather 
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from the counties or the cities. If so amended, he said, the entire matter 
will be left to the judgment and discretion of the Highway Commission. Fol- 
lowing discussion of the matter the Commission instructed the Chief Counsel to 
prepare a bill in conformity with his recommendation for presentation to the 
next legislature, amending the previous law. 


The Chief Counsel brought up for discussion a request from residents 
of the town of Gates that the Highway Commission approve the vacation of 4 city 
street which parallels the North Sentiam Highway through their town. He 
pointed out that the highway right of way at this point is not owned by the 
state but is under lease from the railroad company and, should the street 
referred to be vacated, the railroad company would come into possession of 
half of it and the property owners the balance, which would place the Highway 
Commission in a position of not being able to control access to the highway. 
On the other hand, if only one-half of the street were vacated, then the High- 
way Commission would retain control of access as in the past. He recommended 
that the matter be handled in the latter mentioned manner if the Commission 
feels inclined to join in the vacation proceedings. The Engineer concurred in 
the recommendation. The Commission approved the recommendation unanimously. 


The Chief Counsel requested authority to send three of his right of 
way men to California, at state expense, to study the right of way organization 
of the Department of Highways of that state. He said that California has 4 
very fine right of way organization and, in his estimation, the Oregon set 
up could be improved by adoption of some of the California practices. It was 
his thought that such investigation could be made in about six days' time. 

The Commission approved the request unanimously. 


The Engineer reported that, pursuent to instructions from the Commis- 
sion at the previous meeting, he has contacted the County Court of Umatilla 
County with respect to the transfer of funds to permit construction of the 
Helix-Holdman County Road and that the County Court is in full accord with 
the plan of deleting from the first Three Year Postwar Program improvement of 
the Pioneer Spur-McDougal Camp Section of the Weston-Elgin Secondary Highway, 
to which an amount of $230,000 was tentatively allocated, and re-allocating 
such funds for construction of the Helix-Holdman Road, which is estimated to 
cost $170,000, and widening and constructing curbs along the Columbia River 
Highway in the town of Umatilla, estimated to cost $55,000. He recommended, 
in view of the attitude of the County Court, that the Commission approve such 
transfer of funds. The Commission approved the recommendation unanimously and 
so ordered. 


The Engineer brought up for discussion an application that has been 
filed with the Public Utilities Commissioner by the Gardiner Lumber Company 
for authority to construct its logging railroad, at grade, across the Oregon 
Coast Highway approximately one mile south of Gardiner, the exact location 
being immediately north of Smith River Bridge. The Long Bell Lumber Company, 
he said, has recently purchased the interests of the Gardiner Lumber Company 
and plans to conduct its operations on & perpetual sustained yield basis, 
and the spur track which it intends to install across the highway is of a 
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tain a highway and a drainage ditch on railroad property in Klamath County. 
(The agreement was signed by the Cammission on the following day.) 


The Commission also discussed and, upon recommendation of the Chief 
Counsel, approved the renewal of a maintenance site lease agreement with Mr. 
Carl M. Stevens, et al. covering property located near Newberg, in Yamhill 
County, Right of Way File No. 9936. (The agreement was signed on the following 


day.) 


The Chief Counsel reported an inquiry from Mr. James Convill , City 
Manager, Astoria, concerning the cutting of sidewalks and installation of light 
wells on state highway right of way in the City of Astoria. It appears that a 
certain merchant is desirous of installing a light well along the full frontage 
of his building and wishes to maintain a pipe railing around the opening to 
keep people from falling into it, which type of construction is contrary to the 
city ordinance covering such matters; however, according to Mr. Convill, the 
City Council will not object to such type of construction, regardless of the 
ordinance, if the State Highway Commission wishes to authorize the installation. 
It was the feeling of the Commission that the city ordinance should be strictly 
adhered to and it was so ordered. The Commission offered no objections to 
the installation of the light wells in the sidewalks if they are arranged, with 
sratings cr other materials, so that people can walk over them. 


A request was presented from Foster and Kleiser Company for permis- 
sion to cut and remove vegetation growing along the Oregon Coast Highway a 
short distance south of Otis Junction, so as to open to view a large billbcard 
which is being maintained by the company on nearby property. The Engineer 
advised that the vegetation is not objectionable from the highway standpoint ; 
in fact, it acts as a sort of scresn to hide the advertising sign which does 
not enhance the aesthetic features of the highway but, on the other hand, has 
and adverse effect on highway traffic and might be the means of causing acci- 
dents. He recommended that the request be denied. The Commission approved 


the recommendation. 


The Commission also considered a request from the Public Roads Adminis- 
tration for permission to temporarily occupy a state-owned building located on 
property recently acquired by the Commission from Mr. G. 2. Hunter, near Tide- 
water, on the Alsea Highway. The Chief Counsel explained that the Public Roads 
Administration has some construction work under way at this point and would 
like to use the building for equipment storage purposes. The Commission 
approved the request unanimously. 


The Chief Counsel brought up for discussion the matter of a proposed 
amendment to the law which now places some responsibility on the Highway Com- 
mission relative to the prohibition or regulation of the driving of automobiles 
on the shore of the ocean. He pointed out that the difficulty seems to be that 
the present law divides authority between the Highway Commission and counties 
or municipalities contiguous to the beach. He suggested and recommended that 
Section 4 of Chapter 493, Oregon Laws 1947 be amended by deleting the lan- 
guage which makes action of the Commission dependent upon 4 recommendation 
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higher bids were received. The Commission has awarded the contract to 
Archie R. Averill, the low bidder, on the basis of using block construc- 
tion. 


“Construction of the Roseburg Division Office Building extension, 
in Douglas County. The Commission received only one bid for this pro- 
ject, being that of Todd Building Company, Roseburg, in the amount of 
$21,400, basic bid, with a reduction of $500 if the alternate bid is 
used. ‘The Commission has rejected this bid as being too high. 


"Devils Lake Otitlet Section of the Oregon Coast Highway, in Lincoln 
County. The Commission received three bids for this project, the low one 
being that of Lindstrom Bros., Portland, at $124,711, using asphalt. 
Harry I. Hamilton Co., Eygene, submitted the second low bid in the amount 
of $129,265.50, using asphalt. The third bid was that of VaDare 
Construction Company, Portland, at $131,145.50, using asphalt. None 
submitted bids based on the use of tar. The Commission has awarded the 
contract to the low bidder, Lindstrom Bros. 


"Construction of a building at Newport in Lincoln County. Fred 
Neikes, Newport, submitted the low bid for this job at $5,200. Archie 
R. Averill, Portland, submitted the second low bid at $5,760. There were 
two higher bids. The Commission has awarded this contract to the low 
pidder, Fred Neikes. 


"Repairs to the Bancouver Avenue Bridge, in Multnomah County. 
E. C. Hall Co., Portland, submitted the low bid for this project at 
$11,505. Birkemeier & Saremal, Portland, submitted the second low bid 
at $13,895. There were four higher bids. The Commission has awarded 
this contract to EB. C Hall Co., the low bidder." 


The Engineer reported on a number of requests received from residents 
of Lane County for the further improvement of the Territorial Secondary High- 
way between Monroe, in Benton County, and Anlauf, in Douglas County. He ad- 
vised that to complete this highway involves construction of three sections, 
9 miles, 7.7 miles, and 8.7 miles in length, respectively, for 4 total es- 
timated cost of $1,560,500. He pointed out that, according to the present 
tentative set up, Lane County's share of funds available in 1949 and 1950 
totals $1,613,000, so if the Commission were to approve the Territorial 
Highway project, it would take practically all of Lane County's share of the 
funds. The Commission could not see its way clear to finance the project at 
the present time. 


The Commission discussed briefly a letter from the Baker County 
Chamber of Commerce and a resolution from a number of citizens of La Grande 
concerning improvement of the Qld Oregon Trail between North Powder and La 
Grande. The Baker County Chamber of Commerce urges modernization of the 
present route of this highway through the town of Union, rather than con- 
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permanent character. He gave as his thought, in view of the importance of 
the Oregon Coast Highway which was recently designated by the Commission as a 
"throughway", that the railroad should be required to provide for separation 
of highway and railroad grades. He estimated the additional cost to the 
company to provide such a grade separation at $175,000. The Commission con- 
curred in the viewpoint of the Imgineer in this matter and instructed him to 
enter a protest with the Public Utilities Commissioner against granting the 
application for a grade crossing. 


The Commission discussed briefly a report from the EMgineer on a 
questionnaire which was recently circulated by the Newberg Chamber of Commerce 
to determine local sentiment with regard to the rerouting of US9QW through the 
town of Newberg. The Secretary was instructed to inform the Newberg Chamber of 
Commerce of the action previously taken by the Commission at this meeting with 
respect to improvement of this highway betwean Newberg and MoMinnville, which 
action, incidentally, did not cover the routing of the highway within the city 
limits. 


The Commission discussed with the Engineer the bids received at the 
morning session, and a 3:00 p.m. Chairman Banfield publicly announced the 
Commission's decision with respect to each project, as follows, the Commis- 
sion's action being by unanimous vote: 


"Baker Rock Production Project on three state highways, in Baker 
County. Vernie Jarl, Gresham, submitted the only bid for this project 
at $37,440. The Commission has awarded the contract to Mr. Jarl at his 
bid price. 


"Birkenfeld-Washington County Line Rock Production Project on the 
Nehalem Secondary Highway, in Columbia County. Four bids were submitted 
for this project, the low one being that of A. H. Saxton % Sons, Corvallis, 
at $31,980. The second iow bid was that submitted by Jed Wilson, Seaside, 
at $35,820. The Commission has awarded the contract to the low bidder, 

A. E. Saxton & Sons. 


"Widening and surfacing on the Prineville-Eagle Rock Creek Section of 
the Paulina Secondary Highway, in Crook County. T. W, Thomas, Portland, 
submitted the low bid for this work at $54,012. Roy Norquist, Sweet Home, 
submitted the second low bid in the amount of $56,015. There were sixteen 
higher bids. This is a cooperative project with Crook County, and the 
Commission has referred the bids to the Engineer with authority to award 
the contract to the low bidder, T. W, Thomas, when approval has been 
secured from the Crook County Court. 


"Construction of the Lapine Maintenance Building, in Deschutes 
County. Archie R. Averill, Portland, submitted the low bid for this work 
in the amount of $13,627, using block construction. He also submitted 
the low bid, at $14,454, using frame construction. Gilbert Roberts, 
Hood River, submitted the second low bid, in the amount of $15,691, using 
frame construction. “He submitted no bid using block construction. Two 
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SALE OF USED EQUIPMENT STORED AT S&LMM, ASTORIA AND TA GRAREB 


High Bidder 


4, |Ford sedan, Dept. | 


| 
No. 36-€5 Nick L. Wedmore, Salem $157.00 _—|$ 150.00 
5. d sedan, Dept. | 
No. 36-69 Ben J. Bartell, Salem ; 165.13 | 150,00 
6. Ford sedan, Dept. | 
No. 38-60 iStuart H, McIntyre, 
Portland | 267.57 | 160.00 
rs Chevrolet sedan, Osburn & <niefel Con- ! 
Dept. No.37-6 struction Co., 
Gresham 277.00 | 165.00 
8. |Ford sedan, Dept. | 
No. 36-68 Acme Auto & Truck } 
Wreckers, Salem ; 127.00 | 150.00 
9. |Ford sedan, Dept. | \ 
No. 38-61 © ki + 137.37 ; 165.00 
10. |Ford sedan, Dept. . | 
No. 36-50 ” " " " 111.11 150.00 
| i 
| 
11. |Ford sedan, Dept. 
No. 38-51 Fosts.. Wedmore, Saicm | 256.00 | 160,00 
12, |Ford sedan, Dept. j 
No. 35-63 \Ben J. Bartell, Salem j; 152.25 | 140.00 
13. |Ford sedan, Dept. | 
No. 38-53 Acme Auto & Truck 
Wreckers, Salem | 197.37 |} 160.00 
14, |Ford sedan, Dept. 
No, 36-53 : i As | 117.77 | 160.00 
' 
18. |Chevrolet pick-up, ° 
Dept .No.36-103 Ralph W. Anderson, Salem | 257.00 | 125.00 
19. |Ford pick-up, Dept. | 
No. 37-102 jAcme Auto & Truck 
Wreckers, Salem _ 167.77 | 150.00 
20. |Chevrolet pick-up, ; | 
Dept.#0.36-105. (Ben J. Bartell, Salem | 225.52 | 125.00 
21. |Ford pick-up, Dept.) | | 
No. 38-104 \Mary A. Schuett, Salem | 196.00 | 130.00 
22, |Chevrolet pick-up, | | j 
Dept.No. 36-107 | Ben J. Bartell, Salem | 165.50 125.00 
23. lFord station wagon, | i 
Dept.No.36-162 _|Borin Motor Co., Van= ; 
| couver, Washington ' 110,00 | 135.00 
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struction of the proposed new route through Ladd Canyon, and the people of La 
Grande protest the re-routing of the highway along what is known as “Ladd 
Canyon Foothill Road” to a connection with the present hignway at Lone Tree 
and recommend approval and adoption of a route following the present highway 
southeasterly from La Grande to the intersection of Ladd Canyon Market Road, 
thence southerly along this market road to an intersection with the present 
Ladd Canyon Foothill Road. The Commission deferred action on these communi- 
cations pending a conference with members of a delegation which is scheduled 
to appear on the following day. (This matter was discussed further with the 
delegation, but the Commission again deferred action pending a full report 
from the Engineer on the subject and a careful study of it by members of the 
Commission. .See additional minute entry ahead). 


The Commission discussed a written report from the Engineer dated 
December 16, 1948, on the subject of general highway maintenance costs for the 
year 1948. In his report the Engineer points out that expenditures for 1948 
will exceed the budget estimate by approximately $500,000, due largely to the 
following: Damages by logging trucks, $200,000; increase in section crew costs 
resulting from flood damage, $191,000; increase in price of asphalt, $16,000; 
increases in freight rates on asphalt, $33,000; increases in price of gasoline, 
$47,000; and cost of work performed for the Public Roads Administration, 
$11,000. He also pointed out that there are uncommitted funds in reserve for 
contingencies in the 1948 budget amounting to more than the excess in main- 
tenance costs. He recommended that such funds be transferred to general 
maintenance to take care of the deficit. The Commission approved the recom- 
mendation unanimously. 


The Engineer reported the results of receiving bids in Salem on 
December 13, 1948, for the sale of used equipment and scrap materials. He 
presented a tabulation of the hich bid received for each item, together with 
the estimated value of each article offered for sale, as follows, and recom- 
mended acceptance of these offers: 


SALE OF USED EQUIPMENT STORED AT SALEM, ASTORIA AND LA GRANDE 


i Item High B 


idder 
LOCATED AT SALEM, OREGON 


Vernie Jarl, Gresham $ 12,100.00 | $ 9400.00 
Feenaughty Mach. Co., 


Portland 


[Bey City shovel 
Dept. No. ho-731 
{ 


Lae) 


Ford sedan, Dept. No. 
36-60 


Acme Auto & Track 
Wreckers, Salem 150.00 
3. {Ford sedan, Dept. No. 


35-72 140,00 
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SALE OF USED EQUIPMENT STORED AT SALEM, ASTORIA AND LA GRANDE 


LOCATED AT SALEM, OREGON (Cont. ) 


Ingersol-Rand com- 
pressor, skid 
mounted, Dept. 

No. 29-530 John Schweitzer, Portland 262,00 

7 $18,931.05 


LOCATED AT ASTORIA, OREGON 


Metal life boat Ist. Louis Junk Co., Astori 
Used life preservers " « * be - 
Anchor, 500 1b. * 

Anchor, 700 Ib. ’ 


LOCATED AT LA GRANDE, OREGON 


Snow King. rotary | 
plow |e Bids Received 


SALE OF USED STEEL RAILS, CRANE, EIC,, STORED AT coos BAY 


Coos Bay Tug and Barge Co., Coos Bay $ 921.75 
Marshfield Bargain House, Coos Bay 425,00 
Zidell Machinery & Supply Co., Portland 127.50 


Engineer's Estimate $ 950.00 


SALE OF SCRAP TIRES STORED AT SALEM 


No Bids Received 


The Engineer pointed out that identical bids were received from 
Feenaughty Machinery Company, Portland, and Vernie Jarl, contractor, Gresham, 
for the purchase of the 1 + yard Bay City Shovel stored at Salem. Both of 
these bidders were contacted with respect to the sale, he said, and a letter 
has been received that they have decided between themselves that the Fee- 
naughty Machinery Company should secure this particular piece of equipment. 
Following discussion, the Commission unanimously approved the sale of the 
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Item 
No. 


32. 
33. 


35. 


36. 


37. 


38. 


39. 


SALE OF USED EQUIPMENT STORED AT SALEM, ASTORIA AND LA GRANDE 


Item High Bidder 


LOCATED AT SALEM, OREGON (Cont. ) 


Chevrolet station wagon 
Dept. No. 36-153 
Washington 
Chevrolet station wagon 
Dept. No. 37-152 O. E. Glazebrook, Terre- 
bonne 
Chevrolet panel delivery 


Dept. No. 36-150 . A. Bressler, Salem 


Chevrolet station wagon jAcme Auto & Truck Wreckers 


Dept. No. 36-154 Salen 
Chevrolet station wagon 

Dept. No. 37-153 John Schweitzer, Portland 
Chevrolet truck, chassis 

only Dept.No.37-207 ad “ 
Ford dump truck, Dept. 

No. 37-356 . M. Belknap, Jefferson 
Ford dump truck, Dept. 

No. 36-344 John Schweitzer, Portland 
Ford dump truck, Dept. 

No. 37-347 . M. Belknap, Jefferson 
Ford dump truck, Dept. 

No. 37-333 " " Al " 
Farquhar boiler, skia | 

mounted, Dept. No. 

26-557 . C. Yocom Co., McMinn-" 

ville 

Austin-Western patrol 

grader, Dept. No. 

31-607 ” " " " " 
Littleford asphalt 

kettle, broken axle, 

Dept. No. 29-537 
Ingersol-Rand compressor 

on trailer, Dept. 

No, 29-531 em Iron Works, Salem 
Ingersol-Rand compressor 

on trailer, Dept. | 


ohn Schweitzer, Portland 


No, 30-531 " " " " 
Sullivan compressor, on 
trailer,Dept. No. 
31-530 ay G. Smith, Corvallis 
(Cont. ) 
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in Motor Co. Vancouver 


High 
Bid 


Engr's. 
Est. 


$ 135.00 


145.00 
140,00 
135.00 
145.00 
130.00 
195.00 
180,00 
195.00 


200.00 


150.00 


150.00 


15.00 


200,00 


150.00 


200.00 
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Revised 
No. Project Type of Funds Program Amount 


27-B3 Ochoco Highway F. H. Postwar $ 498,000.00 
Grading 
Length 2.964 miles 


Sufficient: funds are available in the state contingent to 
finance the increased Forest Highway costs. 


Very truly yours, 


W. H. 


Division Engineer 


U. S. FOREST SERVICE 


0.K, 
R. H. Baldock /s/ lof Jemes Frankland 
' “act. Regional Forester 


Attest 


[s/ H. B. Glaisyer 


Secretary 
OREGON STATE HIGHWAY COMMISSION 


[s/ T. H. Banfield 


Commksioner 
[s/ A, W. Schaupp 
ommissioner 


[s/ Ben R. Chandler 
Commissioner 


—— nn 


The Commission unanimously confirmed authority previously given the 
Engineer, as requested in his letter of November 19, 1948, to spend $4,700 of 
state funds in cooperation with the Southern Pacific Company for construction 
of an extension to a dike in the Santiam River above the bridge on the old 
Pacific Highway route at Jefferson, it being apparent that the dike is required to 
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meterial to the hich bidder in each instance as recommended by the Engineer. 


The Engineer presented for the Commission's consideration a letter 
from Mr. W. H. Lynch, Division Engineer, Public Roads Administration, explain- 
ing the necessity to increase the allotment of Forest Highway Funds on the 
Summit-East Section of the Ochoco Forest Highway project, No. 27-B3, from 
$325,000 to $498,000, which amount is composed of the contractor's low bid 
to do the work plus an amount for engineering and contingencies. It was 
brought out in the discussion that the original allotment for this project 
was $280,000 and that it was increased to $325,000 under a program letter 
dated August 10, 1948, but due to circumstances, it is again necessary to in- 
crease it; also, that because the present increase is more than 25 percent of 
the original allotment, a new program letter directed to the officials in 
Washington, D. C., recommending the increase is required. It was explained 
that there are sufficient funds available in the Forest Highway contingency 
fund to finance the increased costs. The Engineer recommended approval of 
the increase and execution of the revised program letter. The Commission 
approved the recommendation unanimously. The following letter with regard 
thereto was signed by the Commission on the next day: 


486 Oregon General 
December 17, 1948 


Chief, Forest Service 
Cammicsioger of Public Roads, 
Weshington, D. C. 


Dear Sirs: 


Under Oregon Forest Highway program letter for ‘the fiscal year 
1947, recommended September 26, 1946 and approved by the Commissioner 
November 5, 1946 - further ammended and recommended August 10, 1948 
and approved by the Commissioner on September 5, 1948, there was 
approved for construction the following project: 


Present 
No, Project Type of Funds Program Amount 
27-B3 Ochoco Highway F.H. Postwar $ 325,000.00 


Grading 
Length 3.000 miles 


Since the previous programming of this project, construction 
costs have increased to such an extent that additional Forest Highway 


funds in the amount of $173,000.00 over and above those provided in 
the latter of the above cited program, will be required. 


It ig therefore recommended that the program be revised as follows: 


(Cont. ) 
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PROPOSED CAPITAL OUTLAY MISCELLANEOUS PROPERTIES - 1949 (Cont.) 


2. Siteckpile Sites (Cent. ) 
Upper Columbia River Hwy., M.P. 87.7, Grade 
stockpile site adjacent to state quarry $ 300 
Fremont Hwy., M.P. 12.06, Clear and grub, grade 
and surface new stockpile site recently 
acquired by special use permit from Forest 
: Service 300 
Sub-total $ 800 


3. _Shop Buildings : 
Construct shed for equipment storage at Salem 


Shops - open front, no windows, gravel floor 
336'x48' for storage of equipment now set- 
ting out in weather, will screen unsightly 
backyard from residential district $ 32,000 


4, Truck Scales 
Reinstall 30-Ton Standard Platform Truck Scale 
near Brownsville. Transferred from previous 
proposed location on Pacific Highway West. $ 5,000 


5. Maintenance Station Betterment 
Sandy, Install air compressor unit $ 275 
Milwaukie, Place ceiling in car storage »yuilding 
and convert one bay to repair shop and build 


concrete slab at gas pulp 1,200 
Salem, Purchase and install air greasing equip- 
ment 
Dexter, Build gas pump island and canopy 350 
Rufus, Build outside toilet and place con- 
crete foundation under building 1,075 
Moro, Enlarge door to permit Oshkosh trk. 
to enter bldg. 500 
Post, Drill 6" well and install hand pump 330 
Odell Lake, Clear and level grounds for 
trailer parking 350 
Austin, Build shower in employee cabin 200 
Athena, Relocate gas pumps 500 
Elgin, Build gas pump 4gland and canopy 200 
Pilot Rock, Build flue and extend loading 
platform 400 
Hermiston, O11 yard and build gas pump island 
and canopy 675 
Arlington, Build gas pump island & canopy & 
toilet room 250 
Sub-total $ 6,605 
TOTAL $45,400 


a 
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protect the highway as well as the railroad at this point during flood periods. 


The Engineer reported on requests from the International Woodworkers 
of America and from Hon. Earl Hill, State Senator, Cushman, for construction 
of guard fence along the Siuslaw Highway between Cushman and Mapleton, 4 
distance of about 11.5 miles. He stated that this matter has been investi- 
gated by the Maintenance Engineer, Mr. E, A. Collier, who advises that there 
are eight places between Cushman and Mapleton, totaling about three miles, 
where the river or water filled borrow pits are immediately adjacent to the 
highway. He also stated that, according to 4 report from the Traffic Engineer, 
five accidents with ten fatalities have occurred on this section during the past 
eight years, two of which,resulting in five fatalities, occurred in 1948, Both 
of the 1948 fatal accidents, he said, occurred on sections reported on by 
Mr. Collier, and these might have been prevented if about 1,000 feet of guard 
fence had been provided at each location. He recommended approval of guard r 
fence construction along these two sections, more particularily described as 
being between Mile Posts 5.7 and 5.9 and between Mile Posts 8.10 and 8.30, which 
he estimated would cost about $5,000. The Commission approved the recommen- 
dation unanimously and authorized the work as & minor betterment project in 


1949. 


The Commission approved an expenditure of $12,200 from reserves 
for "Capital Outlay Expenditures" in the 1949 budget to finance alterations 
and improvements to the ferry boat "M. R. Chessman". The Engineer explained 
that this is not an additional authorization but is only to take care of work 
heretofore authorized by the Commission in 1948 but not completed in time to 
enter in the 1948 account, so it will have to be paid with funds budgeted for 


1949 expenditure. 


The Engineer requested the Commission's approval of an expenditure of 
$45,400 out of the 1949 budget for “Capital Outlays" to finance the following 


projects: 


PROPOSED CAPITAL OUTLAY MISCELLANEOUS PROPERTIES - 1949 


1. Quarries and Gravel Pits 


Central Oregon Hwy., M.P. 16.2, Fence gravel pit 
to keop stock from falling in using barbed wire 
fence, 85 rods @ $3.00 $ 

Pacific Hwy. East, M.P. 90.6, Fence querry site 


where precipitous slopes ere @ serious hazard 740 
Sub-total $ 995 


2. Stockpile Sites 
Upper Columbia River Hwy., M.P. 62.3, Build new 
entrance tc eliminate traffic hazard and make 


stockpile material more accessible, Drill, 
shoot and excavate 100 cubic yards rock at $2.00 $200 


255 


(Cont. ) 
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4, Widening of Roadbed and Line Revision 


13 projects on 13 highways.......---- Satine verk ae $ €8,900 
5, Roadside Improvement or Betterment 
2 projects.....-.eereere Pees Sate view olnee i eawssee 1,500 


6. Road Approaches or Access Roads 

This work cannot be itemized as it covers State 
Highway cooperation with the property owner 
in the construction and improvement of road 
approaches (based on a policy adopted by the 
Commission December 19, 1938). This author- 
ization is the same as approved one year ago, 
and it appears necessary on the basis of ex- 
penditures for IONS. ..62se0e Wie oe ee eee 60 ,000 


vo Bridge Minor Betterment 


This item is subdivided in ten different types or 
classes of improvements located in general 
throughout the State Highway System. Details 
are attached herewith.....-.++-++-- ere Te 119,035 


Total Authorization Requested.....+-+-+-- $361, 300 


eee an ene 


In the discussion of this matter the Engineer advised that the 1949 
budget contains an item of $850,000 for projects in this classification and 
that with approval of the projects now requested, which total $361, 300, there 
will remain an uncommitted balance of $488,700. The Commission unanimously 
approved the projects as listed above. 


of which the Highway Commission is requested to make an early decision with 
respect to the adoption of a permanent route for US99E through Salem and in the 
other the city requests the widening of North Capitol Street between Court 
Street and Union Street. In the discussion of this matter the Commission had 
the benefit of the Engineer's written report on the subject dated December 

16, 1948, in which he advises that his report dealing with the possible relo- 
cation of US99E through Salem is not yet ready to submit to the Commission; 
also, in which he advises that to widen Capitol Street as requested will cost 
about $96,000. The Engineer advised that investigations indicate that such 
widening will not solve the existing traffic congestion problem on Capitol 
Street because it would merely provide for widening four blocks and would leave 
unsolved the congestion problem existing on the additional one-mile section of 


ceo 
45 t~f 


The Engineer advised that the 1949 budget contains an item of 
$75,000 for miscellaneous building improvements and miscellaneous properties 
other than maintenance stations, and with the approval of the amount now re- 
quested there will remain an uncommitted balance of $29,600. The Commission 


unanimously approved the ‘projects as recommended . 


ture of $6,230 to finance 


The Commission also approved an expendi 
projects during 1949: 


the following minor parks and park road betterment 


PROPOSED MINOR PARKS AND PARK ROADS BETTERMENT 1949 PROGRAM 


Sunset Springs (Sunset Hwy. Forest Wayside) Construct fountain 


and parking area $ 190 
Cascadia Park - New road and parking area 800 
Boiler Bay Park - Enlarge parking area 300 
Ecola Park - Build parking area 2,000 
Wilson River Wayside - Build memorial, picnic tables and 

improve fountain 480 
Devils Elbow Park - Grade and rock parking area 200 
Armitage Park - Widen and surface entrance road 900 
Barnum Wayside - Install chlorinator and oil perking area ae 


Hood River-Mosier Wayside - Build parking area and guard rail 
Johnson Wayside (Wallowa Lake Hwy.) - Level picnic area 100 


TOTAL 


——— EE 


The Engineer explained that the 1949 budget contains an item of 
$20,000 for "Capital Outlay Expenditures” on. ‘Minor Parks and Parks Roadway 
Betterments” and the performance of the above-mentioned projects will be fi- 


nanced from such funds. 


The Engineer requested approval of the following projects to be 
financed with 1949 minor betterment funds: 


1. Drainage 


. oA 53 projects located generally throughout the 


State on 40 highways.....----> SES Pi dbl deRes . $65,720 


2. Repairs to Shoulders 


bd Widen, raise to proper grade and surface 

z Nine projects located on seven pighwayS....eessseeeeee 21,650 
i 

* 3. Roadway Betterment and Surface Stabilization 

é Nine projects located on eight highways... seis se eear . 


(Cont. ) 
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snow removal operations on two county roads in the Upper McKenzie River Dis- 
trict during the coming winter, at county expense, these being isolated sec- 
tions and difficult for county crews to care for. ‘The Commission unanimously 
approved this request on the condition that snow removal equipment and # crew 
are available without handicapping state highway work. 


The Commission discussed and approved a request from the City of 
Roseburg for the installation of traffic signals at the intersections of Lane 
and Washington Streets with the Pacific Highway, in Roseburg, at an estimated 
total cost of $8,600, on the condition that the City of Roseburg will con- 
tribute 50 percent of the cost of the installations, will maintain the signals 
after they are installed, and will furnish electric energy to operate them. 
The state's expense is to be charged to the 1949 minor betterment fund. 


The Engineer reported on a petition from citizens and property 
owners in the Highland and West Highland Districts, Portland, for the in- 
stallation of a traffic signal at the intersection of the Sunset Highway 
(Canyon Road) and S. W. Highland Road, West Portland, to safeguard traffic 
which enters the highway at this point. He advised that, whereas S. W. 
Highland Road does not carry very much traffic, the Sunset Highway carries 4 
large volume of traffic, which makes it very difficult for traffic from the 
side street to enter with safety. He recommended the installation of a 
traffic-accuated signal at this point. Commissioner Schaupp gave as his 
thought that the installation is a necessity. Chairman Banfield declared it 
essential. The Commission approved the installation by unanimous vote. 


A letter was presented from Jess M. Parker, City Manager of the City 
of Sweet Home, requesting the installation of a stop and go light at the in- 
tersection of 18th Avenue and the South Sentiam Highway, in the City of Sweet 
Home. The Engineer advised that, in order to warrant a signal installation 
on nationally accepted standerds, the hourly traffic volume mst average 75° 
and pedestrian traffic on city streets mst average 250 per hour. An in- 
vestigation of this intersection, he said, reveals that the pedestrian 
traffic average is only 28 persons per hour and the hourly volume of vehicular 
traffic is only 461. He recommended, in view thereof, that the request be de- 
nied. The Commission approved the recommendation unanimously. 


The Commission discussed the Engineer's written report on a request 
from Mr. H. M. Clark, President, Holman Transfer Company, Portland, for the 
installation of a traffic signal at the intersection of Palatine Hill County 
Road with the Oswego Highway, which intersection is at a point along the steep 
bluffs between Ross Island Bridge, Portland, and Oswego. The Engineer ad- 
vised that the matter has been investigated by the Traffic Engineer, who 
recommends against the installation of signal lights because the intersection 
is far down on the priority list of intersections needing signalization and 
because there have been.no reported accidents at the intersection during the 
period January 1, 1946, through June 1948, Fe pointed out that the sight dis- 
tance at this location is restricted to about 200 feet and advised that a po- 
tential hazard does exist; however, he could not recommend the installation 
because of the low accident record and the possibility that rear-end collis- 
ions would occur were highway traffic required to stop at this point where 
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this street extending northerly from Union Street to the north city limits of 
Salem. The Commission deferred action on this matter pending receipt and study 
of the Engineer's full report on the subject, which the Engineer anticipated 
would be ready within the next two or three weeks. (A delegation from Salem 
appeared before the Commission on the following day regarding these two mat- 
ters and also requested an early decision with respect to construction of a new 
bridge over the Willamette River in Salem. See minute entry ahead. ) 


The Commission discussed a letter from Robert W. Sawyer, Bend, re- 
questing that a location survey for a proposed re-alignment of the McKenzie- 
Bend Highway be authorized. The Commission took no action on this matter. 


Mr. Charles R. Stark, Secretary-Manager of the Klamath County Chamber 
of Commeree, Klamath Falis, appeared before the Commission at this time and urged 
the maintenance of special signs at entrances of state highways to cities and 
towns, calling attention to the Oregon law which gives pedestrians the right 
of way over vehicles at street crossings. It was Mr. Stark's thought that 
motorists, particulerly tourists, would be thankful for such information and 
that the signs would be helpful in eliminating accidents involving pedestrians. 
He was informed by the Commission that the matter would be discussed with the 
Engineer and the Chief Counsel and given careful consideration. 


A letter was presented from the Coquille Chamber of Commerce pointing 
out the urgency and necessity of action by the State Highway Commission to im- 
prove the Oregon Coast Highway at the northern limits of Coquille in order to 
eliminate a hazardous condition which they state exists at such point, and also 
requesting the construction of a pedestrian walk between the present high school 
and Rice Service Station for the benefit of school children. The Engineer ad- 
vised that this is a follow-up letter of a previous request which was acted on 
by the Commission at its November meeting. The Commission at that time, he 


said, postponed action on the proposed improvement until it made up its 1949 
ighway to 


The Commission had under discussion the approval of a proposed agree- 
ment with Washington County covering improvement of the intersection of the 
Tualatin Valley Highway with Walker County Road between Portland and Beaverton. 
The Engineer advised that the proposed reconstruction of the Tualatin Valley 
Highway at this point will interfere with the present Walker Road connection 
and that the Washington County Court has agreed to cooperate in reconstruc - 
tion of this connection by providing right of way, which is estimated to cost 
$500, and by doing certain surfacing and paving work, which is estimated to 
cost about $2,200. The estimated total cost to provide a proper connection, he 
said, is $5,300, and on that basis the state's share would amount to $2,600. 
He recommended approval of the agreement. The Commission approved the recom~ 
mendation unanimously. (The agreement was signed on the following day. 


A letter was presented from the County Court of Lane County in which 
the Commission is requested to authorize state highway snow crews to conduct 


December 20, 1948 


wT a= bs 


of Tillamook a distance of about 4 miles. He explained that in connection 
with construction of the Tillamook-Pleasant Valley Section of the Oregon 
Coast Highway it is planned to secure borrow materials from the proposed site 
of the Wilson River Highway undercrossing of the Southern Pacific Company's 
railroad tracks, which necessitates acquisition of right of way on the 
ultimate route of the highway at this point. He exhibited a map showing the 
proposed permanent highway location and recommended adoption of it by the 
Commission at this time so that the property may be acquired and the construc- 
tion materials obtained for the Tillamook-Pleasant Valley job, which is to be 
contracted in the near future. The Commission discussed this matter at some 
length and as a result thereof approved the location survey as recommended by 
the Engineer. The Chief Counsel was authorized to negotiate options for the 
right of way. The attached resolution relative to the survey, marked EXHIBIT 
"gE", which resolution by this reference is made a part hereof with like effect 
as if copied in full herein, was thereupon adopted by the Commission by unani- 
mous vote. The Commission made it clear that the adoption of the survey is 
not intended to commit in any way, by implication or otherwise, state high- 
way funds for construction of the Wilson River Highway project in the near 
future. 


The Commission had under discussion the following requests for ex- 
tensions of time within which to complete highway contracts: 


No. 1 -- Walder and Kenworthy, Contract No. 2974 for construction of 
a grade separation structure and an overpass on the Troutdale and Bristol 
Sections of the Columbia River Highway, in Multnomah County, requested an 
additional extension of time of 30 days, from October 15 to November 15, 
within which to complete this project. They alleged that their failure 
to complete the work within the previously extended time limit was due 
to orders from the engineer in charge to change the color of the paint 
used on this structure; also, that they were delayed because of high 
water conditions. The Engineer advised that the high water of June 1948 
shut down this job for a considerable period of time and, while the site 
itself was not actually flooded, the contractor ceased work at the order 
of the Army Engineers because of the possibility of damage to an ad- 
jacent dike. He recommended that the additional extension of time be 
granted without penalty. A letter was presented from the Public Roads 
Administration concurring therein. The Commission approved the recom- 
mendation unanimously. 


No. 2 -- R. H. Jones, Contract No. 2986 for construction of a main- 
tenance building on state-owned property at Hood River, Hood River County, 
requested an extension of time of 30 days, from October 31 to December 4, 
1948, within which to complete this job. Mr, Jones alleged that the over- 
run of time limit was due to his inability to obtain delivery of lumber 
and difficulties in securing sufficient labor. The Engineer advised that 


within the specified time limit are correct and that the delay was not 
primarily his fault. He recommended, in view thereof, that the extension 


of time requested be granted without penalty. The Commission approved 
the recommendation. 
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the sight distance is so short. The question arose whether or not the situation 
would be relieved if the highway were reconstructed at this point to provide 
greater sight distance, and if so, what it would cost to provide such an im- 
provement. The matter was referred to the Engineer to ascertain such infor- 
mation and report later. 


The Commission discussed 4 letter from the City of Gearhart re- 
questing permission to install, at city expense, & traffic signal at the in- 
tersection of the Oregon Coast Highway with 6th Street in their city. The 
Engineer advised that the city some time ago asked the Commission to install 
a signal at this point, but the request was denied because it could not be 
justified, so the city now wants the privilege of installing its own signal. 
He recommended approval of the request on the condition that the signal is 
installed in conformity with Highway Department standards and under its super- 
vision. The Commission approved the recommendation unanimously. 


The Engineer reported that the following cities and towns have met 
the legal requirements with respect to expenditure of 1947 State Tax Street 
Funds received by them in 1948 and that the plans for improvements contem- 
plated with such funds have been examined and found satisfactory: 


Drain Riddle 
Huntington Sumpter 
Mitchell Talent 
Monument Turner 
Myrtle Creek Wallowa 


He recommended approval of the plans by the Commission. 
mission approved the recommendation and thereupon by unanimous vote adopte 
attached resolution with regard thereto marked EXHIBIT "C" which resolution by 
this reference is made a part hereof with like effect as though copied in full 
herein. 


The Engineer also reported that the City of Myrtle Creek has met the 
requirements with respect to the expenditure of 1946 State Tax Street Funds 
which the city received in 1947 and that the for the improvements con- 
templated with such funds have been examined and found satisfactory. He re- 
commended approval of the Pp Commission. The Commission approved the 
recommendation and by unanimous vote adopted the attached resolution with 
respect thereto marked EXHIBIT "D", which resolution by thie reference is made 
a part hereof with like effect as though copied in full herein. 


The Commission unanimously confirmed the Engineer's award, on 
November 16, 1948, of the contract for construction of the Delmar Overcrossing 
of the Southern Pacific Company's railroad tracks on the Oregon Coast Highway 
near Coquille to Tom Lillebo, Reedsport, who submitted the low bid therefor 
on November’, 1948. 


The Engineer brought to the attention of the Commission the necessity 
to adopt 4 permanent route for the Wilson River Highway easterly from the city 
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was awarded the Federal Government anticipated completion of the rail- 
road cut underneath the structure by May 31, 1948; however, unexpected 
water conditions were encountered and the excavation was not completed 
until August 15, 1948, eccasioning a delay of 107 days in the con- 
tractor's operations. This delay, he said, was not due to any fault 
of the contractor, in view of which he recommended that the extension 
of time requested be granted without penalty up to and including 

May 31, 1949, but not up to June 30, 1949, as the contractor requests. 
The Commission approved the recommendation unanimously. 


No, 6 -- C. M. Corkum Company, Contract No. 3015 for construction 
of a pedestrian overcrossing at the Hooker Street intersection of 
Front Avenue, Portland (Failing School Crossing), Multnomah County, re- 
quested an additional extension of time of 183 days, from November 30, 
1948, to June l, 1949, within which to complete this job. The con- 
tractor advised that the work is complete except for the painting, 
which could not be done because of continuous rain and dampness, so it 
is necessary to defer such work until next spring when weather conditions 
are favorable. The Engineer advised that the structure was completed . 
within the time allowed except for the final coat of paint on the steel 
girders, as mentioned by the contractor. He further stated that he 
asked the contractor to delay the painting work until next spring be- 
Gause a good job could not be secured during the period of inclement 
weather. He recommended that the extension of time requested be granted 
_ without penalty. The Commission approved . the recommendation unanimously. 
The State Hi¢hway' Commission, in passing on contractor's requests 
for extensions of time ‘within which to complete the contracts as listed above, 
considered but did not necessarily adopt the recommendations of the Engineer 
and the reasons given by the contractors for failure to complete their pro- 
jects within the time limits specified. 


In the discussion of contractors' requests for extensions of time 
it was brought out that some of the contractors allege that the provision in 
the state specifications calling for alloy steel is the reason they cannot 
complete their projects within the specified time limits, such material being 
difficult to obtain and being more costly than the other type. The Engineer 
was instructed by the Commission to investigate the allegations and submit a 
report on the availability of such type of steel and its cost and the desir- 
ability of specifying it in highway contracts. 


Pursuant to instructions from the Commission et the previous meeting, 
the Engineer reported on his inspection of the work done by F. L. Somers on 
the Midland-Macks' Store Section of the Lower Klamath Secondary Highway, in 
Klamath County, State Highway Contract No.. 2917, to determine whether or not 
the work is satisfactory. He advised that; the pro,iect was inspected by the 
Assistant State Highway Engineer, Mr. W. €. Williems, on November 16, who 
gives as his opinion that the job has been gatisfactorily completed by the 
contractor, that the roadbed is stable and compares favorably with the average 
project consisting of light oil surface. Commissioner Schaupp advised that 
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No. 3 -- Geo. E. Berry, Contract No, 3008 for construction of a 
bridge over Little Pudding River on the Salem-Silverton County Road, in 
Marion County, requested an extension of time of 15 days, from November 
30 to December 15, 1948, within which to complete this job. Mr. Berry 
allesed that his failure to complete the project within the specified 
time limit was due to high water in the Columbia River which held up 
for three weeks delivery of piling required for the work. The Engineer 
advised that this contract was completed, with the exception of cleaning 
up the debris at the site and removal of equipment, before the contract 
completion date expired. He further stated that Mr. Berry's allegation 
that there were three weeks’ delay in delivery of piling because of 
flood conditions is correct. He recommended, in view of the circumstances , 
that the extension of time requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurr ing 
therein. The Commission approved the recommendation unanimously. 


No. 4 -- Tom Lillebo, Contract No. 3007 for construction of a bridge 
over Salmon River on the Oregon Coast Highway, in Lincoln County, re- 
quested an extension of time of 90 days, from March 31, 1949, to June 30, 
1949, within which to complete this job. He based his request on delays 
incident to delivery of steel required for the work. In his request Mr. 
Lillebo drew attention to the condition in the contract with respect to 
the steel item, which was to be delivered to the job by January 1949, but 
to date has not been received although he placed the order for it on the 
day the Highway Gommission awarded the contract to him. The Engineer ad- 
vised that the contract provides for completion of the project on or 
before March 31, 1949, and that the contractor ordered the steel imme- 
diately after the contract was awarded to him. fhe fabricators now advise, 
he said, that the steel has not been shipped from the East and that they 
will require at least 60 days to fabricate it after it arrives. Mr. 
Lillebo, he said, has made every effort to complete the work on time, and 
4t is through no fault of his that the job will not be done within the 
specified time limit. He recommended, in view thereof, that the extensicn 


™ of time requested be granted without penalty. A letter was presented 
‘ from the Public Roads Administration concurring therein. The Commission 
agt approved the recommendation unanimously. 


No. 5 -- R. &M. Construction Company, Contract No. 2995 for con- 
struction of an overcrossing on the Pleasant Hill Section of the 


fs: Willamette Highway, in Lane County, requested an extension of time of 
e 135 days, from October 31, 1948, to June 30, 1949, within which to com- 
i plete this job. They gave the following reasons for requiring extra time 
Pe within which to complete the Job: (1) That the cut for the overpass 
nets was not completed until August 15, 1948 (2) Due to conditions: of the 
ay slopes the state encineers redesigned the footings and columns (3) 
‘ta. The contractor working on the roadbed did not place gravel at either end 
%s of the bridge structure, thus rendering it most difficult to deliver 
* material to the site of the bridge. The Engineer advised that the Com- 
L mission's agreement with the Federal Government provides that this pro- 


ject shall be completed prior to May 31, 1949, and when the contract 
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The Engineer brought up for discussion and for the Commission's 
approval a tabulation listing the employees of the State Highway Department who 
will be eligible for step increases in salary under the Civil Service Rules 
and Regulations on January 1, 1949. He pointed out that there are 422 em- 
ployees who will be eligible for the increase but not all of them will re- 
ceive it because it will be granted cnly to those employees whose merit 
ratirgs warrant the increase. He submitted a list of the employees and recom 
mended automatic step increases, starting January 1, 1949, to those who merit 
it, which, he said, is in conformity with the Commission's established po- 
licy with regard to such matters. The Commission approved the recommendation 
unanimously and so ordered. (See copy of letter dated December 9, 1948, 
directed to the Oregon State Highway Commission and signed by W. C. Williams, 
Acting State Highway Engineer, in general files for full details. ) 


The Commission unanimously confirmed oral authority previously given 
for out-of-state travel at state expense as follows: 


(1) Making joint inspection & Bremerton, Washington, of elect- 
ronics equipment damaged in an accident at Astoria Ferry 


Terminal: 
W. W. Stiffler $20.00 
G. W. Neuner 18.00 
Floyd Simon 18.00 
c. B. Stanley 18.00 


(2) For returning to Fort Lewis, Washington, a Bailey bridge 
borrowed from U. S. Army: 


Henry T. Tidwell, truck driver $39.00 
Edwin Hill, truck driver 39.00 
Arthur Curry, truck driver 19.50 
Ralph Anderson, truck driver 19.50 


(3) Attendance of C. H. Armstrong, Assistant Parks Superintendent, 
at meeting of National Conference of State Parks in Miami, 


Florida; $335.03. 


A letter was presented from Hon. Ralph T. Moore, Chairman of the 
Legislative Interim Committee for the Study of Highway, Road and Street Needs, 
Revenue and Taxation, requesting that Mr. 0. R. Eckersley, Executive Secre- 
tary of the Committee, be carried on the State Highway Department payroll for 
the first four months of 1949 so the Committee can have his services available 
in making up its reports to the legislature and concluding its activities. The 
Engineer advised that Mr. Eckersley's present salary is $450 a month, which 
means that the expense would total $1,800. He pointed out that the Committee 
has spent only about $75,000 of the amount of $100,000 set up by the Highway 
Commission to help finance its work, so the additional $1,800 will come well 
within this budget. He recommended approval of Mr. Moore's request. The 
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there have been numerous complaints filed ageinst the work and he is inclined 
to believe that the criticism is more on the type of 4mprovement than the 
finished product, the specifications calling for a light type construction 
which he did not believe will stand up under the traffic which uses the road. 
He further stated his willingness to accept the contract, notwithstanding the 
local objections, but suggested that the Engineer in the future give further 
study and consideration to & higher type of oil surfacing for improvements 

in this category. Following further discussion, during which the Engineer 
explained the reasons for specifying a certain type of eil surface in dif- 
ferent localities, the Commission voted unanimously to accept the contract 
under discussion and to release to Mr. Somers final payment for the work. 

The Engineer wes instructed to bear in mind the suggestion made by Commissioner 
Schenpp in preparing his specificatitns for future projecte of this type inasmich 
as itepmy prove that the. Lighter type of Amprovement .18 false economy. 


The Engineer reported that contracts Nos. 2917, 2954, 2973, 2977, 
2988, 2989, 3028, 3030, 3035, 3069, 2969, 2986, 3008, 304}, and 3045 © 
have been completed according to the requirements of the contracts or modifi- 
cations thereof and that said jobs are now ready for acceptance. After due 
consideration of the Engineer's report with respect to the contracts under 
discussion, the Commission approved and accepted the said contracts as re- 
ported and by unanimous vote adopted the attached resolution reletive thereto 
marked EXHIBIT "F", which resolution by this reference 4s made a part hereof 


with like effect as though copied in full herein. 


The Engineer requested authority for an expenditure of $389,975 for 
the purchase of cars, trucks, road maintenance equipment, and otper miscel- 
laneous equipment, which for the most part, he said, is needed by March l, 
1949. He also requested authority for en expenditure of $23,465 for office 
equipment, engineering equipment, etc. not on a rental basis. He further 
requested authorization of an expenditure of $20,794 of 1949 fungs for the 
purchase of office furniture and equipment, radio equipment, repair shop 
equipment, end testing laboratory equipment, orders for which were placed in 
1948 but on which no deliveries heave been made or will be made soon enough 
to pay the invoices 6s 1948 bills. (For details with respect to each of the 
three above-mentioned items, see letter dated December 15, 1948, directed 
to the Oregon State Highway Commission and signed by W. C. Williams, Acting 
State Highway Engineer, in general files.) The Commission by unanimous 
vote approved all three requests. 


The Commission discussed and approved 4 proposed agreement with 
the Northern Pacific Railway Company covering installation of two highway 
drainage culverts under the company's railroad tracks at Myrick on the Athena- 
Holdman Highway, in Umatille County. (The agreement was signed on the fol- 


lowing day.) 


The Commission also discussed and approved @ form of agreement with 
MacWilkins, Cole and Weber, advertising consultants, covering services to be 
rendered by them during the calendar year 1949 to the Travel and Information 
Department. (The agreement was signed on the following day.) 
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The Commission also discussed and, upon recommendation of the Engin- 
eer, approved the following changes in the Milton-Washington State Line Section 
of the Orezon-Washington Highway: (1) Rerouting and designating as 6 part 
of the Oregon-Washington Highway the newly constructed highway along Parallel 
Street and its extension to the Washington State line; (2) Designating as 4 
state secondary highway the old route of the Oregon-Washington Highway from 
Milton to the Washington state line. . The attached resolution marked EXHIBIT 
"y" with reference thereto, which resolution by this reference is made a part 
hereof with like effect as though copied in full herein, was adopted by the 
Commission by unanimous vote upon motion of Commissioner Schaupp which was 
duly seconded by Commissioner Chandler. 


The Commission also discussed and unanimously approved designation 
of the Crater Lake Highway from Crater Lake National Park boundary to a junc- 
tion with The Dalles-California Highway and the designation of the Sun Moun- 
tain Secondary Highway throughout its entire length as additions to the 
Federal Aid Secondary Highway System. The attached resolution with reference 
thereto, marked EXHIBIT "N", which resolution by this reference is made a part 
hereof with like effect as though copied in full herein, was thereupon adopted 
by the Commission by ynanimous vote upon motion of Commissioner Schaupp which 
was duly seconded by Commissioner Chandler. 


A resolution was presented from the 20th General Conference of the 
Pacific Northwest Trade Association commending the Oregon State Highway Com- 
mission for the cooperation extended other agencies in advertising in @ na- 
tional medium for the promotion of: tourist travel to the Pacific Northwest. 
The Commission expressed appreciation for this token and ordered the resolution 
filed in the records. 


The Commission noted and ordered filed a resolution from the County 
Court of Clackamas County whereby the State of Oregon is released from any and 
all responsibility pertaining to Clackamas County Market Road No. 23 and County 
Road No. 945 (South End Road) which was used as a detour during reconstruction 
of the Pacific Highway East between Oregon City and New Era. 


A letter was presented from Larry Roth, President, Timber Carnival 
Association, Albany, Oregon, requesting permission for the Albany Junior Chambe1 
of Commerce and the City of Albany to use Waverly Lake and Waverly State Park 
in connection with its annual timber carnival scheduled for July 2, 3, and 4, 
1949. The Engineer advised that the carnival association complied in all re- 
spects with the requirements and conditions covering use of the property during 
its 1948 celebration and that all phases of traffic and parking were well 
handled; moreover, the premises have been cleaned up satisfactorily. He re- 
commended, in view thereof, that the Association's request be granted sub ject 
to the same conditions and requirements as applied during the 1948 carnival. 
Following discussion, the Commission approved the recommendation unanimously. 


| 
\ 
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The Commission unanimously approved payment of membership dues for 
the year 1949 in the American Association of State Highway Officials amounting 
: to $450 and membership dues for the year 1949 in the Western Association of 
State Highway Officials amounting to $50. 
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Commission approved the recommendation unanimously. 


The Secretary reported on the operations of Riggle and Clark, 
logging operators, Cascade Locks, pursuant to instractions from the Commis - 
sion at the previous meeting. He recalled that the Commission authorized 
granting a 15-day permit to these operators to truck haul logs over the 
Columbia River Highway from Dodson to Cascade Locks as a temporary expedient 
but deferred a decision whether or not to grant a permit of longer duration 
pending information as to the extent of the company's operations. A letter 
has been received from the company, he said, to the effect that it has dis- 
continued its operations for the winter season and will not have any logs to 
truck until next spring and then only a few. In view of this information, 
the Commission decided to postpone action until the company is ready to re- 
sume its hauling operations. 


The Engineer brought up for discussion the matter of furnishing plans 


and specifications for bridge projects, free of cost, to suppliers of steel. He 
recalled that the Commission some time ago ordered a charge of $2 made for - 
each set of plans and specifications furnished to contractors and others but 
suggested that this order be modified to allow furnishing of plans and specifi- 
cations to suppliers of steel for bridge projects without cost, inasmuch as 
they are not particularly interested in selling steel to the state but need the 
information to quote to contractors. The Commission approved the suggestion 


and it was so ordered. 


The Commission discussed, and upon recommendation of the Engineer 


and the Chief Counsel, unanimously adopted the attached resolutions marked 
EXHIBITS "G", "H", "I", "J", "K", and "L", which resolutions by this reference 


are made a part hereof with like effect as though copied in full herein, 
abandoning the following highway sections where alignment has been revised and 
the highway reconstructed on the revised alignment: 


(1) North Unit, Grant County Line-Crow Flat Section 
of the John Day-Burns Highway, in Harney County 


(2) Prineville Section of the Ochoco Highway, in 
Crook County 


(3) Kimberly-Monument and Monument Bridge Sections of 
the Kimberly-Long Creek Secondary Highway, in Grant 


County 


(4) Hay Creek-Condon Section of the Wasco-Heppner Secondary 
Highway, in Gilliam County 


(5) Johns-Wolf Creek Section of the Pacific Highway, in 
Josephine County 


(6) Adrian-Homedale Section of the Nyssa-Adrian Secondary 
Highway, in Malheur County 
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that he had been unable to reach a settlement with either White Bros. Co. or 
the Maryland Casualty Company, surety on the proposal bond furnished by them 
in connection with this job, and that he now is preparing a court complaint. 
In the discussion of this matter Chairman Banfield suggested that it might be 
advisable hereafter to refuse to accept bonds written by the Maryland Casualty 
Company until this case has been satisfactorily disposed of. Commissioners 
Schaupp and Chandler both expressed their concurrence in this suggestion and 
it was so ordered. The Chief Counsel was instructed to notify the Maryland 
Casualty Company accordingly. 


The Engineer brought up for discussion the matter of abandoning cer- 
tain portions of the old route of the Columbia River Highway in the vicinity 
of the Tongue Point Naval Base, Clatsop County. He advised that during the 
war years the section of the highway was relocated with Federal Access Funds 
to eliminate interference with activities of the naval base. These eliminated 
sections, he said, were of no further use for state highway purposes but had 
to be maintained for convenience of people residing thereon and for access to 
and from the Tongue Point Naval Base, which is still in operation. The Navy, 
he said, has now stated a willingness to take over jurisdiction and maintenance 
of these abandoned sections so long as the Navy has use for the old road, so, 
in his estimation, it is now proper for the Commission to take formal action 
abandoning them as any part of the highway right of way. He exhibited a map 
showing the sections referred to and recommended favorable consideration by the 
Highway Commission. Following discussion the Commission approved the recom- 
mendation and thereupon by unanimous vote adopted the attached resolution with 
regard thereto marked EXHIBIT "QO", which resolution by this reference is made 
a part hereof with like effect as though copied in full herein. 


The Engineer also brought up for discussion the matter of acquiring 
the area between the right of way of the Oregon Coast Highway and the high 
water mark in Siletz Bay south of Schooner Creek, Lincoln County. He suggested 
that this property should be acquired in order to keep it clear of buildings 
and to preserve the scenic view. He recommended that the Right of Way Depart- 
ment be authorized to conduct negotiations for options for it before it ‘4s built 
up. The Commission approved the recommendation unanimously and so ordered. 


The Assistant Counsel, Mr. DeSouza, reported on the plan of insurance 
coverage on buildings acquired in Sullivan's Gulch, Portland. The matter was 
discussed briefly and the Chief Counsel was authorized to purchase the coverage 
in conformity with the provisions of the plan adopted at the previous meeting. 


A letter was presented from Chester M. Bates, representing the Bates 
Lumber Company, North Plains, Oregon, requesting permission to truck-haul logs 
over the six-mile section of the newly constructed Sunse* Highway between North 
Plains and Banks. The Engineer recommended that the request be denied because 
the roadway is not fully stabilized to withstand such manner of traffic. The 
Commission approved the recommendation. 


The meeting adjourned at 4:45 p.m. to reconvene on the following 
morning; in the same room. 
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The Commission had under discussion a date for its next regular meeting 
and unanimously selec#ed Monday and Tuesday, January 24 and 25, 1949, as the 
date for such meeting. The Secretary was instructed to make the usual arrange- 
ments to hold this meeting in the Imperial Hotel, Portland. 


The Chief Accountant, Mr. Malcolm Hawke, brought up for discussion 
the microfilming of State Highway Department records so that the originals may 
be destroyed and filing space be made available for new records. He gave as 
his understanding that the law requires that records be kept for at least 
ten years, but after that time they may be destroyed. The Highway Department's 
records, he said, are complete back to the year 1917, which requires 4 tre- 
mendous amount of space to file them. He suggested the microfilming of the 
recoras beck to the 1936-37 biennium. He estimated the cost to do the ini- 
tial work at $8,500 and subsequent work at $500 annually. The Commission de- 
ferred action on the matter pending e report from the Chief Counsel as to 
what can be done legally along that line. 


Tne Commission had under discussion the appointment of an architect, 
or architects, to design the proposed State Highway Department Office Building, 
in Salem. The Chief Counsel presented a form of agreement with Whitehouse, 
Church, Newberry and Roehr, architects, in conformity with instructions given 
by the Commission at the previous meeting. He read aloud excerpts from the 
agreement, and he and the Engineer explained details. The matter was dis- 
cussed at some length but 4 decision with respect thereto was deferred until 
the following day; however, the Commission definitely expressed f 
five-story structure that would harmonize with other puildings in the 
Capitol Group. (The matter was discussed further on the following day, at 
which time the Commission approved the form of agreement as prepared and 
unanimously selected Whitehouse, Church, Newberry and Roehr as architects for 
this structure. The Commission also ordered that a five-story structure be 


designed. ) 


The Chief Counsel reported that he is frequently requested by mem-~ 
bers of the legislature and others to prepare bills for presentation to the 
legislature, not all of which cover Highway Department matters. He requested 
instructions whether or not to continue this practice, in view of the fact that 
the legislature meets in January 1949. He said that he did not particularly 
ob ject to preparing the bills and could refuse to do so; however, he would be 
obligated to prepare them if presented through the Attorney General. He was 
authorized by the Commission to prepare bills as requested if there is an ob- 
ligation attached thereto, but with the understanding that they are to be ab- 
solutely foreign and connected in no way whatsoever, either 4mplied or direct, 
with the State Highway Department. 


Chairman Banfield brought up for discussion the Commission's contro- 
versy with White Bros. Co., contractors, who refused to construct the Oneonta 
Borrow Pit Section of the Columbia River Highway, in Multnomah County, after 
having been awarded the contract on May 16, 1946, as the result of competitive 
bidding. He inquired as to the status of the Commission's claim against the 
pond, which previously was declared in default. The Chief Counsel advised 


December 20, 1948 


STEEL BRIDGE OVER WILLAMETTE RIVER 


PORTLAND IN MULTNOMAH COUNTY 


Using Using 
Treated Piles Composite: Pile 


Kuckenberg Constr. Co., Portland $1, 301,080.50 $1,277,597. 30 
L. H. Hoffman, Portland 1, 379 , 339.09 1,357, 783.0% 
Birkemeier & Saremal, Portland 1, 402,189.00 1, 365, 264.45 
C. J. Montag & Sons, Portland --- 1, 442,539.00 
J. G. Watts Constr, Co., Seattle, Wn. 
and 

S$. Birch &Sons Constr. Co., Seattle Wn. woe 1,497,402. 42 
Guy F. Atkinson, Portland --- 1,505, 357.00 
General Constr. Co., Portland 1,530, 825.50 ~ae 


OREGON COAST HIGHWAY IN TILLAMOOK COUNTY 
TRASK RIVER BRIDGE 
Lindstrom Bros., Inc., Portland $ 102,325.00 
Archie R. Averill, Portland 105,617.00 
R. H. Jones, Hillsboro 
E. C. Hall Co., Portland 
Va Dare Constr. Co., Portland 
Snook Bros., Corvallis 119,755.00 
TWO STATE HIGHWAYS IN WALLOWA COUNTY 


MINAM-WALLOWA LAKE ROCK PRODUCTION PROJECT 


Vernie Jart, Gresham $ 41,570.00 


———_—_——— 


The County Court of Umatilla County, represented by County Judge Jame 
H. Sturgis and Commissioner William Meiners, was present in the interests of th 
Holdman-Helix County Road. Judge Sturgis advised that they are appearing before 
the Commission to personally confirm the action of the County Court, as dis- 
closed in their letter of November 23, 

ssion, attention Mr. R. H. Ba 

leting the Mc 

project on the Weston-Elg 
gram and substitut 
the widening and cons 
City of Umatilla. The County Court, 
projects; moreover, the county will contribute 
Holdman-Helix project, will furnish right of way, 
way fences as may be needed when the road is built. He added that the County 
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Portland, Oregon 
December 21, 1948 


The meeting of the State Highway Commission reconvened at 9:00 a.m. © 
in the Green Room of the Imperial Hotel with the following present and parti- 
cipating: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baidock, State Highway Engineer 

Ww. C. Williams, 1st Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 


— 
Me ae wage gn e 


a 


i 
Vs J. M. Devers, Chief Counsel 
é G. W. Neuner, Assistant Counsel 
# Malcolm H. Hawke, Chief Accountant 
: : HB. B Glaisyer, Secretary 
e Bids, as follows, for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman Banfield 
announced that the awards of contracts would be made at 3:00 p.m. in the same 
room: 
THREE HIGHWAYS IN HARNEY COUNTY 
BURNS ROCK PRODUCTION PROJECT 
Vernie Jarl, Gresham $ 34,100.00 
Cc. E. Lesebverg, Nyssa 34,580.00 


THE DALLES-CALIFORNIA HIGHWAY IN KLAMATH COUNTY 


ROSEDALE SECTION 


Babler Bros., Portland $ 54,287.00 
Stevenson Constr. Co., Salem 54,301.00 
T. W. Thomas, Portland 55, 346,00 
E. C. Hall Co., Portland 55,991.00 
Roy Norquist, Sweet Home 59, 841.50 
F. L. Somers, Klamath Falls 59,899.00 
Loyd Celkins % Co., Ocean Lake 59,955.00 
JN. & M.J. Conley, Portland 60,432.00 
M.L. & C.R. O'Neil, Creswell 61,103.50 
Erland & Blickle, Vencouver, Wn. 61, 300.00 
Durbin Bros., Dugene 61,723.00 
Inter City Sand & Gravel Co., Eugene 62,505.00 
Jack Robinson, Reedsport 63,560.00 
Vernie Jarl, Gresham 64,526.00 
Heavy Hauling C”., Astoria pgs 
M.L. O'Neil & Son ene : ‘ 
oy 68, 666.50 


J. M. Arenz, Portland 
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State Hichway Department assumes no reponsibility whatsoever, either for con- 
structing the road or for maintaining it after it is built. 


Mr. C. M. Starnes, Grants Pass, came before the Commission regarding 
use of state-owned property at the junction of the Pacific Highway and the 
Redwood Highway just south of the Rogue River Bridge at Grants Pass. It 
appears that Mr. Starnes and his partner, Mr. Suder, started construction of a 
store building on their property but were stopped by State Highway Department 
employees when it.was found that the building encroached on highway right of 
way. It also appears that they were using some of the state's property for 
parking purposes. It was brought out that the property in the first in- 
stance was acquired by the state to preserve the sight distance at this lo- 
cation for safety reasons and for landscaping purposes and that the Highway 
Department is now making plens for a landscaping project. Mr. Starnes ad- 
vised that the encroachment is absolutely unintentional, that they had their 
property surveyed by & local surveyor before they atarted construction of 
their building, but later, when the survey was checked by an engineer of the 
Highway Department, the encroachment showed up. The Engineer exhibited a map 
showing the property in question and the encroachment, together with the area 
proposed for landscaping. He suggested that the Commission might deed to Mr. 
Starnes the area upon which his building encroaches if Mr. Starnes will deed to 
the state an area of comparable value in order to square up the state's pro- 
perty line. Mr. Starnes stated that he is not taking an arbitrary stand in 
the matter and is perfectly willing to work out anything that is equitable for 
all concerned, but they would like to be able to have a roadway around their 
building when the landscaping is done for the accommodation of customers who 
would park their automobiles back of their business establishment, which road- 
way would not interfere in any way with the highway, and that they would also 
like to have ingress and egress privileges. This matter was discussed at some 
length and as a result thereof the Commission referred it back to the Engineer 
and the Chief Counsel to discuss further with Mr. Starnes in an effort to ar- 
rive at a mtual agreement. 


The Commission resumed discussion of the selection of a rirm of ar- 
chitects to design the proposed State Highway Department Office Building, which 
discussion was begun on the previous day, and as a result thereof unanimously 
approved the appointment of Whitehouse, Church, Newberry and Roehr in this ca- 
pacity, on the basis of the written agreement considered earlier in the sessim. 
The agreement with Whitehouse, Church, Newberry and Roehr was thereupon signed 
by the Commission. 


In this connection the Commission unanimously confirmed its previous 
decision to have the design of the building prepared as a five-story sturcture 
and authorized the Engineer to convey such information to the architects. 


A delegation from Hood River, representing the Hood River Port Com- 
mission and the Chamber of Commerce, was present regarding the adoption of a 
permanent location for the proposed revision of the Columbia River Highway 
through the City of Hood River and particularly insofar as the proposed align- 
ment crosses property belonging to the Port of Hood River. This delegation 
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Court would prefer that the City of Umatilla project be constructed in advance 
of the Holdman-Helix work. In view of the information given by Judge Sturgis, 
the Commission unanimously approved substitution of the projects and authorized 
the Engineer to proceed with construction in the usual magmer and to expedite 
the work as much as possible, bearing in mind Judge Sturgis’ request that the 
work in the City of Umatilla be given preference over the other. 


Mr. Archie W. Easton, City Councilman, and Gene R. Williams, re- 
presenting the City of Umatilla, came before the Cammission with regard to 
widening and construction of curbs along the Columbia River Highway in the 
City of Umatille. Chairman Banfield advised that the Commission had just 
concluded an arrangement with Umatille County providing for improvement of a 
county road between Holdman and Helix by deférring another project in the 
current construction program and that by making such substitution of pro- 
jects, the Commission has sufficient funds remaining from the original al- 
location to finance the widening and curd construction through the City of 
Umatille so that work will go forward as rapidly as possible; moreover, the 
Engineer has been instructed to advance the project as much as he can. Mr. 
Easton thanked the Commission for its decision and advised that the Commis - 
sion can expect 100 percent cooperation from the new city council. 


Messrs. B. D. Shippe and R. C. King, both of Beaver, and Mr. George 
Zimmerman, Yamhill, constituted a delegation representing the Big Nestucca 
Highway Improvement District which appeared before the Commission regarding 
the construction of a new highway from a junction with the Oregon Coast High- 
way at Beaver, in Tillamook County, to a junction with the Tualatin Valley 
Highway at Yamhill, in Yemhill County. Mr. King headed the group. He ad- 
vised that their district was formed many years ago under the old highway 
improvement district law, which since bas been rescinded, and that under 
authority of that law a survey was made for a road between these points, but 
the road was never constructed, except for a short section at each end. They 
now need construction of the remaining link, about seven miles in length, 
which will provide a through roadway for travel and will effect a great sa- 
ving in mileage to the Willamette Valley over the present route through Hebo 
and Grande Ronde. He further advised that they are not asking the State 
Highway Commission to finance construction of this road but their hope is 
only to secure engineering advice, particularly insofar as it concerns con- 
atruction of five bridges on the seven-mile section remaining to be completed. 
The district, he said, will construct the road later on with the aid of the 
counties concerned. In the discussion of this matter the question erose 
whether or not the Highway Commission has authority to perform such service 
for an organization of this kind. The Chief Counsel advised that the law does 
not permit an expenditure of state highway funds in behalf of a highway in- 
provement district, but inasmich as the county is concerned, 1 
does have the authority to grant such & request if presented by the county 
court, and the enginesring services then could be furnished without charge. 
The Engineer advised that the survey referred to by Mr. King was made in 1925 
and that he is not familiar with it. He suggested, if the Commission ep- 
proves, that a regular reconnaissance survey be made when weather conditions 
are favorable. The Commission unanimously approved such survey on the con- 
dition that the request for it comes from the county court, and that the 
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the bridge will be closed. The Board of County Commissioners, he said, would 
like to know, in writing, before entering into a new agreement with the rail- 
road companies, whether or not the state will pay the rental charge for use of 
the structure during the time it is closed, The Engineer advised that the upper 
deck of this structure needs redecking and that it is his intention to ask the 
Commission for authority to do the work; however, it is not likely that the 
work will have to be done until 1950. He suggested that during the time the 
bridge is closed to general public use the state pay the rental charge and 
when it is reopened to public use that Multnomah County resume payment of this 
charge until such time as the entire highway improvement is complete, when the 
state will assume full jurisdiction in conformity with previous written agree- 
ment between the county, the state, and the railroad companies. Mr. West 
stated that Multnomah County will renew the agreement with the railroad com- 
panies and pay all rental charges until the bridge is taken over by the state, 
pursuant to the agreement mentioned by the Engineer, except the rental charges 
for the period when the bridge is closed by the state for redecking purposes. 
The Commission unanimously accepted this offer and authorized and instructed 
the Chief Counsel to notify the Board of County Commissioners of Multnomah 
County, in writing, of the action taken. 


Pursuant to instructions previously received, the Engineer submitted 
for the Commission's consideration a list of Federal Aid projects contemplated 
for construction in the Second Postwar Construction Program for which surveys 
are required, as follows, and explained that no surveys had been made of some 
of these projects, that surveys are now under way in connection with others, 
and that for some, surveys were completed a number of years ago but these will 
need additional data to bring them up to date: 


SURVEY AUTHORITY REQUESTED 


lt SSS 


PART I - PRIMARY FEDERAL AID PROJECTS 


COUNTY Highvay, Section and Description 
Division No. 1; 


Hood River Columbia River, Cascade Locks-East 
Grading, Surfacing and Oiling 

Hood River Columbia River, Warren Cr.-Viento, 
Grading and 2-lane Surfacing 


Division No, 3: 


Lane Willamette, Coast Fork Bridge 
Lane Siualaw, Greenleaf Creek Bridge 


Division No. 4: 


Hood River Columbia River, Viento-Mitchell 
Point, Grad. and 2-lane Surf. 


(Cont. ) 
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was headed by Mr. R. E. Steek, Secretary of the Chamber of Commerce, and in- 
cluded Ross Callie; Luke Nichols; J. H. Travis, Secretary; and L. C. Sherwood, 
of the Port Commission; and Carl Reese, City Engineer. Mr. Travis was prin- 
ciple spokesman for the group. He advised that the Port Commission is very 
desirous that the Commission definitely locate the route of the Columbia River 
Highway through their city because the Port has a working arrangement with the 
U.S. Army Engineers for a $150,000 development project at the mouth of Hood 
River which includes construction of a jetty and a ship pasin 10 feet deep, 
4OO feet wide, and 1,200 feet long. This work, he said, will involve con- 
siderable dredging and it is planned to place the dredged material on acreage 
owned by the Port Commission nearby in order to build up that area for in- 

so it is very essential that the highway location be 

The State Highway Engineer exhibited a map show- 

ing the proposed h Jained details. He advised that a 
location survey ha ommended that the Commission authorize 
such survey now and the secur way 50 it can be tied 
up before buildings are constructed on it. 


ollowed Mr. Travis mentioned that the Port 
ailroad track leading fr 
however, he said this will not 
if the 
Commission adopts the 
that the city has acquire 
to use as a sewage disposal site, and they plan to 
sewage development in the western part of the city. 
will be affected by the highway location, but it can be 
if it is known definitely where the highway is to be located. He also men- 
tioned a city auto park in the western part of Hood River, the development 
of which is being postponed pending adoption of the highway location. As the 
result of discussion the Commission unanimously authorized the Engineer to 
definite location of the highway along the route shown 
on the map e section be- 
tween Hood River and Mosier. 
spur railroad track and other things mentioned by 
therewith. The Chief Counsel was authorized to negotiate op 
right of way as soon a5 the survey is completed and descriptions prepared 
by the Engineer. 


Mr. Tom H. West, Board of County Commissioners of 
Multnomah County, was present Commission matters per- 
taining to the operation of the upper across the 
Willamette River, Portland, during 
templated under the contract awarded on the previous day 
He advised that the bri owned by the Southern Pacific Com- 
pany and the Union Paci 
ment with the companies 
which agreement expires in Januar 
his understanding that it is 
the structure, which would t 
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SURVEY AUTHORITY TO BE CONFIRMED (Cont. ) 
PART I - PRIMARY FEDERAL AID PROJECTS (Cont. ) 
COUNTY Highway, Section and Description (Cont. ) 
Division No. 1;(Cont.) 


Multnomah (Cont.) Columbia Slough to Denver Jct., 
Service Roads and Interchanges 


Multnomah Columbia River, Dodson-Bonneville, 
Grading and Bridges 


Division No. 3: 


Lane Pacific, Judkins Pt.-Goshen, 
Grading 
Coos Oregon Coast, Chrome Plant-South, 


Grading and 4-lane Surfacing 


Division No. 4: 


Wheeler Ochoco, Forest Bdry.-Taylor Cr., 
Grading 


Wheeler Ochoco, Forest Bdry.-Jones Cr., 
2-lane Surfacing 


Klateth Dalles-California, Barclay 
Springs-Algoma, 4.42 mi. 
Grad., Surf. & Bit. Mac. 
Division No. 5: 


Union 01d Oregon Trail, North Powder- 
Ladd Canyon, Grad. 


PART II - SECONDARY FEDERAL AID PROJECTS 
Division No. 2 


Marion Salem-Silverton Co. Rd., Pudding 
Riter-Silverton, Grad. & Surf. 


Yemhill Three Mile Lene, McMinnville-East, 
Bridge, Grade and Surface 


Division No. 3 
Douglas North o, Rad ks Ranch- 
ony e mh aveaing and’ surfacing 
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SURVEY AUTHORITY REQUESTED (Cont. ) 


PART I - PRIMARY FEDERAL AID PROJECTS (Cont. ) 
COUNTY Highway, Section and Description (Cont. ) 


Division No. 4: (Cont.) 


ee 


Gilliam Columbia River, Squally Hook- 
Quinton, Grading and 2-lane 
Surfacing 


Division No. 2: 


Malheur Central Oregon, Harper-Juntura 
Widen and Resurface 


BE TRL OCR. ovate gooey eres 
“ ag mA ry 


PART II - SECONDARY FEDERAL AID PROJECTS 


Division No. 3: 


Jackson Sams Valley, Gold Hill-Sams Valley, 
8.98 mi. Grading and Surfacing 


Division No. 4: 


Klamath Klamath Lake, Wocus Marsh-Pelican 
Bay, 22.45 mi. Grad. and Surf. 


Klamath Klamath Lake, Pelican Bay-Fort 
Klamath, 21.6 mi. Grad. and Surf. 


Jefferson Willowdale-Ashwood Co. Rd., West 
Unit, 6.0 mi. Grad., Surf. & oil 


Division No. 5 
Harney Burns-Crane, Lawen-Crane, 10.9 
mi. Grading and Surfacing 


SURVEY AUTHORITY TO BE CONFIRMED 


PART I - PRIMARY FEDERAL AID PROJECTS 

COUNTY Highway, Section and Description 

Division No, 1 

Multnomah Pacific, East, South Unit, 
(Cont. ) 
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The delegation was headed by Mr. Clay Cochran, Manager of the Salem 
Chamber of Commerce, and included the following: 


Charles A. Sprague, ex-Governor, representing the Salem Chamber 
of Commerce and the Salem Planning Commission, Salem 

Albert Gille, representing Mayor Robert L. Elfstrom, Salem 

G. F. "Ted" Chambers, Director, Board of Directors, Salem Chamber 
of Commerce and Chairman, Highway Committee, Selem 

Roy Harland, President, Chamber of Commerce, Salem 

C. A. McClure, Engineer, Chamber of Commerce Planning Commissicn, 


Dan Fry, City Councilman, Salem 

Carroll Meeks, Willamette Valley Bank, representing Hollywood 
District, Salem 

Elmer Amundson, representing Keizer District, Salem 

Clayton W. Jones, representing South Salem 

Harold Davis, City Engineer, Salem 

James D. Olsom, Capitol Journal, Salem 

Ben Maxwell, Salem 

R. L, Forster, West Salem 

Paul Wallace, Salem 

EFearl C. Burk, West Salem 

Walter Musgrave, Mayor, West Salem, President, Greater Willamette 
Bridge Association 

Hollis Smith, Mayor, Dallas 

R. L. Himes, Polk County Engineer, Dallas 


Mr. Sprague was principle spokesman. He urged adoption of a Division 
Street location for the new Willamette River Bridge, the eastern approach to be 
constructed to allow traffic on Water, Front, and Commercial Streets to pass 
under it and to meet the present street grade on Liberty Street, the westerly 
end to skirt the foothills in West Salem, passing over what is known as Wallace 
Road, and joining the present highway west of the Southern Pacific Company 
railroad tracks near the western limits of West Salem. He presented numerous 
arguments in support of such location and routing and filed with the Commissim 
exhibits and a brief in support thereof. Mr. Sprague advised that the delega- 
tion has no recommendation to offer concerning the rerouting of US99E, but he 
emphasized the need for expediting a plan and getting it under way because 
developments in Salem are being held up awaiting the Commission's decision. In 
this connection he urged the Commission also to decide definitely a route of 
entrance for the Silver Creek Falls Secondary Highway , (ORE222) into Salen, 
such information being urgently needed by the city in developing its street 
improvement plan. 


Chairman Benfield advised that the Commission is not in position at 
the present time to make any definite statements or commitments with respect 
to the highway situation in Salem and cannot do so until it has made its con- 
cluding inspection trip of highways throughout the state, which must be done 
to enable the Commission to provide a well balanced program of highway improve- 
ments; however, the Commission anticipates doing something in Salem. He also 
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SURVEY AUTHORITY TO BE CONFIRMED (Cont. ) 


PART IT - SECONDARY FEDERAL AID PROJECTS (Cont. ) 
COUNTY Highway, Section and Description (Cont. ) 
Division No. 53 


Wallowa Enterprise-Lewiston, W. Unit. 
Enterprise-Forest Bdry., Grad. 
and Surfacing 


Harney & Rome-Princeton, Malheur Cave- 

Malheur Follyfarm, 14.66 Mi. Grading 
and Surfacing 

PART III - URBAN FEDERAL AID PROJECTS 

Division No. 1: 

Multnomah Pacific East, South Unit, 


Columbia Slough to Denver Jct., 
Service Roads and Interchanges 


Division No. 3 


Coos Oregon Coast, Coos Bay, Grading 


nl 


The Engineer requested authority to conduct surveys of all of these 
projects, insofar as is necessary, in order %to avoid delays when the Commission 
is ready to authorize the projects for bids. After careful consideration the 
Commission by unanimous vote authorized the Engineer to proceed with the ma- 
king of the surveys for such projects as requested. 


The meeting recessed for luncheon at 11:45 a.m, and reconvened at 


2:00 p.m, with the same persons present and participating. 


the Selem Chamber of Commerce and the 


A delegation representing 
interests of the following projects: 


Salem City Council was present in the 


(1) Construction of a new bridge across the Willamette 
River to relieve traffic congestion between Salem 


and West Salem 


(2) Designation of 4 permanent route for US99SE through 


Salem 


(3) Widening of North Capitol Street to relieve traffic 
congestion 
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that on the Ladd Canyon route is ©: uy 270 feet, rather than 400 feet, and that 
a highway with maximum grade of six percent could easily be constructed to 
Ladd Canyon summit. 


Chairman Banfield advised that, according to the Engineer's report 
on this subject, construction of the highway through Ladd Canyon can be ac- 
complished for about $175,000 less cost than to modernize the present route 
through Union, and in addition thereto, the Ladd Canyon route would be about 
5} miles shorter than the other. The Highway Commission, he said, has a res- 
ponsibility to the general public and the Commission does not feel that the 
public should be penalized by being required to go the extra 5+ miles. The 
Commission has not as yet taken any definite action on the matter, he said, but 
will analyze the Engineer's report on the basis of past policy and will then 
make a decision, 


The Commission discussed with the Engineer the bids received at the 
morning session, and at 3:00 p.m. Chairman Banfield publicly announced the 
Commission's decision with respect to each project, as follows, the Com- 
mission's action being by unanimous vote: 


"Burns Rock Production Project on three state highways, in Harney 
County. ‘The Commission received two bids for this project, the low one 
being that of Vernie Jarl, Gresham, in the amount of $34,100. The other 
bid was submitted by C. E. Leseberg, Nyssa, at $34,580. The Commission 
has awarded the contract to the low bidder, Vernie Jarl. 


"Grading and surfacing on the Rosedale Section of The Dalles-Californi: 
Highway, in Klamath County. Babler Bros., Portland, submitted the low bid 
for this job at $54,287. Stevenson Construction Co., Salem, submitted the 
second low bid at $54,301. There were 15 higher bids. The Commission 
has awarded this contract to the low bidder, Babler Bros., at their bid 
price. 


"Ramp approaches and roadway grading and paving at the west end of 
the Steel Bridge, in Portland, Multnomah County. The Commission received 
eight bids for this project, the low one bein: that of Kuckenberg Con- 
struction Company at $1, 301,080.50, using treated piles, and $1,277,597.30, 
using composite piles. L. H. Hoffman, Portland, submitted the next low 
bid in the amount of $1,379,339.09, using treated piles, and $1, 357, 783.0, 
using composite piles. The Commission has awarded the contract to the 
low bidder, Kuckenberg Construction Company, on the basis of using com- 
posite piles. 


“Trask River Bridge on the Oregon Coast Highway, in Tillamook County. 
The low bid for this work was submitted by Lindstrom Bros., Inc., Portland, 
at $102,3¢5. The second low bid was submitted by Archie R. Averill, Port- 
lend, at $105,617. Four higher bids were received. The Commission has 
awarded the contract to Lindstrom Bros., Inc., the low bidder. 
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said that the Commission wishes to study the Engineer's report on the Salem 
highway situation before arriving at any décision. As to the future location 
of US99E through the Salem district, Chairman Banfield pointed out that it 
would be inadvisable to adopt a location much in advance of construction be- 
cause a knowledge of the Commission's plan would act adversely to the state's 
best interests because it would {immediately cause right of way costs to rise. 


Mr. Gille mentioned two resolutions adopted by the Salem Chamber 
of Commerce, in one of which the Commission is urged to widen North Cepitol 
Street from Court Street to Union Street and in the other the Commission is 
asked to designate a permanent route for US99E through Salem. He urged early 
commitments from the Commission on both requests so as to permit the Long Range 
Planning Commission to develop a system of arterial streets through the city, 
and particulerl; carly action on the widening of North Capitol Street. 


Mr. Fry also spoke in behalf of both of the City Council's projects. 
He suggested adoption of a program that can be carried through within the next 
four or five years, leaving the balance of the overall development for future 
undertaking. Chairman Banfield concluded the discussion by again stating 
that the Commission is not in position today to give the delegation any satis- 
faction because it wishes to study the Engineer's report on the subject be- 


fore making any statements. 


A delegation from Union County, consisting of the following persons, 
appeared before the Commission with respect to the proposed plan to reroute the 
Old Oregon Trail through Ladd Canyon, between Lone Pine and North Powder: 
Lewis Terrell, Union; Glen Sands, Cove; L. H. Bramwell, Union; G. I. Hess, 
Union; and Lew Wallace, Portland. Mr. Hess headed the group. They urged 
modernization of the present route via the town of Union rather than construc- 
tion of a new highway through Ladd Canyon. They declared that the present 
route is the better of the two because the summit on that route is 400 feet 
lower than the summit on the Ladd Canyon route and snow conditions would be 
much less severe. They presented & statement showing that on December 15, 1948, 
the snow at Ladd Canyon summit was three feet deep, whereas it was only three 
inches deep at the summit on the present route at that time. They also al- 


leged that fog conditions on the 


it would require a much steeper grade to reach the 
pproach thereto. It was their contention that the 


shorter length of the 4 
present highway could be modernized for not more than one-third of the cost 
through Ladd Canyon and pointed out that were the 


to construct a new highway 
new highway to be constructed the state would then have two highways to main- 
tain. They also urged the modernization of the present route through the 


town of Union to preserve investments built up along that route, which, in 
their estimation, should be given very serious consideration. Speaking in 
behalf of the project were Messrs. Terrell, Sands, Bramwell, and Hess. In 
followed the Engineer advised that the Ladd Canyon route 
5} miles shorter than the existing route between the 


two points; also, that it would cos 


Ladd Canyon than to modernize the presen 
that the difference in elevation between the summit on the present route and 
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Agreement with MacWilkins, Cole and Weber covering their ser- 
vices as advertising consultants for the year 1949. 


Agreement with Washington County Court covering improvement of 
intersection of the Tualatin Valley Highway and Walker County Road between 
Portland and Beaverton. 


Agreement with Whitehouse, Church, Newberry & Roehr re designing 
of the proposed State Highway Department Office Building, in Salem. 


Revised agreement with 0. W. R. & N. Co. and Union Pacific Rail- 
road Company covering easement for Sun Dial Road grade separation near 
Troutdale, Multnomah County. 


Maintenance site lease with Carl M. Stevens covering lease of a 
portion of his property near Newberg, Yamhill County. 


Ground lease covering acquisition of stockpile site from Myrtle 
Biswell on Minam-Wallowa Lake Section of the Wallowa Lake Highway. 


Project agreement with P.R.A. covering West Slope-Beaverton 
Section of the Tualatin Valley Highway, in Washington County. 


Program letter with P.R. A. covering increase of funds on Ochoco 
Forest Highway Project 27-B3, Summit-East Section. 


Bargain and sale deed conveying unto Edward D. and Myrtle Sullivar 
three parcels of land on the Unity Dam-Mill Gulch Section of the Baker- 
Unity Highway, in Baker County. 


Bargain and sale deed conveying unto Harvey D. Crook and Wilda 
R. Crook, property in Curry County in exchange for land he is deeding to 
state. 

Deed conveying unto the City of Pendleton portion of a state- 
owned gravel pit in Umatilla County needed by the city in connection with 
its sewage disposal plant. 


The meeting adjourned at 3:20 p.m. 


-" State qighway —— 
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at his bid price." 


the Snake River. Mr. Benne 


that for a number of years it was covered by 


State of Oregon has a responsibility with respe 
not overlook. This was verified by the Commission’ 


to the State of Oregon to provide such faci 
tirely to public use. Mr. Bennett reiterated that 


ference. 


The Commission considered and signed the 


Agreement with the Southern Pacific 
construct and maintain a highway and drainage 
in Klamath County. 


Agreement with Northern Pacific Rai 
stallation of two drainage culverts under the 
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“Minam-Wallowa Lake Rock Production Project on two state highways, 


in Wallowa County. Vernie Jarl, Gresham, submit 
project at $41,570. The Commission has awarded the contract to Mr, Jarl 


that, notwithstanding the agreement between the two 8 
Idaho did not cooperate in providing suitable bridge facilities it would be up 
lities or close the structures en- 


on the Athen-Holdman Highway, Umatilla County. 


ted the only bid for this 


A delegation from Malheur County, consisting of Dyer Bennett, Louie 
Schaffer, and Eerl Bopp, all of Ontario; and A. P. Goodell, Nyssa, representing 
the Malheur County Highway end Industrial Development Association, appeared 
before the Commission. Mr. Bennett headed the group. This delegation asked 
verification of reports they have received as to action taken b; the Highway 
Commission at the previous meeting, when they were represented oy another 
delegation, concerning highway improvements in Malheur County, which reports 
are to the effect that the Commission did not plan to construct any highway 


marily interested in the improvement of primary highways in their district. 
Chairman Banfield advised that the former delegation was given no definite 
information but was informed that the Commission has a tentative setup for re- 
placement of two bridges and for additional improvements on the Old Oregon 
Traii but could not at that time, nor can it now, state definitely just what 
will be accomplished. Mr. Bennett inquired whether or not the Commission 
has an agreement with the State of Idaho with respect to the Snake River 
Bridges and was informed that there is such an agreement between 
a letter understanding which since 


has been reduced to a formal agreement, It was also pointed out that the 
ct to the bridges which it can- 


the two states, 


s Chief Counsel who stated 
tates, if the State of 


they are primarily in- 
ged 


following agreements, etc: 


Company covering easement to 
ditch on railroad property 


lway Company covering in- 
company's tracks at Myrick 
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EXHIBIT "A" 
Minutes of December 20 and 21, 1948 


RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY EAST 


cee ee eee 


8698- Orezon-Washington Railroad & Navigation Company 
Right of Way 


$ $, 
4,000 sq. ft. at $1.00 aq. ft. 4,000.00 4,000.00 McCalliste: 
SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (#) 


eee eee 


14669- Home Owner's Loan Corporation, and Sam. D 


Koletson 
Right of Way 
Option expires 
June 15, 1949 $ $ 
6,750 sq. ft. (lot 54x125) at 20¢ 
sq. ft. 1,350.00 t 
Allowance- 5-room house 8,704.00 ii 
Allowance- garage 364.00 i 
Allowance- cost of lawn, shrubs, if 
and fruit trees 287.00 10,725.00 Witt 


(Cont. ) 
Dec 20 1948 


“a 


RAE ee eo ator 


> 


ys 


ay sites artes aE Nwte6: 


+ 
> 


15157 


EXHTB?T "A" (Cont. ) 
SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont.) (*) 


RT 


14679- Drews, Theodore A., and Florence Anita Drews 


Right of Way 
Option expires 
June 15, 1949 
$ 
10,044 aq. ft. (lot 210x60x3&x200) 
at 20¢ plus sq. ft. 2,008.00 
Allowange- 5-roomed house 6,630.00 
Allowance- garage 320.00 
Allowance- fruit trees, shrubs, 
lawn 200.00 9,158.00 Witt 
14678- Burright, Roy and Alice J. Burright 
Right of Way 
Option expires 
June 14, 1949 
6,000 sq. ft. (lot 60x100) at 25¢ 
sq. ft. 1,500.00 
Allowance- house 8,993.00 
Allowance- garage ‘ 432.00 
Allowance- shrubs, trees, lawn 300.00 11,225.00 " 


14700- Kimble, H. F. 
Right of Way 
Option expires 
January 14, 1949 


3,920 sq. ft. at $0.63 plus sae ft. 2,500.00 2,500.00 Mayhew 
14655- Hillman, Willard Leighton 
Right of Way 
Option expires 
May 20, 1949 


12,750 sq. ft. at 19¢ plus sq. ft. 2,500.00 2,500.00 ° 


14659- Re, Anton J. and Angeline C. Re 


Right of Way 
Option expires 
May 16, 1949 
3,970 sq. ft. (approx) at 354 
sq. ft. plus 1,390.20 
Allowance- house 8,687.80 10,078.00 . 


(Cont. ) 


3 Dec 20 1948 
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EXHIBIT “A" (Cont. ) 


SULLIVAN CULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont. ) (*) 


14714- Davis, James B. and Joseph A. Enrler 


Right of Way 
Option expires 
June 8, 1949 
$ $ 
6,270 sq. ft. (lot odd shaped) at 
25¢ sq. ft. 1,567.50 
Allowance- 6-room house 8,682.00 
Allowance- garage 384.00 
Allowance- lawn, shrubs, fruit 
trees 253.00 10,886.50 Witt 
14658- McCormick, Harriet, and State Land Board 
Right of Way 
Option expires 
June 14, 1949 
5,000 aq. ft. (lot 50x100) at 30f¢ 
sq. ft. 1,500.00 
Allowance- garage 560.00 
Allowance- house 8, 340.00 10,400.00 Mayhew 


14882- Spooner, Ruth A., Emma A. Godel, and Fred Miller, Jr. 


Right of Way 


Option expires 
March 27, 1949 


23,958 sq. ft. at 70f sq. ft. 16,770.60 

Allowance- House moved and re- 

established (estimated cost by 

housemovers) 8,000 ,00 2h ,770.60 


14680- Miller, Reinhold and Susanna Miller 
Right of Way 
Option expires 


June 1, 1949 
10,500 sq. ft. (lot 60x175) at 
$0.275 sq. ft. 2,892.00 
Allowance- garage 504 .00 
House- allowance 9 304.00 12,700.00 


be DFo 20 1948 
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EXHIBIT "A" (Cont.) 
NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST (Cont. ) 


SS 


14788- Peacher, Ambrose and Helen R. Peacher (Cont.) 


0.05 acre at $3,000.00 150.00 
Restricted access- allowance 50.00 200.00 Norlin 


State to construct and gravel road from 
sawmill landing area to approach to be 
constructed and graveled at intersection 
of NE Willis Blvd. and Union Ave- west 

- side- replaces the one in use- 


15169- Fazio, Tony 


Right of Way 
Option expires 
June 10, 1949 
1.06 acres at $2,000.00 2,120.00 
2.87 acres at $1,000.00 2,870.00 
1.28 acres at $2,000.00 2,560.00 
1.50 acres at $1,000.00 1,500.00 9,050.00 Parker 


Complete restricted access to Union Avenue 


14794- Walker, Emma J. 
Right of Way 
Option expires 
June 14, 1949 


0.35 acre at $2,000.00 700.00 

Allowance- restriction of 

access and damage allowed 

account sharp triangle north Parker 
end 150.00 850.00 Norlin 


Complete restricted access 
14793- Appleman, G. M. 
Right of Way 
Option expires 
June 15, 1949 
0.345 acre at $2,000.00 690.00 690.00 


Complete restricted access 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont.) (*) 


147hh- Gilmore, Ellen 0. and P. J. Phelps 


Right of Way 

Option expires 

May 23, 1949 , 
5,300 sq. ft. at 15¢ sq. ft. plus 800 . 00 
Allowance- house 5,733.00 
Allowance- garage 217.00 


14734- Deardorff, Willard G. and Betty Jane Deardorff 


Right of Way 
Option expires 
April 24, 1949 


4 750 sq. ft. at 30¢ less sq. ft. 1,450.00 
Allowance- damages and waiver access 300.00 


14847- Facchini, Aldebrando 


Right of Way 

Option expires 

May 2, 1949 
4,125 sq. ft. (odd shaped lot) 124 

sq. ft. 4g5 00 

Allowance-. House 4,080.00 
Allowance- chicken house 234.00 
Allowance- dirt floor garage 90.00 


3,750 sq. ft. (odd shaped lot) 


12¢ sq. ft. 450.00 
Allowance- house 2, 880.00 
2,500 sq. ft. (lot 25x100) lof? sq. ft. 250.00 
Allowance- house 3,240.00 
Allowance- garage 216.00 
5 lots (25x100) at $250.00 each 1,250.00 


NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST 


14788- Peacher, Ambrose and Helen R. Peacher 


Richt of Way 
Option expires 
June 14, 1949 


(Cont. ) 


1948 


6,750.00 Mayhew 


1,750.00 
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EXHIBIT "A" (Cont.) 
NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST (Cont. ) 


plese nh mete Mintel nS TS 
14779- Peck, E. C. 

Right of Way 

Option expires 

March 8, 1949 


$ 
0.25 acre at $1,000.00 250.00 
Allowance- 13 rods fence at 
$3.00 per rod 39.00 289.00 Parker 


14806- Washington Federal Savings & Loan Association 
Right of Way 
Option expires 
April 27, 1949 


0.72 acre at $2,000.00 1,440.00 

Allowance- moving double auto 

court 1,485.00 

Allowance- court costs in get- 

ting property out of Receiver- 

ship 150.00 3,075.00 Parker 
Restricted access- State to construct approach Norlin 


14772-A Thompson, W. E. and Esther Thompson 
Right of Way ' 
Option expires 
May 9, 1949 


0.25 acre at $1,000.00 250.00 
} interest- 125.00 . 


14781- DeLano, Dayton E£. 
Right of Way 
Ovtion expires 
March 15, 1949 


0.15 acre at $1,000.00 150.00 
Allowance- 8 rods fence at 
$3.00 rod 2h .00 174.00 Parker 


14780- Keene, Charles M. 
Right of Way 
Option expires 
March 22, 1949 


0.14 acre at $1,000.00 140.00 

Allowance- 7 rods fence at Parker 
$3.00 rod 21.00 161.00 Norlin 

State to construct road approach Easterly side 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST (Cont.) 


14776- Haisch, Edward and Oliva E. Haisch 


Right of Way 
Option expires 
April 29, 1949 
$ $ 
0.15 acre at $1,000.00 150.00 
Damage- by reason of reduction of Parker 
area 100.00 250.00 Norlin 
14774- Fricke, Clarence and Ernestine Fricke 
Right of Way 
Option expires 
April 28, 1949 
0.15 acre at $1,000.00 150,00 
Allowance- rebuilding 175 feet 
garden fence 50.00 200.00 * 
14775- Haisch, Lewis L. and Irene S. Haisch 
Right of Way 
Option expires 
April 29, 1949 
0.05 acre at $1,000.00 50.00 
Allowance- damage- reduction garden 50.00 
Allowance- changing fence 10.00 110,00 * 
14782- Walker, Charles N. 
Right of Way 
Option expires 
May 16, 1949 
0.20 acre at $4,000.00 800.00 
200.00 1,000.00 ° 


Allowance- trees- 5 oak 


Restriction of access, except NE 
McClelland and NE Halleck Streets 


14771- Crawford, Bruce M. 
Right of Way 
Option expires 
March 8, 1949 


0.31 acre at $1,000.00 310.00 310.00 Parker 
(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST (Cont. ) 
14790- Strom, Peter G. and Nettie M. Strom, and Kenneth E. 
Bolton and Gertrude E. Bolton 
Right of Way 
Option expires 
June 1, 1949 


14,520 sq. ft. (0.33 acre) 
at 18.6¢ sq. ft. 2,700.00 2,700.00 Norlin 


14804- Killam, Mary G. 
Right of Way 
Option expires 
May 23, 1949 


0.36 acre at $2,000.00 720.00 
0.99 acre at $1,000,00 990.00 
Allowance- demages- reduction area, 
destruction (partial) approach to 
Yaion Avenue, and restriction 315.00 2,025.00 Parker 
State to construct and pave 20 foot 

roadway from existing roadway to 

amphitheatre- Sta. 46450 


14805- McMahan, Pearl 


Right. of Way 

Option expires 

May 23, 1949 
0.30 acre at $2,000.00 600.00 
0.12 acre at $1,000.00 120.00 
Allowance- moving Neon sign 178.30 


Allowance- moving entrance sign 75.00 
Allowance- fill just completed, and 
waiver of access 176.79 1,150.00 " 


State to construct, pave approach-move light poles 


14769- Donaca, T. G. 
Right of Way 
Option expires 
April 28, 1949 


0.29 acre 
0.16 acre 
0.45 acre at $1,000.00 450.00 450.00 " 
(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST (Cont. ) 


14772- Thompson, Pearl E. 
Right of Way 
Option expires 
March 15, 1949 
$ $ 


0.25 acre at $1,000.00- one- 
half interest 250.00 125.00 
14777- Voloudakis, Katherine 

Right of Way 

February 26, 1949 


0.37 acre at $1,000.00 370.00 370.00 


14770- Jones, Myrtle B. 
Right of Way 
Option expires 
February 26, 1949 


0.06 acre at $1,000.00 60,00 60.00 
State to construct road approach- south side- 
14778- Warren Packing Company 
Richt of Way 
Option expires 
April 29, 1949 
1.0 acre at $1,000.00 1,000.00 
0,015 acre at $1 000 15.00 
5 6846 acres at $1,000.00 5, 68.60 
0.4554 acre at $2,000.00 910.80 
1.70 acre at $2,000.00 3,400.00 11,010.40 Parker 
Complete restriction access to Union Avenue 
State to provide 3 approaches to access road 
14768- Cox, Vertie 
Right of Way 
Option expires 
June 2, 1949 
100,00 100,00 


0.09 acre LUMP SUM 


Waiver of access- 


Reservation that grantee shall not 

grant to any person, firm or corporation 
right or privilege of moorage along or upon 
the parcel being acquired 


(Copt a 


15165 
EXHIBIT "A" (Cont. ) 
TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY (Cont.) (**) 
11919-A Spence, J. R. (Cont.) 
$ 

0.35 acre at $750.00 262.50 262.50 Parker 

State to extend 4" galvanized pipe 

through new right of way to connect 

with pipe under original right of 

way 

No access needed 
11920-A Spence, Estate, William C. 

Right of Way 
Option expires 
June 15, 1949 

3.72 acres at $750.00 2,790.00 2,790.00 ? 

No access needed | 
DODSON-BONNEVILLE SECTION, COLUMBIA RIVER HIGHWAY (#**) 
13606- Aschenbrenner, Jacob and Kathrin Aschenbrenner, | 

and Antone A. Poquette and Emily A. Poquette | 
Right of Way i 
Option expires L 
June 9, 1949 | 

5.873 acres, with water rights and | 

water system - - 2,500.00 

Auto Court: 

6 2-bedroom units at « 
$3,000 each 18,000.00 
6 1-bedroom unit at 
$2,500.00 15,000.00 
Laundry building 1,200.00 
Office building 2,000.00 
Storage building 1,000.00 
House- residence 2,300.00 42,000.00 Norlin 
OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY 
764- Swift, Tom 
Right of Way 
Damage- by reason change of 
grade 500.00 500.00 Benson 
State to censtruct garage driveway, 
gravelled ; 


(Right of way was purchased by the 
State in 1933) - 


(cont. ) DEC 20°1948 


EXHIBIT "A" (Cont. ) 


NORTHEAST UNION AVENUE, PORTLAHD FBCTION, PaceyIC ‘HIGHWAY EAST (Cont. ) 


14789- Tenent Mortgage Company 
Right of Way 
Option expires 
June 15, 1948 


0.33 acre at $2,000.00 660.00 
VISTA AVENUE, MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY 


14187- City of Portland 
Right of Way 
Option expires 
May 15, 1949 


9,000 sq. ft.- 5 lots at $25.00 
per lot 125.00 

1.0 acre (3 lots) at $250.00 McCallist 
per acre 250.00 375.00 Collins 


14180- Haynes, Lewis H. and Lena Haynes 


Right of Way 
Option expires 
May 10, 1949 


21,780 sq. ft. at 19.74 cents less 
per sq. ft. 4 , 300,00 4 300.00 


1h194- Goerlich, Augusta, and Elizabeth G. Doskaris 
Right of Way 
Option expives 
May 25, 1949 


5,000 «q. ft. (2 lots) at oe 
3¢ sq. ft. 


TROUTDALE SECTION, COLUMBIA RIVER HIGHWAY (**) 
11919-A Spence, J. i 
Right of Way 


Option expires 
June 15, 1949 


(Cont. ) 


10 
DEC 20°1948 


154167 


EXHIBIT "A" (Cont. ) 


NEWBERG-DUNDEE SECTION, PACIFIC HIGHWAY WEST (Cont. ) (####) 
14400- Thomas, Edward J. and Edna May Thomas 

Right of Way 

Option expires 

March 13, 1949 


$ 
1.072 acre at $1,000.00 1,072.00 
Allowance- damages lieu 
moving house 500.00 
Allowance- flowering plum tree, 
shrubs, hawthorne trees, rose 
bushes 154.00 1,726.00 Witt 


Private access- Sta 53+00 
14397- McIntosh, Arthur E. and Grace B. McIntosh 
Right of Way : 
Option expires 
February 26, 194s 


17,112 eq. ft. at 5¢ sq.ft. 


plus sq. ft. 950.00 
Allowance- house 5,000.00 5,950.00 . 
14399- Compton, Dale D. and A. R. Compton 
Right of Way 
Option expires 
March 7, 1949 


6,795 sq.ft. at 10¢ sq.ft. 679.50 
Allowance- shade trees 


destroyed 160.00 
Allowance- loss shrubs, vines, 
roses 55.15 


Allowance- lieu moving fil- 

ling station, grocery store, 

3 cabins 8,115.00 9,009.65 
Plus access-Eng. Sta 34+50 


: 
j 
i 
: 


1440l- Etzwiler, Pearl and Golda Etzwiler 
Right of Way 
Option expires 
February 20, 1949 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 
OREGON CITY-NEW ERA SECTION, PACIFIC HIGHWAY (Cont.) 


Ce 


14076- Bolton, H. A. 
Right of Way $ $ 
Demace- by reason change in grade 150,00 150.00 Benson 


State to re-establish driveway to garage 
and house sidewalk to new street sidewalk 


1407h- Klemsen, George and Gladys I. Klemsen 
Right of Way 
SUPPLEMENTAL 


Additional work by housemovers,-~- C. E. Gates 
& Son- on basement- drainage not included 
in original contract - 137.05 137.05 


NEWBERG -DUNDEE SECTION, PACIFIC HIGHWAY WEST (#4) 
Ws40k- Field, Loma F. and Nellie Field 

Right of Way and easement 

Option expires 

March 21, 1949 


0.64 acre at $1,000.00 
5,000 sq. ft.- slope easement 
Allowance- in lieu moving house 1,490,00 Witt 
Waiver of access 
14393- Wagaman, James H. and Maxine Wagaman 

Right of Way 

Option expires 

December 31, 1948 
250 sq. ft. at hg sq. ft. 
Waiver of access 


14407- School District #3 
Right of Way 
Option expires 
February 22, 1949 
0.087 acre at $575.00 less acre 


Waiver of access 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NIWBERG-DUNDEE SECTION, PACIFIC HIGHWAY WEST (Cont.) (*###) 


14394- Wight, Cecil and Lucille Wight (Cont.) 


14,810 sq.ft. at 10¢ sq.ft. 1,481.00 
Allowance- shrubs, trees 119.00 
Allowance- buildings 7,900.00 9,500.00 Witt 


2 entrances at street intersections only 


14402 Pratt, Elmer E. anc Vera E. Pratt 
Right of Way 
Option expires 
January 8, 1949 


0.62 acre at $750.00 465.00 
Allowance- flowers, shrubs to move, 
new lawn, rebuilding 500 feet 
picket fence, loss fir tree, oak 
trees, small trees, lawn 639.75 
Allowance- 15 rods wire fence at 
$2 rod 30.00 
Allowance- moving house, fill 
area 2,566.00 3, 700.75 i 


2 private access 


14403- Owens, Lee H. and Ellen M. Owens 
Right of Way 
Option expires 
January 13, 1949 


1.328 acres at $1,000.00 1,328.00 1,328.00 
Farm crossing at Sta. 70+00 


14395- Kellas, H. A. and Elda R. Kellas 
Right of Way 
Option expires 
February 23, 1949 


540 sq.ft. at 4¢ sq.ft. 21.60 mm * 
No access 


14399-A Compton, Dale D. and Myrt'e E. Compton 
Right of Way 
Option expires 
March 7, 1949 


1.80 acres at $1,000.00 1,800.00 1,800.00 " 


3 private accesses 
(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NEWBERG-DUNDEE SECTION, PACIFIC HIGHWAY WEST (Cont.) (###*) 


eee ee 


1s4Ol- Etzwiler, Pearl and Golda Etzwiler (cont. ) 
$ 


$ 
17,336 sq.ft. at 4¢ sq.ft. plus 693.50 
Allowance- loss timber grove 500.00 
Allowance- hedge, holly tree, 

shrubs, trees 41,00 
Allowance- moving house- 


low bid 3,050.00 
Private access- Sta. 59+00-60+00 


14396- King, Arthur M. and Rose Ann King 
Right of Way 
Option expires 
February 26, 1949 


17,112 eq.ft. at 5¢ plus sq.ft. 950.00 
Allowance- house, garage 5,000.00 


Arnett, John W. 
Right of Way 
Option expires 
March 6, 1949 


22,050 sq.ft. at 20% sq.ft. 
House and motel buildings, in- 
cluding wash, laundry rooms 


Forrester, Daniel S. and Lloyd W. Forrester 
Right of Way 

Option expires 

February 26, 1949 


kk 520 sq.ft. at 15¢ sq.ft. 6,678.00 
Allowance- House 12,000.00 
Allowance- garage 974.00 
Allowance- auto court puildingsl0,000,00 29,652.00 


Wight, Cecil and Lucille Wight 
Right of Way 

Option expires 

February 15, 1949 


pec 20 1948 
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EXHIBIT "A" (Cont. ) 


gh sae 


NEWBERG-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY WEST (Cont.) (*###) 


a 


14454- Leppin, Rudolph, Jr. 


ALA ak Nt ORE 


Right of Way 
Option expires 
February 12, 1949 
$ 
0.232 acre at $600.00 139.20 ' 
47 rods fence at $2.50 rod 117.50 : 
Allowance- cattle gate 25.00 281.70 Witt ; 
Plus access - i 
14447- Root, J. M. and Maude Clarkson Root : 
Right of Way | 
Option expires 
December 23, 1948 
0.08 acre at $625.00 50.00 50.00 a 
Private access- Sta 140+28 
14451- Schueler, Theodore C. W. and Sylvia Schueler 
Richt of Way 
Option expires 
January 7, 1949 
0.991 acre at $1500.00 1,486.50 
Allowance- 52 rods fence at 
$2.00 rod 104 .00 
Allowance- lieu moving dairy 
barn 500.00 2,090.50 " 


State to provide culvert under County road 


ST, JOE-LAFAYETTE SECTION, PACIFIC HIGHWAY WEST (*##*) 
14563- Winters, Oral and N. Marie Winters 

Right of Way 

Option expires 

February 12, 1949 


1.82 acres at $600.00 1,092.00 
Allowance- damages- 25% on 
3 acres value $1800.00 450.00 1,542.00 Norlin 


Waiver of access- 2 approaches 
State to construct, gravel road 
approach, south side 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 
NEWBERG-DUNDEE SECTION, PACIFIC HIGHWAY WEST (Cont.) (###*) 


NEWBERG -DUNULS 3S 
14391- Richardson, James 

Right of Way — 

Option expires 

January 15, 1949 


0.122 acre at $800.00 97.00 97.00 


NEWBERG-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY WEST (#1) 
14448- Chamberlain, Evelyn 

Right of Way 

Option expires 


0.303 acre at $1,000.00 303.00 
Allowance- elimination concrete 
basement, garage, driveway 1,000.00 


Allowance- rebuilding new lawn 100.00 

Allowance- nut, shade trees, shrubs, 

box hedge 265.00 

Allowance- moving house, low bid 1,250.00 2,918.00 


14k456- Dixon, Alfred E. and Pauline N. Dixon 
Right of Way 
Option expires 
March 2, 1949 


0.81 acre at $1,000.00 810.00 
Allowance- fruit trees, shrubs, 
flowers destroyed 250,00 
Allowance- rebuilding lawn 200.00 
Allowance- 38 rods new fence at 
$2.50 95.00 
Allowance- general damages 1,000.00 2,355.00 


Plus farm crossing 
State to provide 16 foot roadway easement 


Wikho- Ward, R. A. 
Right of Way 
Option expires 
March 13, 1949 


0.71 acre at $1,000.00 710.00 710.00 
Plus access 


(Cont. ) 
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EXHIBIT "A" (Cont.) 
ST, JOE-LAFAYETTE SECTION, PACIFIC HIGHWAY WEST (Cont.) (####) 
4hoo- White, Edward L. and Margaret E. White 
Right of Way 
Option expires 
March 22, 1949 
$ $ 
1.38 acres at $600.00 828.00 
Allowance- 40 rods fence at 
$2.00 rod 80.00 
Waiver of access 50.00 958.00 Norlin 


4421- Zwoncheck, Katherine and Otto Zwoncheck 
Right of Way 
Option expires 
February 28, 1949 


2.01 acres at $600.00 1,206.00 
Allowance- 160 rods fence at 
$2 rod- to be removed 320.00 1,526.00 , 


State to construct and gravel 
road approaches, north side 


Restricted access 


NEWBERG SECTION, PACIFIC HIGHWAY WEST 


9936- Stevens, Carl M.,Claude Stevens and A. Stevens 
Lease 
Expires October 31, 1949 


Lease covering 19,950 sq.ft. of land- 12 months at 
$25.00 per month 300,00 300.00 McChesney 


MCMINNVILLE, THREE MILE LANE SECTION, SECONDARY HIGHWAY #152 


13114- Schroeder, Leo V, and Alma Schroeder 
Right of Way 
Option expires 
January 29, 1949 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


ST. JOE-LAFAYETTE SECTION, PACIFIC HIGHWAY WEST (Cont.) (*####) 
14562- Smith, C. R. and 0. G. Smith, John J. Buller 
and Gertrude Kenne Buller 
Right of Way 
Option expires 
February 5, 1949 


0.09 acre at $600.00 

Allowance- 11 rods fence at $2 
per rod 

Compromise to settle 


Waiver of access- 2 approaches 
State to construct, gravel road 
approaches, south side 


14975- Yamhill County 
Right of Way 
Option expires 
March 1, 1949 


0.315 acre 


14984- Maas, Jack and Arnes M. Maas 
Right of Way 
Option expires 
March 14, 1949 


0.74 acre at $600.00 

Allowance- 4 fruit trees at 
$15.00 each 

Access agreement- allowance 


4h18- Belieu, B. 0. and Esther H. Belieu 
Right of Way 
Option expires 
March 22, 1949 


7.17 acres at $600.00 4 302.00 
Allowance- fruit trees 725.00 
Allowance- 72 rods fence at 

$1.50 per rod 108.00 
Allowance- damage and compromise 235.00 


State to construct and gravel road 
approach and lane - Sta. 179+20, west side 
State to construct and gravel road approach- 
Sta. 166400, south side 

(Cont. ) 
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EXHIBIT "A" (Cont. ) 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont.) 


Been ee ee 


1373° Conklin, Roscoe M. 

13731- Right of Way 
Option expires © 
May 22, 1949 


$ 
0.039 acre at $200.00 7.8 


Damages- highway too close 372.20 
Allowance- 1,000 sq.ft. lawn at 


2¢ aq.ft. 20.00 
Allowance- berry patch, trees, 
shrubs 50.00 450.00 McChesney 


State to leave existing road approach 
good condition, and also gravel same 


13729- Roberts, Hannah M. and John D. Roberts 


Right of Way 
Option expires 
June 9, 1949 
1,000 sq.ft. at Sf sq.ft. 50.00 
Allowance- 1,000 sq.ft. lawn 
at 2¢ sq.ft. 20.00 


Allowance- 6 rods fence- remove 
and rebuild - $3.00 per rod 18,00 


Allowance- shrubs 12.00 
Damages~ highway too close 
5-room house 400.00 
Damages- highway too close 
4-room house 300.00 800.00 ” 


State to provide 2 road approaches (existing) 
at Eng. Sta 572+80 and 573+60; also gravelled, graded 


13728- Roberts, William L. and Valley J. Roberts 


Right of Way 
Option expires 
May 28, 1949 
0.012 acre at $200.00 2.40 
Allowance- 5 rods fence at 
$3.00 rod 15.00 
Allowance- 500 sq.ft. lawn- 
og sq. ft. 10.00 
Allowance- damages 272.60 300. 00 " 


Waiver access, except private - Sta. 572+20 
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EXHIBIT "A" (Cont.) 


MCMINNVILLE, THREE MILE LANE SECTION, SECONDARY HIGHWAY #152 (Cont. ) 


13114- Schroeder, Leo V. and Alma Schroeder (Cont. ) , 

23,958 sq.ft. at 10.4¢ sq.ft. 2,500.00 
Damages- severance 3 acre tri 

shaped 500.00 
Allowance- loss trees, shrubs, rose 

bushes 158.50 
Allowance- rebuilding and reseeding 

lawn 110,00 


, 


Allowance- moving dwelling, garage, con- 
struction septic tank and cess pool- 
low bid 1,425.00 4 693.50 Witt 


RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY 
14985- Giberson, Joseph and Pauline Giberson 
Quarry site 
Option expires 
May 11, 1949 


4 lots at $75.00 each 

Allowance- old house 

Allowance- old barn 

Allowance- hog house and chicken 

house P 500.00 McChesney 


10845-C Weiter, J. B. 
Right of Way 
Option expires 
February 3, 1949 


0.62 acre at $100.00 62. 
Damage: leaving old road open 100. 
Allowence- 2 apple trees at $16.50 
each 33. 
Allowance- 28 rods fence at $2.00 
per rod 56.00 


3.00 


State to provide and gravel 1 road 
approach - Engr. Sta 398+25- 


pec 20 1948 
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EXHIBIT "A" (Cont. ) 


SILETZ, BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 
4106- Brantigan, George L. 

Richt of Way 

Option expires 

May 8, 1949 


$ $ 
1,234 sq.ft. at 12¢ plus sq.ft. 150.00° 150.00 DeSouza 


TREHARNE-SUNSET CAMP SECTION, VERNONIA-SUNSET CAMP HIGHWAY 
14270- McLean, Mildred A. 

Richt of Way 

Option expires 

May 15, 1949 


0.115 acre at 200,00 23.00 

Allowance- 5 rods fence at $2 rod 10.00 

Allowance- legal services and appraisal 

- property being probated 67.00 100,00 Neuner 


SWEET HOME SECTION, SOUTH SANTIAM HIGHWAY 


ttt etn Eanes ead 


9987- McMurry, Louise and Glenn F. McMurry, and 
Edna D. Greiner, Karl Greiner 
Easement 
Have easement 


0.07 acre- for drainage purposes - 00.00 00.00 Eason 
PACIFIC HIGHWAY, CITY OF EUGENE, EAST BROADWAY 


oe Ee 


+ 11992- Hall, Pearl Morris 


Right of Way 
1,440 sq.ft. at 50¢ sq.ft. 720.00 
Allowance- loss iarge fir tree 50.00 
Allowance- damages 480.00 1,250.00 Devers 


Condemnation - authorized payment $1,000.00 


JUDKINS POINT-GOSHEN SECTION, PACIFIC HIGHWAY 


12322- Clower, Eugene and Lillian I, Clower 
Right of Way 
Option expires 
May 19, 199 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


STEIWER HILL -MURDER CREEK SECTION, PACIFIC HIGHWAY 
11083-A Hampton, Estate J. H. 

Right of Way 

Option expires 

May 15, 1949 


2,400 sq.ft. - 7/9 interest in 
Lump sum of $50.00 


$ 


State grants grantor permission to 
use roadway to get across highway 
with tractor 


Grantor to build necessary fence 


TILLAMOOK - PLEASANT. VALLEY SECTION, OREGON COAST HIGHWAY 


12825- Nielson, Victor T. and Una R. Nielson 
Right of Way 
Option expires 
May 23, 1949 


4.61 acres at $1,000.00 4,610.00 
Severence damages- 43.0 acres at 
$1000- $43,000 - 20% 8,600.00 
Allowance- rebuilding 190 rods fence 285.00 
Allowance- rebuilding irrigation 
system, with large pup and longer 
main line 1,980.00 
Allowance- 210 rods fence at 
$2.50 rod 525.00 16,000.00 Haskin 


State to provide private access at Sta. 312+50 East 
State to provide farm crossing at Sta. 324450 
State to provide stock pass at Sta. 325+00 


Klinehan, Lena J. 
Right of Way 
Option expires 
June 14, 1949 


0.39 acre at $1,000.00 390. 
Allowance- extra 4 rods fence 10. 


Damages- reduction area, odd shape 
palance of property . 


No access 
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EXHIBIT "A" Cont.) 


PLEASANT HILL-LOST CREEK SECTION, WILLAMETTE HIGHWAY 


ee ee ——— ee 


13061-A Kimball, Frank V. and Hetty E. Kimball 
Right of Way 
Option - not taken 
Have deed 


0.05 acre at $200.00 10,00 10.00 Landon 


Waiver of access, except private 
access, south side, Sta 530+00 
CORVALLIS SECTION, PACIFIC HIGHWAY WEST 


eee 


14966- Gallagher, Inc., John H. 
Right of Way 
Option expires 
May 29, 1949 


9,148 sq.ft. at lig sq.ft. 1,000.00 1,000.00 McCallister 


Waiver of access, except business access at 
Station 14+60 


FLYNN BRIDGE SECTION, ALSEA HIGHWAY 


‘SO 


15133- Johnson, Charles Edward and Mildred Alice Johnson 
Easement 


0.025 acre - for detour 
road purposes 00.00 00.00 Haskin 


15132- City of Philomath 
Easement 


0.074 acre - for detour 
road purposes 00.00 00.00 s 


SUTHERLIN CREEK BRIDGE SECTION, PACIFIC HIGHWAY 
15114- Sabala, Domingo and Margerite Sabala 
Right of Way 
Option expires 
May 20, 1949 


(Cont, ) 
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JUDKINS POINT- GOSHEN SECTION, PACIFIC HIGEWAY {Cont. ) 


12322- Clower, Bugene and Lillian I. Clower (Cont. ) 


$ $ 
0.35 acre at $1,000.00 350.00 350.00 Landon 


, Waiver of access, except to service road 
when constructed 


12288-A Harpole, Sophia M. and Claude D. Harpole 


Right of Way 
Option expires 
May 8, 1949 
8,276 sq.ft. at 3¢ eq.ft. 248.28 
Allowence- 1200 sq.ft. crushed 
rock driveway 300.00 
Allowance- loss fruit trees 
and garden 120.00 
Allowance- to balance 31.72 700.00 * 


State to construct service road, and 
oil owners existing driveway 


Waiver of access except service road - 


State to construct approach road to service 
road- Eng. Sta 320+35, approx.- west side 


12334- Hastings, John C. and Loretta E, Hastings 


Right of Way 

Option expires 

June 10, 1949 
0.43 acre at $2,000.00 860.00 
Allowance- grape arbor, grape 
vines, fruit trees 109.00 


Damages- reducing building site 
and coming too close house- 
10% of $8650 865.00 1,834.00 " 


Waiver of access, except to service 
road if and when constructed by the State 


2k 
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EXHIBIT "A" (Cont.) 


JOHN DAY-PRAIRIE CITY SECTION, JOHN DAY HIGHWAY (Cont. ) 
4862-A Oliver, Herman (Cont. ) 
$ 
3 year lease on 0.35 of an 15.00 15.00 Cozad 
acre at $5.00 per year 


BAKER-MILES BRIDGE SECTION, MEDICAL SPRINGS HIGHWAY 
13823-A Wright, R. Lee and Jewel J. Wright 

Gravel pit and stock pile 

Option expires 

March 21, 19°9 


21.45 acres at $125.00 2,681.25 
Less 85 rods fence at $2 rod 170.00 2,511.25 Haskin 


BAKER-FLAGSTAFF HILL SECTION, BAKER-HOMESTEAD HIGHWAY 
14576- Farmer, Clifford 

Gravel Pit 

Option expires 

June 9, 1949 


6.68 acres at $200.00 1,336. 1,336.00 Cozad 
State to fence tract 


ENTERPRISE-FOREST BOUNDARY SECTION ENTERPRISE-LEWISTON HIGHWAY 


eee 


11890- Conrad, G. L. 


Right of Way 
Option expires 
June 12, 1949 
0.97 acre at $100.00 97.00 
0.96 acre at $50.00 48.00 
Allowance- 255 rods woven wire fence 
at $1.25 plus per rod 320.00 
Allowance- 255 rods barbed wire fence 
at $1.00 rod 255.00 720.00 ° 


State to provide farm crossings each side, Eng. 
Station 610+00 

State to provide private access, west side 
Eng. Station 638+00; and on East side Eng. 
Station 604450 

State to protect existing stock underpass at 
Eng. Station 610+50 
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EXHIBIT "A" (Cont. ) 


SUTHERLIN CREEK BRIDGE SECTION, PACIFIC HIGHWAY (Cont. ) 


ee 


15114- Sabala, Domingo and Margarita Sabala (Cont. ) 
‘ $ 


0.15 acre at $300.00 45.00 


Restricted access except private 
access at Sta. 2107+30 


State to move 10 rods fence at 
$2.50 per rod - 


TILLER-DREW SECTION, TILLER-TRAIL HIGHWAY 
13750- Barber, Paul F. and Lois I. Berber, and John Hewitt 
. and Hazel B. Hewitt 
Right of Way 
Option expires 
April 20, 1949 


4.90 acres at $25.00 122.50 
Allowance- timber- 8 trees - T1..50 


TYEE-SUTHERLIN SECTION, ELKTON-SUTHERLIN HIGHWAY 
13948-A Higginbotham, D. C. and M. J. Higginbotham 
Right of Way 
Option expires 
June 13, 1949 


0.05 acre at $400.00 
Allowance- 3 apple trees, $20 ea 
Compromise settlement- |. 100.00 Haskin 


MADRAS SECTION, WARM SPRINGS HIGHWAY 


SS ee 


12140- Andrus, H. P. 
Lease stockpile 
Lease expires 
August 27, 1949 


Extension of stock pile lease on 
1.17 acres for 1 year 30.00 30.00 Gardiner 


JOHN DAY-PRAIRIE CITY SECTION, JOHN DAY HIGHWAY 


ON 


4862-A Oliver, Herman 
Lease 
x 
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EXHJDIT "3-1" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 
and /or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or cther- 
wise changing already established highways, whether within or without the 
corporate limits of cities and towns, together with rights of access from 
abutting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stock pile sites, weighing stations, broadcasting sta- 
tions, and/or for appropriation, acquisition or manufacture of road-building 
materials, approach or hauling roads, highway drainage, drainage tunnels, 
maintenance of unobstructed view of any state highway so as to provide for the 
safety of the traveling public, and/or for the culture of trees and the pre- 
servation of scenic places and other objects of attraction or scenic value 
adjacent to, along, or in close proximity to state highways or which may be 
conveniently reached from or by a public highway, and/or for the development 
and maintenance of parks, parking places, auto camps, camp sites, roadside 
development, recreational grounds or resorts, forest or timbered areas, or 
other places of attraction and scenic value, and/or for any other use or 
purpose necessary or deemed necessary for carrying out the purposes of the 
Oregon Highway Code, and/or for flight strips, airfields, access roads, 
public highways, or for any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the specific and 
particular purpose hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. That the Commission does hereby find and declare that the 
following described parcel of real property, which property is owned by 
Columbia Way Corporation and George Gray, is necessary and acquisition of the 
same by the State is required for right of way purposes in connection with the 
N. E. Union Avenue Section of the Pacific Highway East, which property is des- 
cribed as follows, to-wit: 


A parcel of land in Multnomah County, State of Oregon, 
described as: 


Beginning atthe intersection of the east line of N. E. Union 
Avenue with the north line of N. BE. Gertz Road (County Road No, 1093) 
ag they are now laid out and established; running thence North 22° 07' 


(Cont. ) DEC 20 1948 
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EXHIBIT "A" (Cont. ) 


MINAM-WALLOWA LAKE SECTION, WALLOWA LAKE HIGHWAY 
15105- Biswell, Myrtle 

Stockpile 

Lease 


1.50 acres- 3 year lease 30.00 30.00 Cozad 
KEENE CREEK SECTION, GREEN SPRINGS HIGHWAY 


#i5153- Witthoft, Oscar and Ethel Witthoft 
Right of way, stock pile and quarry 


8.88 acres, including allowance 
for 500 rods fencing, and 


severance damages — 
LUMP SUM - 1,500.00 1,500.00 Devers 


ne 


FOOTNOTES: 


# Sullivan Gulch Section, Sullivan Gulch Highway, Portland - See page 
15410 in the minutes for discussion of this item. 


“x Troutdale Section, Columbia River Highway ~ See page 15410 in the 
minutes for discussion of this item. 


“&% Dodson-Bonneville Section, Columbia River Highway, Item No. 
13606 ~« See page 15411 in the minutes for discussion of this item. 


ue Newberg-Dundee, Newberg-Dayton Junction, and St. Joe-Lafayette 
Sections of the Pacific Highway West, Yamhill County - See page 15411 in 
the minutes for discussion of these .items. 


} Items Nos. 11992 and 15153 - See page 1511 in the minutes for 
discussion of these items. 
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EXHIBIT "B-2” 
Minutes of December 20, 21, 1946 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real 
property and/or any right or interest therein necessary or deemed necessary 
for rights of way, either for original location or for widening, straighten- 
ing, or otherwise changing already established highways, whether within or 
without the corporate limits of cities and towns, together with rights of 
access from abutting property thereto, and/or for shops, equipment sheds, 
office buildings, maintenance sites, patrolmen accommodations, snow fences, 
quarry sites, gravel pits, storage sites, stock pile sites, weighing stations, 
broadcasting stations, and/or for appropriation, acquisition or manufacture 
of road-building materials, approach or hauling roads, highway drainage, 
drainage tunnels, maintenance of unobstructed view of any state highway so as 
to provide for the safety of the traveling public, and/or for the culture 
of trees and the preservation of scenic places and other objects of at- 
traction or scenic value adjacent to, along, or in close proximity to state 
highways or which may be conveniently reached from or by a public highway, 
and/or for the development and maintenance of parks, parking places, auto 
camps, camp sites, roadside development, recreational grounds or resorts, 
forest or timbered areas, or other places of attraction and scenic value, 
and/or for any other use cr purpose necessary or deemed necessary for 
carryin; out the purposes of the Oregon Highway Code, and/or for flight 
strips, airfields, access roads, public highways, or for any other purpose 
designated by the United States; and 


WHEREAS, the Pacific Highway Esst (State Highway No. 1E) and 
the Pacific Highway West (State Highway No. 1W) are highways under the 
jurisdiction and control of the State, and said highways are, in addition to 
being a part of the state highway system, a part of the federal highway 
system; and 


WHEREAS, for the purpose of providing a highway with better 
alignment and one the construction of which will more adequately serve the 
traveling public, the Highway Commission relocated the section of the 
Pacific Highway East, extending on and along N. E. Union Avenue between the 
city limits of the City of Portland and the intersection with Pacific High- 
way West near the Interstate Bridge, and likewise the Highway Commission re- 
located the sections of the Pacific Highway West between McMinnville and 
Lafayette, and between the Dayton Junction and Newberg, and for the purpose 
of constructing a highway over said relocated lines it is necessary that 
real properties be acquired for right of way and other purposes; and 


WHEREAS, pursuant to the provisionsof Section 100-115, 0. Cc. L. A., 
the Hichway Commission is authorized to determine and fix the widths of right 
of way for any and all state higuways and is authorized to acquire the 
necessary rights of way therefor; and 


Cont. 
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EXHIBIT "B-1" (Cont. ) 


West along the east line of N. E. Union Avenue 150 feet; thence North 67° 53' 
East 50 feet; thence South 22° 07' East 65 feet; thence North 67° 53' East 

50 feet; thence South 22° O7' East 65 feet; thence North 67° 53' East 40 feet; 
thence South 22° 07' East 91 feet more or less to the northerly line of N. £. 
Gertz Road; thence westerly along northerly line of said Gertz Road to the place 
of beginning located in the Joseph R. Switzler D. L. C. in Township 1 North, 
Range 1 East, W. M. 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of said real property, which said 
description shall be available for the preparation of any deed or other in- 
strument necessary to complete the acquisition of said property, whether said 
property be acquired by purchase, donation, agreement, or by the exercise of the 
power of eminent domain. 


3. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owners, and/or with the tenants or 
persons in possession, if there be any, of said parcel of land with respect 
to the compensation to be paid for the taking of the same and the damages, if 
any there be, and in the event that no satisfactory agreement can be reached 
then it is hereby further resolved that J. M. Devers, Assistant Attorney 
General and Chief Counsel for the State Highway Commission, be and he hereby is 
requested and authorized to commence and prosecute to final determination 
such suit or action as may be necessary and appropriate to acquire title to 
the said parcel of real property. 


4. That in the trial or prosectuion of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above- 
described real property, or any interest therein, the said J. M. Devers, 
as Chief Counsel for the Oregon State Highway Commission, is hereby authorized 
and empowered to make suchstipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the ac- 
quisition of said property or interest therein as in his judgment may be for 
the best interests of the State, the State Highway Commission, and/or the 
defendant property owners. 


5. That this resolution be entered in full in the minutes and 
records of this Commission as of the twentieth day of December, 1948. 
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EXHIBIT "B-2" (Cont.) 


W. M., Yamhill County, Oregon, and is more particularly described on the 
attached sheets and designated as Parcel No. 4, and is further identified 
in the records of the Highway Commission as file R 14450, which property 
is being acquired for right of way purposes in connection with the 
Pacific Highway West; (*) 


Real property owned by Robert R. Winegar and Amanda Wineger, husband 
and wife, and George W. Winegar, which property is located in the Edward 
Geary D. L. C. No. 62, Township 4 South, Range 3 West, W. M., Yamhill 
County, Oregon, and is more particularly described on the attached sheets 
and designated as Parcel No. 5, and is further identified in the records 
of the Highway Commission as file R 14458, which property is being ac- 
as er right of way purposes in connection with the Pacific Highway 
West; (* 


Real property owned by R. R. Dodge ani S. May Dodgs, husband and wife, 
which property is located in the Flores Fullquarts D. L. C. No. 71, Town- 
ship 3 South, Range 3 West, W. M., Yamhill County, Oregon, and is more 
particularly described on the attached sheets and designated as Parcel 
No. 6, and is further identified in the records of the Highway Commission 
as file R 14453, which property is being acquired for right of way 
purposes in connection with the Pacific Highway West. (*) 


2, That said sections of said highways have been relocated, planned, 
and the specifications for the construction and improvement of the same made 
in a manner which, in the opinion and finding of this Commission, is and will 
be most compatible with the greatest public good and will, in the opinion of 
the Commission, do the least private injury or damage. 


. 3. The Commission does hereby further find and declare that, in 
addition to the acquisition of the real property described in this resolution, 
it is, in the judgment and opinion of the Commission, necessary that there be 
acquired all rights of access from abutting properties to the parcels of real 
property described in this resolution and the highways which are to be con- 
structed thereover, except at the points and subject to conditions stated as 
to each parcel. 


4. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate descriptions of the said real properties, 
which said descriptions shall be available for the preparation of any deed or 
deeds or other instrument or instruments necessary to complete the acquisition 
of said property or properties, whether said property be acquired by purchase, 
donation, agreement, or by the exercise of the power of eminent domain. 


(Cont. ) 
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EXHIBIT "B-2" (Cont. ) 


WHEREAS , pursuant to the provisions of said section, the Commission 
is authorized, when acquiring real property for highway purposes, to acquire 
and take fee title to the same; and 


WHEREAS, said Commission is likewise authorized to acquire, in 
addition to fee title to the real property needed for right of way 
purposes, all rights of access from abutting property to the highway; and 


WHEREAS, the Pacific Highway East and the Pacific Highway West as 
major highways of the State carry large volumes of traffic, and it therefore 
is the judgment and opinion of the Commission that access to and from said 
highways should be controlled; 


NOW, THEREFORE, BE TT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the Commission does hereby find and declare that the 
parcels of real property hereinafter described are each and all necessary for 
the accomplishment of the purposes hereinafter expressly and specifically 
set forth, which said real properties and the specific purposes for which the 
same are being acquired are described as follows, to-wit: 


Real property owned by Ivan F. Phipps and Dorothy S. Phipps, husband 
and wife, which property is located in the Northwest quarter (NW) of 
Section 3, Township 1 North, Range 1 East, W. M., Multnomah County, Oregon, 
and is more particularly described on the attached sheets and designated 
as Parcel No. 1, and is further identified in the records of the Highway 
Commission as file R 15149, which property is being acquired for right of 
way purposes in connection with the Pacific Highway East; (+) 


Real property owned by Herbert C. Boden, et al., which property is 
located in Lot 6, North Union Acres, section 10, Township 1 North, Range 
1 East, W. M., Multnomah County, Oregon, and is more particularly des- 
cribed on the attached sheets and designated as Parcel No. 2, and is 
further identified in the records of the Highway Commission as file 
R 14773, which property is being acquired for right of way purposes in 
connection with the Pacific Highway East; (+) 


Real property owned by Herschel Bell and Geraldine Bell, which 
property is located in the Miles Cary D. L. C. #4, also in Section 135 
Township 4 South, Range 4 West, ¥ M., Yamhill County, Oregon, and is more 
particularly described on the attached sheets and designated as Paroel 
No. 3, and is further identified in the records of the Highway Commis 
sion as file R 4419, which property is being acquired for right of way 
purposes in connection with the Pacific Highway West; (*) 


Real property owned by Luella N. Lord and C. 5. Norris, which property 
is located in Government Lot 8 and in the Southwest quarter (swt) of the 
Northeast quarter (NE) of Section 35, Township 3 South, Range 3 West, 


(Cont. ) 
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EXHIBIT "B-3" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain real property 
and/or any right or interest therein necessary or deemed necessary for rights 
of way, either for original location or for widening, straightening, or other- 
wise changing already established highways, whether within or without the ~r- 
porate limits of cities and towns, together with rights of access from abut- 
ting property thereto, and/or for shops, equipment sheds, office buildings, 
maintenance sites, patrolmen accommodations, snow fences, quarry sites, gravel 
pits, storage sites, stock pile sites, weighing stations, broadcasting stations, 
and/or for appropriation, acquisition or manufacture of road-building materials, 
approach or hauling roads, highway drainage, drainage tunnels, maintenance of 
unobstructed view of any state highway so.as to provide for the safety of the 
traveling public, and/or for the culture of trees and the preservation of 
scenic places and other objects of attraction or scenic value adjacent to, 
along, or in close proximity to state h s or which may be conveniently 
reached from or by a public highway, and/cr for the development and mainten- 
ance of parks, parking places, auto camps, camp sites, roadside development, 
recreational rounds or resorts, forest or timbered areas, or other places 
of attraction and scenic value, and/or for any other use or purpose necessary 
or deemed necessary for carrying out the purposes of the Oregon Highway Code, 
and/or for flight strips, airfields, access roads, public highways, or for 
any other purpose designated by the United States; and 


WHEREAS, it is the judgment of the Highway Commission that the 
tract or parcel of land hereinafter described is necessary for the specific 
and particular purposes hereinafter expressly set forth; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the State Highway 
Commission as follows: 


1. That the Commission does hereby find and declare that the 
following described parcel of real property, which property is owned by 
Sylvia C. Archibald, is necessary and acquisition of the same by the State 
is required for right of way purposes and also as a source of road-building 
materials in connection with the Rainier-Goble Section of the Columbia River 
Highway, which property is described as follows: 


A parcel of land lying in the North half (N+) of Section 13, 
Township 6 North, Range 2 West, W. M., Columbia County, Oregon, described 
as being all that part of the north ten chains of said Section 13 lying 
easterly of that parcel of land deeded to David B. Cantwell by deed re- 
corded in Book 89 at Page 213 of Columbia County Deed Records. Ex- 
cepting therefrom the townsite of Reuben; the railroad right of way; 


(Cont. ) 
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EXHIBIT "B-2" (Cont. ) 


5. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he hereby is requested, authorized, 
and directed to attempt to agree with the owner or owners and/or with the ten- 
ants or persons in possession, if there be any, of said parcels of land with 
respect to the compensation to be paid for the taking of the same and the 
damage, if there be any, and is authorized and directed to acquire, in ad- 
dition to title to the said described parcels of land, all rights of access 
thereto, and in the event that no satisfactory agreement or agreements cen be 
reached, then it is hereby further ordered that the said J. M. Devers, as 
Chief Counsel for the State Highway Commission, be and he hereby is requested 
and authorized to commence and prosecute to a final determination such suit or 
action, or suits or actions, as may be necessary and appropriate to acquire 
title to the said parcels of real property and all rights of access thereto. 


6. That in the trial or prosecution of any action or actions in- 
stituted for the purpose of acquiring by condemnation or otherwise the said 
described real properties, or any interest therein, the said J. M. Devers, as 
Chief Counsel for the Oregon State Highway Commission, is hereby authorized 
and empowered to make such stipulation, agreement, or admission in connection 
with any trial or court procedure connected with or prosecuted for the ac- 
quisition of said properties or interest therein as in his judgment may be for 
the best interests of the State, the State Highway Commission, and/or the de- 
fendant property owners. 


7. This resolution shall be entered in full in the minutes and re- 
cords of this Commission as of the twentieth day of December, 1948. 


FOOTNOTE: (*) 


The names of the property owners and the detailed description of the 
respective parcels of real property mentioned in this resolution are attached 
to the original resolution on file in the office of the State Highway Commissi 


——— tl 


on, 
Salem, being Resolution No. 121, under the heading "Real Property Condemnation 
Resolutions" and said descriptions by this reference are made a part of this 
minute entry to the same extent as 4f copied in full herein. 
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EXHIBIT "C" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the cities 
and/or towns hereinafter named for disbursement during the calendar year 1948 
for street purposes as provided in said law, the several sums or amounts set 
opposite the names of the respective cities or towns: 


Drain --------------------+--------------------- $ 4,216.22 
Huntington-------------------------------2------ 4,058.01 
Mitchell ------------------------0-----0-0---0-- 936.46 
Monument -----------------------------0000rrenn= 504.58 
Myrtle Creek --------------------0-------00-- 0" 3,053.13 
Riddle ----------------------------------------- 2,659.73 
Sumpter -------------------------- 9 - nner renee 1,795.96 
Talent --------------------------- 222 -- nnn 1,629.19 
Turner ---------------------2 ener enn nnn nnn 2,368.95 
Wallowa ------------------- 2-0 -n nn nnn nnn enn nnn 3,583.36 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Drain - Applegate Street, Front Street, "B" Street 

Huntington - Third Street West, Second Street West, First Street 
West, Lincoln Street, First Street East, Second Street East, 
Third Street East, Fifth Street East, Adams Street, Jefferson 
Street, Madison Street, Monroe Street, Fulton Street 

Mitchell - Nelson Street 

Monument - North Street, 3rd Street, 2nd Strect, Old Kimberly - 
Long Creek Highway 

Myrtle Creek - Orchard Street, Spruce Street, Laurel Street, Pine 
Street, Oak Street, Waite Street, Broadway Street, Johnson 
Street, 3rd Street, 4th Street, lst Street, Division Street 

Riddle - Front Avenue, "E" Street, 3rd Street, 4th Street, Millie 
Street 

Sumpter - Mill Street, High Street, Cracker Street, Granite Street, 
Auburn Street, Austin Street, North Street 


(Cont. ) 
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EXHIBIT "B-3" (Cont. ) 


the right of way of the Columbia River Highway also excepting that parcel 
of land conveyed by Lige Smith and Ethel L. Smith, husband and wife, to 
John A. Moosbrugger by deed recorded in Book 72 at Page 207 of Columbia 
County Deed Records, also excepting a parcel of land described as be- 
ginning at the intersection of the South line of the above-described 
land and the easterly line of the Columbia River Highway; running thence 
northerly along the easterly line of said highway to the north line of 
Jaquish County Road; thence east parallel with the south line of said 
above-described land to the Columbia River; thence southerly along the 
bank of the said river to a point due east of the place of beginning; 
thence west to the place of beginning. 


Also Lots 1 to 8, inclusive, of Block 3, Lots 1, k, 7, and 8 of 
Block 6, Lots 1 to 8 inclusive cf Blocks 7 and 8; Lots 5, 6, 7, and 8, 
Block 9, Lots 5, 6, 7, and 8 of Block 10, being all in the townsite of 
Reuben according to the recorded plat thereof as recorded in Book M, 
page 144 of Columbia County Deed Records. Being a part of the North 
half (i) of Section 13, Township 6 North, Range 2 West, W. M. 


2. That the State Highway Engineer be and he hereby is instructed 
and directed to make or cause to be made all surveys necessary in connection 
with the determination, description, and acquisition of said real property, 
and said Engineer is further instructed to prepare and submit to the Legal 
Department necessary and adequate description of said real property, which 
said description shall be available for the preparation of any deed or other 
instrument necessary to complete the acquisition of said property, whether 
said property be acquired by purchase, donation, agreement, or by the exercise 
of the power of eminent domain. 


a 


3. That J. M. Devers, Assistant Attorney General and Chief Counsel 
for the State Highway Commission, be and he is hereby requested, authorized, 
and directed to attempt to agree with the owner, and/or with the tenants or 
persons in possession, if there be any, of said parcel of land with respect 
to the compensation to be paid for the taking of the same and the damages, 
if any there be, end in the event that no satisfactory agreement can be 
reached then it is hereby further resolved that J. M. Devers, Assistant 
Attorney General and Chief Counsel for the State Highway Commission, be and 
he hereby is requested and authorized to commence and prosecute to final de- 
termination ‘such suit or action as may be necessary and appropriate to ac- 
quire title to the said parcel of real property. 


re ee ee 


Paty ee, SE 


¥ 


4. That in the trial or prosecution of any action instituted for 
the purpose of acquiring by condemnation or otherwise the said above-described 
real property, or any interest therein, the said J. M. Devers, as Chief Counsel 
for the Oregon State Highway Commission, is hereby authorized and empowered to 
make such stipulation, agreement, or admission in connection with any trial or 
court procedure connected with or prosecuted for the acquisition of said property 
or interest therein as in his judgment may be for the best interests of the 
State, the State Highway Commission, and/or the defendant property owner. 


5. That this resolution be entered in full in the minutes and records 
of this Commission as of the twentieth day of December, 1948. 


———_—_—————— 
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EXHIBIT "D" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, pursuant to the provision of Chapter 371, Oregon Laws 
1943, there have been by the Oregon State Highway Commission apportioned to 
the cities and/or towns hereinafter named for disbursement during the cal- 
endar year 1947 for street purposes as provided in said law, the several 
gums or amounts set opposite the names of the respective cities or towns: 


Myrtle Creek ----------------------errrr tn $ 1,432.01 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each for the 
penefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Myrtle Creek - Johnson Street, Broadway Street, Oak Street, 
Division Street, 2nd Street, Maple Street, Spur Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named re- 
spective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and there 
after filed with the State Highway Commission shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4, That upon entry of this resolution in the minutes and records of 
the Commission, the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution ap- 
proving the plans submitted by the city. 


5. ‘This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 20th day of December, 1948. 
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EXHIBIT "C" (Cont. ) 


Talent - Gibson Street, "I" Street, Wagner Avenue, Old Location 
Pacific Highway 

Turner - 2nd Street, "C" Street, 5th Street, Engineering for 
drainage and street projects 

Wallowa - Second Street, Third Street, Holme Street, Storie Street, 
Alder Street, Lockwood Street, Fourth Street, and alley be- 
tween Alder and Storie 


2, That the type, plan ed character of improvement proposed in the 
resolutions filed with the State H.ghway Commission by the above named res- 
pective cities and/or towns hereby are approved. 


3. That the action taken rospectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Cowmission shall be and is deemed an ap- 
propriate and proper conformance wit the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. ‘That Resolution Form 3, adopted by the City of Turner in July of 
1948 and approved by the Highway Commission on August 9, 1948, and Resolution 
Form 3, adopted by the City of Talent on April 14, 1948 and approved by the 
State Highway Commission on May 24, 1948, shall be cancelled, in accordance with 
the requests of the Cities of Turner and Talent on file in the records of the 
State Highway Department; and Resolution Form 3 adopted by the City of Turner 
on October 11, 1948 and Resolution Forms 1 and 2 adopted by the City of Talent 
on November 3, 1948 be substituted therefor. 


5. That upon entry of this resolution in the minutes and records of 
the Commission, the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution ap- 
proving the plans submitted by the city. 


6. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission on the 20th day of December, 1945. 
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EXHIBIT "F” 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Engineer has reported that the following State Highway 
Commission contracts for the construction of state highwey projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2917, with F. L. Somers, for regrading and 
oil mat surfacing on the Lower Klamath Lake Section of the 
Lower Klamath Secondary Highway in Klamath County; completed . 
July 6, 1948. 


Contract No. 2954, with Rogers Construction Company, for 
furnishing crushed material in stockpiles on the Weston 
Mountain-Elgin Section of the Weston-Elgin Secondary High- 
way in Umatilla and Union Counties; completed October 23, 1948. 


Contract No. 2973 with Warren Northwest Inc., for 
grading and paving on the Lebanon Section of the Santiam 
Highway in Linn County; completed October 30, 1948. 


Contract No. 2986, with N.A. Toole Construction Co. for 
furnishing crushed material in stockpiles on the McCredie 
Springs-Little Deschutes River Section of the Willamette 
Highway in Klamath and Lane Counties; completed October 31, 1948. 


Contract No. 2989, with Inter City Sand and Gravel 
Company, for regrading and surfacing on the Fremont Junction- 
Mud Creek Section of the Warner Secondary Highway in Lake 
County; completed November 22, 1948. 


Contract No. 3028, with Stevenson Construction Company, 
for grading and oil mat surfacing on the Fir Grove Section 
of the Independence-Albany County Road in Benton County; 
completed October 16, 1948. 


Contract No. 3030, with Warren Northwest Inc., for 
paving on the Brownsville and Sweet Home City streets in 
Linn County; completed August 10, 1948. 


Contract No. 3035, with Warren Northwest Inc., for 
grading and paving on the Middle Grove-Pudding River Section 
of the Silverton County Road in Marion County; completed 
November 29, 1948. 

Contract No. 2977 with Parker-Schram Co, for partial grading 
and paving on the Barbur Blvd.-Boones Ferry Road Section of the 
West Portland-Hubbard Highway in Multnomah, Washington and Clacka- 
mas Counties; completed October 29, 1918. 
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EXHIBIT "E" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Commission heretofore authorized and directed the 
Engineer to make a complete and final survey of the route and permanent loca- 
tion of the following section of a state highway, to wit: 


Tillamook-Donaldson Creek Section of the Wilson River Highway 
in Tillamook County 


and in connection therewith to prepare maps showing the route and location 
of said section of highway and to file said reports and records with the 
Commission for consideration; and 


WHEREAS, the Engineer has reported the completion of said survey 
and has submitted the same for the approval or disapproval of the Commission; 
and 


SRR RE Rae TE AS EE NER TS a 


WHEREAS, after due consideration of said survey, field notes, maps 
and other engineering data, it is the judgment of the Commission that the same 
should be approved and filed; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively as follows: 


‘ 
é 


1. That the survey of the above-mentioned section of state highway, 
together with the map, which for identification purposes bears the map file 
No. 6B-28-13, field notes and other engineering data submitted by the Engineer 
hereby are approved, and the Engineer is directed ‘0 file and preserve the 
same in the records and files of the Commission at Salem, Oregon. 


>. That when said section of said highway is permanently constructed, 
the same shall be done in accordance with said survey and location unless 
otherwise directed or ordered by the Commission. 
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. hat this resolution be entered in the minutes and records of the 
Commission as of the 20th day of December, 1948. 
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EXHIBIT "G" 
Minutes of December 20, 21, 1918 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the John Day-Burns Highway known as the North Unit, 
Grant County Line-Crow Flat Section in Harney County, the northerly terminus 
of which is at Highway Engineer's Station 15),34+94.1 of the reconstructed line 
and the southerly terminus of which is at Highway Engineer's Station 1208+50 of 
the reconstructed line; ana 


‘WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, which eli: inated 
sections or areas are no longer needed for iiighway purposes; and 


WHEREAS, the contract for the construction of this relocated section 
of the John Day-Burns Highway was completed on July 6th, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the-areas and sections of the right‘of wa of said highway affected by 
reason of said relocation; A 


NOY, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That, in view of the fact that the section of the John Day-Burns 
Highway, State Highway No. 46, which begins at State Highway Engineer's 
Station 1543494.1 on the new route and ends at State Highway Engineer's 
Station 1208450 of the new route is now completed, the sections of the old 
route herein defined and described as Units "A" and "B" shall no longer be 
parts of the route of the John Day-Burns Highway, State Highway No. 48, but 
said sections shal be eliminated as parts of the highway right of way of said 


highway. 


2. That the following sections -f ne John Day-Burns Highway, State 
Highway No. 48, as said highway is now located, to wit: 


Unit uae 


Beginning opposite Engineer's Station 1297+50 of the re- 
located highway, which is in the Northwest quarter of the 
Southwest quarter of Section 30, Township 19 South, Range 32 
East, W. Me; thence northerly to Engineer's Station 1304410 
of the relocated John Day—Burns Highway in the Southwest 
quarter of the Northwest quarter of Section 30, Ibwnship 19 
South, Range 32 East, ‘!.M. 


(Cont. ) 
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EXHIBIT "F" (Cont. ) 


Contract No. 3069, with George E. Corliss, for 
for topsoiling and seeding on the Milton-Washington State 
Line Section of the Oregon-Washington Highway in Umatilla 
County; completed November 9, 1948. 


Contract No. 2969, with Birkemeier and Saremal, for 
construction of the Troutdale Overcrossing on the 
Columbia River Highway in Multnomah County; completed 
October 6, 1948. 


Contract No. 2986, with R, H. Jones, for con- 
struction of a Maintenance Building at Hood River on 
the Columbia River Highway in Hood River County; com- 
pleted November 26, 1948. 


Contract No, 3008, with George E. Berry, for the 
construction of Little Pudding River Bridge over Little 
Pudding River on Salem-Silverton Highway in Marion 
County; completed December 3, 1948. 


Contract No. 3041, with Antonsen Painting Co., for 
painting bridges on Redwood and Rogue River Loop Highways 
in Josephine County; completed November 5, 1948. 


Contract No. 3045, with Douglas Paint and Hardware 
Co., for painting Winston Bridge on the Pacific Highway 
in Doucles County; completed on October 30, 1948. 


THEREFORE, BE IT RESOLVED that the work covered by said state high- 
way contracts for the construction of said state highway projects be de- 
clared completed according to the terms of the respective contracts, and said 
jobs are hereby accepted and final payment in connection therewith is hereby 
authorized. 
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EXHIBIT "E" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desir- 
able to relocate the section of the Ochoco Highway known as the Prineville 
Section in Crook County, the westerly terminus of which is at Highway 
Engineer's Station 733+23 of the relocated line and the easterly terminus of 
which is at Highway Fngineer's Station 800+22.8 of the relocated line; and 


WHEREAS, by reason of the relocation of said section of said high- 
way portions or units of the right of way of the highway as formerly loca- 
ted have been eliminated from the boundaries of the new location, which 
eliminated sections or units will no longer be needed for State highway 
purposes; and 


WHEREAS, Crook County, the City of Prineville and the Highway Com- 
mission have entered into an agreement under date of December 20th, 1947, 
relating to the use and jurisdiction of the abandoned sections; and 


WHEREAS, the contract for the construction of said relocated sec- 
tion of the Ochoco Highway was completed on October 22nd, 1948, and highway 
traffic is now routed thereover; and 


WHEREAS, it is the purpose of the Hichway Commission to take official 
action and impress upon the Commission's records the disposition to be made 
of the abandoned sections or units of the right of way of said highway which 
are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portion of the old right of way which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way and which portion lies between Highway Engineer's Station 
759+30 of the reconstructed highway and the west city limits of the City of 
Prineville, which area is identified and shown colored in red, and otherwise 
designated as "Unit A" on map attached hereto and marked "Exhibit A", is 
hereby abandoned as a part of the right of way of the said state highway, but 
the abandoned section of the right of way of said highway from the east bank 
of Crooked River to the City Limits of Prineville shall remain and be main- 
tained as a public highway. The Commission hereby surrenders all jurisdiction 
thereover and hereby consents that jurisdiction of said section of said high- 
way shall be assumed and exercised by the County Court of Crook County, and 
said road shall be maintained by the County for public use within the meaning 
and purpose of said agreement dated December 20, 1947. (*) 


(Cont. ) 
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EXHIBIT "G" (Cont. ) 
Unit "B* 


Beginning opposite State Highway Engineer's Station 
1315445 of the relocated John Day-Burns Highway in the Northwest 
quarter of the Northwest quarter of Section 30, Township 19 
South, Range 32 East, W.M-; thence northerly via the former route 
of the John Day-Burns Highway to State Highway Engineer's 
Station 1329400 of the relocated John Day-Burns Highway on the 
line between Section 2h and Section 25, Township 19 South, 
Range 32 East, W.M. 


which areas are identified and shown colored in brown on map attached hereto 
and marked "Exhibit A", and by this reference made a part hereof are hereby 
abandoned as parts of the right of way of the said state highway. The Commis- 
sion hereby surrenders all jurisdiction thereover, and hereby consents that 
jurisdiction over and control of said right of way may be assumed and exercised 
by the County Court of Harney County, and may be vacated or kept by the County 
for such public use as the County Court of said County may determined. (#) 


3. The area shown colored in green on said "Exhibit A" includes right 
of way acquired for the location md construction of the said highway. In con- 
nection with all the said area colored in green, it is the judgment and finding 
of the Commission that all of said area is and will be needed for highway right 
of way, and likewise for highway construction, improvement, maintenance and 
other highway purposes and uses. For such uses and purposes, therefore, the Com- 
mission does hereby declare and order that possession of and title to all of 


the land or area shown colored in green on said "Exhibit A" shall be retained 
and held by the State, and shall not be permitted to revert to or become the 
property of abutting owners. (+) 


4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall te appropriately and proverly marked on the ground by the Engi- 
neer with proper monuments, and such monuments shall thereafter be maintained 
in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the county Clerk 
of Harney County a duly certified copy thereof, md the County Court hereby is 
respectfully requested to take appropriate official action, by resolution or 
otherwise, by which the County shall accept the said abandoned sections of the 
said old right of way shown colored in brown on the map attached hereto and 
marked "Exhibit A", and shall assume jurisdiction thereover, or permit them to 
revert to the owners of the abutting property, as the County Court may deter= 
mine. (#) 


The map mentioned in this resolution is attached to the original reso- 
lution on file in the office of the State Highway Commission, Salem, being 
Rerolution No. 198, under the head tabandonment and Retention Resolutions" 
g@.d said map by this reference is made a part of this minute entry to the same 
extent as if copied in full herein. 
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"Exhibit A", and shall assume jurisdiction thereover as a county road and 
city street and shall maintain the same for public purposes. 


FOOTNOTE: (#) 


The maps mentioned in this resolution are attached to the origi- 
nal resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 178, under the heading "abandonment and Reten- 
tion Resolutions" and said maps by this reference are made a part of this 
minute entry to the same extent as if copied in full herein. 
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EXHIBIT "H" (Cont.) 


2, That the portion of the old right of way, which, by reason of the 
relocation of the said highway, is no longer within the boundaries of the new 
richt of way, and which portion lies between the west City Limits of Prineville 
and the west line of “A" or Main Street in Prineville, and which area is iden- 
tified and shown colored in blue, and otherwise designated es "Unit B" on map 
attached hereto and marked “Exhibit A", is hereby abandoned as a part of the 
right of way of the said state highway, but all of said abandoned section of 
the right of way of said highway shall remain and be maintained as @ public 
highway or city street. The Commission hereby surrenders all jurisdiction 
over said section, and hereby consents that jurisdiction over said thorough- 
fare shall be assumed and exercised by the City Council of the City of Prine- 
le amd the meaning and purpose of said agreement dated December 20, 
1947. (* 


3. That the section of the old highway between the south line of 2nd 
Street in Prineville and the south line of 3rd Street in Prinevilie and is 
shown colored in yellow on the accompanying map marked "Exhibit A", be and 


hereby is designated as a part or portion of the Crooked River Highway, State 
Hichway No. 14. (*) 


4. ‘he area shown colored in green and yellow on said “Exhibit A” 
includes right of way acquired for the location and construction of the said 
highways and includes also some parts or areas of the old right of way not 
now incorporated within the boundaries of the right of way proper. In con- 
nection with all of the said area colored in green and yellow it is the 
judgment and finding of the Commission that all of said area is and will be 
needed for highway right of way, and likewise for highway construction, im- 
provement, maintenance and other highway purposes and uses. For such uses 
and purposes, therefore, the Commission does hereby declare and order that 
possession of and title to all of the land or erea shown colored in green and 
yellow on said "Exhibit A” shall be retained and held by the State, and shall 
not be permitted to revert to or become the property of abutting owners. (*) 


5, The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the ground 
by the Engineer with proper monuments, and such boundary monuments shall there- 
after be maintained in place. 


6. This resolution shall be entered in the mimutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Crook County a duly certified copy thereof, and shall file with the 
Clerk of Crook County a like certified copy, and shall file a like certified 
copy with the City Recorder of Prineville and the City Council of Prineville, 
and said County Court and City Council hereby are respectfully requested to 
take appropriate official action, by resolution or otherwise, by which the 
County and City shall accept the said abandoned sections of the said old right 
of way shown colored in red and blue on the map attached hereto and marked 
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and exercised by the County Court of Grant County, and said road shall there- 
after be maintained by the County as a county road for public travel. (*) 


2. That the portions of the old right of way, which by reason of 
the relocation of the said highway are no longer within the boundaries of the 
new right of way, and which portions lie between the following stations: 


Between Station 34410 and Station 50+40 
“ " 5h480 


" 50 +90 ” 
" " 63450 " " 79. +50 
" " 88450 " " 123 +50 
ci lee Se lee " 143480 
" ss 165+00 
" " 178400 " " 185400 
. " 188400 " “s 202+00 
: "  20h440 " " 245440 
a "268400 " 2 284400 
" " 294400 " " 329+00 
" "” 350+00 ”" " 401470 
" ” 415420 " " 478+70 
" " 521+90 " " 539+10 
" " 550+40 " " 593+10 
" " 610440 " " 639450 
" " 680. 4hO ” " 693+00 
" " 737 +80 " " 66440 


and which areas are identified and shown colored in brown on said map above 
referred to marked "Exhibit A", are aban¢ ned as any part of the right of way 
of the said state highway. The Commission hereby surrenders all jurisdiction 
thereover, and hereby consents that jurisdiction and control over said road 
may be assumed and exercised by the County Court of Grant County and may be 
vacated as a public highway or kept by the County for such other public use as 
the County Court of said county may find to be in the interest of the general 
public. (*) 


3. The area shown colored in green on said “Exhibit A" includes new 
right of way acquired for the location and construction of the said highway and 
includes also some parts or areas of the old right of way not now incorporated 
within the boundaries of the right of way proper. In connection with all the 
said area colored in green, it is the judgment and finding of the Commission 
that all of said area is and will be needed for highway right of way, and/or 
for highway construction, improvement, maintenance or other public purposes 
and uses. For such public uses and purposes, or other public purposes, the 
Commission does hereby declare and order that possession of and title to all 
of the land or area shown colored in green on said "Exhibit A" shall be re- 
tained and held by the State, and shall not be permitted to revert to or be- 
come the property of abutting owners. (*) 
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EXHIBIT "I" 
Mimates of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Kimberly-Long Creek Highway No. 402 known as the 
Kimberly-Monument and Monument Bridge sections in Grant County, the westerly 
terminus of which is at highway engineer's station 25463.2 of the John Day 
Highway and the easterly terminus of which is at highway engineer's station 
92400 of the reconstructed line in Section 12, Township 9 South, Range 27 East, 
W.M.; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which el- 
{minated sections or areas are no longer needed for highway purposes, while 
other units mst be retained for public use; and 


WHEREAS, Grant County and the Highway Commission have heretofore 
entered into an agreement under date of October 29th, 1946, relating to the 
use, control and jurisdiction of the abandoned sections of said highway right 
of way; and 


WHEREAS, the contract for the construction of said relocated section 
of the Kimberly-Long Creek Highway was completed on October 25, 1948, and 
highway traffic is now routed over said new location; and 


WHEREAS, it is the purpose of the Highway Commission to take offic- 
jal action and impress upon the Commission's records the disposition to be 
made of the areas and sections of the right of way of said highway resulting 
from and affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being prescnt and affirmatively voting, as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between highway engineer's station 
480400 and highway engineer's station 513+60 and between hichway engineer's 
station 703+50 and highway engineer's station 53450 of the Monument Bridge 
Section, and which area is d4dentified and shown colored in red on map filed 
in the office of the State Highway Commission and marked "Exhibit A" and by 
this reference made a part of this resolution, is hereby abandoned as any part 
of the right of way of said highway, but all of said abandoned section of the 
right of way of said highway shall remain and shall continue to be maintained 
as a public highway under the jurisdiction and control of the County Court. 
The Commission hereby surrenders all jurisdiction thereover, and hereby con- 
sents that jurisdiction and control over said road may and shall be assumed 


(Cont. ) 
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EXHIBIT "J" 


Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and in the 
interest of the general public to relocate the section of the Wasco-Heppner 
Highway No. 300 known as the Hay Creek-Condon Section in Gilliam County, the 
westerly terminus of which is at Highway Engineer's Station 2072+45 of the 
reconstructed. line and the easterly terminus of which is at the intersection 
of Main and Walnut Streets in the City of Condon; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway as originally located have 
been eliminated from the boundaries of the new location, some of which elimin- 
ated sections or areas are no longer needed for highway purposes; and 


WHEREAS, Gilliam County and the City of Condon have entered into an 
agreement with the Highway Commission under date of July 7, 1947, relating to 
and providing for the use, jurisdiction, and maintenance of the abandoned sec- 
tions; and 


WHEREAS, the contract for the construction of the relocated section 
of the Wasco-Heppner Highway was completed on September 2, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made of 
the areas and sections of the right of way of said highway affected by reason 
of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between the Northwest corner of Section 8, 
Township 4 South, Range 21 East, W.M., and the Northwest corner of Section 10, 
Township 4 South, Range 21 East, W. M., and which area is identified and show 
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4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundery monuments shall thereafter 
be maintained in place. 


5. This resolution shall be entered in the mimtes and records of 
the Commission, and the Secretary hereby is directed to mail to the County Court 
of Grant County a duly certified copy thereof, and shall file with the Clerk of 
Grant County a like certified copy, and said County Court hereby is respectfully 
requested to take appropriate official action, by resolution or other appro- 
priate statutory procedure, by which the County shall accept the said abandoned 
sections of the said old right of way shown colored in red on the map attached 
hereto and marked "Exhibit A", assume jurisdiction thereover, and maintain the 
same for public road or other public purpose. 


The maps mentioned in this resolution are attached to the 
original resolution on file in the office of the State Highway Commission, 
Salem, being Resolution No. 147, under the heading "Abandonment and Reten-~ 
tion Resolutions” and said maps by this reference are made a part of this 
minute entry to the same extent as if copied in full herein. 
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EXHIBIT "J" (Cont. ) 


and the southeast corner of Section 6, Township 4 South, Range 21 East, W.M., 
and which area is identified and shown colored in brown on map attached hereto 
and marked "Exhibit A", is hereby abandoned as any part of the right of way 
of the said state highway, and the Commission hereby surrenders all jurisdic- 
tion thereover, and hereby consents that jurisdiction over said road may be 
assumed and exercised by the County Court of Gilliam County and may be vacated 
or kept by the County for such public use as the County Court of said County 
may determine. (*) 


5. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and. construction of the said hichway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection with 
all the said area colored in green, it is the judgment and finding of the 
Commission that all of said area is and will be needed for highway right of 
way, and likewise for highway construction, improvement, maintenance and other 
highway purposes and uses. For such uses and purposes, therefore, the Com- 
mission does hereby declare and order that pocsession of and title to all of 
the land or area shown colored in green on said "Exhibit A" shall be retained 
and held by the State, and shall not be permitted to revert to or become the 
property of abutting owners. (*) 


6. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 


7. This resolution shall be entered in the-minutes and records of the 
Commission,» ana the Secretary hereby is directed to mail to the County Court of 
Gilliam County and to the City Council of Condon a duly certified copy thereof, 


and shall file with the Clerk of Gilliam County and the City Recorder of Condm 
a like certified copy, and said County Court and City Council hereby is re- 


spectfully requested to take appropriate official action, by resolution 
or otherwise, by which the County and City shall accept the said abandoned 
se¢tions of the said old right of way shown colored in red, yellow and blue 
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colored in red on map attached hereto and marked "Exhibit A" and by this re- 
ference is made a part of this resolution, is hereby abandoned as any part of 
the right of way of the said state highway. All of said abandoned section of 
the right of way of said highway shall be retained as a public highway under 
the jurisdiction of the County Court of Gilliam County. The Commission hereby 
surrenders all jurisdiction thereover, and hereby consents that jurisdiction 
over said road may be assumed and exercised by the County Court of Gilliam 
ap = said road shall thereafter be maintained by the County for public 
use. (* 


2, That the portion of the old right of way which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between the Northwest corner of Section 
10, Township 4 South, Range 21 East, W.M., and the one-fourth section corner 
between Sections 3 and 10, Township 4 South, Renge 21 East, W.M,, and which 
area is identified and shown colored in yellow on map attached hereto and 
marked “Exhibit A", is hereby abandoned as any part of the right of way of 
the said state highway, but all of said abandoned section of the right of way 
of’ said highway is to remain and be maintained as a public highway, but the 
Cogmission hereby surrenders all jurisdiction thereover, and hereby consents 
that jurisdiction over said road may be assumed and exercised by the County 
Court of Gilliam County and the City of Condon, pursuant to such manner, 
arrangement, or contract obligations as the City and County may agree upon. (*) 


3. That the portion of the old right of way, which by reason of 
the relocation of the said highway 4s no longer within the boundaries of the 
new right of way, and wnich portion lies between the one-fourth section 
corner between Sections 3 and 10, Township 4 South, Range 21 East, W.M., being 
also the north end of Main Street in the City of Condon, and the intersec~- 
tion of Main and Walnut Streets in the City of Condon, and which area is 
iaentified and shown colored in blue, and otherwise designated as Unit "E", 
on map attached hereto and marked "Exhibit A", is hereby abandoned as any 
part of the right of way of the said state highway, but all of said abandoned 
gection of the right of way of said highway is to remain and be maintained as 
a public highway. The Commission hereby surrenders all jurisdiction there- 
over, and hereby consents that jurisdiction over said road may be assumed and 
exercised by the City of Condon and said road shall thereafter be maintained 
by the City for public use. (* 


4. That the portion of the old right of way, which by reason of 
the relocation of the séid highway is no longer within the boundaries of the 
new right of way, and which portion lies between Highway Engineer's Station 
2100+00 and Highway Engineer's Station 2102400 of the reconstructed highway 
and between Highway Engineer's Station 2108400 of the reconstructed highway 
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EXHIBIT "K" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and in the 
public interest to relocate the section of the Pacific Highway kmown as the 
Johns-Wolf Creek Section in Josephine County, and 


. WHEREAS, by reason of the relocation of said section of highway, 
portions of the right of way of the highway as originally located have been 
eliminated and are, therefore, not within ths boundaries of the new location, 
and 


WHEREAS, it is the purpose of the Commission to take official action 
upon the disposition of the areas and sections of the right of way of said 
highway as affected by said relocation; and 


WHEREAS, Josephine County and the Commission have entered into an 
agreement under date of April 23, 1946, relating to the use, jurisdiction, 
and maintenance of said abandoned sections; and 


WHEREAS, the contract for the construction of the relocated section 
of the Pacific Highway was completed on October 8, 1945, and highway traffic 
is now routed over such new section; 


NOW, THEREFORE, be it and it hereby is resolved by this Commission 
as follows: 


1. That the portions of the old right of way which by reason of the 
relocation of the said highway are no longer within the boundaries of the new 
right of way, and which portions lie between Highway Engineer's Stetion 
6874+32.2 and Highway Engineer's Station 697+00 of the reconstructed highway 
and between Highway Engineer's Station 697+40 and Highway Engineer's Station 
208450 of the reconstructed highway, and which areas are identified and shown 
in red on map attached hereto and marked "Exhibit A", which map by this re- 
ference is made part of this resolution, are hereby abandoned as part of the 
right of way of said state highway, but all of said abandoned sections of the 
right of way of said highway shall remain and be maintained as a public high- 
way by the County. The Commission hereby surrenders all jurisdiction there- 
over, and hereby consents that jurisdiction over said sections of highway may 
be assumed and exercised by the County Court of Josephine County, and shall 
thereafter be maintained by the County for public use. (*) 


2. ‘That the portions of the old right of way which by reason of the 
relocation of the said highway are no longer within the boundaries of the new 
right of way, and which portions lie between Highway Engineer's Station 
598430 and Highway Engineer's Station 606+50 of the reconstructed highway ard 
between Highway Engineer's Station 644450 and Highway Engineer's Station 
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on the map attached hereto and marked “Exhibit A", and shall assume juris- 
diction thereover as county roads and city streets and shall maintain the 
same for public purposes. (*) 


‘ SSC C—™ 


The maps mentioned in this resolution are attached to the original 
resolution on file in the office of the State Highway Commission, S; lem, 
¢ being Resolution No. 165, under the heading "Abandonment and Retention Re- 
solutions” and said maps by this reference are made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "L" 
Mimutes of December 20, 21, 1948 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and in the 
interest of the general public to relocate the section of the Nyssa-Adrian 
Secondary Highway No. 450 known as the Adrian-Homedale Section in Malheur 
County, the northerly termimus of which is at Highway Engineer's Station 
14457.86 of the reconstructed line and the southerly terminus of which is 
at Highway Engineer's Station 551+91.14 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said 
highway, portions or units of the right of way of the highway, as originally 
located, have been eliminated from the boundaries of the new location, some 
of which eliminated sections or areas are no longer needed for highway pur- 
poses; and 


WHEREAS, Malheur County and the Highway Commission have entered into 
an agreement under date of February 5, 1947, relating to and providing for 
the use, jurisdiction, and maintenance of the abandoned sections; and 


WHEREAS, the contract for the construction of the relocated section 
of the Nyssa-Adrian Secondary Highway No. 450 was completed on October 8, 1948, 
and highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take of - 
ficial action and impress upon the Commission's records the disposition to 
be made of the areas and sections of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old right of way, which by reason of the 
relocation of the said highway is no longer within the boundaries of the new 
right of way, and which portion lies between Highway Engineer's Station 438+90 
and Highway Engineer's Station 474+20, and which area is identified as Unit “7” 
and shown colored in red on map filed in the office of the State Highway Com- 
mission and marked "Exhibit A" and by this reference made a part of this re- 
solution, is hereby abandoned as any part of the right of way of the said state 
highway. All of said abandoned section of the right of way of said highway 
shall be retained as a public highway under the jurisdiction of the County 
Court of Malheur County. The Commission hereby surrenders all jurisdiction 
thereover, and hereby consents that jurisdiction over said road may be assumed 
and exercised by the County Court of Malheur County, and said road shall there- 
after be maintained by the County for public use. (*) 
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656420 of the reconstructed highway, and which areas are identified and shown 
colored in brown on said "Exhibti A", are hereby abandoned as any part of the 
right of way of the said state highway. The Commission hereby surrenders all 
jurisdiction thereover, and hereby consents that jurisdiction over said section 
of said highway may be assumed and exercised by the County Court of Josephine 
County, or may be vacated as the County Court may determine to be in the in- 
terest of the general public. (*) 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection with 
all of the area colored in green it is the judgment and finding of the Com- 
mission that all of said area is and will be needed for highway right of way, 
and likewise for highway construction, improvement, maintenance and other high- 
way purposes and uses. For such uses and purposes, therefore, the Commission 
does hereby declare and order that possession of and title to all of the land 
or area shown colored in green on said “Exhibit A: shall be retained and held 
by the State, and shall not be permitted to revert to or become the property 
of abutting owners. (*) 


4, The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary is hereby directed to mail to the County 
Court of Josephine County a duly certified copy thereof, and shall file with 
the Clerk ‘of Josephine County a like certified copy and said County Court 
hereby is respectfully requested to take appropriate official action, by re- 
solution or otherwise, by which the County shall accept the said abandoned 
sections of the said old right of way shown colored in red on the map at- 
tached hereto and marked "Exhibit A", and shall assume jurisdiction thereover 
as a county road and shall maintain the same for public purposes, and by which 
the County shall accept the said abandoned sections of the said old right of 
way shown colored in brown on said map, and shall assume jurisdiction there- 
over or vacate the seme as the County Court may determine. (*) 


fomorm: @) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 136, under the heading "Abandonment and Retention Re- 
solutions” and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "L" (Cont. ) 
Unit "ye" 


Beginning at State Highway Engineer's Station 427+50 of the 
relocated Nyssa-Adrian Secondary Highway in the Southeast quarter 
(smut) of the Southwest quarter (SW) of Section 23, Township 22 
South, Range 46 East, W.M.; thence southerly along the former 
route of the Nyssa-Adrian Highway to State Highway Engineer's 
Station 431400 of the relocated Nyssa-Adrian Highway in the 
Northeast quarter (NE4) of the Northwest quarter (NWi) of 
Section 26, Township 22 South, Range 46 East, W.M. 


otherwise identified and shown colored in brown on map on file in the office 
of the State Highway Commission and marked "Exhibit A", are hereby abandoned 
as any part of the right of way of the said state highway, and the Commission 
hereby surrenders all jurisdiction thereover, and hereby consents that juric- 
diction over said sections may be assumed and exercised by the County Court 
of Malheur County, and may be vacated or kept by the County for such public 
use as the County Court of said County may determine. (*) 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now in- 
corporated within the boundaries of the right of way proper. In connection 
with all the said area colored in green, it is the judgment and finding of the 
Commission that all of said area is and will be needed for highway right of way, 
and likewise for highway construction, improvement, maintenance and other high- 
way purposes and uses. For guch uses and purposes, therefore, the Commission 
does hereby declare and order that possession of and title to all of the land 
or area shown colored in green on said "Exhibit A" shall be retained and held 
by the State, and shall not be permitted to revert to or become the property 
of abutting owmers. (*) 


k, The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Malheur County a duly certified copy thereof, and shall file with the 
Clerk of Malheur County a like certified copy, and said County Court hereby is 
respectfully requested to take appropriate official action, by resolution or 
otherwise, by which the County shall accept the said abandoned sections of the 
said old right of way shown colored in red on the map referred to above and 
marked "Exhibit A", and shall assume jurisdiction thereover as a county road 
and shall maintain the same for public purposes. 
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EXHIBIT "L" (Cont. ) 


Those parts of the sections of the old route of the Nyssa- 


Adrian Secondary Highway which are outside the established right of way of the 
relocated highway, which sections for the purpose of this resolution are identi- 


fied as Units gd 5 as ‘ “ " 3 bas > - and es ; 


as follows: 


DEC 20 


Unit "A" 


Beginning at State Highway Engineer's Station 26470 of the re- 
located Nyssa-Adrian Highway in the Northwest quarter (NW) of the 
Northwest quarter (NWL) of Section 23, Township 21 South, Range 46 
East, W.M.; thence southerly via the former route of the Nyssa-Adrian 
Highway to State Highway Engineer's Station 32+80 in the Northwest 
quarter (NW) of the Northwest quarter (NWE) of Section 23, Township 
21 South, Range 46 East, W.M. 


Unit "3" 


Bezinning at State Highway Engineer's Station 125400 of the re- 
located Nyssa-Adrian Secondary Highway in the Southeast quarter 
(SEL) of the Southwest quarter (swt) of Section 27, Township 21 
South, Range 46 East, W.M.; thence southerly via the former route 
of the Nyssa-Adrian Highway to State Highway Engineer's Station 
134425 of the relocated Nysse-Adrian Highway in the Southeast quarter 
(Sz+) of the Southwest quarter (Swi) of Section 27, Township 21 
South, Renge 46 East, W.M. 


Unit "C" 


Beginning at State Highway Engineer's Station 135+80 of the 
relocated Nyssa-Adrian Secondary Highway in the Southeast quarter 
(sEt) of the Southwest quarter (swk) of Section 27, Township 21 
South, Range 46 East, W.M.; thence southerly along the former route 
of the Nyssa-Adrian Highway to State Highway Engineer's Station 150+20 
of the relocated Nyssa-Adrian Highway in the Northeast quarter 
(NEE) of the Northwest quarter (NWt) of Section 34, Township 21 
South, Range 46 East, W.M. 


Unit "D" 


Beginning at State Highway Engineer's Station 319+75 of the 
relocated Nyssa-Adrian Highway in the Northwest quarter (NWwE) of 
the Northwest quarter (NWE) of Section 14, Township 22 South, Range 
46 East, W.M.; thence southeasterly along the former route of the 
Nyssa-Adrian Highway to State Highway Engineer's Station 362+00 of 
the relocated Nyssa-Adrian Highway in the Northeast quarter (NEL) of 
the Southwest quarter (SWi) of Section 1k, Township 22 South, Renge 
46 East, W.M. 
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EXHIBIT "M" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and in the 
public interest to relocate the section of the Oregon-Washington Highway known 
as the Milton-Washington State Line Section in Umatilla County, the southerly 
terminus of which is at Highway Engineer's Station 64+84.37 of the recon- 
structed line and the northerly terminus of which is at Highway Engineer's 
Station 316413.6 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said hishway 
portions or units of the right of way of the highway as originally located 
has been eliminated and are, therefore, not within the boundaries of the 
new location, some of which eliminated sections or areas are no longer needed 
for highway purposes, but are needed and must be retained for public use; and 


WHEREAS, Umatilla County and the State Highway Commission have 
entered into an agreement dated the 4th day of February, 1946, File No. 132, 
relating to the use, jurisdiction, and maintenance of the said abandoned 
sections; and 


WHEREAS, the contract for.the construction of the relocated section 
of the Oregon-Washington Highway has been completed and highway traffic was 
routed over said section on August 30, 1948; and 


WHEREAS, by subsection 36 of Section 100-115, 0. C. L. A., the 
Highway Commission is authorized, pursuant to mutual agreement with the County, 
to select, designate, and thereafter maintain as & secondary state highway 
the section of road or highway hereinafter defined and described and generally 
identified as Unit "A"; and 


WHEREAS, it is recognized by the State and the County that the 
section of highway defined and identified herein as Unit "A" possesses the 
characteristics as to service and use which qualify said section of highway, 
within the meaning of said statute, for adoption and designation as a secondary 
state highway; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
made of the areas and sections of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission 
as follows: 


1. That the section of the relocated and reconstructed highway 
between Hichway Engineer's Station 64+84.37 and Highway Engineer's Station 
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EXHIBIT "b" (Cont. ) 


6. The map to which reference has heretofore been made is identified 
as a map marked "Exhibit A" and which bears the date of September, 1946, and 
the signatures or BR. H. Baldock, State Highway Engineer, and H. B. Glaisyer, 
Secretary to che Highway Commission, and bears also the following: "DWG. NO. 
6B-21-3", which said map ig on file in the records of the Highway Commission 
at Salem, Oregon. (*) 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 154, under the heading “Abandonment and Retention Re- 
solutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 


DEC 20 1948 4 


a 
: : sioisn praises Mme, 
aS SES re ae a as saatenbimcnes SS 


it SRE Sr 


19517 


EXHIBIT "M" (Cont. ) 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary is hereby directed to mail to the County 
Court of Umatilla County a duly certified copy thereof and shall file with 
the Clerk of Umatilla County a like certified copy. 


F 3 * 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 154, under the heading "Abandonment and Retention Re- 
solutions" and said map by this reference is made a part of this minute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "M" (Cont. ) 


316413.6, and is shown colored in green on map attached hereto and marked 
"Exhibit A", which map by this reference is made part of this resolution, be 
and hereby is designated as a part or portion of the Oregon-Washington Highway, 
State Highway No. 8. (*) 


2, That the following section of the old route of the Oregon-Washington 
Highway, otherwise designated as State Highway No. 8, to-wit: 


Unit "A" 


Beginning at the intersection of the old route of the Oregon- 
Washington State Highway No. 8 with the relocated Oregon-Washing- 
ton Highway at the intersection of Main and Parallel Streets 

in the City of Milton, Umatilla County, Oregon; thence northerly 
via the old route of the Oregon-Washington Highway to the in- 
tersection of said old highway with the line between the States 
of Oregon and Washington in Section 14, Township 6 North, Range 35 
East, W. M. 


be designated as and made a secondary highway to be kmown as the Freewater 
Secondary Highway No. 339 and shown colored in yellow on the map attached hereto 
and marked "Exhibit A", and shall be maintained as such by the State in the 
same manner thet other secondary state highways are maintained. (*) 


3. The areas shown colored in green and yellow on said “Exhibit 
A" include right of way acquired for the location and construction of the 
said highway and include also some parts or areas of the old right of way not 
now incorporated within the Doundaries of the right of way proper. In con- 
nection with all of the said areas colored in green and yellow, it is the 
judement and finding of the Commission that all of said area is and will be 
needed for highway right of way, and likewise for highway construction, im- 
provement, maintenance and other highway purposes and uses. For such uses and 
purposes, therefore, the Commission does hereby declare and order that posses- 
sion of and title to al] of the land or area shown colored in green and yellow 
on said "Exhibit A" shall be retained and held by the State, and shall not be 
permitted to revert to or become the property of abutting owners. (*) 


4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real pre. arties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall thereafter 
be maintained in place. 
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EXHIBIT "N" (Cont. ) 


be and hereby is designated as an addition to the existing Federal Aid Secon- 
dary Highway No. 269 and is shown colored in yellow on the accompanying map 
marked Exhibit "A". 


. That a copy of this resolution be presented to the Public Roads 
Administration, and that said Administration be requested to approve said 
routes or roads as Federal Aid Secondary Highways. 


4, That this resolution be entered in the minutes and records of 
the Commission as of the 20th day of December, 1948. 


Fomor: () | 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 2, under the heading "Federal Aid Secondary Highway 
Designation” and said map by this reference is mese a part of this mimute 
entry to the same extent as if copied in full herein. 
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EXHIBIT "N" 
Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission found it necessary and advisable to 
relocate the section of the Dalles-California Highway, Federal Aid Route 4, in 
Klamath County beginning at a point near Mazama Junction and terminating at 4 
point near Lobert; and 


WHEREAS, by reason of the relocation of said section of the Dalles- 
California Highway, Federal Aid Route 4, the Highway Commission on December 
26, 1945 requested revision of the description of Federal Aid Route 4k to eli- 
minate Fort Klamath Junction as an intermediate control point and the elimina- 
tion of Federal Aid Route 13 (Crater Lake to Fort Klamath Junction); and 


WHEREAS, the Public Roads Administration approved this request for 
revision of Federal Aid Route 4 and elimination of Federal Aid Route 13 on 
January 30, 1946, with the understanding that the abandoned portion of Federal 
Aid Route 4 and Old Federal Aid Route 13 would be recommended for inclusion 
in the Federal Aid Secondary Highway System at a later date; and 


WHEREAS, the Highway Commission on August 9, 1948 adopted a re- 
solution designating a portion of the Mazeama Junction-Lobert Section of the 
old route of the The Dalles-California Highway as the Sun Mountain State 
Secondary Highway No. 428, and another portion as a part of the Crater Lake 
State Primary Highway No. 22; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMISSION, 
all members being present and affirmatively voting as follows: 


1. That the portion of the old route of the The Dalles-California 
Highway now designated as the Sun Mountain State Secondary Highway No. 428, 
generally described as follows, to wit: 


From a junction with FA. Route kh in Sec. 24, T. 295., R. TE., 
W.M. southwesterly to a junction with FAS Highway 269 in Sec. 23, 
T. 33S., R. TSE., W.M., the total length of which is 26.98 miles, 


be and hereby is designated as Federal Aid Secondary Highway No. 539, and is 
shown colored in red on the accompanying map marked Exhibit "A". 


2, That that portion of the Crater Lake State Primary Highway No. 22 
generally described as follows, to wit: 


From the south boundery of Crater National Park in Sec. eos 

T. 32S., R. 68., W.M., southeasterly to a junction with F. A. 

Route 4 in Sec. 21, T. 35S., R. 7E., W.M., the total length of which 
is 20.20 miles, 
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EXHIBIT "0" (Cont. ) 


Navy shall maintain the road portions for the service and convenience of the 
people living thereon or the property adjoining thereto. (#) 


2. The portion of the old right of way, which by reason of the 
relocation of said highway is no longer within the boundaries of the new 
right of way, and which portion lies between Highway Engineer's Station 22+ 
22.8 of the original highway location and Highway Engineer's Station 47425 of 
the reconstructed highway, and which area is identified and shown colored in 
red on the map attached hereto marked "Exhibit A", is, so long as the Navy 
shell maintain the road for the service and convenience of the peovle living 
thereon or the property adjoining thereto, abandoned as any part of the right 
of way of said state highway. The Commission hereby surrenders all jurisdic- 
tion over said abandoned section and hereby consents that jurisdiction may be 
assumed and exercised by the United States Government through its Navy Depart- 
ment, so long as the Navy shall maintain the road vortions for the service and 
convenience of the people living thereon or the property adjoining thereto. (+) 


3. The vortion of the old right of way, which by reason of the 
relocation of sad highway is no longer within the boundaries of the new right 
of way, md which portion lies between Highway Engineer's Station 50420 and 
Highway Engineer's Station S7+50 of the reconstructed highway, and which area 
js further identified and showm colored in brown on the mao attached and 
marked "Exhibit A", is abandoned as any part of the right of way of said high- 
way, and all jurisdiction thereover, anc all interest which the State now has 
in said area is hereby surrendered to th: County Court of Clatsop County, and 
the Highway Commission hereby consents that said area may be used by the County 
for such purpose as in the judgment of the County Court will best serve the 
general public. (#) 


lh. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper, some of which are 
parts of streets vacated by the City of astoria md includes also that »ortion 
of Cedar Street between 53rd Street and 59th Street. In connection with all 
of the said area colored in green it is the judgment and finding of the Cormis- 
sion that all of said area is and will be needed for right of way and likewise 
for highway construction, improvement, maintenance, and other hi.hway purvoses 
and uses. For such uses and purposes, therefore, the Commission does hereby 
declare ana order that possession of and title to all of the land or area 
shown colored in green on said "Exhibit A" shall be retained and possession 
held by the State, and that no part of said area shall revert to or become 
the property of abutting owners. (*) 


5. The boundaries of all real properties acquired for rights of 
way and the boundaries of all real properties, title to which is to be re- 
tained by the State as herein declared shall be appropriately and orcverly 
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EXHIBIT "0" 

Minutes of December 20, 21, 1948 
RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and in the in- 
terest of the general public to relocate the section of the Columbia River High 
way known as ths Tongue Point Section in Clatsop County, the westerly ter- 
minus of which js at Highway Engineer's Station 6+92.75 of the reconstructed 
line, and the easterly terminus of which is at Highway Engineer's Station 
59498. 85 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said high- 
way, portions or units of the right of way of the highway as originally 
located have been eliminated from the boundaries and limits of the new loca- 
tion, some of which eliminated sections or areas are no longer needed for 
state highway purposes but are needed by the United States Government and for 
the service of persons living thereon; and 


WHEREAS, all that part of the former route of the Columbia River 
Highway lying north of the north line of Birch Street in the City of Astoria 
in Clatsop County was condemned and appropriated by the United States of 
America by decree of th. District Court of the United States of America by de- 
cree of the District Court of the United States, which decree is dated 


December 21, 1942; and 


WHEREAS, the contract for the construction of the said relocated 
section of the Columbia River Highway has been completed and traffic is now 


routed thereover; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commission's records the disposition to be made of 
the areas and sections of the right of way of said highway affected by reason 


of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission 
as follows: 


1. That the portion of the old right of way of said highway, which 
by reason of the said relocation is no longer within the boundaries of the new 
right of way but is within the corporate limits of the City of Astoria, and 
lies between Highway Engineer's Station 466400 and Highway Engineer's Staticn 
464439.7 of the original hichway, which area is otherwise identified and shown 
colored in blue on the map attached hereto and marked "Exhibit A", is hereby 
abandoned as any part of the right of way of said state highway. All of said 
abandoned section of said right of way shall be maintained as 4 public street 
or public highway. The Commission hereby surrenders all jurisdiction over 
said abandoned section, and hereby consents that. jurisdiction thereover may 
be assumed, vested in and exercised by the United States Navy so long as the 
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Portland, Oregon 
January 24, 1949 


The State Highway Commission convened in regular session at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Cammissioner 

Ben R. Chandler, Camissionsr 

R, H. Baldock, State Highway Engineer 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, Qnd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

G. E. Neyner, Assistant Counsel 

Malcolm H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 


Bids for highway construction, as-follows, were opened and read in 
conformity with previously published notice, following which Chairman Banfield 
announced that the awarda of contracts would be made. at 3:00 p.m. in the same 
rou: 

THE DALLES-CALIFORWIA AND WILLAMETTE HIGHWAYS IN KLAMATH COUNTY 


CRESCENT-DIAMOND LAKE JUNCTION ROCK PRODUCTION PROJECT 


F.-L. Somers, Klamath Falls $ 47,600.00 
F. H. McEwen, Eugene 48,580.00 
E. C. Hall Co., Portland 55, 300.00 
Rogers Construction Co., Portland 59,640.00 


OREGON COAST HIGHWAY IN TILLAMOOK COUNTY 
TILLAMOOK-PLEASANT VALLEY SECTION 


Using Using 

Asphalt Tar 

Edwin C. Gerber, Oregon City $ 792,215.00 $ san 

Warren Northwest, Inc., Portland 809 , 609.00 --- 
Babler Bros. and Rogers Constr. Co., 

Portland 832,554.00 — 

Porter W. Yett, Portland 859,043.50 one 

J. MN. & M. J. Conley, Portland 862,944 .00 --- 

Peter Kiewit Sons' Co., Longview, Wn. 890,056.50 we 

Leonard & Slate, Oreg. Ltd., Portland 897 .675.00 --- 

E. C, Hall Co., Portland 901, 962.00 --- 
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EXHIBIT "0" (Cont. ) 


marked on the ground by the Engineer with proper monuments, and such boundary 
monuments shall thereafter be maintained in place. 


6 This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary is hereby directed to mail to the County 
Clerk of Clatsop County a duly certified copy thereof, and shall mail to the 
City Council of the City of astoria a like certified copy; said Secretary is 
instructed to mail to the United States Government through the Tongue Point 
Naval Base a like certified copy. 


SE LE LA ARN IAEA 
FOOTNOTE: (+*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, 
being Resolution No. 199, under the heading "Abandonment and Retention 
Resolutions" and -aid map by this reference 2s made a part of this minute 
entry to the same extent as if copied in full herein. 
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(2) Question of turming over to the State Game Commission recrea- 
tional filing rights to land along the Rogue River, Jackson County, in 
Camp White Reserve: The Parks Superintendent advised that subsequent 
to a filing made by the State Highway Commission, the State Game Commis- 
sion made a similar filing with the War Assete Administration embracing 
the property waich the Highway !Cameingion wanted, -butieuch filing was later 
modified to eliminate the land covered by the Highway Commission's fil- 
ing. Now the War Assets Administration has raised the point that ail. 
of the property should be included under one filing by the State Game 
Commission, inasmuch as both Commissions have the same purpose: in 
mind. If the State Highway Commission completes its filing, he said, 
it will have to pay a consideration of $5,500, but it appears that 
the State Game Commission can acquire the entire area without charge. 

He asserted his desire to retain and complete this filing if possible. 

As a result of considerable disczssion, the Commission voted unanimously 
to complete its filing on the property in question, unless it can be 
shown that the general public will be best served and that it would be 

to the public's advantage to release the property in favor of the Oregon 
State Game Commission. 


(3) Administration of Silver Falls Recreational Area, Marion 
County: ‘The Parks Superintendent advised that, pursuant to instructions 
from the Commission at the previous meeting, he hae arranged a schedule 
of fees for use of the Silver Falls Recreational Area, whereby the re- 
vermes received will offset the cost of operating the area. He submitted 
the schedule, as follows, and requested instructions: 


Estimated revenue from Silver Falls 
Recreational Area at 1949 rates 
(includes CCC Camp area) 


1 Seasonal Permit for use of Silver Creek Camp, 


96 campers at $7.00 per season $ 672.00 
1 Intermediate Permit for use of Smith Creek Camp, 
48 campers at $1.00 per week for 7 weeks 336.00 


Income from Short Term Permits, based on 1948 
usage - $1,120 plus $3 per groupfor 40 groups-$120 1,240.00 


65 Cords of wood at $12.00 ” 780.00 
Total estimated revenue $ 3,028. 


Cost of operation 


Months salary of Custodian Shaw at $252 $ 504.00 
Months salary of Assistant Sotmitt at $225 2,025.00 
Mouths rental on truck at $51 459.00 
Miscellaneous expenses 40.00 


wv 


Total estimated cost of operation $ 3,028.00 
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THE DALLES-CALIFORNIA HIGHWAY IN WSCO COUNTY 


COW CANYON SECTION 


Vernie Jarl, Gresham 72,683.00 
T. W. Thomas, Portland 76,076.00 
Allen E. Sackett & Floyd Grahm Constr. Co., Lebanon 76 ,94,5-50 
Roy Norauist, Sweet Home 77,799.00 
Inter City Sand & Gravel Co., Bugene 772921.00 
Clifton & Applegate, Spokane, Wn. 78, 883.25 
E. C. Hall Co., Portland 82,462.50 
K. F. Jacobsen & Co., Inc., Portland 84,771.00 
P. B. Doherty & Son, Portland 84, 850.00 
Rogers Construction Co., Portland 85,297.00 
J. N. &M. J. Conley, Portland 86, 360.00 
Frank C. Scott Construction Co., Portland 86,377.50 
M. L. O'Neil & Son, Eugene 87,472.50 
F. L. Somers, Klamath Falls $8,211.00 
Je Ce Papin, Baker 89,723.00 
Homer G. Johmson, Portland 92,838.00 
Leonard & Slate, Oreg. Utd., Portland 93,670.00 
Loyd Calkins & Co., Ocean Lake 93,940.00 
Stevenson Construction Co., Selem 94,445.00 
Miller & Strong, Inc., Eugene 94,953~50 
Carl M, Halvorson, Inc., Portland 95,156.00 
Colonial Construction Co., Spokane, Wn. 96, '715.00 
Kuckenberg Construction Co., Portland 96,950.00 
Heavy Hauling Co., Astoria 97,077.00 
Walter Berndt Construction Co., Vancouver, Wh. 98,750.00 
Durbin Bros., Bugene 100,981.00 
McNutt Bros., Eugene 119,015.00 
Groesbeck & Hickson, Fugene 119,105.50 


—————aa nal 


The Commission by unanimous vote approved the minutes of meetings 
held on November 3, 4, and 5, and December 20 and 21, 1948. 


The State Parks Superintendent, Mr. S. H. Boardman,was present 
and reported on the following state park matters: 


(1) Proposed purchase of timbered waysides along Sunset Highway be- 
tween Sunset Camp and Buxton: The Parks Superintendent recommended 
accuisition of a wayside strip about 350 feet wide, measured from the 
highway centerline, on each side of the highway for a distence of about 
seven miles, from Highway Engineer's Station 1530+00, at Sunset Camp, to 
Highway Fngineer's Station 1905+00,: near Buxton. He advised that this 
is cut-over land on which no developments have been made to date, and that 
jt would be desirable to acquire it in order to control acess and to keep 
off undesirable advertising signs. He estimated the cost at approximately 
$50 per acre, and he advised that there are about 400 acres involved. The 
Commission authorized negotiations and securing of opitions for the property: 
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The Assistant Counsel, Mr. J. W. DeSouza, presented for the Commis- 
sion’s consideration a list of properties that are needed as right of way and 
for other purposes in connection with State Highway improvements throughout 
the state, together with offers that he recommended in connection with each 
tract. After carefui cousideration the Commission authorized the purchase of 
all the parcels listed, at the amount of the recommended offers. The attached 
resolution with respect thereto marked EXHIBIT "A", which resolution by this 
reference is made a part hereof with like effect as though copied in full 
herein, was thereupon adopted by the Commission by unanimous vote. 


The Assistant Counsel reported that he has been unable to reach 
satisfactory settlements with owners of additional properties that are 
needed for right of way and for other purposes, and that it is going to be 
mecessary to acquire these parcels by condemmation. He presented a list of 
such properties together with the offer he recommended with respect to each 
parcel, as follows: 


Recommended Offer 


Vista Avenue-Multnomah County Line Section of the Sunset Highway 


14195 Henry Angeregg and Henry Naegeli $ 1,000.00 


Sauvies Island Bridge Section of Gillihan Road 1159 


15158 Peter Roth, Minnie Roth, Ralph A, Roth 
and Helen J. Roth $ 2,250.00 


Ochoco Highway-Deschutes County Line Section of the 


Powell Butte Secondary Highway 


15228 Mrs. Neva McCaffery, a widow $ 800.00 


After careful consideration, the Commission authorized condemnation 
of the several tracts at the amounts recommended by the Counsel. The attached 
resolutions with respect thereto marked EXHIBITS "J-1", "J-2", and "J-3", which 
resolutions by this reference are made a part hereof with like effect as 
though copied in full herein, were thereupon adopted by the Commission by 
unanimous vote, 


The Commission had under discussion the matter of completing the 
improvement of the Oregon Coast Highway through the City of Cooa Bay. The 
Engineer recommended that this project oe included in the Commission's next 
construction program so as to expedite completion of the work, which is 
badly needed to eliminate the traffic bottleneck condition existing. He 
particularly recommended that the Commission grant authority to the Chief 
Counsel to nagotiate options for ail of the right of way as may be needed 
and pointed out that the Commission previously authorized purthase of e-partinn 
of the right of way across unimproved properties. The Commission considered 


January 24, 1949 


ie 5 SSN. Zl ee 2 Me AE oe AML ose WANE wii a os te cs 


5 


ape ee am 


Se 


Pe te ES ee 


a> sain a 


ieee 


€ 


SE eae Ts 


eo + Bar ot see coer 


a uae kee 


1 

aa 
: 
é 


A Be GE 


aaeae == 


Ea 


= 


415 


om 


2b 


It appeared to the Commission that the schedule as presented is satis- 
factory, and will make this area self-supporting, whereupon the Commissicn 
approved it by unanimous vote. . 


(4) Proposed purchase of wayside property along the Warm Springs 
Highway, near Deschutes River Crossing: Assistant Counsel, Mr. J. W. 
DeSouza, reported on this matter on behalf of the State Parks Superinten- 
dent. He advised that three parcels of lant are involved, om one of 
which a valuation of $100 per acre has been set, a valuation of $150 per 
acre on the second parcel and $250 per acre om the third parcel. The 
owner of one of the tracts, he said, refuses to sell on the basis of such 
low valuation, alleging that he has previbusly refused an offer of $6000 
for his land. He suggested further negotiations before making a deci- 
sion as to the purchase of these properties. Tha State Parks Super inten- 
dent suggested that the negotiations be limited to acquisition of the 
middle of the three tracts, which contains about two acres of land and is 
owned by the Parton Estate, Madras, Oregon. The Commission approved the 
suggestion and so ordered. 


the general design, so that construction of the building may be expedited. 
The Commission approved the suggestion unanimously. 


owners, that he anticipates no difficulty in acquiring some of the land 
which is owned by the Federal Goverment, but there are five c: six indi- 
viduals who are umwilling to sell their properties and it propably will 
be necessary to acquire these. xoparties by condemmation. The average cost 

acre for the property on which options have been secured, he said, is 
$67. He estimated the overall cost of the entire purchase at approximately 
$110,000. ‘he Parks Superintendent advised that there are about 1,100 
acres of land included in the proposed park area, all of which in very 
scenic, and that there is nothing in the U. S. that cam equal it from 
that standpoint. He described “he location as peing about 15 miles 
north of the town of Brookings, and extending from a place mown as 
Mack's Arch, southerly to a place known as Wales Cove. ‘The Commission 
indicated a favorable attitude toward the of the entire area 
and accordingly, instructed the Chief Counsel to continue negotiations 
for the purchase of same, and to present to the Commission at its next 
meeting, the options that he 4s able to secure from the respective 
owners. 
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for a release of Mr. Oldenburg's claim for damages for the taking of gravel 
from Cow Creek, which is on his property. The Commission unanimously 
approved the settlement. 


The Commission discussed and approved an agreement with the 
Pendleton Lumber Company covering construction and operation of a roadway 
across state park property in Blue Mountain Timber Reserve, near Meacham, 
in Umatilla County. (The agreement was signed on the following day.) 


The Commission also discussed and approved an agreement with A. C. 
Baumback, house mover, Sandy, Oregon, covering the re-establishment of cer- 
tain buildings in the town of Gold Beach, necessitated by the improvement of 
the Oregon Coast Highway in this tom. In the discussion of this matter, 
the Assistant Counsel, Mr. Neuner, explained that the agreement has been pre- 
pared in conformity with the obligation assumed by the Commission under the 
terms of a stipulation in the case of the State Highway Commission vs. 
Huntly, Knorr and others, and that the compensation to be paid Mr. Baumback 
for his services amounts to $8,680. (The agreement was signed by the Com- 
mission on the following day.) 


The Commission considered a request from the City of Pendleton to 
purchase 7.2 acres of “excess” land which the Highway Commission acquired in 
connection with the purchase of right of way for the construction of an 
access road to the Pendleton Airbase Cantonment Area during World War II. 

The Engineer explained that the state acquired 103.8 acres of land adjacent to 
the Airbase road in connection with the right of way settlement, of which 
approximately 90 acres are outside the normal right of way width, and that a 
portion of such property was leased to the U. S. Government during the war; 
further, that the Government constructed several buildings on the property, 
which the City of Pendleton is now arranging to obtain as war surplus, and it 
also wants to acquire the land upon which the buildings are situated. He 
exhibited a map showing the location of the property and roadway which extends 
to it from the access road. He recommended sale of the property to the City 
of Pendleton at a price to be established by the Right of Way Department. The 
Chief Counsel concurred in the recommendation. In the discussion of this 
matter, the question arose as to the value of the entire property owned by the 
state, and as to the maintenance of the roadway leading from the access road 
to the premises. The Commission deferred a decision with respect to the sale 
of property until the entire area has been appraised and a valuation set upon 
it. The Chief Counsel was directed fo make such appraisal and report it at 
the next meeting. As to the maintenance of the roadway, the Commission 
definitely decided that it would not assume such obligation, and if it decided 
to sell the property to the city, it would be on the condition that the city 
maintain the roadway at its own cost and expense. 


The Assistant Counsel, “r. DeSouza, presented for the Commission's 
consideration a proposed agreement with Commonwealth, Inc., Portland, covering 
the sale of buildings situate on right of way to be acquired for the Sullivans 
Gulch Highway, in Portland. As a result of discussion, the Commission 
unanimously approved the arrangement as set forth in the agreement. (The 
agreement was signed by the Commission on the following day.) 
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it advisable to acquire the remaining properties, and accordingly, by unani- 
mous vote authorized the Chief Counsel to proceed with the securing of options 


for the same. 


The Commission discussed a proposed agreement with the City of Port- 
lend and Isaec Hasson, et ux. concerning property on S. W. Front Street, 
Portland, particularly described as Lot 2, Block 132, Carruthers Addition to 
Portland, which property is needed in connection with the highway improvement 
at this location. The Assistent Counsel aivised that the settlement with the 
Hassons was effected by the City of Portland for the sum of $600, which in- 
cluded an amount of $300 damages for changing the grade of the street in front 
of the Hasson's property. The City of Portland, he said, will pay 60 percent 
of the cost in conformity with a previous understending with the Commission, 
which leaves the State's share at $240. The Commission approved the settle- 
ment unanimously on such basis. 


The Assistent Counsel presented the claim of Jalmar Mattson and wife, 
Astoria, arising out of a settlement for right of way along the Youngs Bay 
Bridge-Lewis and Clark River Section of the Oregon Coast Highway, in Clatsop 
Comty. It appears that pursuant to authority previously granted by the Com- 
mission, a right of way option was secured from the Mattsons aswell as fron 
others, for right of way needed for this proposed improvement, and that the 
Mattsons were given to understand that the option would be closed by the Com- 
mission in a short time; also, that in view of this information, the Mattsons 
purchased other property on which to re-establish themselves. Subsequently 
the Highway Commission ordered that all options for right of way on this sec- 
tion be allowed to lapse because of a possibility of rerouting the highway on 
another location. The Mattsons now allege that they are not financially able 
to handle both properties, and are asking the State to pay them for the pro- 
perty covered by the option. The Commission deferred decision in the matter 
pending a thorough investigation to ascertain whether or not the state is 
obligated to complete the transaction with the Mattsons. The Chief Counsel 
was instructed to make such investigation and wport his findings at the next 
meeting of the Commission. 


The Engineer reported receipt of offers to purchase the standing 
timber on a state-owned 30-acre quarry site situtate in Section 18, Township 
1, South, Range 7 West, W. M., in Benton County, near the tom of Alsea. He 
advised that the timber has been cruised and appreised by N. S. Rogers, State 
Forester, who estimates that there are 90,000 board feet on the tract, and 
who recommends a minimum sale price of$3 per M-FEBM. One ofthe offers re- 
ceived for this timber, he said, was 55 per M-FBM. He recommended sale of the 
timber as a result of competitive bidding therefor. The Commission unanimously 
authorized advertising the timber for sale. 


The Assistant Counsel, Mr. G. W. Neuner, brought up for discussion 
a proposed settlement of the condemnation case of the State Highway Commission 
vs. Oldenburg, concerning acquisition of property needed for a gravel pit and 
haul road to be used in construction of the Joims-Glendale Junction Section of 
the Pacific Highway, in Douglas County. He advised that an agreement has been 
reached to settle this case for $5,700, which includes the amount of $1,000 
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ascertain whether or not it would act adversly to the State's best interest to 
approve such an arrangement. 


The Engineer reported the necessity to increase the 1949 Budget to 
pay additional expense incurred by the Highway Legislative Interim Committee. 
He recalled that previously the Commission had made available for this purpose 
an amount of $100,000, however, it now appears that there will be an overrun 
of approximately $6500, due mainly to the printing bill. He estimated expendi- 
tures in 1949 at $23,556.71, compared with a $10,000 setup in the budget for 
such purpose, and suggested, because of uncertainties, that the Budget for 1949 
be inereased by the amount of $15,000, to cover the estimated expense and addi- 
tional expense that might arise. The Commission approved the recommendation. 


The Engineer reported the results of the taking of bids in Salem on 
January 17, 1949, for the purchase of a tract of land adjacent to the Boardman- 
Stanfield Highway, where it intersects the Hermiston Secondary Highway, about 
five miles south of Hermiston in Umatilla County, as follows: 


1. R. C,. Peters, Boardman $ 500.00 
2. Mrs. Herman H, Plass, Hermiston 225.00 
3. Wm. B, Buck, Hermiston 210,00 
4. ©. L. Carpenter, Umatilla 110.00 


The Engineer advised that the value of the property as appraised by 
the Right of Way Department, is $400, He recommended acceptance of the high 
bid of $500, submitted by Mr. Peters. The Chief Counsel concurred in the re- 
commendation. The Commission approved the recommendation unanimously. 


The Engineer presented for the Commission's approval, six minor bet- 
terment projects, as follows, which, he said, are emergency projects for which 
no provision has been made in the 1949 Budget as tentatively approved by the 
Commission. 


EMERGENCY ROADWAY MINOR BETTERMENT 
1949 


Item No. 1 - Oswego Hwy., Daylight cut for sight distance 
at Palatine Hill Road junction. $ 250 


Item No. 2 - Cape Blanco Secondary Highway, Place perforated 
drain tile in cutoff trench above highway to 
stabilize sliding roadbed at M.P. 3.47, 80' of 
roadbed lost Dec. 10-11, 1948 1,300 


Item No. 3 - Pacific West Hwy., M.P. 59.48, Install pipe 
across highway to return drainage to natural 
waterway. Requested by adjacent farmers who 
clain damage, also installation will relieve 
overloaded side ditches. (Cont'd) 275 
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The Commission discussed briefly, and ordered filed, a written report 
from the Chief Counsel on the status of the claim of the U. S. Navy for damage 
that occurred to a truck load of its electronic equipment during the process of 
loading same on the ferry "M. R. Chessman", at Astoria, on June 16, 1948. It 
appears from the report that the total amount of the claim is well within the 
limits of the insurance coverage written by the Glens Falls Indemnity Company , 
that the Company has undertaken to dispose of the clain and is now continuing 
a check of the equipment in cooperation with representetives of the Navy Depart- 
ment. (For further details see copy of Chief Counsel's report dated December 28, 
1948, in general files.) 


The Commission also discussed a written report from the Chief Counsel 
as to the Commission's authority to destroy certain obsolete records of the 
Highway Department, pursuant to procedure outlined in the statutes. The Chief 
Counsel pointed out that there are two laws on this subject, viz: Chapter 372, 
Oregon Laws, 1947, and that which the legislature enacted in 1939, known as the 
Highway Code. He recommended, if the Highway Commission is inclined to approve 
the destruction of the old records, that it follow the procedure outlined in the 
1947 Act, since it will have the approval of the Board of Control with respect 
to any papers or records which may be destroyed, The Commission decided unani- 
mously not to destroy any of its records. 


The Chief Counsel brought up for discussion matters pertaining to the 
case of the State Highway Commission vs. Erickson (Jewel Ice Cream Company, St. 
Helens, Oregon) being a condemnationaction to acquire right of way needed for 


the improvement of the Columbia River Highway, in front of the Erickson property 
at St. Helens. He advised that the condemnation proceedings are terminated un- 
less the Ericksons decide to take an appeal to the Supreme Court, and that the 
jury's verdict is in the amount of $26,000 whereas the defendant's testimony 
ranged from approximately $60,000 to $80,000. He recommended acceptance of the 
verdict and payment of the $26,000 set by the jury; also, that the Commission 
authorize payment of $865.30, attorney's fees, and an additional amount of 
$825, as reimbursement to the Ericksons for their expenses in connection with 
the case. The Chief Counsel also recommended that the Ericksons be given 60 
days time within which to remove 4 certain concrete wall located on the prem- 
ises, and six months time within which to cut back 4 building which encroaches 
about nine feet upon the highway right of way. The Commission unanimously ap- 
proved the payment of $26,000, as fixed by the jury, and also approved payment 
of the attorney's fees, and the extra expense of the Ericksons, as recommend =d. 
The Commission also approved giving the Ericksons 60 days time to remove the 
wall, and six months time to cut back the building. The Chief Counsel was in- 
structed to convey such information to the Ericksons. (The Chief Counsel re- 
ported on the following day that he had discussed this matter further with the 
Ericksons, who stated that they are willing to abide by the court's decision 

if given three years time within which to cut back their building, and that 
they will not require the State to pay the $26,000 until thet work is completed; 
also, that the Ericksons will remove the concrete wall within 60 days, as pre- 
viously ordered by the Commission.) The Commission deferred a decision pending 
recommendation of the Engineer, who was instructed to inspect the premises to 
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when advised by the Chief Counsel that buildings have been removed and openings 
exist. 


The meeting adjourned for luncheon at 11:45 a.m. and reconvened at 
2:00 p.m, in the same room with same persons present and participating. 


Mr. C. M. Souther, attorney for the Maryland Casualty Company, surety 
on the bond furnished by White Brothers, contractors, in connection with their 
bid submitted on May 16, 1946 for the Oneonta borrow pit excavating and shaping 
project on the Columbia River Highway, in Multnomah County, appeared before the 
Commission regarding this bond, which the Commission previously declared for- 
feited when White Brothers refused to undertake the work, the contract having 
been awarded to White Brothers. The Chief Counsel recited the history of this 
case, particularly pointing out that the surety to date has not seén fit to pay 
the amount of the bond, and that the Commission at the previous meeting ordered 
that the company be informed that its bonds will not be honored by the Commis- 
sion until this case has beens ettled to the Commission's entire satisfaction, 
Mr. Souther advised that Maryland Casualty Company is desirous of doing the 
right thing, but is of the feeling that the Commission's decision not to accept 
any more of the bonds written by the Maryland Casualty Company, is rather 
"harsh", He suggested that the Commission bring suit against White Brothers 
for the amount of the bond, The Chief Counsel advised that he could not recom- 
mend to the Commission that it sue White Brothers, but he would recommend to 
the Commission that it give to the surety its record of the case and authorize 
testimony in court as to what actually did take place between the Highway De- 
partment engineers and White Brothers. The situation could exist, he said, 
where a bidder can have good grounds for refusing to go on with the work, and 
if that were true, and the State Highway Department were at fault, we would not 
stand on any legal technicality,. However, in this particular instance the 
evidence reveals no defeiuse whatsoever in the White's favor, so he could not 
advise the Commission to go to the trouble and expense of suing White Brothers, 
This matter was discussed at considerable length, and:as a result, thereof, the 
Commission stated its willingness to bring suit against White Brothers if Mary- 
land Casualty Company will indemnify the State and will pay the full amount of 
the bond, plus the costs involved in the suit, if the State cannot recover from 
White Brothers. Mr. Souther requested additional time to take up the matter 
with the home office of the Maryland Casualty Company. The Commission granted 
the request on the condition that he file his answer with the Commission within 
10 days, or at the most, two weeks. 


The Engineer brought up for discussion the proposed landscaping pro-#.: 
ject along Harbor Drive, Portland, and in connection, therewith, a suggestion 
from the Visitor's Service of the Portland Chamber of Commerce, that a rose gar- 
den be included in the plans for this project. He recalled that the landscap- 
ing work was included in the first postwar program, an allocation of $125,000 
having been made for landscaping the entire section between the Steel Bridge 
and Bancroft Street,- but he pointed out that the estimated cost of such work 
today, due to rise in prices, is $188,000. Under projects already contracted, 
he said, a total of $28,500 has been obliga.ed, leaving undbligated of the 
original seteup an amount of $96,500. He questioned une desirability of lani- 
scaping at the present time the northerly end of the project, between the Steel 
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Item No. 4 - Klamath Falls-Lakeview Hwy., M.P. 43.5, Construct 
250 lin, ft. of guard fence at hazardous location 
adjacent to Sprague River. Bly Grange requested 
installation account of hazard to school bus. Guard 
fance at M.P. 33 was authorized as a result of a pre- 
vious request by same Grange. 1,000 


Iten No. 5 - Pacific West Hwy., M.P. 88.58, So. of Corvallis, 
Install culvert across highway and dig drain ditch 
along County Road to Kiger Island to provide outlet 
for trapped drainage - newly developed residential 
district is damaged by backed up water, County 
Court has granted permission to place ditch on 
County Road Right of Way. 5,000 


Item No. 6 - Salem-Dallas Hwy. at junction of Salem-Dayton, 
To widen pavement and round intersection to permit 
a right turn at all times for traffic out-bound 
from Salen via Hwy. #221. 2,000 


Not in the Budget - To Pe 
Govered by Reserve Funds $ 9,825 


The Engineer recommended approval of the projects. The Commission 
unanimously approved the recommendation. 


The Engineer reported the need to replace a 48 inch corrugated, gal- 
vanized iron culvert pipe at M.P. 41.97, on the Sunset Eighway, about one mile 
east of Sunset Tunnel, He advised the existing pipe, which was instelled by 
the P. W. A. in 1939, is partially collapsed, and that there is insufficient 
area remaining at the point of collapse to insert a smaller pipe which would have 
sufficient area t» carry the drainage. In order to repair this culvert, he said, 
it will be necessary to drive a tunnel through a 50 foot fill for a distance of 
310 feet, and to excavate an open-cut ditch about 100 feet long at each end. 

He estimated the cost of the work at $15,500 and recommended approval of the 
project as an emergency proposition, the work to be done by contract, The Com- 
mission approvec the r ecommendation unanimously. 


The Chief Counsel brought up for discussion the matter of providing 
some means to safeguard the public, particularly children, from injury where 
houses are renoved from the highway right of way in Sulivans Gulch, Portland. 

He stated that after the houses are removed deep excevations remain, and he is 
fearful that someone will fall into them, and if that happens the State would 

be held liable. He suggested construction of fences around each of these places. 
The Commission concurred in the viewpoint of the Chief Counsel, but was of the 
opinion that suitable protection could be provided by sloping the banks, which 
could be done at considerable less expense than construction of fences. The 
Engineer was authorized and instructed to cut back the banks with a bulldozer 
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Albany, estimated tc cost $5,500, which, he said, would satisfy the requirements 
for 11 police officers and a highway department construction engineer, He es- 
timated the cost to refinish two equipment storage sheds at Klamath Falls to 
provide sufficient space for police and highway department personnel, at $4,800. 
The situation at Eugene, he said, is somewhat different. At present the state 
police officers are occupying space in the Lane County Court House, but have 
been ordered by the county court to vacate early in the spring of 1949. Due 

to the fact there are no buildings available for renovation to accomodate the 
State Police at Highway Department headquarters in Eugene, the only solution 
for the problem is to construct an office building, which is estimated to cost 
$35,500. The total estimated cost of the three projects, he said, is $45,800, 
of which the State Police Department has agreed to pay the sum of $28,050, be- 
ing the full amount of the cost of providing accommodations at Albany and at 
Klamath Falls, and 50 percent of the expense at Eugene, He recommended approv- 
al of all three projects. The Commission approved the recommendation unani- 
mously. 


The Engineer requested authority foran expenditure of $1,400 to re- 
place 36 untreated fir piling, including hardware ami cable, at the Enegren 
ferry slips; also, for an expenditure of about $7,300, for repairs to pier 
protection, at Isthmus Slough Bridge, including 104 untreated fir piling, with 
hardware and cable, making a total expenditure, with 15 percent added for con- 
tingencies and engineering, of $10,000. He advised that when the 1949 Budget 
was prepared it was assumed that this work could be deferred for a year or so; 
however, the first hig) waters of this season did considerable damage, mak-— 
ing the repairs a requirement in the near future, The Commission authorized 
both improvements by unanimous vote. 


The Commission discussed an agreement with the Public toads Admin-= 
istration for the furnishing of $16,00u worth of crushed rock in stockpiles 
for use by the State in maintenance operations along Dad's Creek-Dixie Summit 
Section, of the John Day Highway, in Grant County. The Engineer explained 
that the Public Roads Administration has awardec a contract for the construction 
of this section of highwa;, and has included, therein, provision for furnishing 
crushed rock for the State but cannot furnish the rock until the agreement has 
been approved and signed by the Commission. The Commission approved the agree- 
ment unanimously. (The agreement was signed on the following day). 


The Engineer reported that pursuant to instructions from the Commis- 
sion, he has directed letters to the county courts of all the counties wherein 
consideration is being given by the Commission to the expenditure of Federal 
Aid Secondary Highway Funds on county roads, to determine if these counties 
will funish rights of wey for the proposed improvements. Replies, he said, had 
been received from all the counties which imiicate that the following will ac- 
quire right of way at county expense: Douglas County, Jackson County, Lincoln 
County, Marion County, and Wasco County. The reply received from Columbia 
County Court, he said, was qualified to some extent, so it will be necessary 
to discuss the matter with the court before its approval can be accepted; also, 
the County Courts of Lake, Sherman, Umatilla, and Yamhill Counites, have re- 
quested certain changes in the proposed project allotments to those counties, 
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Bridge and Alder Street, because of construction under way at that point, but 
gave as his opinion that landscaping work south of Alder Street, which is now 
estimated to cost about $86,500 should be done now. He estimated the cost of 
the proposed rose garden at $3500, making the total estimated cost $92,000, 
if the Commission sees fit to approve the rose garden project. As a result 
of considerable discussion, the Commission decided unanimously not to approve 
the construction of the rose garden, however, authorized the Engineer to pro- 
ceed with the landscaping work between Alder Street and Bancroft Street, in 
conformity with the original plan, and to advertise this project for bids as 
as soon as detailed plans and specifications can be prepared. 


The Engineer reported the need to construct a maintenance station at 
Dallas, (estimated cost, $15,000), and a maintenance station and two cottages 
at Swiss Home, (estimated cost $25,000), He advised that at Dallas the High- 
way Department is now renting a storage shed from Polk County, but notice has 
beenserved by the county that it needs the property and the buildings for 
county operations, and due to the fact that no other quarters are available 
for rental it is necessary for the State to construct its own building. Con- 
cerning the maintenance shed and cottages at Swiss Home, the Engineer advised 
he is unable to keep a full section crew at this place, due to the housing con- 
ditions, and that during part of 1948 the crew consisted of only one man. He 
gave as his feeling that if two cabins or cottages are provided along with the 
maintenance building, he would be able to amintain a full crew at this point. 
He alsoadvised that the building in which the Highway Department equipment is 
presently stored, is a small corrugated, iron shed, entirely inadequate for the 
purpose intended. He requested authority to contract construction of the build- 
ings at both places, the expense to be charged to "Capital Outlays", umer the 
heading, "Construction of Buildings and Improvements at Maintenance Stations". 
The Commission approved the request unanimously. 


The Commission discussed a landscaping project on the Oregon Coast 
Highway, in front of the Ragan Hotel, Florence. The Engineer recalled that the 
Commission inspected this place on the occassion of its inspection trip over 
the Oregon Coast Highway some months ago and at that time ordered a report. 
‘He exhibited a sketch prepared by the Landscape Engineer showing plans for 4n 
improvement, and estimated the cost of the improvement at about $750. He re- 
commended the approval of the expenditure. The Commission approved the recom- 
meniation unanimously. 


Commissioner Chandler reported receipt of complaints that an unsatis— 
factory condition exists at the north end of the Siuslaw River Bridge, at 
Florence by reason of trucks being parked on the highway right of way at this 
point, He suggested investigation of the matter and the erecting of appropri- 
ate "No Parking" signs if considered necessary to alleviate the condition. 

The Engineer was instructed to make such investigation. 


The Engineer reported a request from the State Police Department for 
additional office space at Albany, Klamath Falls and Eugene to accommodate its 
increased personnel at these places. He advised that a thorough investigation 
‘reveals a need for additional office space not only for State Police officers 
but also for Highway Department personnel at each of these locations. He re- 
commended construction of an addition to the equipment storage headquarters at 
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law is required to be spent by the State Highway Commission, The Engineer pre- 
sented a list of the cities and towns that participate in such distribution of 
funds, showing the amount of each city's share. He advised that the amounts have 
been carefully checked and are correct,. He recommended approval of the several 
allocations, The Commission approved the recommendation, and thereupon by unan- 
imous vote adopted the attached resolution with regard thereto, marked "EXHIBIT 
"E", which resoiution by this reference is made a part hereof with like effect 

as though copied in full here‘n, 


The Engineer presented for the Commission's consideration a list of 
city street projects, as follows, to take up a portion of the $250,000 
Special State Tax Street Fund of the year 1949, 


DIVISION I 
Length 
Popu- Estimated Cost in 
City County lation State City Total Miles 
Gresham Multnomah 2,72, $ 4,500 $----- $ 4,500 0.31 


Description: ROBERTS AVENUE from N.E. 2nd Street 
to N.E, 10th Drive. Place 2" asphaltic concrete 
on present surface, 


Hillsboro Washington 3,747 $ 5,200 $ 10,300$ 15,500 0,32 


Description: NORTH TENTH AVENUE from East Main 


Street to easterly city limits, State to place 

2" of asphaltic concrete on existing 20' width 

of paved street, City to pay State for the 
placing of 4" thickness of asphaltic concrete on 
widened section, City to place curbs and drainage 
and base rock on widened section prior to State 
work, 


DIVISION II 


Length 
Popu- Estimated Cost in 
City County lation State City Total Miles 
Dallas Polk 3,579 $15,000 $ -- $25,000 0,25 


Description: ELLENDALE AVENUE from Levins Street 
to Salem—Dallas Highway. Place plant patching. 
LEVENS STREET from Elendale Avenue southerly, 
place base rock, drainage and asphaltic concrete 
pavement, (Cont'd) 
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which require further investigation and study. The Commission approved the re- 
port. 


In this connection the Engineer requested authority to perform survey 
work on two county road projects that are bing considered for the Federal Aid 
Secondary Highway Program, as follows: 


Lincoln County Siletz-Logsdon Section FAS No. 150 
Wasco County Tygh Valley-Wamic Section FAS No. 311 


The Commission by unanimous vote authorized the Engineer to conduct the surveys 
as requested, it being strictly understood, however, that it is making no com- 
mittment whatsoever as to construction, and that the counties are to obtain the 
necessary rights of way. 


The Engineer reported that the following cities and towns have met 
the legal requirements for expenditure of the 1947 State Tax Street Funds which 
they received in 1948, and that the plans for the improvements to be financed 
with such funds have been examined and found satisfectory: 


Cave Junction Florence Lexington 
Clatskanie Jefferson Nehalem 


The Engineer recommenc 3d approval of the plans by the Commission. The Commis- 
sion approvei the recommendation and by unanimous vote adopted the attached 
resoluticn with regard thereto, marked EXHIBIT "C", which resolution by this 
reference is made a part hereof with like effect as though copied in full here- 
in. 


The Engineer also reported that the City of Lexington has fulfilled 
the legal requirements with repect to the expenditure of 1946 State Tax Street 
Funds, which it received in 1947, and that the plans of the projects proposed 
to be financed with such funds have been examined and found satisfactory. He 
recommended approval of the plans by the Commission, The Commission approved 
the recommendation and by unanimous vote adopted the attached resolution with 
regard thereto, marked EXHIBIT "B", which resolution by this reference is made 
a part hereof with like effect as though copied in full herein, 


The Commission by unanimous vote confirmed its approval, given on 
December 27, 1948, three Special State Tax Street Fund projects in Waldport, 
Scappoose and Willamina, which are estimated to cost $4,500, $8,500, and $4,800, 
respectively. By this action the Commission approved the "option for coopera- 
tive construction project" for each of these cities in the amounts stated, as 
previously executed by the governing officers of those cities, and which were 
received too late to be presented to the Commission at its meeting on November 
3 and 4, 1948. 


The Commission had under discussion the distribution to the cities 


and towns of the State, ten percent of the State Highway revenues for i948, 
which amount to $2,528,090.12, after deducting the sum of $250,000, which by 
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Myrtle Creek 


Jackson 


DIVISION III 


Popu- Estimated Cost 
dation State City Total 


3,327 3 5,000 3 sound $ 5,000 0.13 


escriptions: HALL STREET from Front to 3rd, 
SIXTH STREET from Taylor Street to Henry Street, 
asphaltic concrete plant patching. 


Description: "B" STREET from R.R. crossing 
easterly to Main Street. Place fill to eleva- 
tion of new bridge. 


7, $15,000 $ — $15,000 0,22 


Description: THIRD STREET from Main to Division, 
DIVISION STREET from 3rd to 2nd. Place 5" ase 
phaltic concrete pavement. City to shape-place 
‘base rock and drainage prior to State work, 


A474 $10,300 $ — $ 10,300 0,13 


Descriptions MAIN STREET from Pine to Oak. 
DEPOT STREET from Main to Pine extended. Grade, 
place base rock and leveling course, construct 
drainage, place asphaltic concrete pavement, 


378 «=6 $ «8,000 $ — F$ 8,000 0.20 


Description: SECOND STREET from "B" to "D", 

"D" STREET from 2nd to Applegate. Grade, place 

base rock and leveling course, construct oil mat 
surface, City to place required culverts prior 

to State's work, 


— = —County 
Harrisburg Linn 
Lebanon Linn 

Sweet Home Linn 
Tillamook Tillamook 
Toledo Lincoln 
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DIVISION II (Cont'd) 


), Length 
Popu- Estimated Cost in 
dation State City. Total Miles 
860 $ 9,600 § -- $ 9,600 0,12 


Description: SECOND STREET from Pacific Highway 
to Kesling Street. Raise grade, place culverts, 
place base rock and oil mat surfacing. 


2,729 $ 15,000 $35,000 $ 50,000 0,216 
Description: MILTON STREET from Santiam Highway 


to Williams Street, WILLIAMS STREET from Milton 
Street to Grant Street, Place curbs, base rock 
and asphaltic concrete pavement 2" thickness on 
present oiled surface, 3" thickness on widened 
portion, 3 


2,141 $ 9,000 $ -- $ 9,000 
14TH STREET. Construct bridge 


Change alignment of channel. 


Descriptions 
across Ames Creek, 


2,751 $ 15,000 $18,000 $ 33,000 0.375 
Description: MILLER AVENUE from Third Street to 
10th Street. Widen street, replace curbs, pro- 
vide drainage, base rock and asphaltic concrete 


pavement. 


2,288 $ 5,500 $ 4,800 $ 10,300 0,25 
Descriptions 5S. MAIN STREET from 3rd Street 


north to 2nd Street south. 
erete on present surface. 
catch basins. 


Place asphaltic con- 
Adjust manholes and 


DIVISION V (Cont'd) 


Length 
Popu- Estimated Cost in 
ae: —Gounty _ lation State City Total Miles 


North Powder 374 $ 6,600 $ -- $ 6,600 0,3 


. 
- Ce) "E" STREET from 2nd Street to 5th 
Street. Rebase weak section, place leveling 
course and oil mat wearing surface, 


He estimated the total cost of the projects at $185,400, however, re- 
called that the Commission previously obligated an amount of $6,850 of the 1949 
funds for expenditure in connection with the 198 funds, so that the total 

now recommended, incluuing that previously approved, is $192,250, which leaves 
an unallocated balance of $57,750 in the 1949 fund for programming later. As 

a result of careful consideration of the projects submitted for the funds under 
discussion, the Commission approved them by unanimous vote and authorized the 
Engineer to proceed with the securing of necessary agreements with the in- 
dividual cities concerned, 


The Commission discussed with the Engineer the bids received at the 
morning session for various State Highway construction projects, and at 3:00 
p.m. Chairman Banfield publicly announced the results thereof, as follows, 
the action of the Commission being by unanimous vote: 


"Crescent Diamond Lake Junction Rock Production Project on The 
Dalles-California and Willamette Highways, in Klamath County, The low bid for 
this work was submitted by F, L. Somers, Klamath Falls, at $47,600. The next 
low bid was that of F, H. McEwen, Eugene, at $48,580, There were two higher 
bids, The Commission has awarded the contract to the low bidder, F, L. Somers, 
at his bid price, 


"T41lamook-Pleasant Valley Section of the Oregon Coast Highwy, in 
Tillamook County. 5.74 miles of grading and paving and construction of four 
concrete bridges, and seven concrete box culverts, The low bid submitted for 
this work was that of Edwin C, Gerber, Oregon City, at $792,215.00, based on 
the use of asphalt. He submitted no bid based on the use of tar, The se- 
cond low bid was that of Warren Northwest, Inc., Portland, at $809,609.00 based on 
the use of asphalt. They also submitted no bid based on the use of tar, There 
were six higher bids, The Commission has referred the bids to the Engineer with 
authority to award the contract to the low bidder, E, C. Gerber, at his bid 
price, when certain conditions have been satisfied. 


"Cow Canyon Section of the Dalles-California Highway, in Wasco 


County, 0.61 miles of grading, surfacing and oiling, The Commission received 
28 bids for this work, the low one being that of Vernie Jarl, Gresham, at 
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DIVISION IV 
Length 
Popt= Estimated Cost in 
lation State City Total Miles 
3,282 $ 7,000 $ -— $ 7,000 0.62 


Description: SHERMAN STREET from 13th to 17th, 
17TH STREET from Sherman to May, MAY STREET 
from 17th to 13th. Place base rock and plant 
patching on bad sections. 


216 $ 5,600 $ -- $ 5,600 0,63 
Description: 3RD AVENUE from Washington Street 
to easterly city limits. Shape street, place 
oil mat. 


2,164 $ 8,300 $ — $ 8,300 0.45 
Description: "A" STREET from 6th to Franklin, 


Reconstruct bridge to 24' width across Pilot 
Butte Canal and construct guard rail; place 

base course of cinders, construct oil mat. City 
to raise grade prior to State's Work, 


DIVISION V 

Length 
Popu- timated Cos in 
lation ‘State «= City Total Miles 


262 $10,800 $1,200 $12,000 0,82 


iption: "H" STREET from Heppner Highwey to 
Main Street, Main Street from "H" Street to 
westerly city limits, Place base leveling course 
and oil mat wearing surface, 


$15,000 


701 $15,000 $ - 


cription: BRIDGE STREET. 
cross John Day River, 


Construct bridge 4- 
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Commission continue improvements of the Green Springs Highway, by eliminating 
the many dangerous curves and by ingtalling quard fence so as to remove, so 
far as is possible, hazardous conditions of this road, The Commission referred 
the matter to the Engineer for investigation and report. 


There was brought to the Commission's attention a letter from Mr, 
Harvey Willis, Cannon Beach, urging construction of the unimproved section 
of the Oregon Coast Highway between Cannon Beach and Cannon Beach Junction, 
particularly the section from the Summit to Cannon Beach, The Commission 
ordered that Mr, Willis be informed that the Commission has not as yet ar- 
ranged its new construction program but is working diligently to that end, 
and that the Commission has this project in mind along with others and will 
give it due consideration for the monies available, 


The Engineer reported that on January 6, 1949, he awarded to T. W. 
Thomas, low bidder, the contract for construction of the Prineville-Eagle Rock 
Creek Section of the Paulina Secondary Highway, in Crook County, bids for which 
were received by the Commission on December 20, 1948, the condition of the 
award having been satisfied. The Commission confirmed the award of this con- 
tract unanimously, 


The Commission discussed a written report from the Engineer, dated 
January 18, 1949, on the matter of cooperating with the Oregon Trunk Rail- 
road Company in the replacement of a timber railroad trestle at the point 
where the Sherars Bridge Secondary Highway passes under the railroad tracks 
about 7.3 miles east of the Dalles-California Highway, in Wasco County, 
The Engineer advised that the Railroad Company proposes to replace this trestle, 
and were it not for the highway, such replacement would probably consist of a 
culvert and embankment, However, because of the highway it is necessary for 
the Company to continue the bridge at this point, which is estimated to cost 
in excess of $100,000, He estimated the cost to reconstruct that per+ -* *he 
existing trestle which extends over the highway, at approximatel, $25,091.07, 
10% of which would be paid by the railroad company, It now appears that the 
Railroad Company proposes that the State cooperate with the Company in the 
reconstruction of the entire bridge, including provision for adequate hori- 
zontal and vertical clearance, to the extent of contributing the amount it 
would have cost the State to rebuild that part of the trestle which extends 
over the highway; the Enginecr -**ted thatthe eonttt+ione -~osently obtain- 
ing at this place, with limited horizontal clearance, is dangerous to 
traffic, and he recuuwmended acceptance of the Railroaa Company's proposal, 
The Commission approved the recommendation by unanimous vote. 


The Commission had under discussion the following requests for 
extensions of time within which to complete highway contract works 


No. 1-= Warren Northwest, Inc., Contract No. %068 for asphaltic 
concrete resurfacing on the Halsey-Brownsville Section of the Halsey-Sweet 
Home Secondary Highway, in’Linn County, requested an extenston of time 
of seven days, from October 15 to October 22, 198, within which to 
complete this job. They attributed their failure to complete the project 


January 24, 1949 


RE ts ie 


aes 2 


455142 


$72,623, The next low bid was that of T, W. Thomas, Portland, at $76,076. The 
Commission has awarded this contract to the low bidder, Vernie Jarl, at his bid 
price, 


The Commission discussed a letter from the City of Prineville request- 
ing a traffic check et the intersection of 3rd and Main Streets, in Prineville, 
to determine upon some method of handling traffic at that intersection, The 

«Engineer advised that this matter has been investigated by the Traffic Engineer, 
who reports that the volume of traffic that enters this intersection fully justi- 
fies a traffic signal, the count showing a volume of 9,503 vehicles during a 
16 hour period, and an average of 350 pedestrians during an eight hour period, 
The Traffic Engineer, he said, recommends the installation of a stop and go 
signal, at an estimated cost of $2,500. He advised that he concurs in the re- 
commendation on the condition that the City of Prineville will pay 50 percent 
of the installation cost, will maintain the signal after ite installation, and 
will furnish electrical energy to operate it after it has been installed, The 
Commission approved the recommendation by unanimous vote. 


The Commission also discussed requests for construction of a clover- 
leaf traffic interchange to provide a connection between the Cornelius Pass 
County Road (Federal Aid Secondary Highway), and the Sunset Highway, at the 
Merle Overcrossing, in Washington County. The Engineer advised that in const- 
ructing the Sunset Highway, the Cornelius Pass Road was carried over the high- 
way by means of a structure, and no provision was made for a direct connection 
between these two roads because there are lateral county roads within reason- 
able distance that afford satisfactory connections, He said that the petitions 
were not received early erovgh to permit the proper study of the situation, and 
suggested in view thereof, that the Commission defer its deicision until he 
has had an opportunity t: -onduct an origin and destination survey, and to 
estimate the cost of constructing a suitable connection, if it is warranted. 
The Commission approved the suggestion and thereupon authorized the Engineer 
to make such investigation and survey. (A delegation appeared before the Com- 
mission on the following day concerning this matter, See ahead for additional 
minute entry). 


The Commission discussed a request from citizens of Corvallis for con- 
struction of a footpath for the benefit and protection of school children, 
along US 90W (Pacific Highway West), for a distance,of 1.10 miles north of the 
city limits of Corvallis, and for the construction of a similar footpath along 
a 1,61 mile section of US 20 (Corvallis-Newport Highway), westerly from the city 
limits of Corvallis, The Engineer advised that this matter has been investi- 
gated by the Traffic Engineer who recommends approval of the sidewalk construc- 
tion on US 99W. at an estimated cost of $4,740, but that the request for the 
footpath on US ™ be denied. He concurred in the recommendation, The Commis- 
sion unanimousiy approved construction of the footpath on US99W, but denied the 
request for the other. 


The Secretary vresented a letter from Mr. George W. Neilson, District 
Attorney, Jacksou County, transmitting a report from the Grand Jury of the Cir- 
euit Court of this county, which contains recommendation that the State Highway 
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Curry County, requested an extension of time of 21 days, from October 31 
to November 21, 198, within which to complete this job. They attributed 
their failure to complete the project within the specified time limit to 
adverse weather conditions, alleging that during the number of days it 

was impossible to work exceeds the number of days additional time required 
to complete the job. The Engineer advised that the contractor made every 
effort to complete the work on time but could not do so for reasons stated. 
He recommended, in view of circumstances, that the extension of time re- 
quested be granted without penalty. The Commission approved the recom 
mendation by unanimous vote. 


No. 6—— Archie R, Averill, Contract No. 3027 for construction of a 
maintenance building at Maupin, requested extension of time of 30 days, 
from December 31, 198 to January 31, 1949, within which to complete 
this job. He attributed his failure to complete the project within the 
specified time limit to non-delivery of necessary plumbing fixtures. The 
Engineer advised that all of the work, with the exception of the plumbing 
work, was completed by the contractor within the specified time limit. 
Moreover, the State took possession of the building on December 31, and 
the maintenance crew is now occupying it. He recommended approval of 
the contractor's request for this 30 day time extension. The Commission 
approved the recommendation unanimously. 


No. 7-- Inter City Sand and Gravel Co., Inc., Contract No. 290 for 
grading and surfacing the Mud Creek-Drakes Creek Section of the Warner 
Secondary Highway, in Lake County, remmested an extension of time of 180 
days, from November 30, 198 to May 29, 1949, within which to complete 
this job. They attributed their failure to complete the project within 
the specified time limit to adverse weather conditions. The Engineer ad- 
vised that because of extremely adverse weather in the early spring, the 
contractor was unable to commence operations even though he had his equip- 
ment on the job and was ready to proceed, for which reason they were not 
able to complete the work before bad weather set in. He recommended, in 
view of the circumstances, that the extension of time requested be granted 
without penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved the recommendation unani- 
mously. 


No, 8—- F, J. Dussault and Frank A. Smith, Contract No. 2953 for rock 
production on the Pilot Rock-Ukiah Section of the Pendleton—John Day High- 
way, in Umatilla County, requested an extension of time of 6 days, from 
November 30, 1948 to January 15, 1949, within which to complete this job. 
They attributed their failure to complete the project within the speci- 
fied time limit to aiverse weather conditions. The Engineer advised that 
the reason given by the contractors for failure to complete the project on 
time is correct, and that they were unavoidably delayed for reasons stated. 
He recommended, in view of the circumstances, that the extension of time 
requested be granted without penalty. The Commission approved the recom- 
mendation unanimously. 


No. 9-— T. W. Thomas, Contract No. 2955 for grading the Clear Creek- 
Forest Boundary Section of the Warm Springs Highway, in Wasco County, re- 
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within the specified time limit to aiverse weather conditions which pre- 
vented starting the work as soon as was anticipated. The Engineer advised 
that this contract was awarded on a very short time-limit basis and that 
adverse weether conditions at the time of the award delayed the starting 
of construction. However, when good weather set in the contractor imme- 
diately moved in and did an excellent job in a very short time. He recom- 
mended that the extension of time requested be granted without penalty. 
The Commission approved the recommendation unanimously. 


No. 2—- A. i. Saxton & Sons, Contract No. 299) for grading and 911 
mat surfacing on the Monument-Hanilton Section of the Kimberly-Long Creek 
Secondary Highway, in Grant County, requested an extension of time of 15 
days, from October 15 to October 30, 1948, within which to complete this 
job. They alleged that adverse weather conditions and delays experienced 
in receiving guard rail materials were responsibile for their failure to 
complete the project within the specified time. The Engineer advised that 
the contractor experienced considerable difficulty because of water spouts 
through the summer season, and that delays in delivery of guard fence ma- 
terials also retarded completion of the work. He recommended, in view of 
the circumstances, that the extension of time requested be granted without 
penalty. A letter was presented from the Public Roads Administration con- 
curring therein. The Commission approved the recommendation unanimously. 


No. 3-= Warren Northwest, Inc., Contract No. 3031 for city street 
paving work at Dallas, Independence and West Salem, requested extension of 
time of 7 days, from October 15 to December 1, 1948, within which to com- 
plete this job. They attributed their failure to complete the project 
within the specified time limit to bad weather conditions. The Engineer 
advised that the contractors completed the work in Dallas and Independence 
well within the specified time limit, however, due to bad weather, was 
delayed ‘a completing the work in West Salem. He recommended, in view of 
the circumstances, that the extension of time requested be granted with- 
out penalty. ‘The Commission approved the recommendation by unanimous vote. 


No. -- Warren Northwest, Inc., Contract No. 3010 for grading, paving, 
and construction of structures on the Oregon City-New Era Section of the 
Pacific Highway East, in Clackamas County, requested an extension of time 
of 90 days, from November 30, 198 to March 1, 1949, within which to com- 
plete this job. They alleged that they were unable to complete the project 
within the specified time limit because of delays in the award of the con- 
tract to them, and because of wet weather conditions that handicapped the 
work. The Engineer advised that the reasons given by the contractor for 
overrunning the time limit are correct. He pointed out that all grading 
and paving work on the Section has been completed, and that the work re- 
maining to be done consists of finishing the Parrot Creek Bridge and a 
small amount of paving at the approach thereto. He recommended that the 
extension of time requested be granted without penalty. The Commission 
approved the recommendation unanimously. 


No. 5-= Antonsen Painting Company, Contract No. 2981 for painting 
bridges Nos. 901, 911, 1029, and 1143 on the Oregon Coast Highway, in 
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30, 1949, within which to complete this job. They said that they were 
unable to complete the project during the 198 working season because 
of difficulties in operating their gravel pits. The Engineer advised 
that the contractor experienced considerable difficulty in the grading 
of materials that were used in the topping on this job, and for that 
reason was unable to complete the oiling required before the fall rains 
set in. The travelling public, he said, has not been inconvenienced 
by the delay since the surfacing and oiling on the government project im- 
mediately to the north, will not be completed until late in 199. 

He recommended that the extension of time be granted without penalty. 

A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation by unanimous vote. 


No. 13-- Frank M. Parsons, Contract No. 2960 for grading and oil mat sur- 
facing on tne Carlton-Chehalem Creek Section of the Cari+on-Chehalem 
Greek County Road, in Yamhill County. requested an extension of time of 
273 days, from October 31, 19h8 to July 31, 1949, within which to 
complete this job. He gave adverse weather conditions as the reason 
for failing to complete the project within the specified time limit. 
The Engineer advised that the contractor had ample time to complete 
this job within the specified time limit had he supplied sufficient 
equipment for the work. He recommended, in view thereof, that the ex- 
tension of time ~equested be granted, but that Mr. Parsons be required 
to reimburse the State for engineering expenses incurred on this job 
from November 1, 1948, up to the actual completion date of the project. 
A letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 


No. ljm-= Je Ne & Me Je Conley. Contract No. 2895 for rock toe, 
slope protection, and topping construction on the Troutdale-Wahkeena 
Creek Section of the Columbia River Highway, in Multnomah County, 
requested an extension of time of 90 days, from December 31, 1948 to 
March 31, 1949, within which to complete this job. They attribute? 
their failure to complete ‘he project within the specified time limit 
to delays of another contractor in constructing a hydraulic fill 
which would not allow them to proceed with their work on schedule. 

The Engineer aavised that the completion of this project was predicated 
on the completion of the hydraulic embankment, the contract for which 
was awarded to mother contractor who was unable to complete his section 
because of the 1948 Flood. He recommended, in view of these circum- 
stances, that the extension of time now requested be cranted without 
penalty. A letter was presentec from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unani- 
mously. 


No. 15-- Leonard & Slate Oregon, Ltd., Contract No. 2947 for gra- 
ding and paving the Roseburg-Dixonville Section of the North Umpqua 
County Road, in Douglas County, requested an extension of time of 196 
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quested extension of tim: of 212 days, from November 30, 1948 to June 30, 199, 
within which to complete this job. He alleged that adverse weather condi- 
tions during the spring and fall months permitted an unusually short work- 
ing season and that it was impossible to carry on the work as contemplated. 
The Engineer advised that the contractor was greatly handicapped by a 

very short working season and extremely bad soil conditions, that he put 
forth considerable effort and worked in extremely bad weather in an en- 
deavor to complete the contract before the winter season set in, but was 
unable to do so. He recommended, in view of these circumstances, that the 
extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. The 
Commission approved the recommendation unanimously. 


No. 10—- Struss and Mc Coy, Contract No. 2859 for production of rock 
on the John Day Rock Production Project on the John Day Highway, in 
Grant County, requested an additional extension of time of 182 days, from 
November 30, 1948 to June 1, 1949, within which to complete this job. 
They gave stormy and freezing weather as the reason for failure to com 
plete the project within the previously extended time limit. The En- 
gineer advised that this contract was avarded on November 26, 1946, with 
specified date of completion as July 31, 1947; also, that the work was 
not finished by that time and che Commission extended the time limit to 
November 30, 19:8. Mr. Struss started the work, he said, on May 2, 19h7, 
and there is still considerable work to be done. He pointed out that 
the previous extension of time was granted this contractor, subject to 
assessment of the engineering costs incurred by the State after December 
31, 1947, and he recommended that the extension of time now requested 
be granted subject to a continuation of this penalty. The Commission 
approved the recommendation unanimously. 


No. ll-- Warren Northwest, Inc., Contract No. 2738 for grading and 
paving the South Unit of the Steiwer Hill-Albany Section of the Pacific 
Highway East, in Linn County, requested an additional extension of time 
of 80 days, from May 31 to August 19, 1948, within which to complete 
this job. They attributed their failure to complete the project within 
the specified time limit to inability to secure dry lumber for guard 
rail. The Engineer advised that all work on this project, with excep- 
tion of the guard rail construction, was completed and the highway open 
to traffic on October 1, 1947, and that the guard rail construction was 
delayed because the contractor was unable to secure dry lumber which 
would meet the specifications. The delay, he said, has not inconven- 
jenced the travelling public, and he recommended that the additional 
extension of time requested be granted without penalty. A letter was 
presented from the Public Roads Administration concurring therein. 


No. 12-- Rogers Construction Company, Contract No. 236 for re- 
grading and oil mat surfacing on the Forest Boundary~Agency Section of 
the Warm Springs Highway, in Jefferson and Wasco Counties, requested 
an extension of time of 319 days, from November 15, 1948 to September 
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No. 18-- Snook Brothers, Contract No. 3062 for construction of 
a bridge over Gales Creek on the Tualatin Valley Highway, in Washingtm 
County, requested an extension of time of 5 days, from April 30, 199 
to June 15, 1949, within which to complete this job. They stated that 
work was held up by failure of the Forest Products Company to deliver 
piling to the job. The Engineer advised that this structure requires 
a number of creosote-treated timber piling whicn are under order with 
the Forest Products Treating Company--that the piling were cut, but due 
to the condition of the road the supplier of piling was not allowed 
to haul them to the treating plant. In view thereof, he recommended 
that the extension of time requested be granted without penalty. The 
Commission approved the recommendation unanimously. 


No. 19-- Harry I. Hamilton Company, Contract No. 3020 for replace- 
ment of the center bridge pier on the South Dillard Bridge over the 
Umpqua River on the Pacific Highway, in Douglas County, requested an 
extension of time of 0 days, from August 22 to October 1, 198, within 
which to complete this job. They gave no reason for failure to complete 
the project within any specified time limit, however, they pointed out that 
it was a cost-plus contract, and the amount of work to be done and 
the method of doing it were dependent upon instructions from the Engineer. 
The Engineer advised that the contractors statement is correct, that 
the overrun in time is not due to any act of omission by the contractor. 
He recommended, in view thereof, that the extension of time now reques- 
ted be granted without penalty. The Commission approved the recommen- 
dation by unanimous vote. 


No. 20-- General Construction Company, Contract No. 2959 for 
construction of the Sandy River Bridge on the Columbia River Highway, 
in Multmomah County, requested an extension of time of 151 days, from 
December 31, 1948 to June 1, 1949, within which to complete this job. 
They attributed their failure to complete the project within the spe- 
cified time limit to unfavorable weather conditions experienced during 
the working season, flash floods in the Sandy River which damaged and 
delayed their work, and delays in deliveries of steel. The Engineer 
advised that work on this project was held up for several months during 
the «xceptional flood of June 198, and that the construction of the 
main span was delayed due to the inability of the fabricating company 
to obtain and deliver steel. He recommended, in view of the circum- 
stances, that the extension of time now requested be granted without 
penalty. A letter was presented from the Public Roads Administration 
concurring therein. The Commission approved the recommendation unani- 
mously. 


The Engineer reported that contracts, numbers 7738, 2933, 2°78, 299h, 


3026, 3068, 3076, 3067, 2981, 3023, 3013, 2911, for State Highway construction nork hae 


been completed according to the requirements of the contracts or nodifications 
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days, from December 31, 1948 to July 15, 1949, within which to complete 
this job. They attributed their failure to complete the project within 
the specifiec time limit to inclement weather during the spring months 
of 1948, which prevented completion of the grading and topping opera- 
tions in time to do the paving work before inclement weather prevented 
in the fall. The Engineer advised that the contractor was unable to 
operate his equipment until late in the working season because of an 
extremely wet spring and unfavorable soil conditions, so it was neces- 
sary to defer the surfacing and paving work until next spring. He 
recommended, in view of the circumstances, that the extension of tim 
requested be granted without penalty. A letter was presented from the 
Public Roads Administration concurring therein. The Commission approved 
the recommendation: unanimously. 


No. 16=- Kuckenberg Construction Company, Contract No. 2873 for 
grading and paving, and construction of structures on the Front Aveme 
Section of the Pacific Highway West, in Portland, Multnomah County, 
requested an extension of time of 180 days, from September 30, 1948 
to May 30, 1949, within which to complete this project. They attributed 
their failure to complete the project within the specified time limit 
to inclement weather and additional work ordered by the Engineer. The 
Engineer advised that unusually wet weather in the Fall of 1947 and 
in the early Spring of 198, materially delayed the contractor on certain 
portions of his work, moreover, the Columbia River Flood in June 1948 
completely shut off his supply of concrete aggregate for approximately 
a month. The only work remaining to be done, he said, is some sloping 
and lanscaping work, which will necessitate about two weeks dry weather. 
He recommended that the extension of time now requested be granted 
without penalty. A letter was presented from the Public Roads Adminis- 
tration concurring therein. The Commission approved the recommendation 
by unanimous vote. 


No. 17-= Coast Construction Company, Contract No. 3054 for top- 
soiling and seeding on the Front Avenue Section of the Pacific Highway 
West, in Multnomah County, requested an extension of time of 127 days, 
from October 15. 1918 to May 31, 1949, within which to complete this 
job. They attributed their failure to complete the project within the 
specified time limit to adverse weather conditions and delays of the 
main contractor, who failed to make the area available for planting on 
schedule. The Engineer advised that the completion of this contract 
was predicated on the prime contractor on the Front Avenue project com 
pleting his section by October 1. However, he failed to do so, and for 
that reasen the Coast Construction Company was unable to proceed with 
the landsvaping work. He recommended, in view of the circumstances, 
the extension of tim now requested be granted without penalty. A 
letter was presented from the Public Roads Administration concurring 
therein. The Commission approved the recommendation unanimously. 
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Chamber of Commerce suggestion, the Engineer pointed out that for a number 

of years the Commission has cooperated with weed control districts in the 
control of noxious weeds and has also been cooperative in controlling such 
infestations where private adjoining property owners conduct similar operations 
on their own property, In the discussion of the matter, the Commission ap- 
peared favorably inclined to extend the work that it has been doing in the 
past, provided the counties are willing to pay a portion of the expense, The 
Gngineer was instructed to ascertain from the counties how much they are will- 
ing to contribute toward the cause, As to the employment of an agronomist, 
the Commission decided, in view of the explanation given by the Engineer, that 
it is unnecessary to employ a man at this time and so ordered, 


The Commission had under discussion the designation of certain streets 
in Klamath Falls, as a connecting highway route between the newly constructed 
Klamath Falls-Malin Highway, and The Dalles-California Highway, in Klamath 
Falls, particularly Main Street from its intersection with Ninth Street 
northeasterly to its intersection with Esplanade Street, thence Esplanade 
Street from the Main Street intersection to a junction with the Klamath Falls- 
Malin Highway. The Commission approved such designation and by uanimous vote 
adopted the attached resolution marked EXHIBIT "G" relative thereto, which 
resolution by this reference is made a part hereof with like effect as though 
copied in full herein. 


The Commission discussed a request from Warren Grange, Warren, Ore- 
gon, that a textboard be erected on State Highway property at Scappoose, com- 
memorating Thomas McKay, the stepson of Dr, John McLaughlin and a famous mem= 
ber of the Northwest and Hudson Bay Companies, The Engineer advised that the 
Memorials Committee of the Oregon Historical Society recommends approval of 
such a textboard, and has prepared an inscription for the same, as follows: 


THOMAS MoKAY 


"One of the Oregon Country's most picturesque fur-traders. 
Thomas McKay, is buried near Scappoose, He was a daring 
leader, famous story-teller and could drive a nail with a rifle 
ball, A Canadian, he arrived with the Astorians as a teen- 
age boy; served with the North West Company, became a partner 
with the Kudson's Bay Company; settled in the Tualatin Valley, 
Dr. John McLoughlin was his stepfather, He ranged widely, 
founded Fort Boise, guided gold-seekers to California. He-died 
here in the winter of 1849-1850," 


The Engineer estimated the cost of such a textboard a+ $250, and recommended 
that he be given authority to install it. The Commission approved the recom- 
mendation, 


Jamary 24, 1949 


met or ee 


i 
3 
| 
‘a 
j 
¥ 
1 


45550 


thereof and that said jobs are now ready for acceptance. After due consider- 
ation of the Engineer's report with respect to the contracts under discussion, 
the Commission approved and accepted the said contracts as reported ami by un- 
animous vote adopted the attached resolution relative thereot marked EXHIBIT 
"F", which resolution by this reference is made a part hereof with like effect 
as though copied in full herein, 


The Commission discussed briefly the fire which recently destroyed 
a building at Fort Klamath, which was being used as a storage place for State 
Highway equipment, The Engineer advised that the fire occurrred at night time, 
and no one knows what caused it; that the building was entirely destroyed, and 
along with it the equipment owned by the State Highway Department. The Com- 
mission approved the report, however, ordered that hereafter reports of this 
nature be rendered to the Commission for its information immediately after the 
loss occurs, 


A letter was presented from the Oregon Coast Association thanking 
the Commission for accomplishments on US Highway 101 during 1948, and re- 
commending the followings (1) That angle parking be permitted on US101 in 
cities where the highway has been widened sufficiently to make such manner of 
parking practical, (2) That the State Highway Commission scrutinize the pro- 
miscuous sale of fire works along the state highway right of way, The En- 
gineer recommended that angle parking be not allowed on this highway because 
it would necessitate purchase of additional highway width at points where pro- 
perty is most expensive, He suggested that it is a matter for the towns them- 
selves to provide extra room for parking of vehicles, if that is required. 
Concerning the sale of fire works along state highway rights of way, the En- 
gineer questioned the authority of the Commission to control this feature, 
unless the sales are being made within the-right of way limits, As a result 
of the discussion the Commission voted unanimously not to permit angle park- 
ing on the highway as requested. As to the sale of fire works along the high- 
way, the Commission ordered that the Association be informed that the Commission's 
long establised policy will not permit the sale of any commodity upon highway 
rights of way and the Commission is of the belief that their problem is probably 
one of law enforcement by police officers. 


There was brought to the Commission's attentiom letters from the 
Jackson County Chamber of Commerce and the Lake County Stock Growers Association, 
suggesting that the State Highway Commission employ an agronomist to advise with 
respect to the elimination of noxious weeds from state highway rights of way. 
There was also presented a resolution from the Klamath County Chamber of Com- 
merce recommending that the State Highway Commission pay its proportionate share 
of the cost of weed control along state highways, such sum to be expended 
through existing weed control departments of tle various counties, The Engineer 
advised that the State Highway Department now has in its employ a Landscape En- 
gineer, who, while not a trained agronomist, has a fine working knowledge of the 
factors involved, and who is in a position to secure expert advice if needed, 
from private, state and federal agronomists, inworking out the most effective 
measures for the control of noxious weed infestations, He recommended against 
the employment of a specialist for this purpose. As to the Klamath County 
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missable weights, the log hauling trucks being allowed 38,000 nonnds on a tard 
em-axle trailer, whereas, the Group I Highway permits limit axle weights to 
32,000 lbs, He recommended, because the axle weight is the controlling facivur, 
that this section of highway be designated as a Group I Highway but that log 
trucks with the heavier axle loads be prohibited from operating over it. In 
the discussion of this matter it was recalled that the Commission previously 
refused to permit the truck-hauling of logs over this new road because of its 
unstable condition, In wiew thereof, the Commission decided to postpone until 
next spring, a decision with respect to the new classification, 


The Commission had under discussion the disposition of portions of 
old highway routes, as follows: (1) Portions of the old route of the Eagle 
Creek-Sandy secondary Highway, in Clackamas County, (2) Portions of the old 
route of the Prineville-Marks Creek Section of the Ochocb Highway, in Crook 
County, The Engineer advised that both of these highway sections have beenre- 
constructed on permanent alignment, and that portions of the old route are no 
longer of value for State Highway purposes, He exhibited maps showing the por- 
tions referred to and recommended appropriate action bythe Commission disposing 
of them, Following discussion, the Commission approved the recommen“ation 2n? 
by uananimous vote adopted the attached resolutions with regard thereto, marked 
EXHIBIT "H", and EXHIBIT "I", which resolutions by this reference are made a 
part hereof with like effect as though copied in full herein, 


The Commission discussed and approved agreements, as follows: 

1 Agreement with Coos County with respect to the disposition 
of the old route of the Coos Bay-Roseburg Highway near Sandy Creek, when 
the proposed reconstruction of this section has been completed, 

(2) Agreement with Multnomah County and the Port of Portland 
with respect to the vacation of a portion of the Sun Dial Secondary 
Highway. 

(3) Agreement with Multnomah County providing for county main- 
tenance of Sauvies Island Bridge, after it has been constructed by the State. 

(4) Agreement with S. P, & S, Railway Company whereby the Com- 
pany grants to the State an easement to construct Sauvies Island Bridge 
over railway company property. 

(5) Agreement with the California-Oregon Power Company pro- 
viding for the reestablishment of the company's. pole line north of Klamath 
Falls to accommodate a highway improvement at this place, 

(6) Agreement with the City of Tillamook providing for a one 
way street plan for Oregon Coast Highway traffic through this city. 

Agreement with the City of Tillamook and Tillamook County 
relative to the disposition of portions of the old route of the Tilla- 
mook-Pleasant Valley Section of the Oregon Coast Highway when the highway 
has been reconstructed on permanent. elignment, (All of the ebove men- 

tioned agreements were executed by the Commission on the following day.) 


The Commission authorized ane xpenditure of $5,480 for the purchase 
of equipment as follows, for the Traffic Department and the Parks Departments 
Office Equipments 
Travel Department------Filing Cabinet, 
and table 
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The Engineer reported thet pursuant to the authority granted him by 
the Commission at its meeting on November 3, 1948, he has posted portions of 
each of the following State highways for a 50 percent reduced load limit in or- 
der to preserve the road surfaces during the prevailing bad weather conditions: 


Halsey~Sweet Home Secondary Highway No, 212 
Kings Valley Secondary Highway No, 191 
Monmouth Secondary Highway No. 194 
Eddyville-Blodgett Secondary Highway N. 180 
Alsea Highway No. 27 

McKenzie Highway No, 15 

Alsea-Deadwood Secondary Highway No. 201 
Territorial Secondary Highway No, 200 
Richardson-Bugene Secondary Highway No, 220 
Albany-Lyons Secondary Highway No, 211 
Mehama-Mill City Secondary Highway No, 213 
North Santiam Secondary Highway No. 162 
Little Nestucca Secondary Highway No, 130 
Salem-Dayton Secondary Highway No, 150 
McKenzie Highway No, 15 

Dallas-Coast Secondary Highway No. 192 
Springfield-Creswell Secondary Highway No. 222 
Bellevue-Hopewell Secondary Highway No, 153 
Nehalem Secondary Highway “o. 102 
Yamhill-Newberg Secondary .ighway No. 151 
Farmington Secondary Highway No. 142 
Scholls Secondary Highway No, 143 

Wilson River Highway No. 37 

Cascade Secondary Highway No. 160 

Eagle Creek-Sandy Secondary Highway No. 172 
Woodburn-Estacada Secondary Highway No. 161 


The Engineer asked the Commission to confirm the postings. "he Commission 
approved the request and by unanimous vote adopted the attached resolution 
with regard therto marked EXHIBIT "D", which resolution by this reference is 
made a part hereof with like effect as though copied in full herein, 


The Engineer also brought up for discussion the matter of designating 
the Davies Overcrossing-Sylvan Section of the Sunset Highway, as a Group I High- 
wey, so as to permit vehicles having an overall length of 60 feet, and an over=- 
all height of 12 feet 6 inches, to operate thereover, with a combined gross 
weight of about 72000 pounds, He advised that up to the present time, log haul- 
ing has not been permitted over this section of highway, and neither has it 
been used generally by commercial vehicles in hauling heavy loads, although some 
of the larger trucks have been observed using it without authority, and some 
arrests have been mede. He pointed out that separate statutes govern the per= 
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employees, and even to retain the services of engineers who have been with 
the State Highway Department for many years, some of whom have already re- 
ceived attractive offers of more remunerative employment elsewhere, The 
Engineer advised that this fact has been considered by the Civil Service 
Commission, which has recommended higher pay for these employees, but not 
enough higher to satisfy the condition, so unless a higher wage scale is 
approved, highway construction in this state is going to suffer, 


The Engineer also called attention to the fact that the $20-per- 
month cos? of living adjustment terminated on December 31, 1948, so all 
employees are now back to the pay schedule in effect on March 1, 1947, 

There is now before the Legislature, he said, a bill to extend the adjust- 
ment period six months, and he requested authority from the Commission to con- 
tinue the $20-per-month cost of living pay if the bill receives legislative 
approval, The Commission approved the request unanimously. 


The discussion of the increased pay schedule was resumed, during 
which the Commission expressed the feeling that the present level of High- 
way Department remuneration is not high enough, and that the matter should be 
brought to the attention of the Civil Service Commission and the State Budget 
Director who established it, and these officials should be requested to approve 
the schedule of salaries adequate to retain the present Highway Department 
personnel and to attract additional needed personnel, particularly in the 
engineering classifications, 


The question urose as to the authority of the Civil Service Board to 
set the compensation which should be paid to various individuals. The Chief 
Counsel advised that the Civil Service Board has wide statutory authority, 
but in his estimation the responsibility of the Highway Commission is much 
greater than the orders and rules of the Civil Service Board; he also 
pointed out that the lew tells the Highway Commission to hire the men vnat it 
wants and to pay them the salaries that it considers right. If the Civil 
Service Commission will not reccegnize and respect the wage scale recommended by 
the Commission, he said, then the Commission can proceed on its own account and as 
its judgment dictates, 


It was the feeling of the Commission that the Civil Service Com- 
mission's wage schedule for certain Highway Department employees is fair, but 
that for the technically trained men it is whelly inadequate, and if it is not 
adjusted properly the whole highway program vill be affected; also, that if a 
satisfactory adjustment can not be arranged with the Civil Service Board, it 
may be necessary to secure legislative action to realize the desired end, 

The Engineer was instructed to prepare and present to the Commission later in 
the session, a schedule of wages and salaries that he considers will satisfy 
the existing requirements, (The Engineer reported such schedule on the fol- 
lowing day, The Commission approved it and instructed the Engineer and Chief 
Counsel to present it to the Civil Service Commission with the recommendation 
of aoe Commission that it be adopted. See ahead for additional minute 
entry, 

The meeting adjourned at 4:45 p.m, to reconvene on the following 
morning in the same room, 
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Parks Department-— 


Desks, filing 


cabinets, and 
calculator 2,000, 00 
Tota? office equipment 2,180.00 
Photographic Department 
Equipment------------Photographic drier, 
and dazor lamp 300.00 


Parks Department 
Equipment-—— 


Three tractors, one 
mower, and one chain 
saw with extra 


chains 3,000, 00 
Total amount of request 5,480.00 


The Commission confirmed approval heretofore given orally, authoriz- 
ing Mr. E. A. Collier, Maintenance Engineer, and Mr. E. F, Halik, Master Mech- 
anic, to inspect at state expense snow plow operations in the State of Wash- 
ington at Snoqualmie Pass, and to inspect a used Snogo mounted on an Osh- 
kosh truck, which is offered for sale in Seattle, The total expense invdlved 
would be $36, The Commission also approved the following out-of-state travel 
at state expenses 

(1) R. H. Baldock, State Highway Engineer, to attend Northwest 

Conference of Road Building in Seattle on February 7, 8, and 
9, 1949; estimated cost $50, 


(2) Harry Esch, Assistant Traffic Engineer, to attend a Traffic 
School in Berkely, California, during the week February 7 to 
11, 1949; estimated cost $140. 


(3) Mark Astrup,-Landscape Engineer, to attend the Eighth Annual 
Conference on Roadsidé Improvement at the State University of 
Ohio on March 23 to 26, 1949; estimated cost $250. 


The Commission discussed and approved an agreement with the Chetco 
Timber Company, covering the construction and operation of & logging road 
across state park property, in Curry County. (The agreement was signed on the 
following day.) 


The Commission discussed a date for its next regular meeting, and 
decided to hold such meeting in Portland on Monday, February 28, and Tuesday, 
March 1, 1949. The Secretary was instructed to make the usual arrangements to 
hold this meeting in the Green Room of the Imperial Hotel, 


The Engineer brought up for discussion a request from Highway Depart- 
ment employees that the Commission give consideration to the adoption of a wage 
scale that compares favorably with the wages paid by private industry, by the 
Federal Government, and by neighboring states, for similar work. He stated 
that the present wage scale is entirely too low to attract new engineering 
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COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 


SUN DIAL SECTION 


Using Using 
Asphalt _—Tar_ 
Carl M, Halvorson, Portland $ 526,131.50 _— 
C. J. Montag & Son, Portland 527,585.90 --- 
Lee Hoffman, Portland 532,006, 50 — 
Valley Constr. Co. & Tower Sales & 

Erecting Co., Portland 537,453.50 iin 
Birkemeier & Saremal, Portland 543,436, 50 _- 
Parker Schram Co., Portland 550,695.50 _ 
J. G. Watts Constr. Co., Seattle, Wn. 558,995.40 Seed 
E. C. Hall Co., Portland 566,636.00 --- 
Leonard & Slate, Oreg. Ltd., Portland 595,445.50 —_ 
Guy F, Atkinson Co., Portland 605,800.00 ose 


WILLAMETTE SLOUGH ON GILLIHAN ROAD IN MULTNOMAH COUNTY 
SAUVIES ISLAND BRIDGE 


The Gilpin Construction Co., Portland ‘ $ 809,440.50 
C. J. Montag & Son, Portland 913,000.00 
Guy F, Atkinson Co., Portland : 984,630.00 
Morrison Knudsen Co., Seattle, Wn. 1,024, 553.00 


SHERMAN HIGHWAY IN SHERMAN COUNTY 
BIGGS-WASCO SECTION 


Leonard & Slate, Oreg. Ltd., Portland 50,415.00 ; 
Snook Bros., Corvallis 53,723.00 i 
Carl M, Halvorson, Portland 57,812.00 j 
Inter City Sand & Gravel Co., Eugene 57,878.50 ' 
Miller & Strong, Eugene 59,005.00 i 
Loyd Calkins, Ocean Lake 59,690.00 
Rogers Construction Co., Portland 61,981.00 
Walter Berndt Construction Co., Vancouver, Wn. 67,920.00 
Lindstrom Bros., Portland 72,174.00 
Clifton & Applegate, Spokane, Wn, 73,834.00 


A Delegation from Washington County, consisting of the following, 
was present anc urged the Commission to construct a cloverleaf structure at 
the Merle Undercrossing on the Sunset Highway, so as to give traffic from the 
Cornelius Pass County Road direct access to the highway, which is not now 
possibles 
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Portland, Oregon 
Jamaary 25, 1949 


The meeting of the State Highway Commission reconvened at 9:00 a.m, 
in the Green Room of the Imperial Hotel with the following present and par- 
ticipatings 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R, Chandler, Commissioner 

R, H. Baldock, State Highway Engineer 

W. C, Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

G. W. Neuner, Assistant Counsel 

Malcolm H, Hawke, Chief Accountant 

H, B. Glaisyer, Secretary 


Bids, ag follows, for highway construction work were opened and read 
in conformity with previously published notice, following which Chairman Ban- 
field announced that the awards of contracts would be made at 2:30 p.m. in 
the same room: 


COOS BAY-ROSEBURG HIGHWAY IN DOUGLAS COUNTY 
MIDDLE FORK COQUILLE RIVER BRIDGE 


VaDere Construction Co., Portland 
Snook Bros,, Corvallis 
Archie R, Averill, Portland 


Rogers Construction Co., Portland 
Hamilton & Thoms, Eugene 
Tom Lillebo, Reedsport 


FES SRR 
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PENDLETON-JOHN DAY HIGHWAY IN GRANT COUNTY 
PINE CREEK-BEECH CREEK ROCK PRODUCTION PROJECT 


P. B. Loherty & Son, Portland 31, 200.00 
Walter Berndt Construction Co., Vancouver, Wn. 32 760.00 
C, E. Leseburg, Nyssa 35,800.00: 


CITY OF GRANTS PASS IN JOSEPHINE COUNTY 
GRANTS PASS TRAFFIC SIGNALS 


Hollywood Electric Co., Grants Pass 
Mill Electric Co., Salem 

W. R. Grasle Co., Salem 

Trowbridge & Flynn Electric Co,, Medford 
Tennison Electric, Grants Pass 
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Chairman Banfield advised that in designing the Sunset Highway no 
provision was made for direct access from the Cornelius Pass Road, although 
property was purchased for access at other points so that it would be avail- 
able to the Commission when needed, He pointed out that connecting roads are 
available to take care of traffic in a manner equally as good as before the 
highway was constructed; also, that the Highway Commission in constructing 
major highways and throughways cannot provide connections at all of the 
cross-roads, because if it did, it would not realize or accomplish the ob- 
jectives of the throughway. In concluding the discussion, he advised that 
the Commission has instructed its engineers to make further investigations 
with respect to the need and cost to provide a physical connection between the 
Cornelius Pass Road and Sunset Highway at this point. This investigation, he 
said, does not mean that the Highway Commission is definitely going to con- 
struct the structure, but is simply to obtain information with which the Com 
mission can decide the question, 


EE ae ghee esr 


A Delegation representing the US Indian Service, appeared before 
the Commission regarding the reestablishment of the Indian Village on the 
Upper Columbia River, at Celilo, and the development of the area, Making 
up the delegation weres Clyde W. Flinn, representing the Regional Land Office; 
John Cabie, Road Engineer; Charles Popkins, Regional Construction Engineer; 
George P, LeVada, Assistant Regional Director; Edward G, Swindle, Regional 
Counsel, all of Portland, and Raymond Bittney, Superintendent Klamath Indian 
Reserve, Klamath Falls. 


Mr. Popkins was the principal spokesman for the group, He ex- 
hibited a sketch of their proposed plan and explained details which include 
raging of the unsightly buildings on the north side of the highway and re- 
establishment of the village on the south side of the highway; the con- 
struction of an underpass under the highway and the railroad for pedestrians 
and vehicles leading from the new village to the fishing site on the Columbia 
River, and provision for two approaches leading from the highway to the under= 
pass, Mr. Popkins advised that they have a federal appropriation of $125,000 
to finance improvement of the area and they are now asking the State Highway 
Commission to take some action towards giving the Indians a safe crossing under 
the highway when the village has been reestablished, He said what they really 
want is an umierpass suitable for both pedestrian und whicular traffic, but 
if that is impossible, they would be satisfied with an underpass for pedes- 
trians only, He also mentioned that if the underpass project is approved, one 
of the first things they would do is construct a suitable sewer system, and in 
that connection they would want to place their sewer line through this under- 
pass, Mr, Popkins also mentioned that the Indians ave been approached about 
deeding a strip of land along the north side of the present highway as right 
of wav for a four-lane highway improvement. and while thev are loath to part with 
it will do so if necessary in order to get the highway improvement, if the 
Gommission will help them out with the underpass, 


In the discussion of this matter, Chairman Banfield advised that the 


Highway Commission is in no position at the present time to consider the con- 
struction of an underpass that would take care of both vehicles and pedestrians 
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Carl Berger, West Union Commnity Club, Hillsboro 

H. R. Johnson, Washington County Commissioner, Hillsboro 
Harold Wynne, Chamber of Commerce, Hillsboro 

Jim Lewis, Washington County Commissioner, Hillsboro 
Mr, Laskey, Orenco Community Club, Orenco 

Ray Vanderzanden, Sunset Chamber of Commerce, Banks 
Ben Zurcher, Sunset Chamber of Commerce, Hillsboro 

Wm, Rufener, Sunset Chamber of Commerce, Banks 

Paul Boechli, Parent Teachers Association, Portland 
Harold E, Sherwood, Sunset Chamber of Commerce, Banks 
Ernest Berger, Interested Farmer, Hillsboro 

Alvin J. Hergert, Sunset Chamber of Commerce. Hillsboro 
Pete Yunker, Wes? Union Womens Club, Hillsboro 
Caroline Babcock, West Union womens Club, Hillsboro 
John Babcock, West Union Community Club, Hillsboro 


Mr, Carl Berger beaded the group. He alleged that when the State 
acquired the right of way along this section of the Sunset Highway. veople 
were given to understand that a cloverleaf structure would be built to permit 
traffic from Cornelius Pass County Road direct access to the highway, and that 
the State also would provide secondary roads to connect with this cloverleaf 
structure, However, that has not been done, and they feel they have been un- 
fairly treated, He urged the Commission to authorize the building of such 
cloverleaf structure, and advised that they will not be satisfied until they 
obtain direct access to the highway at this point, which in their estimation 
is the most important road connection in this district. Others speaking in be- 
half of the project were: Messrs, Laskey, Boechli, Vanderzanden, and Wynne. 


Mr. Laskey stated that he represents the people of the Orenco commun- 
ity, who are not particularly concerned about a cloverleaf structure, but they 
are very much concerned about having access to the Sunset Highway from Cornelius 
Pass Road, He gave as their feeling that there is plenty of room for access 
at this point, and that it is the logical place for such a connection. 


Mr. Boechli stated that he represents the people of the Sky Line Dis- 
trict, north of Sunset Highway. He declared that the Cornelius Pass Road acts 
as a funnel for Traffic out-bound to the Sunset Highway-that .. carries a heavy 
volume of traffic, and because of the lack of access to the Sunset Highway at 
the present time, this traffic must detour a considerable distance either to 
the west or to the east to gain such access. He urged construction of the Clover- 
leaf connection. 


Mr, Vanderzanden said he represents the Sunset Chamber of Commerce, 
which is vitally interested in securing access to the Sunset Highway from the 
Cornelius Pass Road, and who heartily endorses the recommendation of the people 
in the immediate area that the Highway Commission make such access available. 


» Mr. Wynne stated that he represents the Hillsboro Chamber of Commerce, 
which endorses the project because the interests of the people who are directly 
concerned are the interests of the Chamber of Commerce. He urged favorable con- 
sideration by. the Commission from that, standpoint. 
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(US395). He was informed that the work remaining to be done is Forest High- 
way work, under the supervision of Public Roads Administration, and that bids 
had been received for construction of one section known as Soda Mountain Sec- 
tion, bui the section along Poison Creek has not as yet been advertised. 

This concluded the discussion, 


A Delegation representing the US Highway 20 Association came before 
the Commission regarding improvements to the Corvallis-Newport Highway, parti- 
cularly improvement of the section between Toledo and Newport. Mr. Kurt Kiesow, 
President of the Association, headed the group that included the following: 


D. B. Amber, Lincoln County Engineer, Waldport 

James Howes, Secretery-Treasurer, U.S. Highway 20 Association, Newport 
Robert Maclean, Lincoln County Commissioner 

E. K, Willer, owner, Willer's Motor Hotel & Apts., Newport 

Thos. S, Stansbie, owner, Lincoln Hotel, Toledo 

B, F, Updike, Highway 20 Association, Toledo 

M. G, Hammerness, Mayor, Toledo 

H, W. Curry, grocery store owner, Newport 

John A, Crosby, Secretary-Manager, Lebanon Chamber of Commerce, Lebanon 
H. W. Carter, Secretary 

Ed Hay, Lincoln County Commissioner, Newport 

Russell L. Gardner, State Senator, Newport 

W. H. Osburn, Lincoln County; Toledo 


Mr. Kiesow spoke at length on behalf of the project and gave a number 
of reasons why they believe that the improvement of this roac should be placed 
high on the list of the Commission's priority projects, He exhibited a map of 
the Newport Section and pointed out the numerous curves on this eight mile 
stretch of road. He suggested if the Commission cannot see its way clear to 
build the highway on permanent alignment, that it authorize improvevient of the 
present road by flattening some of the sharper curves and widening *he roadway, 
and in this connection mentioned one point just west of Toledo wher-, by con- 
struction of a cut-off, the highway could be shortened about one-half mile, 


Mr, Howes endorsed the remarks of Mr. Kiesow and advised he had just 
received a telephone message from the Albany Chamber of Commerce stating that 
this Chamber heartily endorses the improvement of the Toledo-Newport Section, 


Mr. Kiesow presented a written brief in support of their oral request. 
He also presented a letter from County Judge F. P. Gilkey, Lincoln County, urging 
the improvement, which letter was read aloud by the Secretary, Chairman Banfield 
advised that the Commission realizes the condition of this highway anc would like 
to do what they request, but it does not seem possible because there are so man, 
places throughout the state where similar conditions exist, and there are not 
sufficient funds available to finance them, Unless additional funds are pro- 
vided, he said, many desirable improvements will have to be postponed. He 
further stated that the Commission is not in a position to finance 2 major im- 
provement of this highway but will have the Engineer investigate conditions to 


see what can be done with the present road to eliminate some of the worst curvature. 
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because it is too costly and the Commission does not have the money available, 
He pointed out that the project is new to the Highway Commission and that be- 
fore the Commission can make a definite statement concerning it, it must have 
the project analyzed by the engineers. When the engineer's report of the sub- 
ject has been rendered, he said, the Commission will give it very careful study 
and use it as a basis for determining whether or not a working arrangement be- 
tween the Indian Service and the State can be worked out, but until that time 
the Commission is not in a position to give an answer. The Engineer was there~ 
upon instructed to analyze the matter and render a report to the Commission at 
its next meeting. 


Mr. Harry B. Duncan, Medford, came before the Commission regarding the 
issuance of permits authorizing special movements over state highways. He ad- 
vised that he represents Johnson Trucking Lines, Medford, The Southern Oregon 
Truckers League, ami other operators in the Medford District. He was accompan- 
ied by Mr. Donald C. Miles, Portland, representing Mitchell Brothers Hauling 


Mr, Duncan declared that under present working arrangements they have 
experienced considerable delays in receiving permits from the State Highway De- 
partment authorizing special movements, which is very inconvenient, particularly 
when the movements are of an emergency nature, He suggested thet the permits 
could be expedited if the Commission would maintain someone in the City of 
Medford to issue the permits, and that if the Commission could not see its way 
clear to do that then it might inaugurate a code system, such as is used in the 
State of California, so that permits could be issued from the Salem Office by 
telegram, or the Commission might authorize the issuance of blanket permits. 

He pointed out that the nearest point to Medford where permits can be obtained 

is Grants Pass, and alleced that it takes about half a day to get a permit from 
that office. Such procedure, he said, requires telegraphic approval from the 

Salem Office, which is prohibitive in cost. He suggested that the State Police 
Department could be informed of the code system and could allow the movement 

to proceed, thus avoiding delays in receiving the standard permit by mail. 


This matter was discussed at considerable length. The Commission re- 
fused Mr, Duncan's request for the designation of someone in Medford to issue 
permits, and also refused his request for a blanket permit; however, informed 
Mr, Duncan that the matter would be given careful study to see what can be done 
to expedite the permits, The matter was thereupon referred to the Engineer 
and Chief Counsel for study and report, 


Mr. Nelson B, Higgs, County Judge of Harney County; Mr. J. L. McCouloch, 
former Mayor of the City of Burns, and Mr, A, A, Bardwell of Burns, composed a 
delegation which appeared before the Commission in the interests of State High- 
way improvements in Harney County. Judge Higgs inquired as to the plans of the 
Commission for we completion of the Rome-Princeton Secondary Highway. He was 
informed that the Commission has this project in mind and intends to give it 
consideration when the new program is formulated, which probably will be in two 
or three months, after the Commission has made its final inspection trip of State 
highways, Judge Higgs also asked about the plans for a John Day-Burns Highway 
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The Commission discussed this matter briefly but deferred its decision 
until latter in the session. (For details of tle Engineer's report see copy 
of the report in general files.) 


The meeting recessed for luncheon at 12:00 o'clock noon, and re- 
convened at 2:00 p.m, with the same persons present and participating. 


The Commission resumed discussion of the Engineer's written report 
on the Salem Highway Situation, and as a result of this discussion, authorized 
release of the following statement expressing its attitude with respect to the 
Engineer's findings and recommendations as contained thereinz 


"The State Highway Commission has studied and considered the ‘Analysis 
of Changes and Modifications in the Present Location of the State Highways 
into and through the City of Salem' as submitted by the State Highway En- 
gineer, It is the opinion f the Commission that the recommendation of 
the Engineer is a feasivle ani practical solution of the highway needs of 
both the primary highway and city street users in the Salem Area", 


Pursuant to instructions received from the Commission on the previous 
day, the Engineer presented for the Commission's consideration a Salary Schedule 
for State Highway Department employees in certain Classifications, as follows; 
(The report was actually presented to the Commission during the morning session, 
but = Commission decided not to take action on it until after the luncheon 
period): . 


CLASSIFICATION HO. PRESENT CIVIL SERVICE ENGINEER'S 
EMPLOYEES SALARIES RECOMMENDATION RECOMMENDATION 
Engr. Aide I 213 200 = 245 200 = 245 200 = 245 
Engr. Aide II 104 230 = 290 230 = 290 240 = 300 
Civil Engr, I ul 270 = 340 270 ~ 340 280 = 360 
Civil Engr, II 116 320 = 400 320 = 400 340 = 420 
Civil Engr, III 15 360 = 440 370 = 450 400 = 480 
Civil Engr, IV 15 360 - 440 420 = 520 450 = 550 
Civil Engr. V¥ 10 400 — 490 480 = 580 500 = 600 
Civil Engr. VI 5 450 = 550 550 = 650 600 - 700 
Civil Engr, VII 520 = 620 600 = 700 700 = 800 
Radio Engr, 1 300 = 370 320 = 400 340 = 420 
Mechanical Engr. i 320 = 400 370 = 450 400 - 480 
Accounting Clerks 6 200 = 245 210 = 255 240 = 300 
Accountant I 3 230 = 290 240 = 300 260 = 320 
Accountant II 5 270 = 340 280 = 350 300 = 370 
Acct. Exec. I 1 320 = 400 330 = 410 350 = 450 
Acct, Exec, III 1 420 = 520 440 = 540 500 = 600 
Real Estate Supervisor 1 340 = 420 350 = 430 450 = 550 
RoW Agent I 3 320 = 400 270 = 340 280 - 360 
RoW Agent II 10 320 = 400 320 = 400 340 - 420 
Row Agent III 4 None - None 400 = 480 
Trave. Information Director 1 380 = 470 400 ~ 500 450 - 550 
lst Asst. Attorney General ni 520 Not Classified 0 = 700 
2nd Asst, Attorney General 1 370 Not Classified 450 = 559 
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The Engineer was thereupon instructed to make such investigation and report his 
findings to the Commission. 


Mr. T, I. Chapman, Eugene, was present, regarding the purchase of a 
small triangular tract of state-owned land abutting on the Pacific Highway at 
its intersection with Alder Street, in Eugene. He was accompanied by his part- 
ner, Mr. R. L. Kruse, also of Eugene. Mr. Chapman advised that the property 
he wishes to acquire lies between the highway and other property that he now 
owns, and that he is very desirous of obtaining title to it in connection with 
his business activities, but was informed that the Commission cannot consider 
sale of the property until the highway improvement that is under way at this 
point is completed. He gave as his thought that the highway improvement is far 
enough advanced so that the Commission can make its decision now, and urged that 
that be done. He presented letters from Deane Seeger, City Manager, and W. C. 
Clubb, City Engineer of the City of Eugene, both letters being directed to hin, 
in which he is advised that the property that he desires is of no value whatso- 
ever to the city, and that the city would offer no objection whatsoever if the 
Highway Commission saw fit to dispose of it, Mr. Chapman offered, if the Com- 
mission sees fit to deed the property to him now, to reconvey it to the state 
later or if it developes that the state needs it, The Engineer advised that 
the highway improvement is still under way, and that he will not be in a po- 
sition to make a recommendation to the Commission until it is completed and the 
traffic pattern at this intersection has been established, but he would advise 
the Commission just as soon as he had something definite to report, which prob- 
ably would be some time during the late spring or early summer when the con- 
tractor has finished his work, The Commission decided not to sell the property 
to Mr. Chapman at this time, however, assured him the property would not be sold 
to anyone else, and that he would be given preferential rights over other per- 
sons if it decides to sell it later on. 


The Engineer brought up for discussion his written report, dated Jan. 10, 


1949, on the highway situation in the City of Salen, containing his recommenda- 
tions with respect thereto. (Copy of this report had previously been placed 
in the hands of the Highway Commission.) He read aloud portions of his report 
which is in four parts and covers the following subjects: 


(1) The relocation of US99E, the Pacific Highway, 
into and through the city 


(2) The location of a bridge spanning the Willamette 
River between Salem and West Salem on the route 
of ORE22 and ORE221 


(3) The location of ORE222, the North Santiam Highway, 
entering Salem from the east, 


(4) The adoption of a grid system of one-way streets 
in Salem's central business district to enable 
traffic to flow smoothly and in maximum volume 
to and from the main highway arterials 
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"Construction of a bridge (Sauvies Island Bridge) over Willamette 
Slough on Gillihan County Road, in Multnomah County, The Gilpin Cone 
struction Company, Portland, submitted the low bid for this work at 
$809,440.50, The second low bid was submitted by C. J. Montag & Son, 
Portland, at $913,000, There were two higher bids, The Commission has 
referred the bids to the Engineer with authority to award the contract to 
the low bidder, The Gilpin Construction Company, when certain conditions 
have been satisfied, 


"0,50 mile of grading, surfacing and oiling, and construction of a 
concrete bridge on the Biggs-Wasco Section of the Sherman Highway, in 
Sherman County, Leonara & Slate, Oregon Ltd., Portland, submitted the 
low bid for this work at $50,415. Snook Brothers, Corvallis, were the 
next low bidders at $53,723. There were eight higher bidders, The 
Commission has awarded the contract to the low bidder, Leonard & Slate, 
Oregon Ltd., at their bid price," 


The Chief Counsel reported thatpursuant to instructions from the 
Commission on the previous day, he has conveyed to Eriekson Brothers » St. Helens, 
the Commission's decision with respect to the settlement of right of way that 
the Commission recently condemned, and Erickson Brothers advised that they are 
willing to accept the $26,000 award as set by ths jury in the case, on the con- 
dition that they are given three years time in which to cut-back their building 
so that it will not encroach upon the highway. If the Commission is willing to 
grant them that concession, he said, Erickson Bros, will not demand payment of 
the $26,000 until the work has been done, As to the rock wall, he said that the 
Ericksons will remove it within the 60 day time limit heretofore set by the 
Commission, The Commission deferred a decision in the matter pending additional 
investigation and report from the Engineer as to what is fair to the state and 
all concerned, 


The Chief Counsel presented for the Commission's consideration, pro= 
posed agreement with the U. S, Indian Service, covering additional construction 
on the Sprague River Road, Klamath County, He called attention to the fact that 
the agreement has been approved and signed by the proper officials of the Indian 
Service, Following careful analysis of the provisions of the agreement, the 
Commission approved it subject to one change in the wording to make it definitely 
clear that the Commission is authorizing an expenditure of $150,000 in cooperation 
with a like expenditure of federal funds, to finance certain improvements now 
but is not obligating either the present Commission or any future State Highway 
Commission, or the State of Oregon, with respect to any additional expenditure 
for construction of this road, (The Chief Counsel made the change as requested 
and the Commission thereupon signed the agreement, ) 


The Commission discussed matters pertaining to the proposed State High- 
way Office Building, in Salem, and in connection therewith studied the plans and 
cost estimates submitted by the architects, Whitehouse, Church, Newberry, and 
Roehr, who have been retained to design the structure. The discussion principally 
concerned space for immediate use and future expansion, As a result of tie ais- 
cussion the Engineer was instructed to have the architects revise the plans to 
provide for space that is actually needed at this time, and a reasonable amount 
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The Engineer explained that this Schedule is based on salaries now- 
being paid by the Public Roads Administration and the U, S, Reclamation Service, 
that it is a little under the salary schedule obtaining in the State of California, 
but is about equal to, or slightly higher thau wat being used in the State of 
Washington, He gave as his opinion that it will satisfy the present require- 
ments, and recommended approval of the same. 


The matter was discussed at considerable length, and as a result there- 
of, the Commission approved the schedule by unanimous vote on assurance that the 
rates are sufficient to bring desired results, The Engineer and the Chief Counsel 
were instructed to present the Schedule to the Civil Service Board as soon as 
possible. and to inform the Board that it is the Highway Commission's opinion 
that the salaries indicated therein must be paid if the Highway Department or- 
ganization is to be kept intact and the highway program is to go forward as planned, 


The Commission discussed with the Engineer the bids received at the 
morning session, for highway construction, and at 23:30 p.m, Chairman Banfield 
publicly announced the Commission's decision with respect to each project, as 
follows, the Commission's action being by unanimous vote: 


"Construction of a bridge over the Middle Fork of the Coquille River 
on the Coos Bay-Roseburg Highway, in Douglas County, VaDare Construction 
Company, Portland, submitted the low bid for this work at $36,680, The 
next low bid was submitted by Snook Brothers, Corvallis, at $36,923.50. 
There were four higher bids received, The Commission has awarded the con- 
tract to the low bidder, VaDare Construction Company at its bid price. 


"Pine Creek-Beech Creek Rock Production Project on the Pendleton - 
John Day Highway, in Grant County. Three bids were received for this wrk, 
the low one being that of P, B, Doherty & Son, Portland, at $31,200. The 
second low bid was submitted by Walter Berndt Construction Company, Vancouver, 
Washington, at $32,760, The Commission has awarded this contract to the 
low bidder, P. B. Doherty & Son at its bid price. 


“Installation of Traffic Signals in the City of Grants Pass, in 
Josephine County, Hollywood Electric Company, Grants Pass, submitted the 
low bid for this work at $16,699.80. The second low bid was submitted by 
Mill Electric Company, Salem, at $19,968. There were three higher bids, 
The contract has been awarded to the low bidder, Hollywood Electric Company, 
at its bic price. 


"Crading, paving, and construction of a concrete structure on the 
Sun Dial S*ction of the Columbia River Highway, in Multnomah County, Carl 
M, Halvorvon, Portland, submitted the low bid for this work, based on the 
use of aspnalt, at $526,131.50. He submitted no bid based on the use of 
tar. The second low bid was submitted by C. J. Montag & Son, Portland, 
at $527,585, based on the use of asphalt, They also submitted no bid based 
on the use of tar. There were eight higher bids, The Commission has re- 
ferred the bids to the Engineer with the authority to award the contract 
to the low bidder, Carl M, Halvorson, when certain conditions have been satisfied 
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Agreement with Commonwealth, Inc, covering disposal of buildings 
in Sullivans Gulch, Portland. 


Agreement with A, C, Baumback covering moving of buildings in 
Gold Beach, 


Agreement with City of Medford covering installation and maintenance 


of traffic signals in Medford. 


Agreement with Chetco Lumber Company covering construction and 
operation of a logging road across State Park property in Curry County. 


Bargain and Sale Deed conveying to Medford Corp. property in the 
Northwest quarter (NW 2) of the Northeast quarter (NE +) of Section 
24, T 37 South, Range 2 W, W.M., Jackson County, 


Agreement with Weyerhaeuser Timber Company extendine term of lease 
covering stockpile site on the Greens Springs Hwy., in Jackson County. 


Agreement with Klamath Indian Agency concerning the further im- 
provement of the Sprague River Road, in Klamath County, 


There being no further business to come before the Commission 


at this time the meeting adjourned at 3:00 p.m, 


State Highway Engineer 
¢ 


Secret. 


January 25, 1949 


i 

i: 
{ ' 
tae 
ie 
i 
| i. 


4 


Aaron eaee oo ; 


we 


* 


V- 


’ 


4 


15566 


of additional space for future expansion of activities, The plans are to be 
resubmitted to the Commission when the changes have been made, 


The Engineer requested authority for the Right of Way Department to 
negotiate right of way for a proposed revision of the state highway along South 
Sixth Street, in Klamath Falls, particularly at a point where this Street crosses 
over the railroad yards of the Southern Pacific Company, and where a lumber mill 
is being razed. He explained that the proposed future improvement of this high- 
way will require additional right of way, and in his estimation it would be ad- 
visable to obtain the right of way now across the mill company's property, while 
it is available and before it gets into other hands. The Commission unanimously 
approved the securing of options for the property. 


The Commission discussed, approved and signed the following agreements, 
etcetera: 


Agreement with City of Portland and Isaac Hasson, et ux, disposing 
of a grade change damage case affecting property on Front Street, Portland, 


Agreement with Pendleton Lumber Company for construction and operation 
of a roadway across state park property in Blue Mountain Timber Reserve, 
near Meacham, in Umatilla County, 


Cooperative agreement with Public Roads Administration covering pro=- 
duction of crushed tock in stockpiles on the John Day Forest Highway pro- 
ject, in Grant County, 


Agreement with Coos County covering disposition of a section of the 
Coos Bay-Roseburg Highway (old route) near Sandy Creek. 


Agreement with Multnomah County and the Port of Portland with respect 
to vacation of a portion of Sun Dial Secondary Highwy. } 


Agreement with Multnomah County providing for county maintenance of 
Sauvies Island Bridge after it is constructed by the State, Semeae ey 
super — O- at + tm IO~.te AEN 
Agreement with the S, P. & S. Railwey Company whereby the Company 
grants an easement to the State to construct Sauvies Island Bridge over 
railway company property, in Multnomah County. 


Agreement with the California-Oregon Power Company providing for re- 
establishment of the company's pole line along The Dalles-Dalifornia High- 
way north of Klamath Falls, 


Agreement with the City of Tillamook and Tillamook County covering 
disposition of certain portions of the Tillamook-Pleasant Valley Section 
(old route) of the Oregon Coast Highway when the new highway has been con- 
structed. 


Agreement with the City of Tillamook providing for a one-way street 
plan for US101 traffic in Tillamook, 
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EXHIBIT "A" 
Minutes of Jamary 24 and 25, 1949 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, »ad 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquisition of the properties sHould be completed, 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquisition of the said properties and 
to take title thereto in the name of the State of Oregon. The said properties 
hereby ordered and authorized to be acquired are as follows: 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY 


14845- Haynes, Retlaw W. and Myrtle M, Haynes 


Right of Way 
Option expires 
July 5, 1949 
11,500 sq.ft. (2 lots-odd 
shaped) at 13¢ sq.ft. $1,495.00 
Allowance- garage 300.00 
Allowance- 2 small chicken 
houses 40,00 
Allowance- 6-roam house 6,720.00 $ 8,555.00 Mayhew 
14870- Arrell, Kenneth S. and Beulah A. Arrell 
Right of Way 
Option expires 
June 21, 1948 
6,867 sq.ft. at $0.08 plus 
sq.ft. 600.00 
Allowance- garage 576.00 
Allowance- houge 6,175.00 7,351.00 “ 
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EXHIBIT "A" (Cont. ) 
VISTA AVENUE-MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY (Cont. ) 
14187-A City of Portland (Cont. ) 
State to convey to City 1.0 
acre (approx) in exchange for 
0.92 acre - file 14192 - 


Waiver of access to remainder of property 


NORTHEAST UNION AVENUE SECTION, PACIFIC HIGHWAY EAST 


14798- Harris, Robert B. and Dorothy M. Harris 
Right of Way 
Option expires 
July 6, 1949 


5,227 sq.ft. at 90¢ sq.ft, $4, 704. 30 
Allowance- moving service 
station, fruit stand 4,160.00 
Allowance- moving 2 flood 
lights at $75.00 each 150.00 
Allowance- 908 sq. yds. pavement 
at $1.00 sq.yd. 908. 00 
Allowance - for loss business 
during moving 333.70 $10,256.00 Parker 
Norlin 
Waiver of access, except at NE Halleck and 
NE Kilpatrick Sts, and a 30-ft opening 
opposite Sta. 129+75 
State to construct and pave pavement approaches 
State to extend existing sewer easement to new 


right of way 


14796- Weir, Elmer J. 
Right of Way 
Option expires 
July 11, 1949 


25 sq.ft. - allowance - 5.00 5.00 Norlin 
State to reconstruct and gravel approach 


at intersection NE McClelland and NE Union 
Avenue, east side, at same grade as now exists 
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EXHIBIT "A" (Cont. ) 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont. ) 


14834- Van Evern, Shirley and Mary Hendricks Johnson 


Right of Way 
Option expires 
May 22, 1949 
5,000 sq.ft. at 1k¢ sq.ft. $ 700.00 
Allowance- garage 180.00 
Allowance- 5-roomed house 6,169.00 $ 7,049.00 Mayhew 
14739- Messer, Clabourn B. and Lela M. Messer 
Right of Way 
Option expires 
July 18, 1949 
4,790 sq.ft. at 1hb¢ sq.ft. 
(plus) 713.00 
Allowance- house- 5-roomed 3,210.00 3,923.00 " 


VISTA AVENUE-MULTNOMAH COUNTY LINE SECTION, SUNSET HIGHWAY 


14193- City of Portland 


Right of Way 
Option expires 
May 16, 1949 
2.12 acres at $340.00 720.80 720.80 McCallister 
Collins 
Waiver of access to remainder of property 
14187- City of Portland 
Right of Way 
Option expires 
May 14, 1949 
3.68 acres at $250.00 920.00 
1.43 acres at $100.00 143.00 
2.85 acres at $300.00 less 835.00 
2.90 acres at $150.00 435.00 2,333.00 . 
Waiver of access, except at 
Sta. 107+00, north side highway 
14187-A City of Portland 
Right of Way 
Option expires 
May 14, 1949 
4.27 acres at $250.00 1,067.50 1,067.50 " 


(Cont. ) 
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EXHIBIT “A” (Cont. ) 
RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY (Cont.) 
13727- White, Gertrude 0. (Cont.) 


State to give grantor 3 
months' notice before 
construction highway starts 

State to grade grantor's 
existing road approach to 
highway, back to garage and 
gravel - Station #571475 
(estimated cost $75.00) - 


TILLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY 


11808-A Johnson, Orval H. and LaVelle Johnson 


Right of Way 
Option expires 


July 16, 1949 


2.40 acres at $1,000.00 $2,400.00 
Allowance- 19 rods fence 
at $2.50 per rod . 47.50 $ 2,447.50 Benson 


Waiver of access 


NEWBERG-DAYTON SECTION, PACIFIC HIGHWAY WEST 


Se 


14452- Trunk, John E, 


Right of Way 
Option expires 


April 28, 1949 
0.532 acre at $1,000.00 532.00 Witt 
Waiver of access 


State to replace 630 feet of 
6" tile destroyed during 
roadway construction 


14455- Trunk, Estate Doris 


Right of Way 
Option expires 
April 28, 1949 


0.501 acre at $1,000.00 plus 510.00 
2.50 acres at $600.00 1,500.00 2,010.00 ° 


(Cont. ) 
5 JAN 24 


45571 


EXHIBIT "A" (Cont.) 


FRONT STREET PROJECT, CITY OF PORTLAND, PACIFIC HIGHWAY EAST 


8698- Oregon-Washington Railroad & Navigation Company 
Right of Way for easement purposes 


1,800 sq.ft. $ 50.00 $ 
8698- Oregon-Washington Railroad & Navigation Company 
Right of Way 
11,256 eq.ft. at 50¢ sq.ft. 5,628.00 


11143- Hasson, Isaac and Mollie Hasson 
Right of way slope easement 


350 sq.ft. at 10¢ sq.ft. 35.00 
Allowance- Construction of walk, 

south entrance 50.00 
Allowance- reseeding lawn 15.00 
Allowance- raising garage, re- 

placing walls, floor "200.00 
Damages- grade change 300.00 


8698- Oregon-Washington Railroad & Navigation Company 
Right of way construction easement 


12,700 sq.ft. at 40¢ sq.ft. 5,080.00 
(permanent easement) 


SAUVIES ISLAND BRIDGE SECTION, GILLIHAN ROAD #1159 


15157- Shields, Frances A. 
Right of Way 
Option expires 
June 29, 1949 


0.44 acre) LUMP § 
0.26 acre) — 3.00 
RAINIER-GOBLE SECTION, COLUMBIA RIVER HIGHWAY 


Se 


13727- White, Gertrude 0. 


Right of Way 

Option expires 

June 14, 1949 
1,000 sq.ft. at 5¢ sq.ft. 50.00 
Damages- too close to highway and 
damages caused by a 6-ft cut 425.00 
Allowance- shrubs, shade trees, 
and 1,000 feet lawn 275.90 

(Cont. ) 
4 


JaN 24 1949 


i 
= - OND St aegepemae nnenapeeareens cmeractieeanarattea er sa SIAR Rte 


50.00 McCallister 


5,628.00" 
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750.00 McChesney 


EXHIBIT "A" (Cont. ) 
BAY PARK-DELMAR SECTION, OREGON COAST HIGHWAY (Cont.) 
14959- Douglas, Ida M. (Cont.) 
0.71 acre at $75.00 $ 53.25 
Waiver of access, except 
private road entrance-Sta. 
422475 21.75 $ 75.00 Reeder 


State to re-construct private road 
approach, west side- 


14946- Vineyard, Clive and Bernice Vineyard 


Right of Way 
Option expires 
July 11, 1949 
0.25 acre (uncleared) at $75.00 18.75 
0.25 acre (cleared) at $330.00 82.50 
Allowance- for graveled road 
approach and leveling land 135.00 


Waiver of access, except 25 foot 
strip on westerly side, Engr. 
Sta. 208420 13.75 250.00 " 


State to construct road approach, 
75 feet westerly from Sta. 208420 


DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY 


14134- Webb, H. 0. 
Right of Way 
Option expires 
x 
(Correction) 


2.25 acres at $500.00 L135. 
2.0 acres at $400.00 800. 
0.25 acre - service station, 
store, at $1,000.00 acre 250. 

Allowance- 5-roomed house 3,600. 
Allowance- house, used as barn 1,320 
Allowance- 2 small smoke houses 4O, 
Allowance- 1 feed house, rest 
room 680 

Allowance- small hog shed a2. 
900 
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Allowance- old barn; store hey, 
shelter 

Allowance- sheep,cow, chicken 
sheds 150. 
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EXHIBIT "A" (Cont. ) 
NEWBERG-DAYTON SECTION, PACIFIC HIGHWAY WEST (Cont.) 
14455- frunk, Estate Dorts (Cont.) 
State to lay 600 feet 8 inch 
tile to connect with farm tiling 
from Eng. Sta. 197+00 to 203400 - 
estimated cost $1100.00- 


3 accesses permitted owner- Sta. 193+450, 
205450 and 215+00 


NORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST 


34601--Hehnke, H. H. and Margaret Hehnke 


Right of Way 

Option expires 

duty 5, 1949 
0.18 acre at $200.00 $ 36.00 
Allowance- waiver of access 10.00 

14618- Teeter, Will N. and Margaret Teeter 

Right of Way 

Option expires 

duly 5, 1949 
0.155 acre at $500.00 17.50 
Allowance- 16 rods fence at 
$2.50 per rod 40.00 
Allowance- waiver of access 32.50 

14617- Hicks, J. E. and W. P. Hicks 

Right of Way 

Option expires 

July 12, 1949 
0.25 acre at $1,000.00 250.00 
Allowance- 22 rods fence at 
$2.50 per rod 55.00 
Waiver of access 25.00 


Allowance- damages- reducing area 230.00 


BAY PARK-DELMAR SECTION, OREGON COAST HIGHWAY 


14959- Douglas, Ida M. 


Right of Way 
Option expires 
June 28, 1949 
(Cont. ) 
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EXHIBIT "A" (Cont. ) 


ROGUE RIVER-CRATER LAKE JUNCTION SECTION, SAMS VALLEY SECONDARY HIGHWAY (Cont. ) 


14087- Wright, Harrison W. and Vera S. Wright (Cont.) 


State to re-establish private driveway 
Replace concrete gate posts and gate, with 
wooden cattle guard 

Fill shallow depressions each side driveway 
with earth - (total estimated cost $106.00) 


15143- Schemp, Christian and Marie K. Schemp, and J. V. and E. L. Whipple 
Right of Way 
Option expires 
June 17, 1949 


3.51 acres at $350.00 $1,228.50 
Allowance- 219 rods fence at 


$4 rod 876.00 $ 2,104.50 Benfield 


State to establish private entrances - Sta. 

803+00 and 808400 

Grantors to supply drain tile to be placed under 
approach from highway-est'd cost per entrance $5.00 


14088- French, J. H. and L. B. French 
Right of Way 
Option expires 
June 13, 1949 


5.88 acres at $500.00 2,940.00 2,940.00 


State to re-establish private driveway 

at Sta. 742+75, install cattle guard 

and gate 

Build new bridge inside property line across 
irrigation ditch, opposite Sta. 742450, bridge 
piers equal present piers 

Build private road on grantors' property from 
Sta. 758400 to hay lift, east end barn 

Rebuild 164 rods fence at $4 rod 
(estimated cost $981.00) 

In event cut interferes with water supply State 
to dig new well and install pump 

Grantor to have right to cut trees from right 
of way before construction starts. 


a fh te RR TI I Ble fs RS a 
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DELMAR-CHINA CAMP CREEK SECTION, OREGON COAST HIGHWAY (Cont. ) 


eS ee 


14134- Webb, H. 


Previous report: 


0. (Cont. ) 
Allowance- 1 chickenhouse $ 20.00 
Allowance- service station and 

store 1,550.00 
Allowance- windmill, automatic 

pump 300.00 
Allowance- 49 fruit trees, $12 

each 588.00 
Allowance- berries, garden, shrubs, 
grape arbors, trees 500.00 
General damages 2,165.00 


Allowance- water supply system 1,940.57 


Allowance of $1,000.00 for water supply 
system was approved - 


DELMAR-CHROME PLANT SECTION, OREGON COAST HIGHWAY 


14109- Cook, Wendell W. and John L. Cook 


Right of 


Way 


(CORRECTION) 


Previous report: 


ROGUE RIVER-CRATER LAKE JUNCTION SECTION 


ee ee ee 0 CO 


1.18 acres at $200.00 236.00 
Allowance-garage, barn, pump house 239.75 
Allowance- damages, too close 


highway 192.25 
Plus new well - cost 852.10 


Estimated cost of new well -- $750.00 


14087- Wright, Harrison W. and Vera S. Wright 


Right of Way 
Option expires 
July 12, 1949 
0.39 acre at $1,500.00 585.00 
Allowance- 25 rods fence at $4 
rod 100.00 
Allowance - damages- loss 
river frontage 365.00 
(Cont. ) 
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$15,940.57 Reeder 


1,520.10 " 


1,050.00 Benfield 


SAMS VALLEY SECONDARY HIGHWAY 


EXHIBIT "A" (Cont. ) 
MONUMENT-HAMILTON SECTION, KIMBERLY-LONG CREEK HIGHWAY (Cont.) 


—— 


14266-A Hinton, F. E. (Cont.) 


é 
: 
. 
: 
| 


Cash settlement in lieu of re- 
building fences and providing 
gates at entrance to stock pile 
and quarry, and building stock 
$ 250.00 $ 250.00 Cozad 


ENTERPRISE-FOREST BOUNDARY SECTION, ENTERPRISE-LEWISTON HIGHWAY 


eee ee 


11888- Stockdale, A. B. 


Right of Way 

Option expires 

June 13, 1949 
6.43 acres at $100.00 643.00 
6.0 acres at $50.00 300.00 


Allowance- removing and re- 

building 125 rods fence at 

$1.00 rod 125.00 
Allowance- removing and re- 

building 422 rods woven wire 

fence at $1.25 per rod 525.00 1,593.00 " 


State to provide access - 
11889- Conrad, G. L. 


Right of Way 
Option expires 
June 12, 1949 
0.40 acre at $100.00 40.00 
0.40 acre at $50.00 20.00 
Allowance- 130 rods barbed wire 
fence at $1.00 per rod 130.00 190.00 " 
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ROGUE RIVER-CRATER LAKE JUNCTION SECTION, SAMS VALLEY SECONDARY HIGHWAY (Cont.) 


ee eee ee ee 0 


14096- Fleming, A. B. and Dorothy D. Fleming 


Right of Way 
Option expires 
July 12, 1949 


1.70 acres at $235.00 $ 399.50 $ 


State to re-establish private entrance 

at Sta. 768460 
Re-set mail box opposite private entrance 
Replace 110 rods fence ($4.00 rod) 

Install wooden cattle guard at entrance 
instead of new gate (estimated cost $550.00) 


GREEN SPRINGS SECTION, GREEN SPRINGS HIGHWAY 


eee eee ee 
1255- Weyerhauser Timber Company 
Stock Pile Site 
Renewal of lease for 10 years 1.00 


WASCO COTNTY LINE-MADRAS SECTION, THE DALLES-WASCO HIGHWAY 


Oe 


15242- Priday, John H. 
Gravel Pit 


0.92 acre - 5 year lease at $20.00 
per year - 1/1/49 to 1/1/54 100.00 


State agrees to keep gates to highway closed 
or provide a cattle guard - 


REDMOND SECTION, THE DALLES-CALIFORWIA HIGHWAY 


eee ee 


15146- Lynch, M. A. and Eva B. Lynch 
Storage purposes 
Option expires 
May 17, 1949 
0.42 acre at $952.38 400.00 


MONUMENT-HAMILTON SECTION, KIMBERLY-LONG CREEK HIGHWAY 


I ee 


14266-A Hinton, F.E. 
Stock pile and quarry site 


(Cont. ) 
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399.50 Benfield 


1.00 Benson 


100.00 Chandler 


400,00 McChesney 


EXHIBIT "Cc" 
Minutes of January 24 and 25, 1949 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the calendar 
year 1948 for street purposes as provided in said law, the several sums or 
amounts set opposite the names of the respective cities or towns: 


CE Sok sce ek ee Oe OS 


Se ae 3,027.47 
ONOE Ms buceuie tel & ae 5) tLe. * tele. Seeegees 
WEEE a) Dek la re ed ew fe ck 2,048.25 
ge oe ee eee ee ea 953.57 
eee ee or a eee nie « 2 2056.29 


AND, WHEREAS, each of said cities and towns has, by appropriate 
action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 
complied with the requirements of said law so as to qualify each far the 
benefits thereof; : 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 
1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 

following streets in the following named cities: 


Cave Junction - Schumaker Street, Caves Avenue, Junction 
Avenue, Kerby Avenue 


Clatskanie - 9th Street, 10th Street, Alder Street, Orchard 
Street, High Street, Norman Street, Larch Street, Conyers 
Street 


Florence - Front Street, Madison Street, First Street, 5th 
Street 


Jefferson - Third Street, Union Street, Hazel Street, School 
Street 


Lexington - Water Street 


Nehalem - Tohl’s Avenue, 9th Street, "I" Street 


(Cont. ) 


EXHIBIT “B" 
Minutes of January 24 and 25, 1949 
RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
there have been by the Oregon State Highway Commission apportioned to the 
cities and/or towns hereinafter named for disbursement during the calendar 
year 1947 for street purposes as provided in said law, the several -sums or 
amounts set opposite the names of the respective cities or towns: 


ce ese es TU 
AND, WHEREAS, each of said cities and towns has, by appropriate 


action evidenced by resolution or other official instrument, certified copies 
of which have been filed with the State Highway Commission, conformed to and 


complied with the requirements of said law so as to qualify each for the benefits 


thereof; 
NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the 
following streets in the following named cities: 


Lexington - "B" Street. Replace Bridge 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named res- 
pective cities and/or towns are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission shall be and is deemef an 
appropriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4. hat upon entry of this resolution in the minutes and records 
of the Commission, the Secretary shall thereafter mail to the proper officer 
in each of said cities and/cr towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


5, This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 24th day of January, 1949. 
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EXHIBIT "D" 
Minutes of January 24 and 25, 1949 


ORDER REDUCING MAXIMUM LOAD LIMITS 


sarreway ites cam nese sr 


ON CERTAIN STATE HIGHWAYS 


WHEREAS, the following roads or highways have been duly designated 
and declared to be and are state highways, and have been improved and are 
being maintained by the State Highway Commission pursuant to the laws of 
the State of Oregon as state highways, to-wit: 


Halsey-Sweet Home Secondary Highway No. 212 
Kings Valley Secondary Highway No. 191 
Monmouth Secondary Highway No. 194 
Eddyville-Blodgett Secondary Highway No. 180 
Alsea Highway No. 27 

McKenzie Highway No. 15 

Alsea-Deadwood Secondary Highway No. 201 
Territorial Secondary Highway No. 200 
Richardson-Eugene Secondary Highway No. 220 
Albany-Lyons Secondary Highway No. 211 
Mehama-Mill City Secondary Highway No. 213 
North Santiam Secondary Highway No. 162 
Little Nestucca Secondary Highway No. 130 
Salem-Dayton Secondary Highway No. 150 
McKenzie Highway No. 15 

Dallas-Coast Secondary Highway No. 192 
Springfield-Creswell Secondary Highway No. 222 
Bellevue-Hopewell Secondary Highway No. 153 
Nehalem Secondary Highway No. 102 
Yamhill-Newberg Secondary Highway No. 151 
Farmington Secondary Highway No. 142 
Scholls Secondary Highway No. 143 

Wilson River Highway No. 37 

Cascade Secondary Highway No. 160 

Eagle Creek-Sandy Secondary Highway No. 172 
Woodburn-Estacada Secondary Highway No. 161 


AND WHEREAS, the above-named state highways are, in the judgment 
of the State Highway Commission, being subjected to a kind and character of 
traffic which will damage and injure the said highways during the present 
period of freezing and thawing, and in order to protect said highways against 
such damage and injury it is deemed and is the judgment of the Highway Com- 
mission, and said Commission finds that it will be for the best interests of 
the said highways that the maximum weights permitted and authorized by law 
be reduced during such period; 


(Cont. ) 
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EXHIBIT "C" (Cont.) 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named res- 
pective cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns, 
as evidenced by appropriate resolutions by them respectively adopted and 
thereafter filed with the State Highway Commission shall be and is deemed an 
appropriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


4, hat the Resolution Forms 1 and 2, adopted by the City of Nehalem 
in April of 1948 and approved by the Highway Commission on May 24, 1948, shall 
be cancelled in accordance with the request of the City of Nehalem on file in 
the records of the State Highway Department; and Resolution Forms 1, 2 and 3, 
adopted by the City of Nehalem on December 7, 1948, be substituted therefor. 


5. That upon entry of this resolution in the minutes and records of 
the Commission, the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution 
approving the plans submitted by the city. 


6. This resolution shall be entered in the mimtes and records of 
the Oregon State Highway Commission on the 2kth day of January, 1949. 
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EXHIBIT "D" (Cont. ) 


Alsea-Deadwood Secondary Highway No. 201, from 
Cougar Creek (M.P. 10.5) to junction with 
Siuslaw Highway, in Lane County; effective 
date - January 1, 1949 


Territorial Secondary Highway No. 200, from Crow 
(M.P. 24.34) to Lane-Douglas County Line 
(M.P. 42.50), in Lane County; effective date - 
January 5, 1949 


Richardson-Eugene Secondary Highway No. 220, from 
Richardson (M.P, 11.94) to Elmira (M.P. 36.57) 
in Lane County; effective date - Jamuary 5, i9h9 


Albany-Lyons Secondary Highway No. 211, from Scio to 
= in Linn County; effective date - January 10, 
1949 


Mehama-Mill City Secondary Highway No. 213, from 
Mehama to Mill City, in Linn County; effective 
date - January 10, 1949 


North Santiam Secondary Highway No. 162, from Mill City 
to Gates, in Marion County; effective date - 
January 10, 1949 


Little Nestucca Secondary Highway No. 130, from junction 
with Oregon Coast Highway to a point 3.8 miles 
easterly thereof, in Tillamook County; effective 
date - January 12, 1949 


Salem-Dayton Secondary Highway No. 150, from Dayton 
(M.P. 0.0) to junction with Glen Creek Road near 
north city limits of West Salem (M.P. 19.67), in 
Yemhill and Polk Counties; effective date - 
January 17, 1949 


McKenzie Highway No. 15, from Cogswell Hill (M.P. 9.0) 
to Nimrod Junction (M.P. 33.5), in Lane County; 
effective date - Jamary 17, 1949 


Dallas-Coast Secondary Highway No. 192, from junction 
with county road one-quarter mile east of Salmon 
River Highway Junction (M.P. 0.22) to junction 
with Salem-Dallas Secondary Highway (M.P. 14.83), 
in Polk County; effective date - January 17, 1949 


(Cont. ) 


3 JaN 24 1949 


i 
. 
= 
: 
' 


15583 


EXHIBIT "D" (Cont. ) 


AND WHEREAS, the State Highway Commission has after due investiga- 
tion determined and found, and it is the judgment of the Commission, that the 
maximm weights which shall be permitted upon said roads during said period 
shall be reduced and fixed as in this order provided. 


NOW THEREFORE, the premises being in part as above stated, and the 
State Highway Commission being of the opinion that said roads were not built 
to sufficient standards to withstand adverse action of the elements and the 
maximum weights permitted and authoriged by law, and the Commission having 
found upon due investigation that it will be far the best interests of said 
highways that the maximm total weight of load and vehicle which shall be 
permitted upon said roads during the said period commencing on the dates 
hereinafter specified, shall be reduced so as to conform to the requirements 
fixed in this order. 


TT IS HEREBY ORDERED, that the maximm weight of combined load and 
vehicle which shall be permitted upon the within-named roads shall not exceed 
the weight herein fixed. 


The maximm weights which shall apply to the following highways, to- 
wit: 


Halsey-Sweet Home Secondary Highway No. 212, from 
Halsey to Sweet Home, in Lane County; effective 
date - December 31, 1948 


Kings Valley Secondary Highway No. 191, from Dallas 
to junction with Corvallis-Newport Highway at 
Wren, in Polk and Benton Counties; effective 
date - December 31, 1948 


Monmouth Secondary Highway No. 194, from junction with 
Kings Velley Secondary Highway to Monmouth, in 
Polk County; effective date - December 31, 1948 


Eddyville-Blodgett Secondary Highway No. 180, from 
Nashville to Blodgett, in Benton and Lincoln 
Counties; effective date - December 31, 1948 


Alsea Highway No. 27, from Hatchery Creek (M.P. 12.0) 
to junction with Corvallis-Newport Highway at 
Philomath, in Benton and Lincoln Counties; effective 
date - December 31, 1948 


McKenzie Highway No. 15, from Nimrod (M.P. 33.5) to 
Belknap Junction (M.P. 55.0), in Lane County; 
effective date - December 31, 1948 


(Cont. ) 
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EXHIBIT "D" (Cont. ) 


IT IS FURTHER ORDERED, that these rules and regulations as made 
and found by the State Highway Commission under’ the provisions of Sec. 
115-394 0.C.L.A., shall be in full force and effect from the effective date 
hereinabove specified, until modified, anmulled or voided by the order of the 
State Highway Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a conspicuous 
manner and place at each end of each of the above-named highways and at 
important crossroads on said highways, so that said notice can be readily 
seen and read, which gaid notice shall state plainly the limitations and 
prohibitions of traffic hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this order 
be furnished to the county clerk of each county affected by this order, 
and that a certified copy of this order be furnished to the Superintendent 
of the Department of State Police for his information. 


Dated this 2kth day of Jamary, 1949. 
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EXHIBIT "D" (Cont. ) 


Springfield-Creswell Secondary Highway No. 222 from 
junction with McKenzie Highway (M.P. 0.0) to 
junction with Willamette Highway (M.P. 8.30), 
in Lane County; effective date - Jamary 19, 1949 


Bellevue-Hopewell Secondary Highway No. 153, from 
junction with Salmon River Highway (M.P. 0.0) to 
junction with Salem-Dayton Secondary Highway 
(M.P. 14.95), im Yamhill County; effective date - 
Jamary 19, 1949 


Nehalem Secondary Highway No. 102, from M.P. 15.24 to 
junction with Sunset Highway (M.P. 75.91), in 
Clatsop, Columbia, and Washington Counties; 
effective date - January 27, 1949 


Yamhill-Newberg Secondary Highway No. 151, from Yamhill 
to Newberg, in Yamhill County; effective date - 
January 27, 1949 


Farmington Secondary Highway No. 142, entire length, 
in Washington County; effective date - January 27, 1949 


Scholls Secondary Highway No. 143, entire length, in 
Washington County; effective date - January 27, 1949 


Wilson River Highway No. 37, from Baum Grove (M.P. 41.5) 
to Forest Grove (M.P, 51.18), in Washington County; 
effective date - January 27, 1949 


Cascade Secondary Highway No. 160, from south city limits 
of Oregon City (M.P. 17.19) to Silverton (M.P. 44.0), 
in Clackamas and Marion Counties; effective date - 
January 27, 1949 


Eagle Creek-Sandy Secondary Highway No. 172, entire length, 
in Clackamas County; effective date - January 27, 1949 


Woodburn-Estacada Secondary Highway No. 161, from 
Molalla (M.P. 14.30) to Estacada (M.P. 34.19), in 
Clackamas County; effective date - January 27, 1949 


shall be as follows: ‘The maximm combined weight bearing on the surface of 
the highway at contact with the tread on all of the wheels of a vohicle or 
combination of vehicles shall not exceed thirty-six thousand (36,000) pounds; 
and, the maximm combined weight bearing on the surface of the highway at 
contact with the tread on the wheels of any one axle of a vehicle or combina- 
tion of vehicles shall not exceed eight thousand (8,000) pounds. 


(Cont. ) 
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EXHIBIT "E" (Cont. ) 


Section 115-135, 0. C. L. A. (motor vehicle 
license fees) $ 2,871,162 .66 


Section 15, Chapter 413, Oregon Laws 1945 
(gasoline tax) 20,184 ,096.96 


Section 115-528, 0. C. L. A., and Section 29 
Chapter 467, Oregon Laws 1947 (motor 
carrier fees) 4 472,067.28 


From fines and penalties collected for viola- 
tions of the motor vehicle and transporta- 


tion laws 253,574.27 
$27, 780,901.17 


AND, WHEREAS, the ten per cent of the $27,780,901.17, which is 
available for appropriation to the cities and towns amounts to $2,778,090.12; 
and 


WHEREAS, after withdrawing the sum of $250,000 as provided in said 
act, which sum is to be administered by the State Highway Commission within 
the meaning of Section 3 of said Chapter 425, Oregon Laws 1947, there remains 
a balance of $2,528,090.12, which balance is, in response to the command of 
said statute, to be distributed among the cities of the State; each city 
being entitled to receive such share of said balance as its population bears 
to the total population of the cities; and 


WHEREAS, by applying the factors of allocation or distribution pro- 
vided for in said ” chapter 425, Oregon Laws 1947, the State Highway Commission 
has determined upon an apportionment of said funds among the several cities 
and towns of the State as shown in the tabulation given below: 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Highway Com- 
mission, all members being present and affirmatively voting, as follows: 


1. That the Commission does hereby find and declare that the funds 
made available for distribution among the cities of the State pursuant to said 
law should be and are allocated and apportioned to the cities named below in 
the amounts set opposite the names of the respective cities: 


I. Cities of Populations 1,000 or More 


City Population Amount 
Albany 5,654 $25,211.38 
Ashland 4 Th 21,153.66 
Astoria 10,389 46,324.92 
Baker 9,342 ki, » 056.31 
Bandon 1, 004 47476.87 
(Cont. ) JAN 24 1949 
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EXHIBIT "E” 
Minutes of January 24 and 25, 1949 
RESOLUTION 


WHEREAS, by the enactment of Chapter 425, Oregon Laws 1947, the 
Legislature in section 2 of said act provided as follows: 


"Section 2. Beginning with the year 1947 and anmally there- 
after there shall be and hereby is appropriated out of the state 
highway fund such sums of money as will equal 10 per cent of all 
moneys credited to the state highway fund by the state treasurer 
between January 1 and December 31 of each year and which have ac- 
crued from funds transferred to the state highway fund by the state 
treasurer under the provisions of section 115-135, 0.C.L.A.; 
section 15, chapter 413, Oregon Laws 1945; section 115-528, 
0.C.L.A., in the event it becomes law; section 29 of house pil. 

No. 175 of the forty-fourth legislative assembly, and from fines 
and penalties collected for viclations of the motor vehicle and 
transportation laws. Such appropriation shall be distributed among 
the several cities as provided in this act; but in no event shall 
payment under this act be made to cities for any year unless more 
than $11,000,000 is credited to such fund, and allocations hereunder 
shall be made to cities only from any excess over $11,000,000 
credited to such fund in any year."; 


AND, WHEREAS, the legislature by section 3 of the said act pro- 
vided as follows: 


"Section 3. Such appropriation shall be allocated to the 
cities as follows: The sum of $250,000 shall be withdrawn from 
such appropriation and set up in a separate account to be admin- 
istered by the state highway commission. Such account shall be 
spent each year by such commission upon streets not a part of the 
state highway system within cities which are receiving excessive 
wear through sudden increases in population in the area or heavy 
and unusual industrial traffic. Such commission shall determine 
the distribution of such expenditures after considering applica- 
tions made to it therefor from the cities. The balance remaining 
in such appropriation after the withdrawal of said $250,000 shall 
be distributed to all of the cities. Each city shall receive such 
share of the balance as its population bears to the total popula- 
tion of the cities."; 


AND WHEREAS, the moneys which have been credited to the state 
highway fund by the State Treasurer covering the period of Jamary first to 
December thirty-first, inclusive, of the year 1948, which funds have accrued 
from sources designated in said legislative act, amount to $27 » 780,901.17 
and are derived from funds accruing from the following sources: 


(Cont. ) 
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St. Helens 
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Population 


1,183 
2, 16% 
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$2,251,612.10 


*Population as determined by actual count made under 
sion of Secretary of State. 
##2/3 of 1940 census, as provided in Chapter 425, Oregon 


Laws 1947. 


II. Cities of Population Less Than 1,000 
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city 


Beaverton 
Bend 

Burns 

Canby 

Central Point 
Coos Bay 
Coquille 
Corvallis 
Cottage Grove 


Forest Grove 
Freewater 
Gladstone 
Grants Pass 
Gresham 
Heppner 
Hermiston 
Hillsboro 
Hood River 
Independence 
Jacksonville 
Junction City 
Klamath Falls 


Lebanon 
McMinnville 
Medford 
Mill City 
Milton 
Milwaukie 
Molalla 
Mommouth 
Mount Angel 
Myrtle Point 
Newberg 
Newport 
North Bend 
Nyssa 
Ontario 
Oregon City 
Oswego 
Pendleton 
Portland 
Prineville 
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12,146.42 
6,327.37 


13,198.74 
9,002.79 
19,004.41 
10,915.72 
15,834.03 
27,307.13 
10,902. 34 
39,449.08 
907 , 841.71 
10,514.41 


Hines 
Hubbard 
Huntington 
Imbler 

Ione 

Island City 
Jefferson 
John Day 
Jordan Valley 
Joseph 
Juntura 
Lafayette 
Lexington 
Lonerock 
Long Creek 
Lostine 
Madras 
Malin 
Manzanita 
Maupin 
Merrill 
Mitchell 
Monroe 
Monument 
Moro 

Mosier 
Mount Vernon 
Myrtle Creek 


Pilot Rock 
Port Orford 
Power's 
Prairie City 
Prescott 
Richland 
Riddle 
Rockaway 
Rogue River 
St. Paul 
Sandy 
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Brownsville 
Butte Falls 
Canyon City 
Canyonville 
Carlton 
Cascade Locks 
Cave Junction 
Chiloquin 
Clatskanie 
Coburg 
Columbia City 
Condon 
Cornelius 
Cove 
Creswell 
Culver 
Dayton 
Dayville 


Echo 
Elkton 
Empire 
Estacada 
Pairview 
Falls City 
Florence 
Fossil 
Garibaldi 


Gold Hill 


Harrisburg 
Helix 
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EXHIBIT “F" 
Minutes of Jamary 24 and 25, 1949 


RESOLUTION 


WHEREAS , the Engineer has reported that the following State Highway 
Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2738, with Warren Northwest, Inc., for 
grading and paving on the South Unit, Steiwer Hill- 
Albany Section of the Pacific Highway, in Linn County; 
completed August 19, 1948. 


Contract No. 2933, with McNutt Bros., for surfacing 
and rock production on the Globe-Elmira Section of the 
Richardson-Eugene Secondary Highway, in Lane County; 
completed July 9, 1948. 


Contract Wo. 2978, with E. C. Hall Co., for grading 
and oil] mat surfacing on the Elgin-Boswell Ranch Section of 
the Wallowa Lake Highway, in Union County; completed October 


5, 1948. 


Contract No. 2994, with A. H. Saxton & Sons, for grading 
and oil mat surfacing on the Monument-Hamilton Section of the 
Kimberly-Long Creek Highway, in Grant County; completed : 
October 25, 1948. : 


Contract No. 3026, with Baker & Wilecn, for oiling on the 
Powers (Poplar St. & Fourth Ave.) Section, City Streets; com- 
pleted September 9, 1948. 


Contract No. 3068, with Warren Northwest, Inc., for 
asphaltic concrete resurfacing on the Halsey-Sweet Home 
Section of the Halsey-Sweet Home Highway, in Linn County; 
completed October 22, 1948. 


Contract No. 3076, with Rogers Construction Co., for fur- 
nishing crushed rock in stockpiles on the Arlington Section of 
the Columbia River and John Day Highways, in Gilliam and 
Morrow Counties; completed January 6, 1949 


° 


Contract No. 3067, with R. H. Jones, for construction of 
a maintenance building at Silver Lake, in Lake County; 
completed January 12, 1949. 


(Cont. ) 
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*Population as determined by actual count made under 


supervision of Secretary of State 


2. That a certified copy of this resolution be delivered to the 
Secretary of State for his use and guidance in the administration of said law 


with respect to the distribution of said funds. 


3. That this resolution be entered in the minutes and records of 


the Commission as of January 24, 1949. 
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EXHIBIT "G" 
Minutes of January 24 and 25, 1949 


RESOLUTION 


WHEREAS, the highway known and designated as The Dalles-California 
Highway is a state highway and as such is under the control and jyrisdiction 
of the State Highway Commission, a portion or section of which said highway 
is located within the City of Klamath Falls; and 


WHEREAS, the highway known and designated as the Klamath Falls- 
Malin Highway is a state highway and as such is under the jurisdiction of 
the State Highway Commission, a portion of which is within the corporate 
limits of the City of Klamath Falls; and 


WHEREAS, said highways are connected by city streets, kmown and 
designated as portions of Main Street and Esplanade Street, which streets are 
under the jurisdiction and control of the mnicipal authorities of said city; 
and 


WHEREAS, in the opinion of the Commission, the capacity of said 
two highways will be materially increased and the convenience of traffic 
having occasion to use said highways will be enhanced, and the safety of the 
public promoted, if said streets are selected by the Highway Commission and 
designated as connecting links between said two highways, thereby making 
possible the interchange of traffic between said two highway arteries; and 


WHEREAS, it is the opinion of the Commission that a portion of Main 
Street and a portion of Esplanade Street in the City of Klamath Falls should 
be selected by the Commission as the streets or sections thereof over which 
to route traffic having need to pass from one of said highways to the other; 
and 


» under the authority of Section 100-122, 0. C. L. A., the 
Commission is authorized and directed whenever the route of any state highway 
passes through the corporate limits of any incorporated city or town to 
select and designate the street or streets of such city over which it shall 
be routed, and the Commission is further authorized by said law to erect and 
maintain suitable road signs on and along said street at such places and of 
such material and design as the Commission may select; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED BY THE COMMISSION, 
all members being present and voting affirmatively as follows: 


1. That Main Street in the City of Klamath Falls, from 9th Street 
northeasterly to the intersection cf Esplanade Street at a point where Main 
Street turns due east, and Esplanade Street, from its junction with Main 
Street northeasterly to its intersection with the Klamath Falls-Malin Highway, 
are hereby selected and designated by the Highway Commission as streets or 


(Cont. ) 
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EXnTsIS “F" (Cont. ) 


Contract No. 2961, with-Antonsen Painting Company, for painting 
bridges over Floras Creek, Sixes River, Chetco River, and 
Winchuck River on the Oregon Coast Highway, in Curry County; 
completed November 20, 1948. 


Contract No. 3023, with General Construction Company, 
for construction of a trestle on Union and Denver Avenues, in 
Portland, Multnomah County; completed October 20, 1948. 


Contract No. 3013, with Snook Brothers, for widening the 
Tolo Overcrossing on the Pacific Highway, in Jackson County; 
completed December 17, 1948. 


Contract No. 2914, with L. R. Kauffman, for furnishing 
crushed rock in stockpiles on the Alsea Section of the 
Alsea and Alsea-Deadwood Highways, in Benton and Lincoln 
Counties; completed June 3, 1948. 


THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be de- 
clared completed according to the terms of the respective contracts, and said 
jobs are hereby accepted and final payment in connection therewith is hereby 
authorized. 
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EXHIBIT "H" 
Minutes of January 24 and 25, 1949 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Eagle Creek-Sandy Secondary Highway No. 172 
kmown as the Eagle Creek-Sandy Section in Clackamas County, being formerly 
a part or section of the Woodburn-Sandy Secondary Highway No. 161, the 
northerly terminus of which is at highway engineer's station 3465. 2 of the 
reconstructed line and the southerly terminus of which is at highway engi- 
neer's station 253+10 of the reconstructed line; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which 
eliminated sections or areas are no longer needed for highway purposes; and 


WHEREAS, Clackamas County and the Highway Commission have entered 
into an agreement under date of November 26th, 1946, relating to and pro- 
viding for the use, maintenance and jurisdiction over the abandoned sections; 
and 


WHEREAS, the contract for the construction of said relocated section 
of the Eagle Creek-Sandy Secondary Highway No. 172 was completed on Decmeber 
8th, 1948, and highway traffic is now routedover said section; and 


WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
made of the areas and sections of the right of way of said highway affected 
by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portions of the old right of way, which by reason of 
the relocation of said highway are no longer within the boundaries of the new 
right of way, which for the purpose of this resolution are identified as 
Units "A", "C" and "E" and are shown colored in red on map attached hereto and 
marked "Eynibit A", and are more particularly described as follows: (*) 


Unit "A" 


Beginning at State Highway Engineer's Station 4,50 of the re- 
located Eagle Creek-Sandy Secondary Highway in the Northwest quarter 
of the Southeast quarter of Section 13, Township 2 South, Range 
4 East, W.M.; thence Southwesterly via the former route of the Eagle 
Creek Sandy Secondary Highway to State Highway Engineer's Station 
40400 of the relocated Eagle Creek-Sandy Secondary Highway in the 
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EXHIBIT “G” (Cont. ) 


sections thereof over which state highway traffic having occasion to pass from 
The Dalles-California Highway to the Klamath Falls-Malin Highway, or vice 
versa, shall be routed. 


2, That the Commission does hereby order and direct the Engineer to 
the necessary plans for the improvement of said streets or sections 
thereof so as to put the same in proper condition to carry the highway 
traffic which will be imposed thereon by reason of the selection and designa- 
tion of said streets or sections thereof as connecting links between said two 


highways. 


3. That said streets or sections thereof shall be and remain 
comnecting links between said two highways and shall be kept open and available 
for state highway traffic until the Commission within the meaning and authority 
of Section 100-122, 0.C.L.A., may elect to alter or change such highway routing, 
which change may be made as provided in said law whenever, in the opinion of 
the Commission, the interests of the public may be better served. 


hk, ‘That so long as said streets or sections thereof contimue under 
the order of this resolution to be streets or sections over which to route 
state highway traffic, the maintenance of said streets or sections thereof for 
said traffic shall be an obligation of the State of Oregon, and such maintename 
shall be carried on in the same manner that other streets aro maintained by 
the Highway Commission. 


5. That the State Highway Engineer hereby is directed to erect and 
thersefter maintain on and along said streets road signs suitable and adequate 
to provide for the motoring public reasonable information and directions. 


6. That the Secretary hereby is directed to deliver to William H. 
Lynch, Division Engineer for the Public Roads Administration, and to the Mayor 
of the City of Klamath Falls, certified copies of this resolution. 


7. That this resolution shall be entered in the minutes and records 


of the Commission as of the Oith day of January, 1949, and shall remain in 
full force and effect until altered. by order of the Commission. 
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EXHIBIT "H" (Cont.) 
Unit "D" 


Beginning at State Highway Engineer's Station 209+20 of 
the relocated Eegle Creek-Sandy Secondary Highway in the 
Northeast quarter of the Northwest quarter of Section 28, 
Township 2 South, Range 4 East, W.M.; thence Southwesterly 
via the former route of the Eagle Creek-Sandy Secondary High- 
way to State Highway Engineer's Station 232430 of the relo- 
cated Eagle Creek-Sandy Secondary Highway in the Southwest 
quarter of the Northwest quarter of Section 28, Township 2 
South, Range 4 East, W.M. 


shall be abandoned as parts of said highway, and hereafter shall be under the 
jurisdiction and control of the County and may be vacated or kept by the 
County for such public use as the County may determine. 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection with 
all the said area colored in green, it is the judgment and finding of the Com- 
mission that all of said area is and will be needed for highway right of way, 
and likewise for highway construction, improvement, maintenance and other 
highway purposes and uses. For such uses and purposes, therefore, the Commis- 
sion does hereby delcare and order that possession of and title to all of the 
land or area shown colored in green on said "Exhibit A” shall be retained and 
held by the State, and shall not be permitted to revert to or become the pro- 
perty of abutting owners. (*) 


4. The boundaries of all real properties acquired for rights of way, 
and the boundaries of all real properties, title to which is to be retained by 
the State, shall be appropriately and properly marked on the ground by the 
Engineer with proper monuments, and such boundary monuments shall *«nereafter 
be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Clackamas County a duly certified copy thereof, and said County Court 
hereby is respectfully requested to take appropriate official action, by resolu- 
tion or otherwise, by which the County shall accept the said abandoned sections 
or the said old right of way shown colored in red and brown on the map attached 
hereto and marked "Exhibit A". (*) 


FOOTNOTE: (*) 

The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, being 
Resolution No. 150, under the heading "Abandomment and Retention Resolutions” 
and said map by this reference is made a part of this minute entry to the same 
extent as if copied in full herein. 
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EXHIBIT "A" (Cont. ) 


Northeast quarter of the Northwest quarter of Section 24, Township 
2 South, Range + East, W.M. 


Unit "Cc" 


Beginning at State Highway Engineer's Station 196450 of the 
relocated Eagle Creek-Sandy Secondary Highway in the Southwest 
quarter of the Southeast quarter of Section 21, Township 2 South, 
Range 4 East, W. M.; thence Westerly and Southerly via the former 
route of the Eagle Creek-Sandy Secondary Highway to State Highway 
Engineer's Station 207+00 of the relocated Eagle Creek-Sandy Sec- 
ondary Highway in the Northeast quarter of the Northwest quarter 
of Section 28, Township 2 South, Range 4 East, W.M. 


Unit "“E" 


Begimning at State Highway Engineer's Station 234+50 of the 
relocated Eagle Creek-Sandy Secondary Highway in the Northwest 
quarter of the Southwest quarter of Section 28, Township 2 South, 
Range 4 East, W.M.; thence Southerly and Westerly via the former 
route of the Eagle Creek-Sandy Secondary Highway to State Highway 
Engineer's Station 252+78.2 of the relocated Eagle Creek-Sandy 
Secondary Highway in the Southeast quarter of the Southeast quarter 
of Section 29, Township 2 South, Range k East, W.M. 


shall hereafter pursuant to said State-County agreement be maintained by the 
County as a county road or as county roads for the benefit and service of 
persons living thereon and communities served thereby. The Commission here- 
by surrenders all jurisdiction over said sections, and hereby consents that 
jurisdiction over said roads may be assumed and exercised by the County 
Court of Clackamas County, and said roads shall thereafter be maintained by 
the County for public use. 


2, The sections of the old route of the Eagle Creek-Sandy Secondary 
Highway which, for the purpose of this agreement, are identified as Units 
"RB" and "D", shown colored in brown on map attached hereto and marked 
"Exhibit A” and are more particularly described as follows: (*) 


Unit "B" 


Beginning at State Highway Engineer's Station 131+00 of the 
relocated Eagle Creek-Sandy Secondary Highway in the Northeast 
quarter of the Southeast quarter of Section 22, Township 2 
South, Range 4+ East, W.M.; thence Southwesterly via the for- 
mer route of the Eagle Creek-Sandy Secondary Highway to 
State Highway Engineer's Station 136440 of the relocated Eagle 
Creek-Sandy Secondary Highway in the Southwest quarter of the 
Southeast quarter of Section 22, Township 2 South, Range 4 
East, W.M. 


(Cont. ) 
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EXHIBIT "I" (Cont. ) 


Unit "nN" 


Beginning 742.9 feet east of the west line of the Northeast 
quarter (NEt) of Section 1, Township 15 South, Range 17 East, 
W. M., in the Northwest quarter (NWE) of the Northeast quarter 
(nBt) of Section 1, Township 15 South, Range 17 East, W. M.; 
thence easterly via the former route of the Ochoco Highway to 
a point opposite State Highway Engineer's Station 455460 of the 
relocated Ochoco Highway in the Southwest quarter (SWt) of the 
Southwest quarter (SWE) of Section 29, Township 14 South, Range 
18 East, W. M. 


Unit "0" 


Beginning opposite State Highway Engineer's Station 461400 
of the relocated Ochoco Highway in the Southeast quarter (SE+) 
of the Southwest quarter (SW) of Section 29, Township 14 
South, Range 18 East, W. M.; thence easterly via the former 
route of the Ochoco Highway to State Highway Engineer's Station 
571+00 of the relocated Ochoco Highway in the Northeast quarter 
(NEL) of the Southeast quarter (SEt) of Section 21, Township 14 
South, Range 18 East, W. M. 


shall hereafter, pursuant to said State-County agreement, be maintained by the 
County as county roads for the benefit and service of persons living thereon 
and commmities served thereby and for stock driveways. The Commission here- 
by surrenders all jurisdiction over said road, and hereby consents that such 
jurisdiction may be assumed and exercised by the County Court of Crook 
County, and said roads shall thereafter be maintained by the County for 

public use. 


2. The sectione of the old route of the Ochoco Highway which, for 
the purpose of this agreement, are identified as Units "A," "B," "C," "D,” 
"3° F*," 3,” Se "L," and "M," shown colored in brown on 
map attached hereto and marked “Exhibit A" anc are more particularly des- 
cribed as follows: (*) 


Unit “A" 


Beginning at State Highway Engineer's Station 255+80 of the 
relocated Ochoco Highway in the Southeast quarter (SE}) of the 
Southeast quarter (SE+) of Section 36, Township 14 South, Range 
16 East, W. M.; thence easterly via the former route of the Ochoco 
Highway to the west line of a 30-foot roadway in the Southeast 
quarter (SE4) of the Southeast quarter (SE}) of Section 36, 
Township 14 South, Range 16 East, W. M. 


(Cont. ) 
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EXHIBIT "I" 
Minutes of January 24 and 25, 1949 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Ochoco Highway No. 41 kmown as the Prineville- 
Marks Creek Section in Crook County, the westerly terminus of which is at 
Highway Engineer's Station 0+19 of the reconstructed line and the easterly 
terminus of which is at Highway Engineer's Station 580400 of the reconstructed 


line; and 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, have 
peen eliminated from the boundaries of the new location, some of which eliminated 
sections or areas are no longer needed for highway purposes; and 


WHEREAS, Crook County and the Highway Commission have entered into 
an agreement under date of November 4, 1948, relating to the use and jurisdic- 
tion of the abandoned sections; and 


WHEREAS, highway traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take official 
action and impress upon the Commiseton's records the disposition to be made of 
the several sections or units of ‘he right of way of said highway which are 
affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portions of the old right of way, which by reason of 
the relocation of said highway are no longer within the boundaries of the new 
right of way, which for the purpose of this resolution are identified as Units 
"I", "N" ang "0" and are shown colored in red on map attached hereto and 
marked "Exhibit A," and are more particularly described as follows: (*) 


Unit "I" 


Beginning at State Highway Engineer's Station 216+30 of the re- 
located Ochoco Highway in the Southwest quarter (swt) of the Northeast 
quarter (NE¢) of Section 34, Township 14 South, Range 17 East, W.M.; 
thence easterly via the former route of the Ochoco Highway to State 
Highway Engineer's Station 254430 of the relocated Ochoco Highway in 
the Northeast quarter (NEt) of the Northwest quarter (NW) of Section 
35, Township 14 South, Range 17 East, W. M. 


(Cont. ) 
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EXHIBIT "I" (Cont.) 


Range 17 East, W. M.; thence northeasterly along the former 
route of the Ochoco Highway to State Highway Engineer's Station 
86490 of the relocated Ochoco Highway in the Northeast quarter 
(NEL) of the Northwest quarter (NWE) of Section 5, Township 

15 South, Range 17 East, W. M. 


Unit "G" 


Beginning at State Highway Engineer's Station 118+75 of 
the relocated Ochoco Highway in the Northeast quarter ( 
of the Northeast quarter (NEL) of Section 5, Township 15 
South, Renge 17 East, W. M.; thence northeasterly via the 
former route of the Ochoco Highway to State Highway Engineer's 
Station 126425 of the relocated Ochoco Highway in the Southwest 
quarter (SWE) of the Southwest quarter (SWE) of Section 33, 
Township 14 South, Range 17 East, W. M. 


Unit "H" 


Beginning at State Highway Engineer's Station 183+80 of 
the relocated Ochoco Highway in the Northeast quarter (NE) of 
the Southeast quarter (SEL) of Section 33, Township 14 South, 
Range 17 East, W. M.; thence northeasterly via the former route 
of the Ochoco Highway to State Highway Engineer's Station 187+00 
of the relocated Ochoco Highway in the Northwest quarter (NW;) 
of the Southwest quarter (Swi) of Section 34, Township 14 South, 
Range 17 East, W. M. 


A OR 8 NR 


Unit "J" ° 


Beginning at State Highway Engineer's Station 258+10 of 
the relocated Ochoco Highway in the Northeast quarter (NEL) 
of the Northwest quarter (NWt) of Section 35, Township 14 South, 
Range 17 East, W. M.; thence easterly via the former route of the 
Ochoco Highway to State Highway Engineer's Station 272366 of the 
relocated Ochoco Highway in the Northwest quarter (™wi) of the 
Northeast quarter (NE+) of Section 35, Township 1 South, Range 
17 East, W. M. 


Unit "K" 


Beginning at State Highway Engineer's Station 273+70 of 
the relocated Ochoco Highway in the Northwest quarter (NW) 

of the Northeast quarter (NEt)of Section 35, Township 14 South, 
Range 17 East, W. M.; thence via the former route of the Ochoco 
Highway to State Highway Engineer's Station 287+60 of the re- 
locateé Ochoco Highway in the Southeast quarter (SEX) of the 
Northeast quarter (NE) of Section 35, Township 14 South, 
Range 17 East, W. M. 


(Cont. ) 
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EXHIBIT "I" (Cont.) 
Unit “B" 


at State Highway Engineer's Station 14480 of the 
relocated Ochoco Highway in the Northwest quarter (NWi) of the 
Northwest quarter (NWt) of Section 6, Township 15 South, Range 
17 East, W. M.; thence easterly via the former route of the 
Ochoco Highway to State Highway Engineer's Station 19430 of the 
relocated Ochoco Highway in the Northwest quarter (NWi) of the 
Northwest quarter (NWt) of Section 6, Township 15 South, Range 
17 East, W. M. 


Unit "c" 


Beginning at State Highway Engineer's Station 26450 of the 
relocated Ochoco Highway in the Northeast quarter (NEG) of 
the Northvest quarter (NWt) of Section 6, Township 15 South, 
Range 17 East, W. M.; thence easterly along the former route 
of the Ochoco Highway to State Highway Engineer's Station 
36430 of the relocated Ochoco Highway in the Northwest quarter 
(NWE) of the Northeast quarter (NBt) of Section 6, Township 15 
South, Range 17 East, W. M. 


Unit "D" 


Beginning at State Highway Engineer's Station 52+00 of 
the relocated Ochoco Highway in the Northeast quarter ( 
of the Northeast quarter (NEt) of Section 6, Township 15 South, 
Range 17 East, W. M.; thence easterly along the former route of 
the Ochoco Highway to State Highway Engineer's Station 57440 of 
the relocated Ochoco Highway in the Southeast quarter (SE#) of 
the Northeast quarter (NEt) of Section 6, Township 15 South, 
Range 17 East, W. M. 


Unit "E" 


Beginning at State Highway Engineer's Station 69440 of 
the relocated Ochoco Highway in the Southwest quarter (Swe) 
of the Northwest quarter (NWt) of Section 5, Township 15 South, 
Range 17 Bast, W. M.; thence Southeasterly along the former route 
of the Ochoco Highway to State Highway Engineer's Station 70+00 
of the relocated Ochoco Highway in the Southwest quarter (swe) 
of the Northwest quarter (NWt) of Section 5, Township 15 South, 
Range 17 East, W. M. 


Unit "F" 

Beginning at State Highway Engineer's Station 78427 of 
the relocated Ochoco Highway in the Southwest quarter (swe) 
of the Northwest quarter (NWE) of Section 5, Township 15 South, 


(Cont. ) 
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EXHIBIT "I" (Cont. ) 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Crook County a duly certified copy, and said County Court hereby 
is respectfully requested to take appropriate official action, by resolu- 
tion or otherwise, by which the County shall accept the said abandoned 
sections of the said old right of way shown colored in red ana pruwn on 
the map attached hereto and marked "Exhibit A". (*) 


FOOTNOTE: (*) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salen, 
being Resolution No. 197, under the heading "Abandonment and Retention 
Resolutions” and said map by this reference is made a part of this mimte 
entry to the same extent as if copied in full herein. 
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EXHIBIT "I" (Cont. ) 


Unit “L" 


Beginning at State Highway Engineer's Station 295400 of 
the relocated Ochoco Highway in the Southeast quarter ) 

of the Northeast quarter (NEt) of Section 35, Township 14 South, 
Range 17 East, W. M.; thence easterly via the former route of 
the Ochoco Highway to State Highway Engineer's Station 307+81.4 
of the relocated Ochoco Highway in the Northwest quarter ( 

of the Southwest quarter (SWE) of Section 36, Township 14 
South, Range 17 East, W. M. 


Unit "MM" 


Beginning at State Highway Engineer's Station 314400 of 
the relocated Ochoco Highway in the Northwest quarter (Nwe) 
of the Southwest quarter (SWt) of Section 36, Township 14 

South, Range 17 East, W. M.; thence southeasterly via the former 
route of the Ochoco Highway to State Highway Engineer's Station 
328450 of the relocated Ochoco Highway in the Southeast quarter 
(SEA) of the Southwest quarter (SWE) of Section 36, Township 14 
South, Range 17 Bast, W. M. 


shall be abandoned as parts of said state highway, and hereafter shall be under 
the jurisdiction and control of the County and may be vacated or kept by the 
County for such public use as the County may determine. 


3. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes algo some parts or areas of the old right of way not now in- 
corporated within the boundaries of the right of way proper. In connection 
with all the said area colored in green, it is the judgment and finding of 
the Commission that all of said area is and will be needed for highway right 
of way, and likewise for highway construction, improvement, maintenance and 
other highway purposes and uses. For such uses and purposes, therefore, the 
Commission does hereby declare and order that possession of and title to all 
of the land or area shown colored in green on said "Exhibit A" shall be re- . 
tained and held by the State, and shall not be permitted to revert to or became 


the property of abutting owners. (*) 


4, The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the 
ground by the Engineer with proper monuments, and such boundary monuments 
shall thereafter be maintained in place. 


(Cont. ) 
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EXHIBIT "J-1" (Cont.) 


to the highways to be constructed in part upon the parcel described upon the 
attached sheet, except such access reservations as are noted as to each par- 
cel. In this connection, a private access is defined as a right of access 
from and to land abutting the highway of a width of twenty-five feet; said 
access to be for ordinary travel only, and shall not be used in connection 
with any commercial institution or activity which in any manner caters to, 
invites, solicits from, or is dependent upon the users of said highway. A 
farm crossing is defined as a right to establish, maintain, and use a cross- 4 
ing of the highway for farm purposes only having a width of not to exceed Bes 34 
twenty-five feet; provided, however, that upon the alienation of either of 3 
the portions of the property severed by the highway, such right of cross- 
ing shall cease. A commerciai access is defined as a right of access from 
and to land abutting the highway of a width of twenty-five feet, said access 
to be for all lawful purposes. (*) 


4, That the Chief Counsel for the Commission is directed to attempt 
to agree with the owners and/or other persons in interest of said parcel of 
land as to the compensation to be paid for the taking, including the damages, 
if any, and in the event that no satisfactory agreement can be reached, then 
he is directed and authorized to commence and prosecute to a final determina- 
tion such suit or action as may be necessary to acquire title to said parcel. 


5. That upon the trial of any suit or action instituted to acquire 
either of said parcels of real property, or any interest therein, the Chief 
Counsel, or, in his absence the Assistant Counsel, is authorized to make such 
stipulation, agreement, or admission as in his judgment may be for the best 
interests of the State, the State Highway Commission, or the property owners. 


6. That the real property sought to be acquired is described on the 
attached sheet, consisting of one page, on which sheet is set forth the right 
of way file number assigned by the Commission, the respective record or re- 
puted owners, the section of highway for which the property is necessary, and 
the use and purpose for which the property is sought, together with such access 
reservations as apply to the particular property. (*) 


7. That this resolution be entered in full in the minutes and 
records of the Commission as of the 2kth day of January, 1949. 


FOOTHOTE: (*) 


The names of the property owners and the detailed description of the 
respective parcels of real property mentioned in this resolution are attached 
to the original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 124, under the heading "Real Property 
Condemnation Resolutions" and said descriptions by this reference are made a 
part of this minute entry to the same extent as if copied in full herein. 
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EXHIBIT “J-1" 
Minutes of Jamary 24 and 25, 1949 
RESOLUTIONS 


WHEREAS , by virtue of the laws of the State of Oregon as set forth and 
defined in the ‘Oregon Code and amendments thereof or additions thereto, the State 
Highway Commission is authorized and empowered to acquire by purchase, agree- 
ment, donation, or by the exercise of the power of eminent domain, real pro- 
perty or any right or interest therein deemed by the Highway Commission necessary 
for highway purposes; and 


WHEREAS, the Sunset Highway is 4 highway under the jurisdiction and 
control of the State and is, in addition, a part of the federal highway system; and 


WHEREAS, for the purpose of providing highways with better alignments 
and which will more adequately serve the travejing public, the Highway Commission 
relocated the section of the said highway as hereinafter set forth, and for 
such purpose and in connection therewith the real property hereinafter described 
is necessary; and 


WHEREAS. said Commission is authorized to take fee title to said pro- 
perty for right way and other highway purposes, and in addition, the Commis- 
sion is authorized to take all rights of access from property abutting 4 highway; 
and 


WHEREAS, Sunset Highway is a major highway of the State, and as such 
carries large volumes of traffic, both intrastate and interstate, and it is, 
therefore, the judgment of the Commission that access to and from said highway 
should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. ‘The Commission does hereby find and declare that the property 
described on the attached sheet is needed and required for use in comection 
with the construction and maintenance of the section of highway set forth on 
said sheet; that the specific use for which each particular parcel of real pro- 
perty is needed and required is ae expressly stated thereon; that the name of 
the record owner, or reputed owner thereof, is likewise set forth, together 
with the Commission's record file number of each parcel. (*) 


2. That the highway facility for which each of said parcels of pro- 
perty is required and is being taken has been planned, designed, located, and 
will be constructed in a manner which, in the opinion of this Commission, will 
be most compatible with the greatest public good and least private injury or 


damage. 


3. That in addition to the acquisition of the respective parcels, it 
is necessary that there be acquired all rights of access from abutting properties 


(Cont. ) 
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EXHIBIT "J-2" (Cont. ) 


4k. That upon the trial of any suit or action instituted to 
acquire either of said parcels of real property, or any interest therein, 
the Chief Counsel, or, in his absence the Assistant Counsel, is authorized 
to make such stipulation, agreement, or admission as in his judgment may be 
for the best interests of the State, the State Highway Commission, or the 
property owners. 


5. That the real property sought to be acquired is described on 
the attached sheet, consisting of one page, on which sheet is set forth the 
right of way file number assigned by the Commission, the respective record 
or reputed owners, the section of highway for which the property is necessary, 
and the use and purpose for which the property is sought. (*) 


6. That this resolution be entered in full in the mimtes and 
records of the Commission as of the 2th day of January, 1949. 


FOOTNOTE: (*) 


The names of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Resolution No. 125, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this minute entry to the same extent as if 
copied in full herein. 


JAN 24 


EXHIBIT "J-2" 
Minutes of January 24 and 25, }949 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon as set forth 
and defined in the Oregon Code and amendments thereof or additions thereto, the 
State Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain, real 
property or any right or interest therein deemed by the Highway Commission 
necessary for highway purposes; and 


WHEREAS, the Gillihan Road No. 1159 is a county road which has been 
designated and classified as a federal aid secondary highway, and as such is 
qualified for improvement with state, federal, and county funds; and 


WHEREAS, for the purpose of providing highways with petter align- 
ments and which will more adequately serve the traveling public, the Highway 
Commission, in cooperation with Multnomah County and the United States, relo- 
cated the section of the said highway as hereinafter set forth, and for such 
purpose and in connection therewith the real property hereinafter described is 


necessary; and 


WHEREAS, said Commission is authorized to take fee title to said pro- 
perty for right of way and other highway purposes; 


NOW, THEREFORE, BE TT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. ‘The Commission does hereby find and declare that the property 
described on the attached sheet is needed and required for use in connection 
with the construction and maintenance of the section of county road and federal 
aid secondary highway set forth on said sheet; that the specific use for which 
each particular parcel of real property is needed and required is as expressly 
state thereon; that the name of the record owner, or reputed owner thereof, is 
likewise set forth, together with the Commission's record file number of each 


parcel. (*) 


2. That the highway facility for which each of said parcels of pro- 
perty is required and is being taken has been planned, designed, located, and 
will be constructed in a manner which, in the opinion of this Commission, will 
be most compatible with the greatest public good and least private injury or 


damage. 


3. That the Chief Counsel for the Commission is directed to attempt 
to agree with the owners and/or other persons in interest of said parcel of 
land as to the compensation to be paid for the taking, including the damages, if 
- | any, and in the event that no satisfactory agreement can be reached, then he is 

; directed and authorized to commence and prosecute to a final determination such 
suit or action as may be necessary to acquire title to said parcel. 


jaN24 1949 


EXHIBIT "J-3" (Cont. ) 


4. That upon the trial of any suit or action instituted to acquire 
either of said parcels of real property, or any interest therein, the Chief 
Counsel, or, in his absence the Assistant Counsel, is authorized to make such 
stipulation, agreement, or admission as in his judgment may be for the best 
interests of the State, the State Highway Commission, or the property owners. 


5. That the real property sought to be acquired is described on 
the attached sheet, consisting of one page, on which sheet is set forth the 
right of way file number assigned by the Commission, the respective record or 
reputed owners, the section of highway for which the property is necessary, 
and the use and purpose for which the property is sought. (*) 


6. That this resolution be entered in full in the minutes and 
records of the Commission as of the 2th day of January, 1949. 


FOOTNOTE: (*) 


The names of the property owners and the detailed description of 
the respective parcels of real property mentioned in this resolution are 
attached to the original resolution on file in the office of the State 
Highway Commission, Salem, being Resolution No. 124, under the heading 
"Real Property Condemnation Resolutions" and said descriptions by this 
reference are made a part of this mimute entry to the seme extent as if 
copied in full herein. 
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EXHIBIT "J-3" 
Minutes of January 24 and 25, 1949 
RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon as set forth 
and defined in the Oregon Code and amendments thereof or additions thereto, the 
State Highway Commission is authorized and empowered to acquire by purchase, 
agreement, donation, or by the exercise of the power of eminent domain, real 
property or any right or interest therein deemed by the Highway Commission 
necessary for highway purposes; and 


WHEREAS , the Powell Butte Secondary highway is a highway under the 
jurisdiction and control of the State. 


WHEREAS , for the purpose of providing highways with better alignments 
and which will more adequately serve the traveling public, the Highway Commis- 
sion relocated the section of the said highway as hereinafter set forth, and 
for such purpose and in connection therewith the real property hereinafter 
described is necessary; and 


WHEREAS, said Commission is authorized to take fee title to said 
property for right of way and other highway purposes; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. ‘The Commiesion does hereby find and declare that the property 
described on the attached sheet is nes‘ted and required for use in connection 
with the construction and maintenance o> the section of highway set forth on 
said sheet; that the specific use for which each particular parcel of real 
property is needed and required is as expressly stated thereon; that the name 
of the record owners, or reputed owners thereof, is likewise set forth, to- 
gether with the Commission's record file number of each parcel. (*) 


2. That the highway facility for which each of said parcels of pro- 
perty is required and is being taken has been planned, designed, located, and 
will be constructed in a manner which, in the opinion of this Commission, will 
be most compatible with the greatest public good and least private injury or 


damage. 


3. That the Chief Counsel for the Commission is directed to attempt 
to agree with the owners and/or other persons in interest of said parcel of 
land as to the compensation to be paid for the taking, including the damages, 
if any, and in the event that no satisfactory agreement can be reached, then 
he is @irected and authorized to commence and prosecute to a final determina- 
tion such suit or action as may be necessary to acquire title to said parcel. 


aim ci ia i il TN A ERT IER 


a 


(Cont. ) 
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SANTIAM AIGHWAY IN LINN COUNTY 

RANGER STATION-TOLL CREEK ROCK PRODUCTION PROJECT 
A. He Saxton & Sons, Corvallis $ 42,380.00 
F. H. McEwen, Eugene 55,275.00 

PACIFIC HIGHWAY 'SAST IN LINN AND MARION COUNTIES 

STEIWER HILL-ALBANY ROAUVSIDE IMPROVEMENT PROJECT 
Spada Bros., Portland 13,670.87 
Stevenson Construction Co., Salem 15,224.80 
Diamond Rock Co., Salem 15,959.90 
Jack Robinson, Bend 16, 303.80 
Stoen's Rock & Landscape Co., Seattle 20,138.50 
Miller & Strong, Inc., Eugene 20, 380.00 
Robert M. Snyder, Lowell 20, 388.80 
Coast Construction Co., Portland 29 , 286.30 
Avery Martin & Northwest Lawn Construction Co., Portland 32,440.50 

COLUMBIA RIVER HIGHWAY IN MULTNOMAH COUNTY 
TROUTDALE SECTION 
Using Asphalt Using Tar 

C. T. Malcom & Co., Portland $ 134,280.90 $ ------ 
Parker Schram Co., Portland 142,000.00 141,940.00 
Je N. & Me Je Conley, Portland 154,752.00 SaaS 


The State Parks Superintendant, Mr. S. H. Boardman, was present and 
reported on the following State Park matters: 


(1) Acquisition of Curry County Ocean Waysides between Mack's Arch 
and Whale Cove: The Commission's Chief Counsel, J. M. Devers, reported 
on this matter in behalf of the Park Superintendant. He advised that pur- 
suant to previous instructions from the Commission, negotiations had 
been carried on with the owners of considerable of the property in the 
area, and in some cases options secured, but in others it appeared neces- 
sary to acquire the property by condemnation. He presented for the Com- 
mission's consideration a list of the options so far obtained, as fol- 
lows, and pointed out that the average price for land only is $70 per 
acre, and $87 per acre for land and the improvements standing thereon, such 
‘as houses, etc.: 
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Portland, Oregon 
February 28, 19h9 


The State Highway Commission thet in regular session at 9:00 a.m. in 
the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C. Williams, lst. Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asbt. State Highway Engineer 
J. M. Devers, Chief Counsel 

G. W. Neuner, Assistant Counsel 

Malcolm H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 


Bids, as follows, for highway construction were opened and read aloud 
in conformity with previously published notice, following which Chairman Ban- 
field announced that awards of contracts would be made at 3:00 p.m. in the same 
room: 


UPPER NEHALEM COUNTY ROAD IN COLUMBIA AND WASHINGTON COUNTIES 
SHEELEY BRIDGE-SUNSET CAMP SECTION 
Using Asphalt Using Tar 


Homer G. Johnson, Portland $ 138,888.50 
Grimstad & Vanderveldt, Astoria 139, Uhh 25 
E. C. Hall Co., Portland 151,810.00 
A. H. Saxton & Sons, Corvallis 159,816. 
Je Ne & M. J. Conley, Portland 162,381.50 


THREE BRIDGES IN DOUGLAS COUNTY 
SHIELDS CREEK AND LOOKINGGLASS CREEK BRIDGE SECTION 


Using Asphalt 


Lindstrom Bros. Inc., Portland 180,022.00 
Valley Construction Co., Portland 205,066.00 
Hamilton & Thoms, Eugene 207, 782.00 


SIUSLAW AND ALSEA-DEADWOOD HIGHWAYS IN LANE COUNTY 


RAINROCK-ALDERWOOD PARK ROCK PRODUCTION PROJECT 


F. H. McEw 145,000.00 
icEwen, Eugene 166790000 


McNutt Bros., Eugene 


(Cont. ) 
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(3) Proposed Dam in Deschutes River, near the Cove State Park, 
Jefferson County: The Park Superintendant exhibited a map showing the 
location of the proposed dam, and back water level, and pointed out its 
relationship to the Cove State Park, which will be partially inundated 
by the back water. The Commission took no action on the matter. 


(h) Status report on plans for Museum in Champoeg State Park: 
The Engineer reported on this matter, advising that plans for the struc- 
ture had been submitted by the Portland Chapter of the National Architects 
Association, and that these have been turned over to the Highway Department's 
architect to check and to make certain changes which he considers proper. 
The plans will then be referred to the Oregon Historical Society, and if 
the changes are approved the project will be ready to advertise for bids. 
He said he expects to make a final report to the Commission at its next 
meeting, so the Commission can then authorize taking bids for construction, 
if it so desires. The Commission approved the report and the proposed 
procedure as outlined. 


(5) Proposed improvements to Vista House, Crown Point: The Engineer 
also reported on this subject. He advised that a thorough inspection has 
been made of this building from the standpoint of stopping the leaks in 
the dome, and it appears that theaily solution for the problem is to cover 
the dome with copper sheeting. He ‘estimated the cost of the repairs, in- 
cluding some other work that is required to put the building in first- 
class condition, at about $5000. He advised that during the last two 
years, the State Highway Department has received $1,200.00 revenue from 
the party that operates the concession in this place, and suggested, in view 
thereof, that the Commission is justified in going to the expense of the 
repairs. Chairman Banfield expressed a desire to personally inspect the 
building before passing on the matter, in view of which the Commission de- 
ferred its decision. The Engineer was instructed to render a detailed 
written report onexisting conditions and what will be necessary to put 
the building in first-class shape. 


(6) Question of granting concession privileges at the East end of 
the Sandy River Bridge during the progress of the smelt run in the Sandy 
River: The Park Superintendent reported receipt of an application from 
a Mr. A. S. Rice, Portland, for permission to maintain a stand on State 
Highway property at this location, for the rental of nets and sale of 
fish during the smelt run period. In the discussion of the matter, it 
was recalled that a year ago when the Commission considered a similar 
request, its decision was to the effect that in the future no permits or 
concession privileges would be granted to anyone. The Commission decided 
unanimously to adhere to that decision, and accordingly denied the request 


of Mr. Rice. 


(7) Question of permitting the State Game Commission to use the 
parking area at the East end of Sandy River Bridge in connection with 
sale of fishing licenses during the smelt run in the Sandy River: The 
Commission considered it proper to grant the Game Commission this pri- 
vilege because it is another State Agency, and because, in its opinion 
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Omer & File Price Amount 
Number Acres Per Ac. for Land) 
D. O. Scott 

#14751 $ 25.00 $ 100.00 $ 2500.00 


Geneva Nicholas 


#14753 148.22 100.00 1,822.00 

U. S. Government 

#14755 113.19 5.00 566.00 

B. A. Martin 

#14757 95.51 100.00 9551.00 

Baumgartner 

#15759 80.00 50.00 4,000.00 

Waterfield 

#14761 23.10 50.00 1155.00 

mi weyd you. 

(Av. $70 
per Ac.) 


—— 


Amount for land, 
house and other 
ovements - 


$ 12,500.00 (Inc. house 
at 10,000.) 


Ly, 822.00 
566.00 


9,551.00 


4,000.00 


1,155.00 
¥F-59L.00 (av. $87 


per Ac.) 


The Chief Counsel gave as his opinion that the amounts disclosed by the 
options, are reasonable and he recommended acquisition of the areas represented 


by the options on the basis of such- amounts. 


Commission unanimously approved the recommendat 
Counsel to proceed with the closing of the op 


also instructed to continue the negotiations 
demn the property of those owners with whom 
settlements. 


As a result of discussion, the 
jon and authorized the Chief 
tions. The Chief Counsel was 

for additional options and to con- 
he is-unable to reach satisfactory 


(2) The matter of transferring to the State Game Commission the rights 
acquired by the State Highway Commission under a recreational filing on Federal 
Lands situate along Rogue River within the boundaries of Camp White, Jackson 


County: The Park Superintendant presented a le 
Game Supervisor, in which Mr. Lockwood states, 


tter from C. A. Lockwood, State 
if the State Highway Commission 


will transfer its rights to the State Game Commission, the Game Commission in 
turn will permit public use of the property at all times during Recreational 
and Angling seasons, but is not in position to construct and maintain picnic 


and other recreational facilities for the public, 


although it will permit such 


facilities to be provided bythe State Highway Commission, if the proper Federal 
Authorities approve. The Park Superintendant stated. that. he prefers not to 
give up the Park. The Commission voted unanimously to retain its rights in the 
property, and instructed the Park Superintendant to complete the recreational 
filing in the name of the State Highway Commission. 
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Ramsey Canyon-Crater Lake Section of Sams Valley Secondary Highway: 
15260 Walter H. Leverette $ 5,000.00 
15261 Samuel C. Collins Estate 400.00 

Cottage Grove Section of Pacific Highway: 


5680 Palmer and Floy I. Johnson 600.00 
S680A Arthur W. Mooney and wife 500.00 


Scott Creek Section of Alsea Highway: 
15285 Vern Goodman 2,500.00 


After careful consideration, the Commission authorized condemnation 
of each tract at the amounts of the recommended offers. The attached resolu- 
tions with regard thereto, marked Exhibits *B-1" and "3-2", which resolutions 
by this reference are made a part hereof with like effect as though copied in 
full herein, were thereupon adopted by the Commission by unanimous vote. 


The Assistant Counsel brought up for discussion the matter of allow- 
ing Mr. A. C. Baumback, a house moving contractor, extra payment for the 
moving of houses for the State at Lebanon. It appears that Mr. Baumback was 
engaged to move certain buildings in Lebanon, but before the work was completed, 
he was ordered to go to Pendleton and re-establish the Union 0il Company sub- 
station in connection with highway improvement at that place, such work being 
considered more important than the work that he was engaged upon at Lebanon. 
As a result of this order, Mr. Baumback was unable to complete the moving 
operations in Lebanon before bad weather set in, and was put to considerable 
extra expense, for which he is now requesting reimbursement in the amount of 
$775. The Assistant Counsel recommended payment of such sum, because the 
extra expense was caused through no fault of Mr. Baumback. The Chief Counsel 
concurred. The Commission approved the recommendation unanimously. 


The Engineer reported the necessity to acquire a short section of 
right of way for a proposed revision of the Siuslaw Highway, where it crosses 
the North Fork of the Siuslaw River in Lane County. He advised that the plans 
for the highway improvement include construction of a new bridge across this 
river, and that the bridge will have to be built within the next few years, 
because the existing one is an old county structure, unsuitable for a highway 
of this class. He further stated that there has been brought to his attention 
a plan to construct some buildings on the property, so in his estimation the 
right of way should be acquired now when it can be purchased at minimum expense. 
He recommended, in view of the circumstances, that the Right of Way Department 
be authorized to negotiate acquisition of the right of way, which he .estimated 
would cost about $500. The Commission approved the recommendation and so 


ordered. 


for discussion the matter of purchasing 


The Engineer also brought up 
Mr. Al R. Dade, Section Foreman at Goldson, 


a small house and garage belonging to 
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the State's best interest would be served thereby, on the condition, however, 
that the trailer is so located that no hazard will be created, and highway 
traffic will not be interferred with. 


(8) Request for authority to construct a roadway into Painted Hills 
State Park, Wheeler County: The Engineer reported on this matter in behalf 
of the Park Superintendent. He advised that when the Highway Commission 
acquired this park from the former owners, ore of the conditions of the 
transaction was that the State Highway Department would develop the area. 
This transaction, he said, was consummated in June, 197, and it was an- 
ticipated that development work would be accomplished during 1948, and a 
certain sum of money was budgeted for a roadway, however the road was not 
built. He estimated the cost to construct the roadway now, including a 
bridge over Bridge Creek, at $12,000, and recommended approval of the ex- 
penditure which he said would be charged to the park fund. The Commission 
approved the recommendation and ordered that the work be done by contract. 


The Assistant Counsel, Mr. J. W. DeSouza, presented for the Commi s- 
sion's consideration a list of options that have been secured to purchase proper- 
ties that are needed in connection with State Highway improvements throughout 
the state. After careful consideration of each item in the list, the Commission 
authorized the closing of the options at the prices mentioned therein. The 
attached resolution in regard thereto, marked "Exhibit A", which resolution by 
this reference is made a part hereof, with like effect as though copied in full 
herein, was thereupon adopted by the Commission by unanimous vote. (#) 


#In discussing the acquisition of the right of way for the Vista 
Avenue-Multnomah County line Section of the Sunset Highway (Items No. 
14999 and No. 15200) in the above referred to and attached resolution 
marked "Exhibit A", the Commission also considered the acquisition of 
right of way from the City of Portland and from Multnomah County. The 
Chief Counsel was instructed to negotiate with the City and County of- 
ficials with respect to the acquisition of such properties on the basis 
that the State will pay for the properties the actual amounts that the 


City and County spent for them. 
The Assistant Counsel also presented for the Commission's considera- 
tion, a list of properties, .as follows, concerning_which he has been unable 


to reach agreements with tne owners, and which will have to be acquired by con- 
demnation, together with the offer that he recommended in condemnation for each 


tracts 


Bridge-Remote Section of the Coos Bay-Roseburg Highway: 


15112 L. R. Houghtaling, et al. $ 2,000.00 
Camas Valley Section of Coos Bay-Roseburg Highway: 
14973 Ada Nichols Estate 1,250.00 
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settlement being the amount of an appraisal, plus $250 attorney's fees. He 
advised that since the highway was constructed, certain damage has accrued to 
the property by reason of flooding, and the highway fill acting as a dike, and 
in his estimation, taking all factors into consideration, the proposed settle- 
eae is reasonable. The Commission approved the settlement by a unanimous 

vo . 


The Chief Counsel also recommended settlement by stipulation of the 
case of the State Highway Commission vs. W. 0. Condray by payment to Mr. Con- 
dray of the sum of $3,326. He advised that this settlement involves the ac- 
quisition of 20.83 acres of land needed in connection with the Johns Ranch- 
Glendale Section of the Pacific Highway, and that the amount of the settle- 
ment is the approximate average of four separate appraisals of the property. 
In addition to the cash payment, he said, there would be reserved to Mr. Con- 
dray two farm crossings, but all other accesses to the highway will be denied. 
He recommended approval of this settlement. The Commission approved the re- 
commendation unanimously. 


The Chief Counsel brought up for discussion a proposed settlement 
of the controversy between the Commission and M. J. and J. A. Greenberg, 
Astoria, involving a store building in Astoria, which was damaged by reason 
of the filling in of an adjoining lot, and the erection of a service station 
thereon. He advised that the building was damaged by reason of the highway 
construction, and from the bids that have been received, repairs are estimated 
to cost in excess of $7,000. The Greenbergs, he said, have agreed to settle 
with the State for the sum of $5500, and, if paid such sum, will give the State 
a release from all damages which have occurred, or which may hereafter occur to 
their property. It was his thought that this is a very fair settlement of the 
controversy and recommended approval of the same. The Engineer concurred. 
The Commission approved the settlement by unanimous vote. 


The Chief Counsel presented a request from the City Attorney of the 
City of Portland that the State Highway Commission, as a court favor, permit 
its legal staff to appear before the Supreme Court in connection with the 
City's action against a contractor who has refused to accept a contract 
awarded by the City. It appears that the proposal submitted by the successful 
bidder for the city work was $20,000 under the next low bid, and for that 
reason he has refused to accept the award of the contract, alleging that he 
made an honest mistake. Further, that the matter was taken to court and was 
decided against the city, which is now appealing the case to the Supreme 
Court, and because of the Highway Commission's interest in such matters the 
city is asking the State to participate in the case as a "friend of the court." 
The Commission decided unanimously to participate in the case and so instructed 
the Chief Counsel. 


The matter of permitting bonding companies to limit to a specified 
sum rather than five percent of the bid, their obligation on bidders' bonds 
furnished in connection with State Highway work, was considered by the Com- 
mission. The Chief Counsel advised that several requests for permission to 
show maximum liability in dollars in connection with such bid bonds have been 
received, but he could not recommend approval of such procedure as being in 
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who is retiring from State service on July l, 1949, because of the age re- 
quirement. He advised that the house is located on State property and that 
Mr. Dade has stated a willingness to sell it to the State for the sum of 
$1000. An inspection of the building, he said, reveals that it is well worth 
the price that Mr. Dade is asking for it, and he recommended purchase of the 
building at the price fixed by Mr. Dade, because it can be used to good ad- 
vantage in connection with maintenance operations. The Commission approved the 
the recommendation unanimously. 


The Commission discussed a proposed agreement with the Southern 
Pacific Company, being an easement agreement for slopes on two parcels of the 
Company's property along the Pacific Highway East, between Oregon City and New 
Era. The Engineer advised that these easements are required in connection with 
the improvement of the highway between these points, and that the Railroad 
Company has agreed to grant the easements without charge, moreover, the State 
was given permission to proceed with the construction of the slopes before con- 
summation of the final agreement. He recommended approval of the agreement as 
prepared. The Commission approved the recommendation. (The agreement was 
signed by the Commission on the following day.) 


The Commission discussed the matter of deeding to the City of Klamath 
Falls, a portion of the excess right of way that was acquired in esonnection with 
the construction of the First Avenue-Esplanade Street Section of the Klamath 
Falls-Malin Highway, in Klamath Falls. The Engineer recalled that pursuant to 
previous agreement and understanding with the City of Kjamath Falls and Klamath 
County, the State acquired more land than was actually needed for right of way 
purposes, the idea being that the excess property would be used for roadside and 
park development at some future time, and for reinstatement and reconstruction 
of park and recreational areas heretofore constructed and maintained by the City, 
but which would be impaired and disturbed by the Highway improvement. The City 
of Klamath Falls now desires to develop some of this property as a park, all the 
work to be performed by the City, except the construction of one tennis court, 
which the State mst replace, by reason of the fact that one of the City's ten- 
nis courts was destroyed by the highway improvement. He exhibited a nap show- 
ing the excess area between Manzanita Street and Painter Street, and a proposed 
plan for its development for recreational purposes. He recommended that the 
City be allowed to develop the area on the condition that such development shall 
be entirely. the obligation of the City, and he suggested that the area be 
deeded to the City so as to relieve the State from any responsibility in connec- 
tion with it, the deed to contain provision that there shall be no access what- 
soever from the park to the highway, and that a substantial fence be constructed 
along the dividing line between the park and the highway right of way. This 
matter was discussed at some length, and as a result thereof, the Commission in- 
dicated that it would deed the property to the City, if the City will accept it, 
subject to the conditions outlined by the Engineer. 


The Chief Counsel presented a proposed settlement of the case of the 
State Highway Commission vs. McCollum, covering property acquired as right of 
way for the Johns Ranch-Glendale Section of the Pacific Highway, Douglas County. 
He recommended settlement by stipulation by payment of $4,015 cash, granting 
of a farm crossing, and reservation of access to Stumbo. County Road, such cash 
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instructed to send a copy of this resolution to the District Attorney of 
Jackson County. 


The Commission discussed reports from the Engineer and the Chief 
Counsel on investigations made subsequent to the last meeting, of the 
Erickson Building in St. Helens, which encroaches upon extra right of way that 
is needed for the lower Columbia River Highway at this point. It was recalled 
that settlement could not be reached with the Ericksons for this right of way, 
and as the result of condemnation action, the court awarded the Ericksons 
$26,000 for their property, following which the Ericksons agreed to accept the 
verdict on the condition that they be allowed sixty days within which to cut 
back a certain wall on the property, and three years time within which to clear 
the right of way of the building encroachment. Moreover, they stated their 
willingness for the State to defer payment of the $26,000 until the right of 
way had been entirely cleared. The Engineer advised that the new building 
line, as originally proposed by the Ericksons, is only 21 feet from the center 
line of the highway, and the intervening space does not afford sufficient room 
for a pedestrian walk that is needed to serve the school located-south of the 
Erickson property; moreover, the Erickson building seriously handicaps proper 
access to and vision of a garage and service station immediately south of the 
Erickson property which the owner voluntarily moved back several years ago to 
accomodate the highway improvement. He recommended that the Er:cksons be given 
no longer than 90 days within which to remove the wall and not longer than six 
months to cut back the building, over and beyond the time stipulated in the 
court action. It was the Commission's decision, as a result of discussion, 
that the Ericksons should be allowed the length of time established by the 
court for the removal of the wall, and one year's time within which to cut back 
their building. The Commission also ordered that a sufficient amount of the 
$26,000 due the Ericksons be withheld as a guarantee for the clearing of the 
premises within the stipulated time. 


The Engineer brought up for discussion the matter of marking picnic 
areas which have been constructed along State Highway rights of way throughout 
the State, particularly fourteen such areas that have been developed since 19)7. 
He gave as his thought that appropriate signs should be placed along the high- 
way approaching these areas, as an aid to tourists who are looking for such 
places, and that appropriate notices should be erected throughout the areas 
as a guide to their proper usage. He submitted for the Commission's considera- 
tion a design for signs to be erected along the highway, bearing the wording, 
"Oregon State Highway Department, Roadside Picnic Area", and recommended adopt- 
jon of the same. He also recommended adoption of wording, as follows, for no- 
tices to be posted throughout each area, requesting public cooperation in the 
proper use of the same: 


ROADSIDE USERS 
You are cordially invited to use the picknicking facilities 
provided here for your convenience and enjoyment. It is our 
desire to maintain them in a manner which will increase your 
pleasure in driving Oregon's highway. 
Won't you assist us by observing the following simple rules? 
(Cont. ) 
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the State's best interest. He gave as his thought that the Commission should 
continue to require a bid bond in an amount equal to five percent of the aggre- 
gate amount of the bid. The Commission concurred in the view point of the 
Chief Counsel and ordered continuance of past practice. 


A letter was presented from Mr. L. M. Lepper, Director, East Side 
Commercial Club, Portland, requesting that Marine Drive which extends along the 
Columbia River Dike in Northeast Portland, be designated a State Secondary High- 
way from Union Avenue eastward to a connection with the new Columbia River water 
grade highway. Mr. Lepper alleges that such a highway would prove a great con- 
venience to the traveling public as a bypass route around city congested dis- 
trict, and would provide a beautiful scenic drive from Troutdale into Portland. 
The Engineer advised that Marine Drive presently extends from a connection with 
the Pacific Highway East, near the Union-Denver Avenue Junction, eastward to a 
point near Blue Lake, a distance of about twelve miles, but from that point to 
a connection with the new Columbia River Highway near Sandy River would require 
entirely new construction for about three and one-half miles, which is estimated 
to cost about $525,000. He recommended that the request be denied because the 
route would serve very little through traffic, and would be used principally by 
people residing along the route and as a scenic drive. He particularly pointed 
out that the road is constructed on a dike, and were it to be designated a 
State highway the maintenance of the dike would be a responsibility of the State. 
The Commission decided unanimously not to place this road on the State highway 


system. 


The Engineer reported on the recommendation of the Jackson County 
Grand Jury that the Highway Department construct additional guard fences 
and widen certain points on the Green Springs Highway where hazards exist. 
He advised that investigation discloses about seven miles of five percent 
grade on side hill cut, and that to afford complete protection would require 
seven miles of guard fence, which is estimated to cost about $15,000 per 
mile, or a total of $105,000. He further stated that an examination of the 
accident record for the Green Springs Highway reveals a total of 91 acci- 
dents on the 28 mile section in Jackson County during the past three years, 
61 of which involved two or more vehicles; 18 were described as non-colli- 
sion, and the remaining 12 involved a single vehicle in collision with a 
fixed object. Of the total accidents, he said, six are described as fatal, 
and all of them occurred on a fifteen mile section of highway, although no 
two occurred in the same mile. He further stated that he is unable to de- 
termine that a definite hazard exists at any particular point along the 28 
mile section in Jackson County, in view of which he recommended that no ad- 
ditional guard fence be constructed at this time. In view of this report, 
the Commission decided that it is unnecessary to construct additional protec- 
tive features on this highway at the present time, however, instructed the 
Engineer to watch the conditions closely and report to the Commission if and 
when he considers that the additional facilities are required. The attached 
resolution with respect thereto, marked Exhibit "Cc", which resolution by this 
reference is made a part hereof with like effect as though copied in full herein, 
was thereupon adopted by the Commission by unanimous vote. The Secretary was 
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the recommendation on the condition that the City of Florence will adopt an ap- 
propriate ordinance to like effect, the location being within the city limits 
of Florence, and under the city's jurisdiction. The Engineer was instructed 

to take up the matter with the city officials. 


The Engineer reported the results of taking bids in Salem on Feb- 
ruary 21, 1949, for the purchase of timber on a state owned quarry site near 
the town of Alsea, in Benton County. He advised that only one bid was re- 
ceived, being that of Steeprow and Callahan, Alsea, who offered to pay the sum 
of $720 for this timber, which is at the rate of 38 per M.F.D.M. He recalled 
that the State Forester previously appraised the timber at $3 per U.F.5.M., 
and that an offer had previously been received at the rate of $5 per M.F.Zeli. 
He recommended in view of the fact that the bid of Steeprow and Callahan is 
considerably in excess of either of the estimates, that it be accepted and 
that the timber be sold to them at the bid price. The Chief Counsel concurred 
in the recommendation. The Commission approved the recommendation unanimously. 


4 The Commission discussed a written report from the Engineer, dated 
February 2, 1949, on the request of a delegation from Washington County, which 
appeared before the Commission at the previous meeting, for a cloverleaf con- 
nection between Cornelius Pass County Road and the Sunset Highway at the site 
of the Merle Undercrossing structure, in Washington County. According to this 
report, the cost to construct such a traffic interchange is estimated at 
$25,000;:also, there appears to be little justification for the interchange 
from the traffic standpoint. The Commission deferred a decision in the matter 
and instructed the Engineer to make further investication, in view of the in- 
portance of this county road and the fact that it se ves a rapidly developing 
district. 


Pursuant to instructions from the Commission at a previous meet— 
ing, the Engineer reported on the cost and need of an underpass under U. S. 
Highway No. 30 (Columbia River Highway) at the site of the Celilo Indian 
Village east of the Dalles, the request for such underpass having been 
presented to the Commission at the previous meeting by officilas of the U. 5S. 
Indian Service. The Engineer estimated the cost of a vehicular underpass at 
$200,000 and the cost to construct a concrete underpass for pedestrians, 
eight feet wide and seven feet high, at 325,000 of which amount $17,500 
represents the cost to build the portion under the highway and $7500 the cost 
to build the portion under the 0. W. Re & Ne Railroad. He questioned the 
necessity for a vehicular underpass because of the few vehicles that would 
move from the new site of the Indian Village on the south side of the 
highway to the fishing grounds on the north side. However, he said there 
would be a large number of pedestrians that would have to cross the high- 
way, many of whom would be children who would have to be protected at the 
highway and at the railroad. He suggested that the state could cooperate 
on this project to the extent of constructing the pedestrian underpass 
under the highway, leaving to either the railroad company or the Indian 
Service the responsibility to construct the underpass under the railroad. 
Investigation also shows, he said, that a grade crossing of the rail- 


February 28, 1949 


Drive and park only on graveled surfaces 


Build fires only where and if fireplaces are 
provided 


Never pick, cut or mtilate in any manner, any 
flower, tree, or other natural or constructed 
feature 


Always deposit garbage and waste in the recep- 
tacles provided--be considerate of others 


Enjoy our State. Help us keep it green--and clean--for all 
to enjoy. 


OREGON STATE HIGHWAY COMMISSION 
Salem 


Nee ee 


The Commission approved both recommendations by unanimous vote, and 
authorized the erection of the signs in conformity therewith. 


The Commission discussed a written report from the Engineer, dated 
February 17, 1949, on the selection of sites for “Blue Star Memorial Highway" 
markers, and the design of the marker to be erected at each of the locations. The 
Engineer recalled that the Commission by adoption of its resolution on May 25, 
1948, designated the Pacific Highway, the Pacific Highway East and the Pacific 
Highway West, from the Washington State Line to the California State Line as 
"Blue Star Drive", and ordered suitable markers erected. A study, he_said, in- 
dicates that three sites probably should be established for the markers, one 
near the north end of the State, one near the southern end of the State, and one 
approximately at the junction of the Pacific Highway East and the Pacific High- 
way West. He recommended as the site of one of the markers an old gravel pit 
about five miles south of Junction City, which he said, is an excellent one and 
can be developed as a picnic area at a cost of about $2,000. He also recommen- 
ded a design for the marker identical with a Blue Star Memorial Sign that has 
been erected by the Texas State Highway Department. The Commission approved 
both recommendations unanimously, and authorized development of the Junction 
City area in 1949 as a Minor Betterment project. ‘ 


The Engineer reported results of an investigation of reports to the 
effect that trucks park on the Oregon Coast Highway just North of the Siuslaw 
River Bridge in Florence, to the detriment of highway traffic. He advised 
that the investigation reveals that trucks are parked overnight on the highway 
at this point--that they are entirely without illumination, and that they do 
cause adefinite hazard to highway traffic. He recommended adoption by the Com- 
mission of an order prohibiting the overnight parking of vehicles on the west- 
erly side of the highway between the south line of Second Street and the south 
line of First Street, a distance of about 450 feet. The Commission approved 
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higher bids. The Commission has awarded the contract to the low bidder, 
Homer G. Johnson, at his bid price. 


"Construct three reinforced concrete bridges, and 0.80 mile of high- 
way roadbed on the Coos Bay-Roseburg Highway, in Douglas County. The low 
bid for this work was submitted by Lindstrom Bros., Inc., Portland, at 
$180,022. based on the use of asphalt. They submitted no bid based on 
the use of tar. The next low bid was submitted by Valley Construction Co, 
Portland, at $205,066. based on the use of asphalt. They also submitted 
no bid based on the use of tar. There was one higher bid. The Commission it 
has awarded this contract to the low bidder, Lindstrom Bros., Inc., at Ba 
their bid price. He 


*Rainrock-Alderwood Park Rock Production Project on the Siuslaw and #i 
Alsea-Deadwood Highways, in Lane County. The Commission received two bids i} 
for this work, being those of F. H. McEwen, Eugene, at $15,000. and Mc- hi 
Nutt Bros., Eugene, at $166,900. The Commission has rejected both bids. aa 


"Ranger Station-Toll Creek Rock Production Project on the Santiam 
Highway, in Linn County. The low bid submitted for this work was that i 
of A. H. Saxton & Sons, Corvallis, at $2,330. F. H. McEwen, Eugene, at 
submitted the next low and only other bid, at $55,275. The Commission 
has awarded the contract to A. H. Saxton & Sons, the low bidder, at their 
bid price. 


"Steiwer Hill-Albany Roadside Improvement Project on the Pacific 
Highway East, in Linn and Marion Counties. Spada Bros., Portland, sub- 
mitted the low bid for this work at $13,670.87. The next low bid was 
submitted by Stevenson Construction Co., Salem, at $15,224.80. There 
were seven higher bids. The Commission has awarded. the contract. to the 
low bidder, Spada Bros., at their bid price. 


"Paving and minor grading work on the Troutdale Section of the Colum 
bia River Highway, in Multnomah County. The low bid for this work was 
submitted by C. T. Malcom & Co., Portland, at $13,280.90 based on the 
use of tar. The, second low bid was submitted by Parker Schram Co., 
Portland, at $12,000 based on the use of asphalt; and $11,940. based 
on the use of.tar. There was one higher bid. The Commission has re- 
ferred the bids to the Engineer with authority to award the contract to 
the low bidder, C. T. Malcom & Co., when certain conditions have been 
satisfied." 
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The Commission discussed requests, as follows, for traffic signal 
installations: 


pratense 


(1) Request from the City of Klamath Falls for installation of 
"Stop and Go” lights at the intersection of Alameda and Esplanade Streets 
in Klamath Falls, on the route of the new First Avenue-Esplanade Street 
Section of the Klamath Falls-Malin Highway: The Engineer advised that 
this intersection will be hazardous unless protected by a flashing bea- 
con, and he recommended the installation of a signal that would permit 
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road tracks for vehicles entering the Indian Village will have to be provided. 

He gave as his opinion that such crossing should be protected by automatic 
signals at the expense of either the railroad company or the Indian Service. 

As a result of discussion, the Commission indicated its approval of the Engineer's 
recommendation and instructed him and the Chief Counsel to discuss the matter 
further with the Indian Service officials in confirmity therewith, and to report 
their findings. 


A letter was presented from the Astoria Chamber of Commerce urging 
the Highway Commission to immediately construct the Fish Hawk Falls Secondary 
Highway which extends from the Sunset Highway near Elsie to a connection with 
the Nehalem Secondary Highway at Fish Hawk Falls near the town of Jewel, Clatsop 
County. In its letter the Chamber alleges that the Highway Commission pro- 
mised the people of Astoria before the War that this road would be constructed 
after hostilities ceased. The Engineer advised that the records had been 
thoroughly checked by the Secretary, who has been unable to find any promise or 
committment whatsoever with respect to construction of this road. He further 
stated that from information gathered from the survey of the road in 1941, the 
cost to construct the highway at present day prices is estimated at $675,000. 
The condition of the existing road between Elsie and Jewel, which is, now being 
maintained by the State, he said, compares very favorably with the Nehalem 
Secondary Highway between Jewel and Astoria, so in his estimation, there would 
be no object in building the Fish Hawk Falls Road unless the improvement were 
continued into Astoria, a distance of about 23 miles. He pointed out that the 
construction of the Fish Hawk Falls Secondary Highway would only shorten the 
distance from Portland to Astoria over the present route 3.73 miles. The Com- 
mission decided unanimously not to construct this road at the present time, and 
instructed the Secretary to so inform the Chamber of Commerce. 


A letter was presented from the City of Mt. Angel, requesting im- 
provement of the Hillsboro-Silverton Secondary Highway within the Mt. Angel 
city limits, particularly by regrading and construction of standard pavement 
full width of the street between curbs. ‘he Engineer estimated the cost of 
the work involved at $30,000, and recommended approval of the same as a meri- 
torious project if funds can be arranged to finance it. He pointed out that 
the Commission considered a previous request for the same improvement in 19h6, 
but because of lack of funds, did not approve it, although the Commission in- 
dicated at that time that it would consider the project in a future program. 
He also pointed out that the project is not included in the present tentative 
program because of the reserve fund that has been set up pending a decision 
with respect to the construction of a new bridge over the Willamette River 
betyeen Salem and West Salem. The Commission deferred a decision in this matter 


pending final selection of projects for its second post-war program. 


sees at ae 


The Commission discussed with the Engineer the bids received at the 
morning session, and at 2 pem. Chairman Banfield publicly announced the results 
thereof, as follows, the action of the Commission b2ing by unanimous vote: 


"Grading, surfacing, and oiling the Sheeley Bridge-Sunset Camp Section 
of the Upper Nehalem County Road, in Columbia and Washington Counties. 
Yomer G. Johnson, Portland, submitted the low bid for this work at $138, 888.50. 
He did not submit a bid based on the use of tar. The next low bid was 
submitted by Grimstad & Vanderveldt, Astoria, at $139,li44.25 based on the 
use of asphalt, and $139,424.85 based on the use of tar. There were three 
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ted to contact the City Council relative thereto, and to proceed with 
the installation if the city is willing to cooperate on such a basis. 


(5) Report of the Zngineer on the need to install traffic signals 
at the intersection of Washington and Sherman Streets in North Bend 
when the new highway project at this place is completed and opened to 
traffic: The Engineer advised that the original plans for construction 
of the North Bend-Coos Bay Section contemplated installation of traf- 
fic signals at this irtersection, but the item was not included as a 
part of the contract because it was considered advisable to defer the 
installation until the roadway was opened to the public and traffic 
movements studied. It is now apparent, he said, that the signal in- 
stallation should be made, and accordingly, he recommended siznals of 
the semi-actuated type, which he estimated would cost about $5,300. 

He requested approval of the expenditure. In the discussion of this 
matter it was brought out that the original agreement with the city 
provided for the installation of signals at this point entirely at 
State expense, notwithstanding which, the Commission expressed the 
feeling that the city should be required to contribute half of the cost 
of the installation, should maintain the signal and furnish electrical 
energy to operate it, which is in conformity with established policy, 
and it was so ordered. The Engineer was instructed to convey the 
action to the City Council and ascertain whether or not the city would 
be willing to cooperate on such basis. 


The Commission ordered that. hereafter, when agreements are pre- 
pared with municipalities covering matters of this kind, provision be inclu- 
ded therein, limiting the State's participation in the expense to one-half of 
the costs involved, and requiring the cities to maintain the signals and to 
furnish electrical energy to operate them. 


(6) Proposal of the Southern Pacific Company for installation of 
a railroad crossing signal at the grade crossing of the Pacific Highway 
and the Southern Pacific tracks at Wilbur, Douglas County: The Engineer 
advised that the crossing referred to is of a main line railroad with a 
heavily traveled highway, and where a number of accidents have occurred 
by reason of motorists driving their cars into the side of trains. He 
stated that the installation of flashing lights would provide a warning 
to motorists, which they do not have under existing conditions. He also 
said that the Southern Pacific Company has offered to pay fifty percent 
of the cost of the installation, which is estimated at $3,500; moreover, 
the railroad company will maintain the signals and will furnish the elec- 
trical energy to operate them. He recommended approval of the installa- 
tion on such basis. The Commission approved the recommendation unani- 


mously. 


(7) Petitions from residents of Oak Grove and Concord Districts 
along the Pacific Highway East. between Oregon City and Portland, request- 
ing installation of traffic cou.crol signals at the intersection of this 
highway with Concord Road for the benefit of pedestrians, particularly 
children, who are obliged to cross the highway at this point: The 
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a right turn at all times on the main highway for south bound traffic, 

a yellow caution indicator for north bound traffic on the main high- 
way, and a stop indicator on the other street intersections. He es- 
timated the cost of the installation at $281, and suggested that this 
expense be assumed entirely by the State, pursuant to past practice, 

on the condition that the city will maintain the signal and pay for all 
electrical energy consumed in operating it. The Commission approved the 
recommendation unanimously. 


(2) Request of the City of Klamath Falls for a traffic signal 
installation at the intersection of Esplanade and Main Streets, in 
Klamath Falls, route of Highway U. S. 97: The Engineer advised that 
an investigation by the Traffic Engineer reveals that the volume of 
pedestrian traffic now is somewhat below the volume warranting signals, 
however it is anticipated that it will increase from forty to fifty 
percent when the new highway route by the Esplanade Undercrossing is 
opened to traffic. He estimated the cost of an appropriate signal at 
this point at $4,000, and recommended the installation at this time on 
the condition that the City of Klamath Falls will pay fifty percent of 
the expense involved, will maintain the signal after it is installed, and 
will furnish electrical energy to operate it. The Commission approved 
the recommendation unanimously. 


(3) Petitions from residents of Riverwood Park, Astoria, for in- 
stallation of caution lights and a cross-walk on the Oregon Coast Highway 
at Riverwood Park, a short distance south of Astoria, for the benefit and 
safety of children: The Engineer advised that this crossing is at the 
location of a housing project, with a grocery store and a tavern on the 
opposite side of the highway; further, that many children cross the high- 
way to go to the grocery store and others cross it to board their school 
bus. He gave as his opinion that a considerable hazard does exist for 
children crossing this busy thoroughfare, and for this reason he recom- 
mended installation of a cross-walk and an overhead illuminated cross- 
walk sign at an estimated cost of $400. The Commission approved the re- 
commendation. 


(4) Request of Harry C. May, North Bend, for a change in the 
existing signal on the Cape Arago Highway at the intersection of 
Virginia and Broadway Streets, in North Bend, sos to provide for the 
stopping of traffic on non-highway streets and the cautioning of 
traffic on Cape Arago Secondary Highway: The Engineer advised that 
the existing signal requires traffic from all four directions to stop 
before entering the intersection, and that the Traffic Engineer who has 
investigated, recommends that highway traffic be allowed to proceed 
without stopping, under control of a yellow caution light, because 
seventy five percent of the traffic that enters this intersection is 
highway traffic. He stated that he concurs in the recommendation. 

In the discussion of *his matter the Commission expressed the opinion 
that if the signal is -hanged, it should be replaced with a "stop and 
go" signal, and in that case the city should be required to pay fifty 
percent of the installation cost and should also maintain the signal 
and furnish electrical energy to operate it. The Engineer was instruc- 
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The Engineer reported that recent storms had caused considerable dam- 
age to both the North and South pier protection dolphins at the Coos Bay Bridge, 
requiring the replacement of two five-pile dolphins in the main pier protec- 
tion at the south side of the main channel, am the replacement of seven five- 


pile dophins at the North pier protection. 


He requested authority to make 


the repairs, which he estimated would cost $4,500, the work to be done under 


contract. 


The Commission approved his request unanimously. 


The following persons, representing the U. S. Public Roads Adminis- 
tration and the U. S. Forest Service, conferred with the Commission relative to 
the programming of available Forest Highway Funds, totaling $2,304,000: W. H. 
Lynch, Division Engineer; T. M. Davis, District Engineer; srank E. Andrews, . 
Principal Assistant Engineer, and R. N. Kellogg, Senior Highway Engineer; all re- 
presenting the Public Roads Aqministration; and H. J. Andrews, Regional Fores- 
ter, and James Frankland, Regional Engineer; representing the U. S. Forest 


Service. 


FOREST HIGHWAY PROGRAM 


After careful consideration of projects eligible for the funds avail- 
able, the following projects were tentatively selected for the program: 


Tentative selection of projects for allocation of 1950 fiscal year 


apportionment. 
County Forest ae ee 
and Project Estimated 
Highway No. - Section and Description Cost 
CLACKAMAS COUNTY 
Timberline 50-A3,B2 Mt. Hood Jct.-Timberline, S-O $ 295,000 
CURRY COUNTY 
Oregon Coast 10-D2,E1 Port Orford-Rocky Point, G-S-0 475,000 
DESCHUTES COUNTY 
Cascade Lakes 6-C2,D1 Devils Lake Section, G. 75,000 
LINCOLN COUNTY 
Alsea 6-B3 Scott Creek Bridge 50,000 
MARION COUNTY 
North Santiam 24-A5,87,C5 Niagara-Detroit, Surf. 250,000 
WALLOWA COUNTY 
Enterprise-Lewiston 38-A2, B2 Flora Jct.-South, G-S-0 150,000 
Surveys 50,000 
Maintenance 75,000 
$1,120,000 
Balance to be allocated later .__ 884,000 
TOTAL 
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Engineer advised that this matter has been investigated by the traffic 
Engineer, who reports that it is hazardous for traffic to either enter 
or cross the highway at this point; moreover, the investigation reveals 
further that there are two other intersections which are equally, or 
more hazardous than Concord Road, being those at Courtney Road and Oak 
Avenue. This section of the Pacific Highway, he said, carries an average 
of 11,000 vehicles daily at high speed, and the records show that during 
the year 1947, 15 accidents occurred at Courtney Road, 11 at Oak Avenue, 
and seven at Concord Road. He recommended immediate installation of 
semi-actuated signals at the three intersections under discussion, at 
an estimated cost of $12,000. The Commission approved the recommenda-— 
tion unanimously. 


8) Petitions from patrons of Union High School, District 3, and 
Grade School, District 10-J, Langlois, Curry County, requesting con- 
struction of two school cross-walks on U. S. Highway 101, one at the 
Grade School and one at the High School, with proper cross-walk signs, 
and construction of gravel trails on both sides of the highway from the 
Grade School to the trading center and Post Office at Langlois: The 
Engineer advised that this matter had been investigated by the Traffic 
Engineer and also by the Maintenance Engineer, both of whom report that 
there is justification for the improvements. It appears that there is 
considerable amount of pedestrian traffic between these two points, 
where the pavement is only 18 feet to 19 feet wide, and the shoulders 
range in width from two to five feet. It also appears that a number 
of accidents have occurred on this section, one of which involved a boy 
who was struck while riding a bicycle on the highway. The Engineer re- 
commended the widening of the shoulders of the highway between the points 
referred to, the cutting back of a bank just north of the Grade School 
entrance so as to provide better sight distance, and the installation of 
a large, illuminated overhead cross-walk sign.over a painted cross-walk 
on the highway, all of which work he estimated would cost about $12)0. 
The Commission approved the recommendation and authorized the Engineer 
to proceed with the work. 


In the discussion of the foregoin matters, Commissioner Schaupp 
brought up the question of permitting right turns after stopping, at all 
points where "stop and go" signals had been installed. The matter was re~ 
ferred to the Engineer for study and recommendation. 


The advisibility of prohibiting the parking of vehicles near in- 
tersections cn narrow streets, so a: to permit left and right hand turns with 
safety in separate lanes, was introauced in the discussion by Commissioner 
Chandler. It was the thought of the Commission that such cases, for the most 
part, would occur within the boundaries of incorporated cities and towns, and 
would come under the jurisdiction of city officials, so it would be a matter 
for the city to provide the solution, and that the Commission's authority 
would be limited simply to making suggestions. The Commission took no par~- 
ticular action on the matter. 
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The Commission also considered, and upon recommendation of the Engineer, 
approved, the plans of the following cities and towns for the expenditure of 1947 
State Tax Street Funds, which they received in 19)8: 


Boardman Mosier Scotts Mills 
Fossil Richland Umatilla 
Jordan Valley Sandy Wasco 


The attached resolution with respect thereto, marked Exhibit "D-2", 
which resolution by this reference is made a part hereof with like effert as 
though copied in full herein, was thereupon adopted by the Commission by unani- 
mous vote. 


The Engineer reported that the City of Jordan Valley has met the legal 
requirements with respect to the expenditure of 196 State Tax Street Funds, 
which the city received in 197, and that the plans of the proposed project to 
be financed with such funds have been examined and found satisfactory. He re- 
commended approval of the plans. The Commission approved the recommendation 
and by unanimous vote adopted the attached resolution with respect thereto, 
marked Exhibit "D-3", which resolution by this reference is made a part hereof 
with like effect as though copied in full herein. 


The Commission discussed a request from Martin Peterson, Florence, 
Oregon, for an extension of his previous agreement with the Commission, author- 
izing him to remove reject road building materials from Cape Creek Quarry, 
located near the Oregon Coast Highway in Lane County. The Engineer advised 
that the original agreement with Mr. Peterson, dated October 15, 1945, was ex- 
tended on February 26, 1948, for a period of one year, or until March 1, 1949, 
and Mr. Peterson now wants it extended another year and offers to pay three 
cents per cubic yard for materials taken; moreover, he has advanced the sum of 
$100. He recommended that the agreement be extended for one year, or until 
March 1, 1950. The Commission approved the recommendation. (The extension 
agreement was signed by the Commission the following day.) 


A request was presented from the County Court of Clatsop County, that 
the old steel bridge, formerly used at the Necanicum River crossing of the Ore- 
gon Coast Highway, which bridge is now stored in the highway maintenance yard 
at Seaside, be given to the county for its use on the county road system. The 
Engineer advised that the bridge was originally built and paid for by Clatsop 
County, and was taken over by the State when the state highway system was adopted ; 
also, that it has a roadway width of only 16 feet, and is not suitable for any 
place on the state highway system. He recommended that it be given to Clatsop 
County without cost. The Commission approved the recommendation unanimously. 


The Commission discussed a letter from Mr. James Mount, Chairman of 
the Activities Committee of the Visitor's Service of the Portland Chamber of 
Commerce, inquiring whether or not the Highway Commission has any objection to 
setting aside for planting and maintaining by local groups, a portion of the 
area immediately south of the Chamber of Commerce building on Harbor Drive, 
which is to be landscaped under State Highway contract. As a result of dis- 
cussion, the Secretary was instructed to inform Mr. Mount that the Commission 
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A question arose in respect to allocation of the $884,000 balance. 
Opinions expressed appeared to favor continuation of construction of the 
Pacific Highway south of Canyonville, in Douglas County, provided arrangements 
can be made for additional funds that are required to finance the work. 
reson approval of the program was deferred until the next meeting of the 
ommission. 


A letter was presented from Robert G. Thompson, Mayor of the City of 
Klamath Falls, requesting the raising of manholes on North 9th Street, (route 
of U. S. 97) at its intersection with Lincoln Street and Grant Street, so as to 
bring them to a level with the pavement at those points; additional maintenance 
work on Alameda Street, which has been used as a detour for highway traffic 
during construction of the First Avenue-Esplanade Street project; and re- 
questing removal of snow from the center of Main Street and South 6th Street, 
State Highway routes, in addition to providing passageways on the sides of 
those streets. Mayor Thompson also asks that the city be reimbursed in the 
amount of $375, which the city has expended for removing snow from the center 
of these streets, it being his thought that it is the State's responsibility 
to take care of such features. : 


The Engineer advised that he has already issued instructions for 
raising of the manholes and for additional maintenance work on Alameda Street. 
Concerning the snow removal operations, he advised that the work done by high- 
way forces in Klamath Falls is in conformance with long established policy 
and practice. The Highway Department, he said, provides passageways for 
vehicles on snow covered streets that are designated state highway routes, by 
plowing the snow to the center of the streets, but in no instance has the state 
gone so far as to remove the snow from the center of the streets. The same 
procedure has been followed in Klamath Falls, he said, as is followed in other 
cities and towns throughout the state, in. view of which he recommended that 
the city's request for reimbursement in the amount of $375 be denied. The 
Commission approved the recommendation unanimously. : 


The Engineer reported that adverse weather conditions during the 
past couple of months have caused considerable damage to highways throughout 
the state, necessitating repairs, in some instances rather costly. He re- 
quested authority to prepare plans for repairing the damage. The Commission 
approved the request, however, instructed the Engineer to render at the next 
meeting of the Commission, a full report covering the entire situation. 


The Commission had under consideration the approval of plans of the 
Cities of Philomath and Powers for the expenditure of 19:8 State Tax Street 
Funds, which they received in 1949, The Engineer advised that the plans have 
been reviewed and are satisfactory; also that both cities have fulfilled the 
legal requirements with respect to the funds in question. He recommended ap- 
proval of the plansby the Commission. The Commission approved the recommenda- 
tion and thereupon, by unanimous vote, adopted the attached resolution with 
respect thereto, marked Exhibit "-1", which resolution by this reference is 
made a part hereof with like effect as though copied in full herein. 
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called that Mr. Duncan objected to the use of telegraphic permits because 
their cost, and that he suggested use of a simple code system to indicate the 
requirements and limitations. The Oregon State Police, he said, object to the. 
use of the code system, and so far as telegraphic permits are concerned, only 
three such permits have been directed to Mr. Duncan, a» a total cost of less 

than $9.00, including 25 percent Federal Tax. It was his thought that the proce- 
dure now being followed is fair and reasonable, and suggested no change at the’ 
present time, particularly in view of the fact that Mr. Duncan and the Johnson 
Truck Lines have apparently solved their own problem by securing all of their 
permits from the highway office in Grants Pass, the records disclosing that 

they have obtained eight permits from that office within the last forty days. 

He recommended that the matter be considered closed. The Commission approved 

the recommendation. 


The Commission discussed matters pertaining to the proposed new State 
Hichway Department Office Building at Salem, particularly the Engineer's written 
report dated February 2, 1949, in which he comments on the floor plans of the 
architects! scheme VI. In his report the Engineer points out that the usable 

net area as provided by this scheme is 101,140 square feet, of which 72,075 square 
feet are needed immediately, the remaining space being available for rental and 
for future needs. He recommends approval of the scheme, and that he be author- 
ized to instruct the architects to proceed with a design for a five story build- 
ing in conformity therewith. The Commission approved the recommendation unani- 
mously, however, instructed the Engineer to make his recommendation in writing. 


The Engineer also requested instructions regarding the ventilating 
and cooling system for the building. It appears from information gathered by 
the architects, that a system to provide heat and mechanical ventilation, with- 


out sensible cooling, would cost about $90,000, and with sensible cooling, $102,000; 


whereas a system to provide heat only, with natural ventilation through windows, 
would cost $59,000. In other words, to provide a complete ventilating and cool- 
ing system in the building will cost about $43,000 more than to provide for heat 
only, with ventilation taken care of through windows. He was instructed by the 

Commission to arrange for the taking of alternate bids covering this feature. 


The Engineer brought up for discussion the Chief Accountant's finan- 
cial report, dated December 31, 1948, particularly with reference to the status 
of overruns and underruns in connection with contract work completed during the 
calendar year 198. He pointed out that a total of 129 projects were completed 
during 1948, that some of the jobs were included in the post-war construction 
program, and some, consisting mainly of rock production projects, Special State 
Tax Street Funds projects and special maintenance projects, were not included 
in that program. He also pointed out that the total project authorization for the 
129 jobs was $11,017,718.11, whereas the cost of the completed projects was 
$10,710,247, resulting in an underrun of $307,471.11 for all the jobs, although 
a number of the individual jobs did overrun the project authorization. He 
explained in considerable detail the reasons why the overruns occurred. This 
matter was discussed ai considerable length and as a result thereof the Commission 
unanimously approved an additional authorization to cover the excess costs of 
the individual projects over and above the amount that was originally alloca- 
ted to each. (For details, see Engineer's report to the Oregon State Highway 
Commission, dated February 25, 1949, in general files.) 
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has no objection to the planting of a rose garden on a portion of this property, 
after the landscape work which is to be done by the state is completed, and the 
area turned over to the City of Portland for future maintenance. 


The Commission discussed and unanimously approved an arrangement 
recommended by the Engineer for the disposal of the claim of Warren-Northwest, 
Inc., state highway contractors, for extra compensation arising out of their 
contract No. 2738 for construction of the South Unit of the Steiwer Hill- 
Albany Section of the Pacific Highway East, in Linn County. (The agreement 
was signed by the Commission on the following day. See executed original in 
Commission files for details.) 


The Engineer brought up for discussion the matter of extending the 
restricted parking zone on U. 5S. 99, north of Eugene. He recalled that the 
Commission some time ago authorized the posting of a short section in the 
vicinity of the Auction Market for "No Parking on Highway Shoulders". This 
posting, he said, has benefited considerably, but recent observations indicate 
that the restrictions should be extended to cover the entire distance northerly 
from the Southern Pacific Railroad overcrossing, past the Valley Auction 
Market, where the roadsides are completely built up with grocery stores, ser- 
vice stations and auto courts, and where there is a great deal of open access 
shoulder parking. He recommended that parking on highway shoulders be pro- 
hibited from Elmira Road crossing on the south (M.P. 120.98, Engineer's Station 
616+80) northerly about one mile to M.P. 120.0), Engineer's Station 568+22, 
which includes the section previously zoned. The Commission approved the re- 
commendation and thereupon by unanimous vote adopted the attached resolution 
relative thereto, marked Exhibit "E", which resolution by this reference is 
made a part hereof with like effect as though copied in full herein. 


The Engineer reported an offer from the Rush Company, producers of 
commercial rock, Baker, Oregon, to sell to the state for the sum of £1,000, 
2,000 cubic yards of 3_0" screen reject materials, and 678.02 cubic. yards of 
ino" erushed rock now stored on the company's property. He advised that the 
materials had been inspected and sampled and that they meet the state speci- 
fications for the use intended. He further stated that while the materials 
are located on the company's property, the company will give the state an 
easement for a period of ijve years to enter upon the property for removal of 
the materials as they are needed. He recommended acceptance of the offer. 
The Commission approved the recommendation unanimously, and ordered that the 
transaction be covered by appropriate bill of sale and easement. 


The Commission discussed and approved agreements with County Courts 
of Washington County and Columbia County, providing for county maintenance of 
the Sheeley Bridge-Sunset Camp Section of the Upper Nehalem County Road, after 
this section has been improved by the state as a Federal Aid Secondary Highway 
project, bids for which were received by the Commission earlier in this. session. 
(Both agreements were signed by the Commission the following day.) 


The Engineer reported the results of his study of the suggestion made 


by Mr. Harry 3. Duncan, Attorney for the Johnson Trucking Lines, Medford, for 
expediting permits authorizing special movements over state highways. He re- 
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The Engineer reported that in conformity with authority previously 
given him by the Commission, he has awarded contracts as follows, the condi- 
tions of the awards having been satisfied: 


(1) Construction of Sauvies Island Bridge over the Willamette 
Slough, near Portland, in Multnomah County. Bids received January 25, 
19:9. Contract awarded February 16, 199, to the Gilpin Construction 
Company, Portland; low bidder 


(2) Grading and paving, and construction of bridges on the 
Tillamook-Pleasant Valley Section of the Oregon Coast Highway, in 
Tillamook County. Bids received January 2, 1949. Contract awarded 
January 28, 1949, to Edwin C. Gerber Oregon City; low bidder. 


The Commission by unanimous vote confirmed the awards as reported. 


The Commission had urder discussion the following requests for exten- 
sion of time within which to complete highway contracts: 


No. 1—- Shoreline Construction Company, Contract No. 3018 for grading, 
surfacing and oiling the Hood River Junction-Odell Section of the Odell 
Secondary Highway in Hood River County, requested an extension of 288 
days, from October 15, 1948 to July 30, 1949, within which to complete 
this job. They attributed failure to complete the work within the con- 
tract time limit to inclement weather, inability to secure crushing equip- 
ment and failure of steel companies to make prompt delivery of pipe and 
reinforcing steel. The Engineer advised that subsequent to the award of 
the contract, it was found necessary to install two concrete stock passes, 
and that this work and early fall rains prevented completion of the rock 
and oil mat surfacing. He recommended that the extension of time requested 
be granted without penalty. A letter from the Public Roads Administration 
concurring therein was presented. The Commission approved the extension 
of time as recommended. 


+ | 
Ff 


No. 2-= Lofts and Son, Contract No. 2970 for rock production on the 
Wasco-Grass Valley Section of the Sherman Highway, in Sherman County, re- 
quested an extension of time of 151 days from October 31, 1948 to March 31, 
1949, within which to complete this job. They attributed their failure to 
complete the work within the specified time limit to an increase in quan- 
tities of rock to be furnished under another contract, (Contract No. 2971), 
and to early rains and freezing weather during the fall and winter. The 
Engineer advised that the contractor was required to furnish increased 
quantities of rock in connection with Contract No. 2971, for emergency 
oiling work, which delayed completion of the work under Contract No. 2970, 
and that they were also delayed by early rains and abnormal cold and snow. 
He recommended, in view thereof, that the extension of time be granted 
as requested, without penalty. The Commission approved the extension of 
time as recommended. 


No. 3-- Gladney and Adams, Contract No. 2863 for furnishing crushed 
rock in stock piles for four state highways near Klamath Falls, in Klamath 
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The Engineer presented for the Commission's consideration a “Special 
State Tax Street Fund" project in the City of Gold Beach, involving the sur- 


facing of five city blocks. 


to considerable truck traffic, and qualify for improvement with Special State 
Tax Street Funds, of which $57,000 remains available for projects in the 199 
set-up. He estimated the cost of the project at $25,750, of which amount, he 
said, the property owmers will contribute $8,250, and the City of Gold Beach 
will contribute $4,500, leaving a balance of $13,000 to be contributed by the 
state from the State Tax Street Fund account. He recommended approval of the 
project. The Commission approved the recommendation unanimously. 


The Engineer requested authority to proceed with construction of 


six small minor betterment projects to be financed with 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


Construct 200 lineal feet of eight inch storm sewer 
and one catch basin on the Oregon Coast Highway at 
Taft, Lincoln County $ 350.00 


Provision for drainage on the Salmon River Highway 
in the town of Willamina 300.00 


Construct 300 feet of standard guard fence at M.P. 
85.5 on the Nehalem Secondary Highway north of 
Dairy Creek, Washington County 600.00 


Install 70 feet of 18 inch culvert pipe to take 
care of surface drainage from a cattle pass at M.P. 
2.4, on the Weston-Elgin Secondary Highway, Umatilla 
County 500.00 


Raise elevation of wing walls and head walls on a 
double 10'xj' culvert at M.P. 20.67 on the Nyssa- 
Adrian Secondary Highway, Malheur County, to pre- 
vent erosion of roadbed 400.00 


Raise elevation of dike at M.P. 1.4, Klamath Lake 
Secondary Highway, Klamath County, where the_high- 
way is on a dike between Wocus Marsh and Caledonia 
Marsh. This is a cooperative project to be financed 
by local people who will contribute $500 cash and 
furnish 3,850 cu. yds. of cinders free of charge. 
The state's share of the cost is estimated at $2, 200, 
of which $900 was authorized by the Commission. on 


October 15, 1948. Authorization now requested - 1,300.00 


Total authorization requested - six projects $3,450.00 


The Commission by unanimous vote approved all six projects as re- 


commended. 
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He advised that the streets concerned are subject 
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In considering requests for extensions of time, the question arose 
whether or not contractors are making an honest effort to complete their pro- 
jects within the specified time limit. The Engineer was instructed to canvas 
the situation and render to the Commission a report on his findings, with par- 
ticular reference to contractors' progress and efforts to complete their work 
on the Warm Springs and Columbia River Highways. 


The Engineer reported that contracts numbered 2896, 3000, 3014, 3027, 
2863 and 3036, for State Highway construction have been completed according to 
the requirements of the contracts and modifications thereof, and that said 
jobs are now ready for acceptance. After due consideration of the Engineer's 
report with respect to the contracts under discussion, the Commission approved 
and accepted the said contracts as reported, and by unanimous vote adopted the 
following resolution with regard thereto: 


WHEREAS, the Engineer has reported that the following State Highway 
Commission contracts for the construction of state highway projects have been 
completed according to the terms and provisions of said contracts, and that 
said jobs are now ready for acceptance: 


Contract No. 2896 with Guy F. Atkinson Company for construction of 
the Bridal Veil overcrossing on the Columbia River Highway, in Multnomah 
County; completed July 23, 1948. 


Contract No. 3000 with Tom Lillebo for construction of the Three 
Rivers Bridge on the Oregon Coast Highway, in Tillamook County; completed 
December 16, 198. 


Contract No. 3014 with Archie R. Ayerill for construction of a bridge 
over Mill Creek on the Silver Falls Secondary Highway, in Marion County; 
completed January 14, 1919. 


Contract No. 3027 with Archie R. Averill for constructing a maintenance 
building at Maupin, in Wasco County; completed January 6, 199. 


Contract No. 2863 with Gladney and Adams for furnishing crushed rock 
in stock piles for the Klamath Falls Section on four state highways in 
Klamath County; completed December 31, 1948. 


Contract No. 3036 with 0. C. Yocom Company for grading and surfacing 
the Amity-Dayton Secondary Highway, in Yamhill County; completed September 
10, 1948. 


NOW THEREFORE, BE IT RESOLVED that the work covered by said state 
highway contracts for the construction of said state highway projects be de- 
clared completed according to the terms of the respective contracts, and said 
jobs are hereby accepted and final payment in connection with each is hereby 
authorized. 
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County, requested an additional extension of time of 397 days, from 
November 30, 1947 to December 31, 1948, within which to complete thi: 

job. They alleged that functional difficulties in plant production 
prevented completion of the job within the previously extended time 

limit. The Engineer advised that the Commission previously extended the 
time for completion of this job to November 30, 1947, with the stipulation 
that engineering costs be assessed after October 30, 1947. The contractor, 
he stated, has been extremely dilatory in the completion of this project, 
and he recommended accordingly, that the additional time now requested be 
granted, subject to the assessment of engineering costs that have accrued 
to the State from October 30, 1947 to December 31, 1948, on which latter 
date the job was completed. The Commission approved the extension of time 
as recommended. 


No. y-- J. C. Papin, Contract No. 2949 for grading and oil mat sur- 
facing on the West Unit-Sheep Creek Hill Section of the Little Sheep Creek 
Secondary Highway, in Wallowa County, requested an extension of time of 28 
days, from September 30 to October 28, 1948, within which to complete this 
job. He alleged that break-down of an oil retort and adverse weather de- 
layed oiling operations and prevented completion of the work within the 
specified time limit. The Engineer advised that the reasons given by the 
contractor for failure to complete the project within the specified time 
limit are correct. He recommended, in view thereof, that the extension 
of time be granted as requested, without penalty. A letter from the 
Public Roads Administration concurring therein was presented. The Com- 
mission approved the extension of time as recommended. 


No. 5-- C. J. Eldon, Contract No. 2788 for construction of Coffey 
Creek Bridge on the Tiller Trail Highway, in Douglas County, requested an 
additional extension of time of 55 days, from September 30, 1947 to 
Hovember 2h, 1947, within which to complete this job. He alleged that he 
failed to complete the project within the previously extended time limit 
because of engineering mistakes. The Engineer advised that the Commis- 
sion previously granted Mr. Eldon two time extensions on this job, the 
first one being from October 31, 1946 to July 31, 1947, without penalty. 
The second, which expired on September 30, 1947, was granted subject to 
the condition that Mr. Eldon would be charged with the extra engineering 
expense which the state incurred after July 31, 1947. He recommended 
approval of the request, subject to the same penalty heretofore imposed. 
The Commission approved the recommendation unanimously. 


No. 6-- Vernie Jarl, Contract No. 3037 for grading, topsoil and 
seeding on the Troutdale Section of the Columbia River Highway, in 
\‘mltnomah County, requested an extension of time of 60 days, from Feb- 
ruary 28, 1949 to April 28, 1949, within which to complete this job. 

“ea attributed his failure to complete the work within the specified time 
limit to the frozen condition of the ground, which made top soiling im- 
possible, and high water which washed-out at three different times a 
bridge used by him in connection with the work. The Engineer advised that 
the reasons given by the contractor are substantially true, and he ac- 
cordingly recommended that the extension of time be granted as requested, 
without penalty. A letter was presented from the Public Roads Administra- 
tion concurring therein. The Commission approved the extension of time 
requested, as recommended. 
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the provisions of the agreement which the county court already has signed. He 
recommended approval of the agreement as prepared. The Commission by unanimous 
vote approved the recommendation. (The agreement was signed by the Commission on 
the following day.) : 


The Commission confirmed the action taken by the Engineer in reinstating 
the log hauling permit of John H. Gentry, which was cancelled November 19, 19,8. 
on a 30-day basis, for overloading. The Engineer advised that lir. Gentry has 
furnished an affidavit to the effect that since the permit was cancelled he has 
not hauled any logs over state highways in the State of Oregon; moreover, he also 
has promised hereafter, to comply strictly with the rules and regulations govern- 
ing his operations. He stated that he restored Mr. Gentry's permit on Feb- 
ruary 4, 1949, on the strength of this affidavit and promise. 


The Engineer reported that because of severe adverse weather condi- 
tions it has been necessary for him to post additional sections of state high- 
ways for reduced load limits in order to preserve the wearing surface and to 
minimize damage. He presented a list of the highways so posted, and asked the 
Commission to confirm his action for the record. The Commission approved such 
postings and by unanimous vote adopted the attached resolution in regard there- 
to, marked Exhibit "CG", which resolution by this reference is made a part here- 
of with like effect as though copied in full herein. 


The Engineer reported that an investigation of the Alsea Highway on 
Wednesday, February 23rd, reveals that a portion of the section of this high- 
way heretofore posted for a 50 percent reduced load limit, has become suffi- 
ciently stabilized to permit legal weight loads, such portion extending from 
the summit of the Coast Range, M. P. 49.42, to a junction with the Corvallis- 
Newport Highway at M.P. 59.1, near Philomath. He recommended, in view thereof, 
the lifting of the reduced load limit from this particular section. The Com- 
mission approved the recommendation and thereupon by unanimous vote adopted 
the attached resolution with regard thereto, marked Exhibit "H”, which resolu- 
tion by this reference is made a part hereof with like effect as though copied 
in full herein. 


The Commission by unanimous vote approved the Engineer's action taken 
on February 1, 1949, placing a 50 percent reduced load limit on the Tyee County 
Road Junction-Sutherlin Section of the Elkton-Sutherlin Secondary Highway, and 
the subsequent lifting of the restriction on February 21, 1949. 


The Commission discussed and ordered filed a resolution from the 
Washington County Farmers' Union, in which this organization goes on record as 
opposed to " * * * any increase in auto licenses or any increase in gasoline 
taxes at this time", and also opposes "further construction of new through- 
ways" * * * “until more favorable times prevail”. 


The Commission also discussed briefly and ordered filed a letter 
from Mr. Elbert Bauer, President, Portland Chamber of Commerce, complimenting 
the Commission for its action authorizing negotiations to acquire land for a 
state park along the Oregon Coast in Curry County. 
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The Engineer brought up for discussion the matter of constructing a 
maintenance headquarters building at Fort Klamath, to rep) ace the rented 
quarters which was recently destroyed by fire. He advised that it is impos- 
sible to secure another building at this place, and recommended that the Right 
of Way Department be authorized to secure options for a suitable site, with 
the thought in mind that the Commis sion would construct its own building there- 
on, later. He estimated the cost of the site at not more than $1,000, an? the 
cost of a suitable building between $8,000 and $9,000. The Commission author- 
ized the Chief Counsel to negotiate for the site. 


The Commission discussed and upon recommendation of the Engineer and 
the Chief Counsel, approved the application of the Bonneville Power Administra- 
tion for permission to construct its power transmission pole line over and 
across the right of way of the Albany-Lyons Secondary Highway near Thomas Creek, 
in Linn County. (Permit was signed by the Commission on the following day.) 


The Engineer reported that the contract for the construction of the 
West Unit of the Sheep Creek Hill Section of the Little Sheep Creek Secondary 
Highway, No. 350, in Wallowa County, has been completed, thereby renlering 
valueless for highway purposes portions of the old road. He recommended that 
certain portions of the old right of way be turned over to the County Court 
of Wallowa County for maintenance as county roads, to serve people residing 
thereon, and that other portions be turned over to the county for vacation or 
to be kept by the county for public use as the county may determine. He ©ex- 
hibited a map showing the portions referred to. Following discussion, the 
Commission approved the recommendation and by unanimous vote adopted the at- 
tached resolution with regard thereto, marked Exhibit "F-1", which resolution 
by this reference is made a part hereof with like effect as though copied in 


full herein. 


The Engineer also reported that the contract for the reconstruction 
of the Elgin-Boswell Ranch Section of the Wallowa Lake Highway, in Wallowa 
County, has been completed and that certain portions of the old right of way 
of this highway no longer have value for state highway purposes. He recommen- 
ded that certain portions be turned over to the county to maintain as county 
roads for the benefit and service uf people residing thereon, and that other 
portions be abandoned in favor of the county for such purposes as the county 
court may determine. He exhibited a map showing the portions referred to. 
Arter due consideration the Commission approved the Engineer's recommendation, 
and by unanimous vote adopted the attached resolution with regard thereto, 
marked Exhibit "F-2", which resolution by this reference is made a part hereof 
with like effect as.though copied in full herein. 


The Commission had under discussion an agreement with Jackson County 
Court with respect to the abandonment of portions of the old route of the Sams 
Valley Secondary Highway, No. 271, when reconstruction of this highway on per- 
manent alignment is completed. The Engineer advised that the proposed agree- 
ment covers the section between Sams Valley Post Office and Crater Lake Highway 
Junction. He exhibited a map showing portions of the old route that are. to be 
transferred to the county for future maintenance as county roads, and a portion 
which is to be allowed to revert to the abutting property owners, pursuant to 
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Bids, as follows, for highway construction were opened and read aloud 
by the Secretary, purusant to previously published notice, following which Chair- 
man Banfield announced that awards of contracts would be made at 2:30 p.m. 
the same days 


KINGS VALLEY HIGHWAY 


MARYS RIVER BRIDGE SECTION IN BENTON COUNTY 


Using Using 

Asphalt Tar 

Lindstrom Bros., Inc., Portland $ 74,967.00 --- 
Archie R. Averill, Portland 76,055.50 --- 
R. H. Jones, Hillsboro 78,668.50 --- 
Va Dare Constr. Co., Portland 80,448.90 --- 
E. C. Hall Co., Portland 82,198.00 --- 
Snook Bros., Corvallis 83,577.00 --- 
J. Ge Watts Const. Co., Seattle, Wn. 88,546.50 --- 
Hamilton & Thoms, Eugene 96,879.50 --- 


MT. HOOD AND WAPINITIA HIGHWAYS IN CLACKAMAS, HOOD RIVER AND WASCO COUNTIES 
MT. HOOD ROCK PRODUCTION PROJECT 
Colonial Constr. Co., Spokane $ 48,802.00 
COOS-BAY ROSEBURG HIGHWAY IN DOUGLAS COUNTY 
SANDY CREEK AND ROCK CREEK BRIDGE SECTIONS 


Using Using 
Asphalt Tar 


Hamilton & Thoms, Eugene $ 119,100.50 Ae 
PACIFIC HIGHWAY IN JACKSON COUNT 
ASHLAND-STATE LINE ROCK PRODUCTION PROJECT 


M. C. Lininger & Sons, Medford $ 29,040.00 
Barney B. Helser, Portland 31,120.00 


SAMS VALLEY SECONDARY HIGHWAY IN JACKSON COUNTY 


SNIDER CREEK-CRATER LAKE JUNCTION SECTION 


Walter Berndt Constr. Co., Vancouver, Wn. 211,458.00 

Inter City Sand & Gravel Co., Eugene ; 22h, 595.00 

Allen E. Sackett & Floyd Grahm Constr. Co., Hood River 240,619.60 

Stevenson Constr. Co., Salem 250, 370.00 
(Cont. ) 
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The Commission confirmed oral authority previously given, authorizing 
Mr. Manley Robison, Director of the Travel Department, to attend at state ex- 
pense, a meeting of the Pacific Northwest Travel Association in Butte, Montana, 


on February 11, 1949. 


The Engineer requested authority to attend at state expense a meet— 
ing of the Directors of the American Association of Sjate Highway officials 
in Washington D. C., for discussion of congressional legislation concerning 
Federal Aid authorizations. He advised that adefinite time has not as yet 
been set for this meeting, but he anticipates that it will be called about 
March 15. The Commission approved the request unanimously. 


The Engineer requested authority to place orders for road-maintenance 
equipment, as follows: 


Rental equipment for highway maintenance $441;1, 600.00 


Shop equipment and small tools for all 
district shops 28, 350.00 


He advised that provision for all of this equipment is included in 
the overall equipment budget for 1949. The Commission approved the request 
unanimously. (For an itemized list of equipment to be purchased, see copy 
of Engineer's letter directed to the Oregon State Highway Commission, dated 
February 2, 1949, in general files.) 


The Commission discussed a date for its next regular meeting, and 
decided to holc such meeting in Portland on Monday and Tuesday, April 11 and 
12, 1949. The Secretarv was instructed to make the usual arrangements for the 
use of the Green noom in the Imperial Hotel. 


The meeting adjourned at 5:00 p.m. to reconvene the following 
morning in the same roome 


Portland, Oregon 
s March 1, 19h9 


The meeting of the State Highway Commission reconvened at 9:00 a.m. 
in the Green Room of the Imperial Hotel. Present were: 


T. H. Banfield, Chairman 

A. W. Schaupp, Commissioner 

Ben R. Chandler, Commissioner 

R. H. Baldock, State Highway Engineer 

W. C. Williams, lst Asst. State Highway Engineer 
W. W. Stiffler, 2nd Asst. State Highway Engineer 
J. M. Devers, Chief Counsel 

G. W. Neuner, Assistant Counsel 

Malcolm H. Hawke, Chief Accountant 

H. B. Glaisyer, Secretary 
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SECOND POSTWAR PROGRAM 1950-51 (Cont.) 


PART I - PRIMARY FEDERAL AID PROJECTS (Cont. ) 


BS RSS Tie EE De ye a TUNES EEE 


County Highway, Section and Description Construction R. of W. Total Year 
See eee 
Division No. 3: 


Lane Pacific, Judkins Pt.-Goshen, $ 400,000 §$ 80,000 $ 480,000 1 
Grading > 


Division No. ): 
Wheeler Ochoco, Forest Bdry.-Taylor Cr., 270,000 -- 270,000 1 
Grading 
PART II - SECONDARY FEDERAL AID PROJECTS 
Division No. 2: 


Linn Halsey-Sweet Home, Brownsville- 120,000 5,000 125,000 1 
Sweet Home, Paving 


Marion Salem-Silverton Co. Rd., Pudding 200, 000 -- 200,000 1 
River-Silverton, Grad. & Surf. 


Division No. 3: 


Jackson Little Butte, Crater Lake Hwy.- 170,000 5,000 175,000 2 
Lake Cr., Grad. and Surf. 


Lane Richardson-Eugene, Badger Mt., 100,000 3,000 103,000 1 
Grading and Surfacing 


Division No. ): 


Sherman Shearars Bridge, Top Shearars 200, 000 10,000 210,000 1 
Grade to Buckley, Grading 
and Surfacing 


Klamath © Klamath Lake, Wocus Marsh-Pelican 200,000 = 10,000 210,000 1 
Bay, 22.45 mi. Grad. and Surf. 


te 


Klamath Klamath Lake, Pelican Bay-Fort 200,000 10,000 210,000 
Klamath, 21.6 mi. Grad. and Surf. 


(Conte) 
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SAMS VALLEY SECONDARY HIGHWAY IN JACKSON COUNTY (Cont. ) 


SNIDER CREEK-CRATER LAKE JUNCTION SECTION 


T. W. Thomas, Portland $ 258,882.75 
K. Fe Jacobsen, Portland 262,109.00 
J. M. Arenz, Portland 262,937 «60 
Je Ne & Me J. Conley, Portland 285,482.00 
M. L. O'Neil & Son, Eugene 305 , 22), .50 
S. C. Hall Co., Portland 313, 2h7 .00 
McNutt Bros., Eugene 313,423.25 
Leonard & Slate Ore. Ltd., Portland 339,184.00 
=. L. Gates & Co., Roseburg 380,022.60 


The Commission discussed matters pertaining to its second post-war 
construction program, and in this connection the Engineer presented a list of 
projects that are eligible for the funds available. As the result of careful 
consideration, the Commission unanimously approved the following projects as 
a partial program for the funds under discussion, and authorized the Engineer 

_to present them to the Public Roads Administration for its approval. He was 
also authorized to advertise the projects for bids when such approval has been 
obtained and necessary rights of way acquired. The Chief Counsel was authorized 
to proceed with the securing of options for rights of way as may be needed in 
connection with each project. 


SECOND POSTWAR PROGRAM 1950-51 
PART I - PRIMARY FEDERAL AID PROJECTS 


, 


—— 


County Highway, Section and Description Construction R. of W. Total Year 


ron 


Division No. ls 


Multnomah Columbia River, Dodson-Bonneville, 
Grading and Bridges $ 800,000 235,000 1,035,000 1 


Division No. 2 


Clatsop Oreron Coast, Summit-Cannon Beach, 575,000 5,000 580,000 1 
Sta. 160-288, Br., Grade & Surf. 


Tillamook Salmon River, Otis-East, 10 mi. 150,000 -- 150,000 2 
3" Asphaltic Concrete Surfacing 


(Cont.) 
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the Willamette River from a place known as Jasper, to Lowell. Mr. Morse ex- 
plained details of their request. He urged such designation as an extension of 
the Springfield-Creswell Secondary Highway, No. 222, which passes through the 
town of Jasper. He also mentioned that if necessary, Lane County would con- 
sider the assumption of the state's obligation to maintain one of the roads now 
on the State Secondary Highway System, in Lane County, if the Commission will 
put the Jasper-Lowell Road on the State Highway System. He also said that the 
reason the county wants relief from maintaining the road is because it carries 
so much heavy traffic, and it is beyond the limits of the county to keep the 
road in proper condition. In the discussion that followed, the suggestion was 
offered that Lane County might be willing to assume the state's obligation on 
the Alsea-Deadwood Secondary Highway (Lane County portion) ifthe state assumed 
future obligation with respect to the Jasper-Lowell Road. The Commission re- 
ferred the matter to the Engineer for investigation and report. 


Mr. Morse also inquired as to the status of the proposed improvement 
of the Route "F" Highway at the Oak Hill Crossing of the Southern Pacific Rail- 
road and was informed that this improvement is being held up pending an order 
from the Public Utilities Commissioner with respect to allocation of costs 
among the state, county and railroad company. 3 


The Engineer brought up for discussion a request from the City of 
Albany for state assistance in the improvement of several city streets in close 
proximity to the State Highway Department Maintenance Headquarters in this city. 
He exhibited a map showing the streets that are included in the proposed improve- 
ment, as follows: Burkhart Street from the south line of the Pacific Highway 
East to the north line of the Santiam Highway, a distance of one block; that part 
of the Santiam Highway which extends from the west property line of Geary Street 
to the north line of the Pacific Highway East; and Geary Street from the south 
line of the Santiam Highway to the north line of the Pacific Highway East. The 
Engineer advised that the Burkhart Street improvement extends along the east 
side of the state highway maintenance property, and that the other two sections 
will provide a paved roadway around the triangular shaped area at the inter- 
section of the two highways. Because the request reached him only this mor- 
ning, he said he is not in a position to state how much improvements would 
cost, nevertheless, he recommended that the Commission join with the city in 
the work. The Chief Counsel concurred in the recommendation. The Commission 
deferred a decision in the matter pending investigation and report by the En- 
gineer as to how much the improvement is to cost and to what extent the city 
will contribute toward the expense. The matter was thereupon referred bac 
to the Engineer and Chief Counsel to discuss with the city officials and re- 
port their findings. 


The Chief Counsel reported receipt of a letter from the Chairman of 
the House Roads and Highways Committee in the Legislature, requesting that the 
members of the State Highway Commission appear before this Committee on Wed- 
nesday of this week, March 2nd, for discussion of certain highway legislation. 
It was agreed that Chairman Banfield and Commissioner Chandler would meet with 


the Committee at the appointed time. 
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PART II - SECONDARY FEDERAL AID PROJECTS (Cont.) 


ee cee EEUU EERE! 
County Highway, Section and Description Construction R. of W. Total Year 
rrr SSS 0050505000900 om ="—' 
Division No. 5: 


Harney Burns-Crane, Lawen-Crane, 10.9 $ 200,000 $ 10,000 $ 210,000 1 
mi. Grading and Surfacing 


Baker Baker-Homestead, Table Rock-East, 100,000 25,000 125,000 1 
Grading and Surfacing 


Wallowa Enterprise-Lewiston, W. Unit, 200 , 000 9,000 209,000 1 
Enterprise-Forest Bdry., Grad. 
and Surfacing 


A delegation from Roseburg, consisting of Al G. Flegel, Mayor, and 
Mr. Percy Croft, Councilman, appeared before the Commission and urged the im- 
provement of the Pacific Highway at the north city limits of Roseburg. Mr. 
Croft was the principal spokesman. He said that the highway passes through a 
heavily congested district just north of their city limits, and that the high- 
way improvement is badly needed in order to eleviate traffic hazards, and to 
safeguard pedestrians among whom are included numerous school children. He 
advised that just recently two very bad accidents occurred, resulting in the 
death of one person, and he predicted that accidents will be more frequent 
unless something is done to improve the conditions. He urged modernization of 
the highway for a distance of about four miles, two of which he said are within 
the limits of the badly congested area. Mr. Croft gave as his understanding 
that the Commission expects to make an inspection trip through Southern Gregon 
some time this Spring, and he urged t.c Commission to take special cognizance 
of the condition at this particular point on such trip. 


Chairman Banfield expressed the feeling of the Commission by stating 
that the Commission is not unmindful of the conditions at this place, and will 
give it consideration in forming its next construction program, however, there 
are otherplaces throughout the state where similar conditions exist, and the 
Commission does not have funds available to finance all of them. He also 
stated that the Commission would view the premises on its trip into the Roseburg 
District, and would ask the Engineer to submit a report on the situation. The 
Engineer was thereupon instructed to render such report. This concluded the 


conference. 


The County Court of Lane County, represented by County Comvitsioner 
W. Je Holland, and County Engineer P. M. Morse, was present. They asked the 
Commission to give consideration to the designation as a State Secondary High- 
way of the county road which extends along the north side of the Middle Fork of 


15648 


Messrs. E. C. Sammons, President, and Fred G. Johnson, Vice Presi- 
dent of the U. S. National Bank of Portland, were present, regarding quick fi- 
nancing of repairs to county roads and city streets which were damaged by reason 
of the recent adverse weather conditions. It appears that the bank has received 
inquiries whether or not it would be possible to advare> these mmnicipalities 
sufficient funds to pay the cost of the improvements which are an immediate 
necessity, with the view in mind that reimbursement would be made to the bank 
with funds which these municipalities receive from the State later on as their 
share of the State Highway revenues, but the banks are unable to loan money on 
such basis. They were informed that the matter of financing emergency repairs 
to county roads is now before the Legislature, and were referred to Mr. F. L. 
Phipps, Executive Secretary of the County Judges and Commissions Association, 
which is sponsoring the legislation. 


The Commission discussed with the Engineer the bids received at the 
morning session, and at 2:30 p.m. Chairman Banfield publicly announced the 
Commission's decision with respect to each project, as follows, the Commission's 
action being by unanimous votes 


“Yarys River Bridge Section on the Kings Valley Secondary Highway near 
Wrens Station, Benton County; 0.37 mile of highway, and roadbed. construction. 
The low bid for this project was submitted by Lindstrom Brothers, Inc., 
Portland, at $7,967.00 based on the use of asphalt. They did not. submit 
a bid based on the use of tar. Archie R. Averill, Portland, submitted 
the next lowest bid, at $76,055.50. He also submitted no bid based on the 
use of tar. There were six higher bids. The Commission has awarded the 
contract to Lindstrom Brothers, Inc., the low bidder. 


"Mt. Hood Rock Production Project on the Mt. Hood and Wapinitia High- 
ways,.in Clackamas, Hood River and Wasco Counties. The Commission re- 
ceived only one bid for this work, being that of Colonial Construction 
Company, Spokane, Washington, at $48,802.00. The contract has been awarded 
to the Colonial Construction Company at its bid price. 


"Sandy Creek and Rock Creek Bridge Sections on the Coos Bay-Roseburg 
Highway, in Douglas County. Construction of two reinforced concrete 
bridges, and 0.57 mile highway roadbed. The Commission received only one 
bid for this project, being that of Hamilton and Thoms, Eugene, at 
$119,100.50, based on the use of asphalt. They submitted no bid based on 
the use of tar. The Commission rejected the bid. 


"Ashland-State Line Rock Production Project on the Pacific Highway, 
in Jackson County. M. C. Lininger & Sons, Medford, submitted the low bid 
for this work at $29,00.00. Barney B. Helser, Portland, submitted the 
next low, and only other bid for this work, at $31,120.00. The contract 
has been awarded to the low bidder, M. C. Lininger & Sons at. their bid 
price. 


"Snider Creek-Crater Lake Junction Section of the Sams Valley Secondary 
Highway, in Jackson County, consisting of 6.25 miles of grading, surfacing, 
and oiling, and furnishing crushed gravel in stockpiles. The low bid for 
this work was submitted by Walter Berndt Const. Co., Vancouver, Washington, 
at $211,458. Inter-City Sand & Gravel Co., Eugene, submitted the next low 


March 1, 199 


OSTEO 


The meeting recessed for luncheon at 11:30 aem. and reconvened at 
2:00 pem. Commissioner Schaupp was excused fror attending the afternoon ses- 


The follewing persons from Reedsport, representing the Lower “mpqua 
Chamber of Commerce, appeared before the Commission, regarding the improvement 
of the Umpqua Highway (Highway No. 38); Tom Lillebo, Mayor; W. A. Burdick; Jack 
Diehl, and Russell Hubbard. Mr. Yurdick was principal spokesman for the group. 
He gave as his understanding that the Highway Commission about two years ago 
allorated funds for the improvement of this highway between Scottsburg and 
Reedsport, and he inquired whether or not the Commission intends to do the work 
this year. He was informed by the Engineer that the Commission authorized an 
expenditure of $150,000 to improve the worst places, but the sum was not suf- 
ficient to finance improvement of the entire sixteen mile section, so it was 
necessary to limit the work to a section about five miles long which it is plan- 
ned to advertise for bids in April or May of this year. Mr. Burdick urged 
the Commission to provide also a definite program for the improvement of the 
remaining mileage. Chairman Banfield pointed out that moneys available to the 
Commission must be allocated to the various districts of the state on an equit- 
able basis, and due to the fact that the funds are limited, the Commission can 
not approve all of the projects that are requested. Moreover, the Commission 
does not make an advance committment for any project. In providing $150,000 
for the Scottsburg- Reedsport section, he said, the Commission was, and still 
is of the opinion that that is the maximum amount that it can allocate until more 
funds are provided, and in the event the Legislature makes such additional 
moneys available, the Commission will be glad to consider an additional al- 
location for this road on the same basis as it allocates funds to other dis- 
tricts, but no definite committment can be made at this time. 


Mr. Burdick then brought into the discussion the matter of revising 
the Mill Creek Bridge Section of this highway. He urged the straightening of 
the highway at this point, alleging that it would be possible to span Mill 
Creek with a much shorter bridge than now exists. The Commission referred 
the matter to the Engineer for investigation. Others speaking in behalf of 
the Umpqua Highway improvement were lir. Tom Lillebo, who urged the adoption 
of a definite program for the improvement, and Nr. Hubbard, who suggestec 
that the Commission might improve a two-mile section each year until it is 
completed. Mr. Burdick presented a resolution from the Chamber of Commerce, 
in which the Chamber goes on record as being in favor of raising the license 
fees on autorobiles from $5 to $10 annually, and the imposition of an addi - 
tional lf per gallon tax on gasoline sales, without any refunds, and the pro- 
ceeds to be earmarked and held for expenditure by the State Highway Commission 
for new construction. 


Mr. Diehl brought up for discussion the matter of providing parking 
areas along the lower Umpqua River for the benefit of fishermen. He advised 
that due to the narrowness of the highway shoulders, people now are obliged 
to park their cars partly on the roadway, which creates a dangerous condition, 
which in his estimation, should be corrected. The Commission referred the 
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matter to the Engineer for investigation and report. 
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Gates-Niagara Section of the North Santiam Secondary Highway, in 
Marion County. 


Union Avenue & Denver Avenue Sections of the Pacific Highway, in 
Portland; Multnomah County. 


Smithfield-Elmira Section of the Territorial Secondary Highway, 
in Lane County. 


There being no further business to come before the Commission at this 
time, the meeting adjourned at 2:5 pom. 


Commi :sioner 


f+ fe aa Ce 
{ aa | 
State Highway Engineer oe Jo _ 


Commissioner 


Secretary 
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bid at $224,598.00. There were eleven higher bidders. The Commission has 
referred the bids to the Engineer with authority to award the contract to 
the iow bidder, Walter Berndt Construction Co., when certain conditions 
have been satisfied. 


The Commission considered, approved and signed Agreements, etc., as follows: 


Agreement with Southern Pacific Company covering acquisition of slope 
easements along the Pacific Highway East, between Oregon City and New Era, 
in Clackamas County. 


Agreement with Martin Peterson, Florence, Yegon, re taking of excess 
or reject materials from the Cape Creek, state-owned quarry, in Lane County. 


Agreement with Warren Northwest, Inc., disposing of its claim for 
extra compensation arising out of its contract for the construction of the 
South Unit, Steiwer Hill-Albany Section of the Pacific Highway East, Linn 
County. 


Agreement with Washington County providing for county maintenance of 
the Washington County portion of "Upper Nehalem County Road", after im- 
provement of the same by the state as a federal aid secondary highway pro- 
jecte 


Agreement with Columbia County providing for county maintenance of the 
‘olunbia County portion of "Upper Nehalem County Road", after improvement 
of the same by the state as a federal aid secondary highway project. 


Permit authorizing Bonneville Power Administration to construct a 
power transmission pole line over and across the Albany~Lyons Secondary 
Highway near Thomas Creek, in Linn County. 


Bargain and Sale Deed, conveying unto Phillip Tillman and Robert P. 
Dooth a small parcel of land in Eugene; consideration, $10.00. 


o 18s . 
as ? 


Project Apreements as follows: 


Crane-Princeton Section of the Diamond Valley Highway, Malheur 
County. 


Nyssa (7th St.-lst St.) Section of the Old Oregon Trail, Malheur 
Countye “A 


Cove-Union Section of the Cove Secondary Highway, Union County. 


“nell and Salt Creek-Polrh Corners Section of the Dallas-Coast 
Secondary Highway, in Polk Ccunty. 


North Unit, Grant County Line-Crow Flat Section of the John Day- 
Burns Highway, in Harney County. 


EXHIBITS *"A* THROUGH “H* 


Minutes of February 28 and March 1, 1949 


8 

ii 

rt 

a 

: 
] 
i 
; 
} 
; 
1 


EXHIBIT *A* 
Minutes of February 28 and March 1, 1949 
RESOLUTION 


WHEREAS, in connection with the further improvement of the highways 
hereinafter designated, it is and has been necessary to acquire property for 
right of way, quarry sites, gravel or other material sites, or sites for the 
storage of materials, as hereinafter more definitely set forth, and 


WHEREAS, as a result of negotiations carried on with the owners of 
the property required, options have been obtained, which options have been 
considered by the Commission, outlining the bases of settlement which have 
been agreed upon, and 


WHEREAS, it is the judgment of the Commission that the said options 
should be approved and accepted, and/or the said reports be declared accept- 
able to the State Highway Commission as bases of settlement for the properties 
involved, and that the acquissition of the properties should be completed. 


NOW, THEREFORE, BE IT RESOLVED that the several offers or bases of 
settlement, hereinafter enumerated be, and the same hereby are approved and 
accepted, and that the Attorney for the State Highway Commission be and he 
hereby is instructed to complete the acquissition of the said properties 
and to take title thereto in the name of the State of Oregon. The said pro- 
perties hereby ordered and authorized to be acquired are as follows: 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY 
14653- Kunz, Herbert E. and Betty T. Kunz 
Right of Way 
Option expires 
August 13, 1949 


5,000 sq.ft. (lot 50x100) 


at $0.316 sq.ft. $1,580.00 
Allowance- house 9,920.00 11,500.00 Mayhew 
1)819- Greenstreet, Gordon Crawford 

Right of Way 
Option expires 
July 17, 1949 

5,750 sq.ft. at 25¢ sq.ft. 1,450.00 

Allowance- house- 5 room 8,542.00 


Allowance- loss fruit trees, 
shrubs, and re-establishing 
lawn 200.00 


Allowance- garage 10,500.00 Witt 


ae Pep 28 1949 


OR, AINE 


VISTA AVENUE, MULTNOMAH COUNTY LINE SECTION, 


14999- Ellis, Henry D. 
Right of Way and maintenance 


EXHIBIT "A" (Cont. ) 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont. ) 


14878- Prescott Corporation 
Right of Way 
Option expires 
July 26, 1949 


6 lots at $200.00 (25x100) $1,200.00 $ 
Allowance- disruption buil- 

ding operations, removing 

materials, shed, etc 150.00 


NORTHEAST UNION AVENUE, PORTLAND SECTION, PACIFIC HIGHWAY EAST * 


14766- Sievert, Robert H. and Alice E. Fretag 
14792- Right of Way 

Option expires 

August 9, 1949 


0.023 acre (approx) 00.00 
0.45 acres at $2,000.00 900.00 
3.44 acre at $4,000.00 13,760.00 
Allowance- moving. salvage 

building 5,000.00 
Allowance- moving lath mill 750.00 
Allowance- moving warehouse 1,750.00 
Allowance- moving house and 

shed 430.00 
Allowance- moving garage 125.00 
Allowance- reconstructing 

roadway to lath mill 500 .00 
Allowance- access and damages _ 6,785.00 


Restricted access 


Option expires 
August 15, 1949 


0.41 acre at $3,000.00 1,230.00 
1.08 acres at $750.00 810.00 
2.90 acres at $2,000.00 5,800.00 


Allowance- removing 135 rods 
fence at $2.00 per rod 270.00 
Allowance- damages- loss front- 
age on Scholls Ferry road, 
cutting down area, loss present 
connection to Sunset Highway 
over Raab Road 700.00 


(Cont. ) 
3 


SUNSET HIGHWAY (#) 


15653 


1,350.00 Mayhew zy 


30,000.00 Parker 


8,810.00 Collins 
PE8 28 1949 
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EXHIBIT *A® (Cont.) 


SULLIVAN GULCH SECTION, SULLIVAN GULCH HIGHWAY (Cont. ) 


14664- Lakin, LeRoy and Ida Lakin 
Right of Way 
Option expires 
June 28, 1949 


6,000 sq.ft. at 20f sq.ft. $1,200. 
Allowance- 8 room house 8,4h1 
Allowance- shrubs, fruit trees 159. 9,800.00 Witt 
14668- Morris, Grayce M. 

Right of Way 

Option expires 

August 2h, 1949 


5,750 sq.ft. (lot 50x115) 


at 25¢ + 1,538.00 
Allowance- garage 320.00 
Allowance- house 8,642.00 10,500.00 Mayhew 


14817- Potts, Thomas S. and Rose L. Potts 
Right of Way 
Option expires 
July 18, 199 


5,000 sq.ft. (lot 50x100) 


at 20¢ sq.ft. 1,000.00 
Allowance- house 8,608.00 
Allowance- garage 392.00 10,000.00 Mayhew 
1,891- Watson, Mattie Inga 
Right of Way 
Option expires 
July 26, 19h9 
0.67 acre at $1,500.00 1,005.00 
Allowance- house 4,815.00 
Allowance- garage 160.00 
Allowance- chicken house 160.00 6,140.00 Witt 
14726—- Doubt, John C., and Marvel Iversen 
Right of Way 
Option expires 
July 31, 19h9 
1.0 acre at $1,780.00 1, 780.00 
Allowance- house 2,832.00 
Allowance- garage 192.00 4,804.00 Mayhew 
(Cont.) 
Frep28 1949 
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EXHIBIT "A" (Cont. ) 
GOBLE-BURLINGTON SECTION, COLUMBIA RIVER HIGHWAY 


i5172- Northern Pacific Railway Company 
Easement 


An easement providing right of way 
across former Goble Branch at Bur- ig 
lington 00.00 $ 00.00 DeSouza t 


DODSON-BONNEVILLE SECTION, COLUMBIA RIVER HIGHWAY 


13588- Ritter, A. R. and Lillian B. Ritter, and E. J. 
Lowe and Luella C. Lowe ie 
Right of Way a 
Option expires 
August 15, 1949 


31.746 acres at $250.00 7,936.50 7,936.50 Benson 


Waiver of access for service roads on oF 
south side of highway, and access for i@ 
dedicated roads on north side - Stations 

1492+50 and 1533+50 


CASCADE LOCKS-VIENTO SECTION, COLUMBIA RIVER HIGHWAY 
15281- Elliott, John G. 
Right of Way 
Option expires 
August 14, 1949 


4.04 acres at $100.00 ok .00 
Allowance- fruit trees- 20 at 

$10 each 200.00 
Allowance- moving shed 50.00 
Allowance- new sept’c tank 100.00 
Allowance- damages 546.00 
Waiver of access 100.00 


Allowance- levelling new location 
for building, new approaches to 
highway, etc 600.00 2,000,00 Benson 


State to construct road approaches 
Grantor to have access, south side 
Sta. 503+70 and 505400 (business 


j 
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EXHIBIT "A" (Cont. ) 


VISTA AVENUE, MULTNOMAH COUNTY LIME SECTION, SUNSET HIGHWAY (Cont. ) 


14999- Ellis, Henry D. (Cont.) 


Grentor given easement over parcel #2 
State to construct 25 foot road approach 
to Raab Road. 


15200- Brice Realty Company 
Right of Way 
Option expires 
April 14, 1949 


1.265 acres at $2,376.28 plus $3,000.00 $ 3,000.00 Collins 


SAUVIES ISLAND BRIDGE SECTION, GILLIHAN ROAD 
15155- Daly, Irene, and Elden E. Persinger, and Margurette 
Fay Persinger 
Right of Way 
Option expires 
July 28, 1949 


4,356 aq.ft. at 20f aq.ft. 871.20 

Allowance- damages 100.00 971.20 Boone 
State given permission to cross 

owner's private roadway 


Grantor given permission of using right 
of way for boat storage when not interfering 
with State's use thereof. 


15156- Linnton Box Company 
Right of Way 
Option expires 
August 18, 1949 


4,356 sq.ft. at 20¢ sq.ft. 871.20 871.20 Boone 


State given permission to use private 
entrance road, during construction 
of highway 


Grantor given or reserves right to use 
and maintain fire ramp partially located 
on right of way - 
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EXHIBIT "A" (Cont. ) 
DUNDEB-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY WEST (Cont. ) 


15256- Wirfs, Ray L. and Bvelyn M. Wirfs 
Right of Way 
Option expires 
August 20, 1949 
7hO sq.ft. at 12¢ plus sa.ft. § 10.00 $ 10.00 Witt 
State to rebuild roadway- 3 mile distance. 


ST. JOE-LAFAYETTE SECTION, PACIFIC HIGHWAY WEST 
L19- Bell, Herschel and Geraldine Bell 


Ribht of Way 
Option expires 
July 27, 1949 
1.88 acres at $1200.00 2,256.00 
0.4 acre at $1500.00 660.00 
Allowance=- demages- waiver 
acess on highway frontage 500.00 


Allowance- inconvenience cul- 
tivating row next new highway 200.00 
Allowance- moving 10 rods fence 


at $2.00 rod : 80.00 
Compromise allowance- 301,.00 4,000.00 Worlin 


Restricted access 


Grantor to have access by County road - 


TILLAMOOK-PLEASANT VALLEY SECTION, OREGON COAST HIGHWAY 


11796- Simmons, Lyle J. and Ruth Simmons, and Robert D. 
Bishop and Delores L, Bishop 


Right of Way 
Option expires 
as 0.31 acre at $1,000.00 310.00 
Allowance- moving or damages 1,500.00 
Allowance- restricted access 190.00 2,000.00 Neuner 


State is to fence right of way 
boundary (estimated cost $100.00) 


WESKOWIN-OTIS ScCTION, OREGON COAST HIGHWAY 
15248- Affolter, Kathleen Hellenbrand 


Right of Way 

Option expires 

Jaly 27, 1949 
0.18 acre at $500.00 90.00 
1.56 acres at $150.00 234.00 


(Cont. ) 
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EXHIBIT *A" (Cont. ) 
LAPAYETTE-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY 
15127= Aldeman, U.S. 
Right of Way 
Option expires 
August 15, 1949 
0.28 acre at $100.00 $ 2112.00 § 112.00 mitt 


Waiver of access 


15129 McDougall, Winnie and Rosa McDougall 


Right of Way 
Option expires 
August 15, 1919 
3.05 acres at $750.00 2,287.50 
Allewance- severance damages- 
5 acres orchard at $100.00 500.00 
Allowance=- wrecking and removing 
hog-house 200.00 2,987.50 Witt 


Waiver of access 


15130- Aldemen, L. R. 
Right of Way 


Option expires 
August 9, 1919 
1.25 acres at $100.00 500.00 
Allowance- 50 rods fence at 
$2 rod 100.00 600.00 Witt 


Private access at Sta, 360400 
DUNDERB-DAYTON JUNCTION SECTION, PACIFIC HIGHWAY WEST 
15259- Alderman, L. R., and Winnie McDougall 


Right of Way 
Option expires 
August 15, 1949 
1.786 acres at $150.00 803.70 
Allowance=- 654 rods fence at 
$2 rod 1350.50 934.20 witt 


Waiver of access- except private 
access at Sta, 310400 


(Cont. ) 
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EXHIBIT "A" (Cont.) 
CHINA CREEK-SUTTON LAKE SECTION, OREGON COAST HIGHWAY (Cont. ) 
15290- Stevens, Edwin C. (Cont) 


0.32 acre at $500.00 $ 160.00 
Allowance- additional grading 

for house and service road 213.00 
Allowance- surveyors' wages 52.00 


State to provide road approach, 
Sta. 579450 


SILETZ BAY-NEWPORT SECTION, OREGON COAST HIGHWAY 


LSle Hess, L. B. 
Right of Way 
(CORRECTION) 


Allowance- lieu moving and re- 
establishing house and gas 
pump, provided in option taken 
from previous owner, > 
J. &. Wells 700.00 


Previous report: 


Previous owner was paid $260.00 for land 
taken; the State to remove and re-establish house and g&s pump; 
however, present owner accepts the sum of $700.00 ani releases 
the State from this obligation - 


WORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST 


1518- Barnhouse, Howard and Sadie Almira Barnhouse 
Right 


0.320 acre at $1,000.00 320.00 
Allowance- 7 rods fence at 
#2.50 per rod 17.50 


Waiver of access 


15183- Stagner, S. A. end Ona Stagner 
Right of Way 
Option expires 


1425.00 McChesney 


337.50 Haskin 
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15248- Affolter, Kathleen Hellenbrand (Cont) 


Allowance- 46 rods fence to remove 
at $2.00 rod $ 


92.00 $ 
Allowance- moving garage 200.00 


Waiver of access 

State to provide toad approaches-east side 
at Sta. 572+42, West side at Sta. 580+00, 
573+50 and 589+00 


3 years at $25.00 per year 75.00 


11499- A. Yeates, James H. 
Easement 
Executed easement 2/1/49 


Easement for storm sewer over 


15288- Houghton, John G. and Lois A. Houghton, and John C. 
Jacobson and Ada A. Jacobson, and Clifton C. 
Saybert and Ida A. Saubert 


Right of Way 
Option expires 
August 20, 1949 


0.25 acre 1.00 
15290- Stevens, Edwin C. 
Right of Way 


Option expires 
August 21, 1949 


(Cont. ) 
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EXHIBIT "A" (Cont. ) 


NORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST (Cont.) 


14615- Schmitt, Otto H. and .som Schmitt(Cont. ) 


0.627 acre ~~ $1,000.00 

Allowance=- damages= reduction 
area, taking irregular 
parcel 

Waiver of access 


Allowance- small chichen house 


and chicken shed 
Allowance- cedar trees 
Allowance> 15 rods fence at 
$1.33 plus per rod 


U6lk- Hiatt, Barl J. and Lois Hiatt 
Right of Way 
Option expires 
July 23, 1949 


0.107 acre at $1,000.00 

Allowance=- damages- reduction 
area 

Allowance- removing 2 small 
chicken houses from right 
of way 

Allowance- 12 rods fence at 
$1.50 plus per rod 

Allowance- 7 rods fence at 
$2.50 per rod 


Waiver of access 


$627.00 $% 


1,00.00 
23-00 


250.00 
180.00 


20.00 1,500.00 Haskin 


107.00 
200.00 


95.00 
20.00 


17.50 739-50 Haskin 


%,61l- Rasmussen, Allen B. and Irene E. Rasmussen 


Right of Way 
Option expires 
August 10, 1919 


0.47 acre at $1,000.00 
Allowance=- damage, reduction 


area 
Allowance- 5 rods fence at 
$2.50 per rod 


Waiver of access 


1§192- Miller, Myrna 
Right of Way 
Option ep ires 
July 19, 1949 


(Cont. ) 


470.00 
200.00 


12.50 682.50 Haskin 
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EXHIBIT "A" (Cont.) 


NORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST (Cont. ) 


15183- Stagner, S. A. and Ona Stagner (Cont.) 


0.587 acre at $1,000.00 $ 587.00 
Allowance- 1) rods fence at 


$2.50 per rod 35 00 


Waiver of access 


15181l- Wilson, John M. and Blanche Wilson 
Right of Way 
Option expires 
July 2h, 1949 


0.275 acre at $1,000.00 
Allowance- 7 rods fence at 
$2.50 per rod 


Waiver of access 


15180- Smith, Mason G. and Zeta E. Smith 
Right of Way 
Option expires 
July 30, 1919 


0.413 acre at $1,000.00 
Allowance=- 9 rods fence at 
$2.50 per rod 435.50 Haskin 


Waiver of access 


15179- Burchett, Mack and Freda R. Burchett 
Right of Way 
Option expires 
July 27, 1949 


0.675 acre at $1,000.00 
Allowance=- 15 rods fence at 
$2.50 per rod 712.50 Haskin 


Waiver of access 
1L,615- Schmitt, Otto H. and Leona Schmitt 
Right of Way 


Option expires 
July 30, 1949 
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EXHIBIT "A" (Cont. ) 
NORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST (Cont. ) 
14,603- Buchanan, Claude and Edith Buchanan, and Nellie Beach (Cont. ) 


1.0 acre at $1,000.00 $1,000.00 $ 
6.15 acres at $750.00 4,612.50 
Allowance- 17 rods fence at 
$2.50 per rod 42.50 5,655.00 Haskin 


Restricted access- 


Grantor is given access to service roads, across both 
parcels of land, which service roads will be con- 
structed by the State - 


14,607- Kelley, Herbert and Mildred G, Kelley 
Right of Way 
Option expires 
May 16, 1949 


Lot 6,750 sq.ft. at 10g sq.ft. 
(50x135) 
Allowance- house 
Allowance- garage 
Allowance=- trees, grapes 
Allowance- cement walk=-50 ft. 
80g a ft. 
Allowance- pump house-50 ft. 
well $5 ft. 
Allowance=- electric pump, pipe 
Allowance~ picket fence-80 ft. 
$1.50 ft. 8,000.00 Haskin 


SWEET HOME SECTION, SANTIAM HIGHWAY 


15230- Santiam Lumber Company 
Easement 


Drainage easement - 10 feet wide 
= to log pond 00.00 


PACIFIC HIGHWAY, CITY OF EUGENE, CO-OPERATIVE PROJECT 


13379- MeNutt Bros. 
Right of Way 
(CORRECT ION) 


3,167 sq.ft. at $2.00 sq.ft. 6,334.00 
Allowance- damages lieu moving 
buildings and reducing area 7,904.00 14,236.00 Collins 


Waiver of access 


Previous report: Commission approved sum of $14,000, but 
not paid = a itional 119 sq.ft. being taken -F™ 28 19 49 


13. 


15662 
EXHIBIT "A" (Cont.) 
NORTH CORVALLIS SECTION, PACIFIC HIGHWAY WEST (Cont. ) 
15192- Miller, Myrna (Cont.) 
1.01 acres at $1,000.00 less $1,000.00 $ 
Allowance=- 22 rods fence at 
$2.50 per rod 55-00 1,055.00 Haskin 


Waiver of access 


15186- Redding, Albert V. and Gertrude Redding 


Right of Way 
Option expires 
July 27, 199 
0.34 acre at $1,000.00 3444.00 
Allowance- 8 rods fence at 
$2.50 per rod 20.00 364.00 Haskin 


Waiver of access 


15185- Nolind, Albert and Mary H. Nolind 


Right of Way 
Option expires 
July 2h, 1949 
0.88 acre at $1.000.00 88), .00 
Allowahos= 29 Adds “fence at ore 
*1$2e50-per rod . 47.50 931.50 Haskin 


Waiver of accéss 


14606- Reiman, E. C. and Helen C. Reiman 


Right of Way 
Option expires 
July 17, 1949 
0.695 acre at $1,000.00 695.00 
Allowance= 2] rods fence at 
$2.50 plus per rod 53.00 
Allowance- damages- irregular 
shaped parcel remaining 230.00 
Waiver of access 20.00 998.00 Haskin 
1,603- Buchanan, Claude and Edith Buchanan, and Nellie Beach 
Right of Way 
Option expires 
July 18, 1919 
(Cont. ) 
12 


Fes 28 1949 


15665 


EXHIBIT "A" (Cont.) 
BRIDGE-REMOTE SECTION, COOS BAY-ROSEBURG HIGHWAY (Cont.) 


1528= England, Isely B. and Maude M. England 
Right of Way 
Option expires 
August 15, 1949 


2.50 acres at $500.00 $1,250.00 ¢$ 
Allowancee new fremed-double 

construction house 5, 82.00 
Allowances garage and laundry 

room attached to house 1,452.00 
Allowance- old (15yr) house 2,592.00 
Allowance- fruit trees, shrubs, 

chicken houses, wood sheds, 


ete 500.00 11,618.00 Benfield 
CAMAS VALLEY SECTION, COOS BAY-ROSEBURG HIGHWAY 


15262- Standley, John R, 
Easement 
Option expires 
Jemuary 29, 1950 


0.56 acre- detour road easement 50.00 50.00 Benfield 
ROGUE RIVER-CRATER LAKE HIGHWAY SECTION, SAIS VALLEY SECONDARY 


15l44- Robertson, Lewis E. and Gladys Robertson 
Right of Way 
Option expires 
August 14, 1919 


0.20 acre at $200.00 40.00 40.00 Benfield 
State to replace 119 rods fence- estimted 
cost $76.00; and replace and extend existing 
irrigation pipe at Sta. 812495 with new 18 inch pipe- 
estimated cost $1,800.00 
MODOC POINT=ALGOMA SECTION, THE DALLES-CALIFORNIA HIGHWAY 


8643-A Southern Pacific Company 


Right of We: 
(CORRECTION 
12.19 acres at $5.00 (grazing) 60.95 
8.00 ‘acres at $20.00 (pond) 160.00 
14.83 acres (bottom) 1,779.60 2,00.55 DeSouza 


Correction of areas and revaluation of acreage prices 
since ‘Ccmmission approval August 25, 1947 for $1,783.60 
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EXHIBIT "A" (Cont. ) 


JUDKINS POINTeGOSHEN SECTION, PACIFIC HIGHWAY 


15268= Matteson, Grace Alene and Glem Perry Matteson 


Right of Way 

Option expires 

July 14, 199 
17,500 sq.ft. at 8¢ sq.ft. $1,100.00 
Allowance- house 5,616.00 
Allowance- drilled well 750.00 


Landon 
12335=- Pettis, Charles H. and Syble P. Pettis 
Right of Way 
Option expires 
July 25, 199 
0.29 acre at $1,000.00 290.00 
Allowance- fruit trees 25.00 
Allowance- concrete wall foun- 
dation 120.00 
Allowance- damages- loss chicken 
ran, barn let 290.00 725-00 Landon 
Waiver of access 
BRIDGE=-REMOTE SECTION, COOS BAY=ROSEBURG HIGHWAY 
1514l- Jennings, L. B. and Eva D. Jemings 
Right of Way 
Option expires 
August 9, 1949 
2.50 acres at $250.00 625.00 
1.50 acres at $500.00 750.00 
Allowance= severance damages- 
to approx. 3.0 acres bottom 
land 250.00 1,625.00 Benfield 


Fep28 1949 


Allowance= “Berkeley” deep well 
pump 150.00 
Allowance- shrubbery, flowers 181,00 $8,100.00 


State to build 147 rods fence, both sides 

new highway, $2.50 rod=- estimated cost 

$3442.50 

State to provide cattle pass under new high-= 
way, between creek and junction- estimated 
cost $3,200.00 

Existins highway from east side stockpile (sta. 
927400) east to junction new highway, to revert 
to abutting ower 


Grantor to grant State en easement to cross private 
roadway to stockpile site 


(Cont. ) 
4 
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EXHIBIT "A" (Cont. ) 


BIGCGS-WASCO SECTION, SHERMAN HIGHWAY (Cont.) FE 
15213- Fulton, Lulu B. 
Right of Way and Quarry 
Option expires 
July 19, 1949 


$ $ 
10.15 acres at $10.00 101.50 
Waiver of access- allowance 50.00 151.50 McChesney 


State to provide cattle-pass, under 
bridge which is to be rebuilt- 
Station 363+50 


15212- Hypotheek Land Company, and Leonard Fields and 


Nerine Fields 


Right of Way 
Option expires 
July 17, 1949 


1.0 acre at $10.00 10.00 


0.8) acre at $80.00 67-20 
Allowance~ 272 rods fence at 
$1.50 per rod 408.00 
Waiver of access- allowance 75 200 560.20 McChesney 


State to provide cattle-pass 

State to provide road approach-Sta. 
262450 

State to repair or pay damages in case 

grantors' spring is damaged by reason 

highway construction 


1521h- Keenan, Alvin B. 
Right of Way 

Option expires 
July 21, 1949 


1.30 acres at $50.00 65.00 
Allowance- attorney's fee for 
perfecting title - 286.00 
Allowance- 66 rods fence to 
rebuild at $1.50 per rod 99.00 
Allowance- access 50.00 500.00 McChesney 


State to replace grantor's existing road 
crossing- Sta. 483+50 

State agrees all old-right of way lying outside 

new relocated highway shall return to abutting 

owner - 
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EXHIBIT "A" (Cont.) 


ALGOMA HILL-MIDLAND SECTION, THE DALLES-CALIFORNIA HIGHWAY 


13791- Klamath County 
Right of Way 


Lot 6 Section 2), Township 
37 South, Range 8East, WM 30.00 


30.00 DeSouz: 


OCHOCO HIGHWAY-DESCHUTES COUNTY LINE SECTION, POWELL BUTTE SECONDARY 


152)9- Weigand, Norm and Phil Weigand 
Right of Way 
Option expires 
August 7, 1949 


O45 acre 00.00 


State to reconstruct 37 rods fence at 
$3 rod on new line 111.00 


15250- Bussett, Lloyd A. and Evelyn M. Bussett 
Right of Way 
Option expires 
July 26, 1949 


0.07 acre 00.00 
Allowance- 3 fruit trees at 
$15 each 45.200 


State to remove and rebuild 16 rods 
fence (estimated cost $48.00) - 


BIGGS-WASCO SECTION, SHERMAN HIGHWAY 
1521l- Richelderfer, S. Leah 

Right of Way 

Option expires 

July 16, 1949 


1.65 acres at $10.00 16.50 
Allowance- 90 rods fence- $1.50 

per rod- move and rebuild 135.00 
Waiver of access- allowance 0.00 


State to provide cattle-pass- Sta. 12849? 
State to provide 2 road approaches- 


Sta. 128450 and 122450 


(Cont. ) 
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EXHIBIT "A" (Cont.) 
JUNTURA-VALE SECTION CENTRAL OREGON HIGHWAY 


6y2h- Jones, J. Ne 
Stock pile site 
Option expires 
August 20, 199 


$ 
0.9 acres 20.00 Cozad 


Sa CO tt=—“ ™‘C(*é$éN 


In discussing the acquisition of the right of way for the Vista 
Avenue-Multnomah County line Section of the Sunset Highway (Items No. 14999 
and No. 15200) in the above resolution, the Commission also considered the ac- 
quisition of right of way from the City of Portland and from Multnomah County. 
The Chief Counsel was instructed to negotiate with the City.and County of- 
ficials with respect to the acquisition of such properties on the basis that 
the State will pay for the properties the actual amounts that the City and 
County spent for them. 
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EXHIBIT *A* (Cont.) 


BEECH CREEK-FOX SECTION, PENDLETON—JOHN DAY HIGHWAY 
1523h- Johns, Claude R. 

Stock pile site 

Option expires 


1.377 acres at $20.00 27.54 


State to fence site 


15233=- McGirr, F. B. 
Stock pile site 
Option expires 
July 16, 199 


1.345 acres at $100.00 134.250 


State to fence site 


FOX-LONG CREEK SECTION, PENDLED- 
15232- Carter. Rose 

Stock pile site 

Option expires 

July 17, 19h9 


OX-LONG CREEK SECTION, PENDLETON-JOHN DAY HIGHWAY 


1.377 acres at $80.00 less 107.60 
State to fence site “ 


HOPE-DAIRY RANCH SECTION, VALE-WES" SECONDARY 


12786- Faw, John E. 
Right of Way 


(CORRECTION ) 
0.205 acre at $100.00 20.50 


0,615 acre at $20.00 12,30 
Allowance- transplanting shrubbery 20,00 
Allowance- 1 shade trees at 

$10.00 each 140.00 
Allowance- vemoving/rebuild- 

ing 66 rods barbed wire fence 

at $1.00 rod 66.00 
Allowance- 0.01 acre lawn at 


$2,000.00 20.00 


Previous report: 


Additional allowance for trees at 
$10.00 each and 0.01 acre of lawmn- total of $60.00- 
Previous settlement for $218.80 - 


27.54 Cozad 


134 250 Cozad 


107.60 Cozad 


278.80 Cozad 


EXHIBIT "B-1" (Cont. 


properties to the highways to be constructed in part upon the parcels described 
upon the attached sheets, except such access reservations as are noted as to 
each parcel. In this connection, a private access is defined as a right of 
access from and to land abutting the highway of a width of twenty-five feet; 
said access to be for ordinary travel only, and shall not be used in connection 
with any commercial institution or activity which in any manner caters to, in- 
vites, solicits from, or is dependent upon the users of said highway. A farm 
crossing is de**ned as a right to establish, maintain, and use a crossing of 
the highway for farm purposes only having a width of not to exceed twenty-five 
feet; providea, however, that upon the alienation of either of the portions 

of the property severed by the highway, such right of crossing shall cease. 

A commercial access is defined as a right of access from and to land abutting 
the highway of a width of twenty-five feet, said access to be for all lawful 


purposes. 


he That the Chief Counsel for the Commission is directed to attempt 
to agree with the owners and/or other persons in interest of said parcels of 
land as to the compensation to be paid for the taking, including the damages, 
if any, and in the event that no satisfactory agreement can be reached, then 
he is directed and authorized to commence and prosemite to a final determina- 
tion such suit or action as may be necessary to acquire title to said parcels. 


5. That upon the trial of any suit or action instituted to acquire 
either of gaid ‘parcels of real property, or any interest therein, the Chief 
Counsel, or, in his absence the Assistant Counsel, is authorized to make such 
stipulation, agreement, or admission as in his judgment may be for the best 
interests of the State, the State Highway Commission, or the property owners. 


6. That the real properties sought to be acquired are described on 
the attached sheets, consisting of 2 pages, on which sheets are set forth the 
right of way file number assigned by the Commission, the respective record or 
reputed owners, the section of highway for which the property is necessary, 
and the use and purpose for which the property is sought, together with such 
access reservations as apply to the particular property. (#) 


7. That this resolution be entered in full in the minutes and re- 
cords of the Commission as of the 28th day of February, 199. 


FOOTNOTE (#) 


The names of the property owners and the detailed description of the 
respective parcels of real property mentioned in this resolution are attached 
to the original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 127 , under the heading "Real Property Con- 
emnation Resolutions* and said descriptions by this reference are made a part 
of this minute entry to the same extent as if copied in full herein. 
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EXHIBIT "B-1* 


Minutes of February 28 and March 1, 1949 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon as set forth 
and defined in the Oregon Code and amendments thereof or additions thereto, 
the State Highway Commission is authorized and empowered to acquire by pur- 
chase, agreement, donation, or by the exercise of the power of eminent domain, 
real property or any right or interest therein deemed by the Highway Commis- 


sion necessary for highway purposes; and 


WHEREAS, the Coos Bay-Roseburg, Pacific, and Alsea Highways are high- 
ways under the jurisdiction and control of the State and are, in addition, a 
part of the federal highway system; and 


WHEREAS, for the purpose of providing highways with better align- 
ments and which will more adequately serve the traveling public, the Highway 
Commission relocated the sections of the said highways as hereinafter set forth, 
and for such purpose and in connection therewith the real properties herein- 
after described are necessary; and 


WHEREAS, said Commission is authorized to take fee title to said 
property for right of way and other highway purposes, and in addition, the 
Commission is authorized to take all rights of access from property abutting 
a highway; and 


WHEREAS, Coos Bay-Roseburg, Pacific, and Alsea Highways are major 
highways of the State, and as such carry large volumes of traffic, both 
intrastate and interstate, amd it is, therefore, the judgment of the Commis- 
sion that access to and from said highways should be controlled; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and voting affirmatively, as follows: 


1. The Commission does hereby find and declare that the properties 
described on the attached sheets are needed and required for use in connection 
with the construction and maintenance of the section of highway set forth on 
said sheets; that the specific use for which each particular parcel of real 
property is needed and required is as expressly stated thereon; that the name 
of the record owner, or reputed owner thereof, is likewise set forth, to- 
gether with the Commission's record file number of each parcel. 


2. That the highway facility for which each of said parcels of 
property is required and is being taken has been planned, designed, located, 
and will be constructed in a manner which, in the opinion of this Commission, 
will be most compatible with the greatest public good and least private in- 


jury or damage. 


3. That in addition to the acquisition of the respective parcels, 
it is necessary that there be acquired all rights of access from abutting 
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a EXHIBIT *B-2" (Cont.) 


x 5S. That the real properties sought to be acquired are described on 

" the attached sheets, consisting of 2 pages, on which sheets are set forth the 
right of way file number assigned by the Commission, the respective record or 
reputed owners, the section of highway for which the property is necessary, and 
the use and purpose for which the properties are sought. (#) 


6. That this resolution be entered in full in the minutes and records 
of the Commission as of the 28th day of February, 199. 


aw idence coisa 


] 2 Fe 

The names of the property owners and the detailed description of the 
respective parcels of real property mentioned in this resolution are attached 
to the original resolution on file in the office of the State Highway Commis- 
sion, Salem, being Resolution No. 128, under the heading "Real Property Condem- 
nation Resolutions" and said descriptions by this reference are made a-part of 
this minute entry to the same extent as if copied in full herein. 


i 
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EXHIBIT "B-2* 
Minutes of February 28 and March 1, 1949 


RESOLUTION 


WHEREAS, by virtue of the laws of the State of Oregon as set forth and 
defined in the Oregon Code and amendments thereof or additions thereto, the State 
Highway Commission is authorized and empowered to acquire by purchase, agreement, _ 
donation, or by the exercise of the power of eminent domain, real property or 

any right or interest therein deemed by the Highway Commission necessary for 


highway purposes; and 


WHEREAS, the Sams Valley Secondary Highway is a highway under the juri- 
diction and control of the State. 


WHEREAS, for the purpose of providing highways with better align- 

ments and which will more adequately serve the traveling public, the Highway 

_ Commission relocated the section of the said highway as hereinafter set forth, 
and for such purpose and in connection therewith the real properties herein- 


after described are necessary; and 


WHEREAS, said Commission is authorized to take fee title to said 
property for right of way and other highway purposes; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commissicn, 
all members being present and voting affirmatively, as follows: 


1. The Commission does hereby find and declare that the properties 
described on the attached sheet are needed and required for use in connection 
with the construction and maintenance of the section of highway set forth on 
said sheet; that the specific use for which each particular parcel of real 
property is needed and required is as expressly stated thereon; that the name 
of the record owners, or reputed owners thereof, is likewise set forth, together 
with the Commission's record file number of each parcel. 


2. That the highway facility for which each of said parcels of property 
is required and is being taken has been planned, designed, located, and will be 
constructed in a manner which, in the cvinion of this Commission, will be most 
compatible with the greatest "ublic gooa and least private injury or damage. 


3. That the Chief Counsel for the Commission is directed to attempt 
to agree with the owners and/or other persons in interest of said parcels of 
land as to the compensation to be paid fcr the taking, including the damages if 
any, and in the event that no satisfactury agreement can be reached, then he is 
directed and authorized to commence and prosecute to a final determination such 
suit or action as may be necessary to acquire title to said parcels. 


hk. That upon the trial of any suit or action instituted to acquire 


either of said parcels of real property, or any interest therein, the Chief 
Counsel, or, in his absence the Assistant Counsel, is authorized to make such 


stipulation, agreement, or admission as in his judgment may be for the best 
interests of the State, the State Highway Commission, or the property owners. 


(Cont. ) 
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EXHIBIT "D-1* 
Minutes of February 28 and March 1, 1949 
RESOLUTION 


WHEREAS, pursuant to the provision of Chapter 371, Oregon Laws 193, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 1949 for street purposes as provided in said lav, the several sums of 
amounts set opposite the names of the respective cities or towns: 


Philomath SOSH SSE EHSSESHESHESHEHSESHEEEHHHEHH HEHEHE $3,906.11 
Powers SOSH SHSTESHESESHSESHESESEHSEEHSHESEHHEEEHEEEE 3,397.78 


AND, WHEREAS, each of said cities and towns has, by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and complied 
with the requirements of said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the fol- 
lowing streets in the following named cities: 


Philomath - All city streets 

Powers - Hemlock Street, 2nd Avenue, Fir Street, Date Street, Burch 
Street, Avenue 'A', Avenue 'G', Cedar Street, Avenue 'E'. Also 
a portion of the total purchase price of a road grader. 


2 That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respec- 
tive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns as 
evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


h. That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or 
resolutions adopted by the city, together with a copy of the resolution ap- 
proving the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 28th day of February, 1949. 
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EXHIBIT *C* 
Minutes of February 28 and March 1, 1949 
RESOLUTION 


WHEREAS, the Jackson County Grand Jury has called the Highway Com- 
mission's attention to the alleged danger on the Jackson County portion of the 
Green Springs Highway between Ashland and Klamath Falls, due to the lack of guard 
fence, and 


WHEREAS, the Commission has requested its Engineer to make an engineer- 
ing and traffic study and to examine the past accident record of this section 
of highway, and 


WHEREAS, the Engineer reports in a letter dated February 18, addressed 
to the Oregon State Highway Commission, that there has been a total of 91 acci- 
‘dents on the 28 miles of this highway in Jackson County during the past three 
years, and 


WHEREAS, the Engineer states that careful examination of the accident 
record discloses no definite hazard at any one point due to the lack of guard 
fence, although there is a potential hazard at many places on this road, mr- 
ticularly the hill on the Ashland end, but the Engineer recommends that no guard 
fence be placed at the present time, 


NOW, THEREFORE, BE IT RESOLVED, that the Commission orders the report 
filed and instructs the Engineer to keep careful watch on this road and to report 
at any time when the facts indicate that it is necessary to install a guard fence 
at any particular location on the said highway. 
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EXHIBIT "D-2" (Cent. ) 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respect- 
ive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns as 
evidenced by appropriate resolutions by themrespectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


. That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or re- 
solutions adopted by the city, together with a copy of the resolution approving 
the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of 
the Oregon State Highway Commission as of the 28th day of February, 1949. 
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EXHIBIT *D-2" 


Minutes of February 28 and March 1, 1949 
RESOLUTION | 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 1943, 
as amended, there have been by the Oregon State Highway Commission apportioned ; 
to the cities and/or towns hereinafter named for disbursement during the calen- 

dar year 19,8 for street purposes as provided in said law, the several sums of 

amounts set opposite the names of the respective cities or towns: 


Boardman SOSSSSOSSHSSHSHSHSSSESHESEHTSSHEHHEHSHEHHEHHEHHEHES $ 470.37 
Fossil COSC OSES SSSSEHS SSH ESSE SHH HESSHHHHSHSHHHEHSHHEHEOS . 2,274.88 
Jordan Valley ceccsccccccccccccccccccccccccccceesecs 1,171.65 
Mosier SSCS S HSE HEHEHE HSHHEHEHEHEHHHHSHSHEHHESHESEHHE SEES 923.63 
iin on cava scdidedscccosdesetvestvetiesdecsves “3 OU633 
Sandy PCOS eee eee SHE HHHEHHESEHHSHH HEHE S EHH E SH EESSEEES 2,822.22 
Scotts MALLS ...cccccecccsccccccccesccesccccceccecce 970.67 
DS oot i seepensensevedaeanenanece Rg teene 
Me, Bt EN dei cddsRe de estdveensvendchvecsevee “2, REG 


AND, WHEREAS, each of said cities and towns has, by appropriate action : 
evidenced by resolution or other official instrument, certified copies of which : 
have been filed with the State Highway Commission, conformed to and complied 
with the requirements of said law so as to qualify each for the benefits thereof; 

NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 

1. That the State Highway Commission does hereby approve for con- 
struction, improvement, or maintenance with the funds above specified the fol- 
lowing streets in the following named cities: 

Boardman - Main Street 

Fossil - Adams Street, 6th Street 

Jordan Yalley - Wroten Street, Palmer Stre 

wosier - Washington Street, 3rd Avenue, Idaho Street 

Richland - Main Street, Second Street, Third Street 


Sandy - Hood Avenue, Strauss Street, Pleasant Avenue, Cherry Street 


Scotts Mills - Grand View Avenue 
Umatilla - First Street, 'G' Street 


Wasco - Church Street, Fourth Street, Wilson Street, Biggs Street, 
Ellis Street, Fulton Street, Davis Street 
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EXHIBIT “E* 
Minutes of February 28 and March 1, 1949 
RESOLUTION 


WHEREAS, the Pacific Highway is one of the major state highways and 
is likewise a federal highway, which highway throughout its entire length 
carries a large volume of traffic; and 


WHEREAS, it appears that a short distance outside the corporate 
limits of the City of Eugene there are maintained two public auction marts and 
a number of service stations, auto courts and other commercial establishments 
on real property abutting on said highway, and that said auction marts in par- 
ticular on certain days of the week are patronized by large numbers of people, 
many of whom park their cars within the right of way limits of said highway and 
leave said cars so parked for extended perios of time; and 


WHEREAS, the parking of said cars on the shoulders of said highway 
tends to restrict and impair the use of the traveled portion of the highway to 
such an extent that in the opinion of the Commission a hazard not only to 
through traffic but to the owners and occupants of the parked cars is created; 
and , 


WHEREAS, in the opinion of the Commission public welfare and public 
safety require that the use of the shoulders of said highway within said area 
for the parking of cars should be prohibited; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by the Commission as 
follows: . 


1. The Commission does hereby find and declare, based upon in- 
vestigation, reports ani recommendations by members of its staff, that the 
parking of motor vehicl-s along the Pacific Highway between mile post 120.04 
(Engineer's Station 568:22) and mile post 120.98 (Engineer's Station 616+0v) 
in Lane County, Oregon, creates a hazard not only to through traffic but to 
persons owning and using said parked cars. 


2. That in the opinion of the Commission the right of way of said 
highway at said location is not of sufficient width to permit parking faci- 
lities :or large numbers of cars and at the same time provide the degree of 
safety and convenience which in the opinion of the Commission should be pro- 
vided the motoring public. 


3. That the Commission does further find and declare that the park- 
ing of cars for long periods of time on the right of way of said highway within 
said termini should be prohibited. 


lh. That the Engineer be and he hereby is instructed to erect at the 
said termini, and at such points between said termini as in the judgment of 
the Engineer are necessary to accomplish the purpose of this resolution and 


(Cont. ) 
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EXHIBIT "D-3* 
Minutes of February 28 and March 1, 19449 


RESOLUTION 


WHEREAS, pursuant to the provisions of Chapter 371, Oregon Laws 19h3, 
as amended, there have been by the Oregon State Highway Commission apportioned 
to the cities and/or towns hereinafter named for disbursement during the calen- 
dar year 19:7 for street purposes as provided in said law, the several sums of 
amounts set opposite the names of the respective cities or towns: 


Jebel CAME a wiiincecsencscccevboscescoeseuseesce sey QU 


AND, WHEREAS, each of said cities and towns has by appropriate action 
evidenced by resolution or other official instrument, certified copies of which 
have been filed with the State Highway Commission, conformed to and complied with 
the requirements of said law so as to qualify each for the benefits thereof; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED as follows: 


1. That the State Highway Commission does hereby approve for construc- 
tion, improvement, or maintenance with the funds above specified the following 
streets in the following named cities: 


Jordan Valley - Wroten Street, Palmer Street 


2. That the type, plan and character of improvement proposed in the 
resolutions filed with the State Highway Commission by the above named respec- 
tive cities and/or towns hereby are approved. 


3. That the action taken respectively by said cities and/or towns 

as evidenced by appropriate resolutions by them respectively adopted and there- 
after filed with the State Highway Commission, shall be and is deemed an ap- 
propriate and proper conformance with the requirements of said law by said 
cities and/or towns individually so as to qualify each to receive and use the 
funds to them apportioned. 


lh. That upon entry of this resolution in the minutes and records of 
the Commission the Secretary shall thereafter mail to the proper officer in 
each of said cities and/or towns a duly certified copy of the resolution or re- 
solutions adopted by the city, together with a copy of the resolution approving 
the plans submitted by the city. 


5. This resolution shall be entered in the minutes and records of the 
Oregon State Highway Commission as of the 28th day of February, 199. 
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EXHIBIT *"F-1" 


Minutes of February 28 and March 1, 1949 i 


RESOLUTION 


_ WHEREAS, the Highway Commission has found it necessary and desirable 
to relocate the section of the Little Sheep Creek Secondary Highway No. 350 
known as the West Unit, Sheep Creek Hill Section in Wallowa County, the west- 
erly termims of which is at Highway Engineer's Station 266+38 of the re- 
constructed line and the easterly terminus of which is at Highway Engineer' 
Station 33450 of the reconstructed line; and : 


WHEREAS, by reason of the relocation of said section of said highway 
portions or units of the right of way of the highway, as formerly located, 
have been eliminated from the boundaries of the new location, some of which 
eliminated sections or areas are no longer needed for highway purposes; and 


WHEREAS, Wallowa County and the Highway Commission have entered 
into an agreement under date of November 7, 1947, relating to the use and 
jurisdiction of the abandoned sections; and 


: WHEREAS, the contract for the construction of this relocated sec- 
: tion of the Little Sheep Creek Secondary Highway No. 350 was completed on 
October 28, 198, and highway traffic is now routed over said section; and 


| WHEREAS, it is the purpose of the Highway Commission to take offi- 
cial action and impress upon the Commission's records the disposition to be 
| made of the areas and sections of the right.of way of said highway affected 
| by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being pressnt and affirmatively voting, as follows: 


} 1. That the portions of the old right of way, which by reason of 
} the relocation of said highway are no longer within the boundaries of the 
new right of way, which for the purpose of this resolution are identified as 
Units "A", "G", "J", and "K* and are shown colored in red on map attached 
i hereto and marked "EXHIBIT A", and are more particularly described as follows: (#) 


Unit *A* 


, Beginning opposite State Highway Engineer's Station 282+60 of the 

A relocated Little Sheep Creek Secondary Highway.No. 350 in Lot 1, Section 
1, Township 3 South, Range 45 East, W. M.; thence easterly via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point 
opposite State Highway Engineer's Station 288458 of the relocated Little 
Sheep Creek Secondary Highway No. 350 at a point 30 feet east of the 
west line of Lot , Section 6, Township 3 South, Range 6 East, W. M. 


a (Cont. ) 
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EXHIBIT *E” (Cont.) 


the action o: the Commission as here declared, "no parking on highway shoulders* 
signs. 


5. That a certified copy of this resolution be sent to the owners 
and operators of said public auction marts, and that a like copy be mailed to 
the Superintendent of State Police. 


6. That the resolution of the Commission adopted February 25, 1946, 
and providing for a limited parking on the Pacific Highway between Engineer's 
Station 600+23.3 and Engineer's Station 606+83.3 be and the same hereby is 


rescinded. 


7. That this resolution be entered in the minutes and records of 
the Commission as of the 28th day of February, 1949. 
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EXHIBIT "F-1" (Cont.) 
Unit "B* 


Beginning opposite State Highway Engineer's Station 288458 of the 
relocated Little Sheep Creek Secondary Highway No. 350 at a point 30 
feet east of the west line of Lot ), Section 6, Township 3 South, Range 
46 East, W. M.; thence easterly via the former route of the Little Sheep 


Creek Secondary Highway No. 350 to a point opposite State Highway Engineer's 


Station 29,480 of the relocated Little Sheep Creek Secondary Highway 
No. 350 in Lot 4, Section 1, Township 3 South, Range 6 East, W. M. 


Unit "C* 


Beginning opposite State Highway Engineer's Station 295420 of the 
relocated Little Sheep Creek Secondary Highway No. 350 in Lot h, Section 
31, Township 2 South, Range 6 East, W. M.; thence easterly via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point op- 
posite State Highway Engineer's Station 299400 of the relocated Little 
Sheep Creek Secondary Highway-No. 350 in Lot 4 of Section 31, Township 2 
South, Range 6 East, W. M. 


Unit "D* 


Beginning opposite State Highway Engineer's Station 299450 of the 
relocated Little Sheep Creek Secondary Highway No. 350 in Lot |; of Sec- 
tion 6, Township 3 South, Range 46 East, W. M.; thence easterly via the 
former route of the Little Sheep Creek Secondary Highway No. 350 to a 
point opposite State Highway Engineer's Station 321460 of the relocated 
Little Sheep Creek Secondary Highway No. 350 in Lot 2. Section 6, Town- 
ship 3 South, Range 6 East, W. M. 


Unit "E* 


Beginning opposite State Highway Engineer's Station 322400 of the 
relocated Little Sheep Creek Secondary Highway-No. 350 in the Southwest 
quarter (SW) of the Southeast quarter (SEL) of Section 31, Township 2 
South, Range 46 East, W. M.; thence easterly via the former route of 
the Little Sheep Creek Secondary Highway No. 350 to a point opposite 
State Highway Engineer's Station 331420 of the relocated Little Sheep 
Creek Secondary Highway No. 350 in Lot 1 of Section 6, Township 3 South, 
Range 46 East, W. M. 


Unit "F* 


Beginning opposite State Highway Engineer's Station 331460 of the 
relocated Little Sheep Creek Secondary Highway.No. 350 in Lot 1 Section 
6, Township 3 South, Range 16 East, W. M.; thence easterly_via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point op- 
posite State Highway Engineer's Station 336430 of the relocated Little 
Sheep Creek Secondary Highway.No. 350 in Lot 1 of Section 6, Township 3 
South, Range 6 East, W. M. 


(Cont. ) 
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EXHIBIT "F-1" (Cont.) 


Unit *G" 


Beginning opposite State Highway Engineer's Station 337450 of the 
relocated Little Sheep Creek Secondary Highway.No. 350 in Lot 1, Section 
6, Township 3 South, Range 6 East, W. M.; thence easterly.via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point op- 
posite State Highway Engineer's Station 341490 of the relocated Little 
Sheep Creek Secondary Highway No. 350 at a point 30 feet east of the west 
line of Lot , Section 5, Township 3 South, Range 46 East, W. M. 


Unit "J* 


Beginning opposite State Highway Engineer's Station 367430 of the re- 
located Little Sheep Creek Secondary Highway No. 350 in Lot 3 of Section 
5, Towmship 3 South, Range 46 East, W. M.; thence northeasterly via the 
former route of the Little Sheep Creek Secondary Highway No. 350 to a 
point opposite State Highway Engineer's Station 03400 of the relocated 
Little Sheep Creek Secondary Highway No. 350 in Lot, Section , Township 
3 South, Range 46 East, W. M. 


Unit *K* 


Beginning opposite State Highway Engineer's Station 403400 of the re- 
located Little Sheep Creek Secondary Highway No. 350 in Lot l, Section 4, 
Township 3 South, Range 6 East, W. M.; thence northeasterly via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point op- 
posite State Highway Engineer's Station ,2h400 of the relocated Little 
Sheep Creek Secondary Highway No. 350 in the Southeast quarter (SEZ) of 
the Southwest quarter (SWi) of Section 33, Township 2 South, Range 46 
East, W. M. 


shall hereafter be maintained by the County as county roads for the benefit 
and service of persons living thereon and communities served thereby, but the 
Commission hereby surrenders all jurisdiction thereover, and hereby consents 
that jurisdiction over said roads may be assumed and exercised by the County 
Court of Wallowa County, and said roads shall thereafter be maintained by the 


County for public use. 


2. A portion of Unit "J* encroaches on the established right of way 
of the Little Sheep Creek Secondary Highway No. 350 but the Commission hereby 
consents that the County Court of Wallowa County may use such part of the es- 
tablished right of way as is necessary for the maintenance of said Unit "J" as 
a county road and which is not needed for the maintenance or construction of 


said highway. 


3. The sections of the old route of the Little Sheep Creek Secon- 
dary Highway No. 350 which, for the purpose of this resolution, are identified 
as Units "B", "C", "D®, "E", "F*, “H*", and "I" and shown colored in brown on 
map attached hereto and marked “Exhibit A", and are more particularly described 
as follows: (#) 


(Cont. ) 
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EXHIBIT *F-2* 
Minutes of February 28 and March 1, 1949 


RESOLUTION 


WHEREAS, the Highway Commission has found it necessary and de- 
sirable to relocate the section of the Wallowa Lake Highway known as the Elgin- 
Boswell Ranch Section in Union County, the southerly terminus of which is at 
Highway Engineer's Station 1302+59. of the relocated line and the northerly 
terminus of which is at Highway Engineer's Station 1635400 of the relocated 
line; and 


WHEREAS, by reason of the relocation of said section of said high- 
way portions or units of the right of way of the highway as formerly located 
have been eliminated from-the boundary of the new location, which eliminated 
sections or units will no longer be needed for state highway purposes; and 


WHEREAS, Union County and the Highway Commission have entered into 
an agreement under date of February 11, 198, relating to the use and juris- 
diction of the abandoned sections; and 


WHEREAS, the contract for the construction of this relocated section 
of the Wallowa Lake Highway was completed on October 5, 1948, and highway 
traffic is now routed over said section; and 


WHEREAS, it is the purpose of the Highway Commission to take 
official action and impress upon the Commission's records the disposition to 
be made of the several sections or units of the right of way of said highway 
which are affected by reason of said relocation; 


NOW, THEREFORE, BE IT AND IT HEREBY IS RESOLVED by this Commission, 
all members being present and affirmatively voting, as follows: 


1. That the portions of the old right of way, which by reason of 
the relocation of said highway are no longer within the boundaries of the new 
right of way, which for the purpose of this resolution are identified as 
Units "D* and "F* and are shown colored in red on map attached hereto and 
marked "Exhibit A*, and are more particulary described as follows: (#) 


Unit “D* 


Beginning at State Highway Engineer's Station 135400 of the 
relocated Wallowa Lake Highway in the Southwest quarter-(S#}) of the 
Scutheast quarter (SEZ) of Section 11, Township 1 North, Range 39 
East, W. M.; thence easterly via the former route of the Wallowa Lake 
Highway to a point opposite State Highway Engineer's Station 1371}70 
of the relocated Wallowa Lake Highway in the Northwest quarter (NW) 
of the Southwest quarter (SW) of Section 12, Township 1 North, Range 
39 East, W. M. 
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EXHIBIT *"F-1" (Cont. ) 
Unit *H* 


Beginning opposite State Highway Engineer's Station 31490 of the 
relocated Little Sheep Creek Secondary Highway.No. 350 30 feet east of the 
west line of Lot of Section 5, Township 3 South, Range 6 East, W. M; 
thence easterly via the former route of the Little Sheep Creek Secondary 
Highway No. 350 to a point opposite State Highway Engineer's Station 
360400 of the relocated Little Sheep Creek Secondary Highway No. 350 in 
Lot 3 of Section 5, Township 3 South, Range 46 East, W. M. 


Unit *"I* 


Beginning opposite State Highway Engineer's Station 363465 of the 
relocated Little Sheep Creek Secondary Highway.No. 350 in Lot 3 of Section 
5, Township 3 South, Range 6 East,.W. M.; thence easterly via the former 
route of the Little Sheep Creek Secondary Highway No. 350 to a point op- 
posite State Highway Engineer's Station 36640 of the relocated Little 
Sheep Creek Secondary Highway No. 350 in Lot 3 of Section 5, Township 3 
South, Range 6 East, W. M. 


shall be abandoned as parts of said highway, and hereafter shall be under the 
jurisdiction and control of the County and may be vacated or kept by the County 
for such public use as the County may determine. 


4. The area shown colored in green on said "Exhibit A" includes 
right of way acquired for the location and construction of the said highway 
and includes also some parts or areas of the old right of way not now incor- 
porated within the boundaries of the right of way proper. In connection with 
all the said area colored in green, it is the judgment and finding of the Com 
mission that all of said area is and will be needed for highway right of way, 
and likewise for highway construction, improvement, maintenance and other high- 
way purposes and uses. For such uses and purposes, therefore, the Commission 
does hereby declare and order that possession of and title to all of the land 
or area shown colored in green on said "Exhibit A" shall be retained and held 
by the State, and shall not be permitted to revert to or become the property of 
abutting owners. (#) 


5S. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the ground 
by the Engineer with proper monuments, and such boundary monuments shall there- 
after be maintained in place. 


6. This resolution shall be entered in the minutes and records of the 
Commission, and the Secretary hereby is directed to mail to the County Court of 
Wallowa County a duly certified copy thereof, and said ape Court hereby,is respec 
fully requested to take appropriate official action, by resolution or otherwise, ~ 
which the County shall e & the said abandoned sections of the said old right of 
way shown colored in red and brown on the map attached hereto and marked ibit A* 
® af & * 

The map mentioned in this resolution is attached to the original resolutio 
on file in the office of the State Highway Commission, Salem, being Resolution No. 2 


under the heading Abandonment and Retention, and said map by this reference is made 
a part of this minutes entry to the same extent as if copied in full herein. 
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EXHIBIT "F-2" (Cont. ) 


Lake Highway to State Highway Engineer's Station 1380450 of the relo- 
cated Wallowa Lake Highway in the Southwest quarter (SW) of the Norta- 
west quarter (NW) of Section 12, Township 1 North, Range 39 East, #. M. 


Unit "G* 


Beginning at State Highway Engineer's Station 1386400 of the relo- 
cated Wallowa Lake Highway in the Southwest quarter (SWi) of the North- 
west quarter (NWA) of Section 12, Township 1 North, Range 39 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station 1393400 of the relocated Wallowa Lake Highway 
in the Southeast quarter (SEZ) of the Northwest quarter (NW) of Section 
12, Township 1 North, Range 39 East, W. M. 


Unit *H* 


Beginning at State Highway Engineer's Station 1393470 of the relo- 
cated Wallowa Lake Highway in the Southeast quarter (SE) of the North- 
west quarter (MW) of Section 12, Tomship 1 North, Range 39 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station 142+00 of the relocated Wallowa Lake Highway 
in the Northeast quarter (NEL) of the Northwest quarter (NW) of Section 
7, Township 1 North, Range 0 East, W. M. 


Unit *I* 


Beginning at State Highway Engineer's Station 1536430 of the relo- 
cated Wallowa Lake Highway in the Southwest quarter (SA) of the South- 
west quarter (SWi) of Section 4, Township 1 North, Range 40 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station 1550400 of the relocated Wallowa Lake Highway 
in the Northeast quarter (NEL) of the Northwest quarter (NW) of Section 
9, Township 1 North, Range 0 East, W. M. 


Unit "J* 


Beginning at State Highway Engineer's Station 1562 of the relo- 
cated Wallowa Lake Highway in the Northeast quarter (NE4{) of the North- 
west quarter (NW) of Section 9, Township 1 North, Range 40 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station 1574400 of the relocated Wallowa Lake Highway 
in the Northwest quarter (NWS) of the Northeast quarter (NE) of Section 
9, Township 1 North, Range 0 East, W. M. 


Unit *"K* 

Beginning at State Highway Engineer's Station 1575. of the relo- 
cated Wallowa Lake Highway in the Northwest quarter (NW4{) of the North- 
east quarter (NEZ) of Section 9, Township 1 North, Range 40 East, W. M.; 
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EXHIBIT *F-2* (Cont.) 
Unit "F* 


Beginning at State Highway Engineer's Station 1380+50 of the relocated 
Wallowa Lake Highway in the Southwest quarter (S#i) of the Northwest quarter 
(NW) of Section 12, Township 1 North, Range 39 Bast, W. M.; thence north- 
easterly via the former route of the Wallowa Lake Highway to a point opposite 
Highway Engineer's Station 1386400 of the relocated line of said highway in 
the Southwest quarter (SWi) of the Northwest quarter (NWi) of Section 12, 
Township 1 North, Range 39 East, W.M» ! ; 


shall hereafter, pursuant to the provisions of said State-County agreement, be 
maintained by the County as county roads for the benefit and service of per- 
sons living thereon and commmities~= served thereby, but the Commission hereby 
surrenders all jurisdiction thereover, and hereby consents that jurisdiction 
over said roads may be assumed and exercised by the County Court of Union County, 
and said roads shall thereafter be maintained by the County as county roads for 
public travel. 


2. The sections of the old route of the Wallowa Lake Highway which, for 
the purpose of this resolution, are identified as Units "A", "B®, "E", %G*, 
H*, "I", "J", "K*, "L*, "M", and "N", shown colored in brown on map attached 
hereto and marked "Exhibit A* and are more particularly described as follows: (#) 


Unit *A* 


Beginning at State Highway Engineer's Station 1302459. of the relo- 
cated Wallowa Lake Highway in the Southwest quarter (SW) of the North- 
west quarter (NWi) of Section 1), Township 1 North, Range 39 East, W. M.; 
thence northerly via the former route of the Wallowa Lake Highway to 
State Highway Engineer's Station 1312400 of the relocated Wallowa Lake 
Highway in the Northwest quarter (NWi) of the Northwest quarter (Nei) of 
Section 14, Township 1 North, Range 39 East, W. M. 


Unit "B® 


Beginning at State Highway Engineer's Station 1327400 of the re- 
located Wallowa Lake Highway in the Northeast quarter (NE3) of the North- 
west quarter (NFi) of Section 1), Township 1 North, Range 39 East, W. M.; 
thence northeasterly via the former route of the Wallowa Lake Highway to 
State Highway Engineer's Station 1337+60 of the relocated-Wallowa Lake 
Highway in the Southwest quarter (SWi) of the Southeast quarter (SEZ) of 
Section 11, Township 1 North, Range 39 East, W. M. 


Unit *"E* 

Beginning at a point opposite State Highway Engineer's Station 
1371470 of the relocated Wallowa Lake Highway in the Northwest quarter 
(ww) of the Southwest quarter (Si) of Section 12, Township 1 North, 
Range 39 East, W. M.; thence northerly via the former route of the Wallowa 
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kh. The boundaries of all real properties acquired for rights of 
way, and the boundaries of all real properties, title to which is to be re- 
tained by the State, shall be appropriately and properly marked on the ground 
by the Engineer with proper monuments, and such boundary monuments shall 
thereafter be maintained in place. 


5. This resolution shall be entered in the minutes and records of 
the Commission, and the Secretary hereby is directed to mail to the County 
Court of Union County a duly certified copy thereof, and said County Court 
hereby is respectfully requested to take appropriate official action, by re- 
solution or otherwise, in keeping with the provisions of said State-County 
agreement. 


FOOTNOTE (#) 


The map mentioned in this resolution is attached to the original 
resolution on file in the office of the State Highway Commission, Salem, being 
Resolution No. 203, under the heading Abandonment and Retention, and said map 
by this reference is made a part of this minute entry to the same extent as 
if copied in full herein. 
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thence northeasterly via the former route of the Wallowa Lake Highway to 
State Highway Engineer's Station 1589400 of the relocated Wallowa Lake High- 
way in the Northeast quarter (NEX) of.the Northeast quarter (NE{) of Section 
9, Township 1 North, Range 0 East, W. M. 


Unit “L* 


Beginning at State Highway Engineer's Station 1589400 of the relocated 
Wallowa Lake Highway in the Northeast quarter (NEZ) of the Northeast 
quarter (NEL) of Section 9, Township 1 North, Range 40 East, W. M.; thence 
easterly via the former route of the Wallowa Lake Highway to State High- 
way Engineer's Station Le hype of the relocated Wallowa Lake Highway in 
the Northwest quarter (NWi) of the Northwest quarter (Ni) of Section 10, 
Township 1 North, Range 0 East, W. M. 


Unit ™¥* 


Beginning at State Highway Engineer's Station 1598450 of the reloca- 
ted Wallowa Lake Highway in the Northwest quarter (NW4) of the Northwest 
quarter (NW) of Section 10, Township 1 North, Range 40 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station..l of the relocated Wallowa Lake Highway _ 
in the Northeast quarter (NR4) of the Northwest quarter (NW4) of Section 
10, Township 1 North, Range 40 East, W. M. 


Unit "N* 


Beginning at State Highway Engineer's Station 1610+50 of the relocated 
Wallowa Lake Highway in the Northeast quarter (NE{) of the Northwest 
quarter (NW) of Section 10, Township 1 North, Range 40 East, W. M.; 
thence easterly via the former route of the Wallowa Lake Highway to State 
Highway Engineer's Station 162400 of the relocated Wallowa Lake Highway 
in the Southwest quarter (SWi) of the Southeast quarter (SE%) of Section 
3, Township 1 North, Range 40 East, W. M. 


¢ - \ be abandoned as a part of said state highway and hereafter shall be under 
vo* jurisdiction and control of the County and may be vacated or kept by the 
County for such public use as the County may determine. 


3. The area shown colored in green on said "Exhibit A*® includes right 
of way acquired for the location and construction of the said highway and in- 
cludes also some parts or areas of the old right of way not now incorporated 
within the boundaries of the right of way proper. In connection with all the 
said area colored in green, it is the judgment and finding of the Commission 
that all of said area is and will be needed for highway right of way, and like- 
wise for highway construction, improvement, maintenance and other highway pur- 
poses and uses. For such uses and purposes, therefore, the Commission does 
hereby declare and order that possession of and title to all of the land or 
area shown colored in green on said "Exhibit A* shall be retained and held by 
the State, and shall not be permitted to revert to or become the property of 
abutting owners. (#) 
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AND WHEREAS, the above-named state highways are, in the judgment 
of the State Highway Commission, being subjected to a kind and character 
of traffic which will demage and injure the said highways during the present 
period of freezing and thawing, and in order to protect said highways against 
such demage and injury it is deemed and is the judgment of the Highway Com- 
mission, and said Commission finds that it will be for the best interests of 
the said highways that the maximum weights permitted and authorized by law be 
reduced during such period; 


AND WHEREAS, the State Highway Commission has after due investigation 
determined and found, and it is the judgment of the Commission that the max- 
imum weights which shall be permitted upon said roads during said period shall 
be reduced and fixed as in this order provided. 


NOW THEREFORE, the premises being in part as above stated, and 
the State Highway Commission being of the opinion that said roads were not 
built to sufficient standards to withstand adverse action of the elements and 
the maximum weights permitted and authorized by law, and the Canmission having 
found upon due investigation that it will be for the best interests of said 
highways that the maximum total weight of load and vehicle which shall be 
permitted upon said roads during the said period, commencing on the dates 
hereinafter specified, shall be reduced so as to conform to the reqirements 
fixed in this order. 


IT IS HEREBY ORDERED, that the maximum weight of combined load and 
vehicle which shall be permitted upon the within-named roads shall not exceed 
the weight herein fixed. 


The maximum weights which shall apply to the following highways, 
to-wit: 


Rogue River Loop Secondary Highway, No. 260, entire length, in 
Josephine County; effective date - January 31, 1919 


Tiller Trail Secondary Highway, No. 230,from Josephine County 
line to Trail, in Jackson County; effective date- Jamary 31, 1919 


Williams Secondary Highway, No. 261, entire length, in Josephine 
County; effective date- Jenuary 31, 1919 


Medford-Provolt Secondary Highway, No. 272, entire length, in 
Jackson and Josephine Counties; effective date- January 31, 1919 


Little Butte Secondary Highway, No. 270, from M.P. 1.0 to M.P. 
14.0, in Jackson County; effective date- January 31, 1919 


Sams Valley Secondary Highway, No. 271, in Jackson County, entire 
length; effective date- January 31, 1919 


Coos River Secondary Highway, No. 21, fram Enegren Ferry cros- 
sing to a point five miles North of Allegany, in Coos County; 
effective date- February 3, 1919 
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EXHISIT "G* 


Minutes of February 28 and March 1, 199 


ORDER REDUCING MAXIMUM LOAD LIMITS 
ON CERTAIN STATE HIGHWAYS 


WHEREAS, the following roads or highways have been duly designated 
and declared to be and are state highways, and have been improved and are being 
maintained by the State Highway Commission pursuant to the laws of the State 
of Oregon as state highways, to-wit: 


Rogue River Loop Secondary Highway, No. 260 
Tiller Trail Secondary Highway, No. 230 
Williams Secondary Highway, No. 261 
Medford-Provolt Secondary Highway, No. 272 
Little Butte Secondary Highwey, No. 270 

Sams Valley Secondary Highway, No. 271 

Coos River Secondary Highway, No. 2) 

Siletz Secondary Highway, Wo. 181 
Corvallis-Newport Highway, No.33 
Corvallis-East Side Secondary Highway, No. 210 
Beaverton-Aurora Secondary Highway, No. 141 
Fillsboro-Silverton Secondary Highway, No. 10 
Woodburn-Estacada Secondary Highway, No. 161 
Heppner Highway, No. 52 

Mist-Clatskanie Secondary Highway, No. 110 
Madras-Prineville Secondary Highway, No. 360 
Oregon Caves Highway, No. 38 

Redwood Highway, No. 25 

Dairy-Bonanza Highway, No. 23 

Sherman Highway, No. 2 

Pendleton-John Day Highway, No. 28 

Beech Creek Secondary Highway, No. 01 
Pendleton-Cold Springs Highway, No. 36 
Heppner=Spray Secondary Highway, No. 321 
The Dalles-California Highway, No. 

Silver Creek Falls Secondary Highway, No. 163 
Weston-Elgin Secondary Highway, No. 330 

Mt. Hood Highway, No. 26 

North Santiam Secondary Highway, No. 162 
Santiam Highway, No. 16 

McKenzie-Bend Highway, No. 17 

McKenzie Highway, No. 15 

Oregon-Washington Highway, No. 8 
Sunnyside-Umapine Secondary Highway, No. 332 
Athena-Holdman Secondary Highway, No. 33 
Havana-Helix Secondary Highway, No. 335 
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Beech Creek Secondary Highway, No. 401, entire length, in 
Grant County; effective date- February 20, 1919 


Pendleton-Cold Springs Highway, No. 36, from Columbia River 
Highway Junction to Old Oregon Trail Junction at Pendleton 
in Umatilla County; effective date- February 20, 19449 


Heppner-Spray Secondary Highway, No. 321, entire length, in 
Morrow and Wheeler Counties; effective date- February 24, 1949 


The Dalles-California Highway, No. 4, from junction with 
Columbia River Highway at The Dalles, to junction with 
Wapinitia Highway near Maupin, in Wasco County; effective 
date- February 24, 1919 


Silver Creek Falls Secondary Hizhway, No. 163, from North San- 
tian Highway Junction near Shaw, to Silverton, in Marion 
County; effective date- February 2h, 19449 ; 


Weston-Elgin Secondary Highway, No. 330, entire length, from 
Weston to Elgin, in Umatilla and Union Counties; effective 
date= Feb=inry 25, 1949 


Mt. Hood Highway, No. 26, from Cooper Spur to junction with 
Columbia River Highway, in Hood River County; effective 
date- February 26, 1919 


North Sentiem Secondary Highway, No. 162, from Detroit to 
Smtiam Highway Junction, in Marion and Linn Counties; 
effective date- February 26, 1919 


Santiem Highway, No. 16, from North Santiem Highway Junction 
to Sisters, in Linn County, Jefferson and Deschutes Counties; 
effective date- February 26, 1919 


McKenzie=-Bend Highway, No. 17, from M.P. 0.0 at Sisters, to | 
M.P. 20.07, in Deschutes County; effective date- March 1, 1949 | 


McKenzie Highway, No. 15, from M.P. 91.17 at Sisters to M.P. | 
111.55 at Redmond, in Deschutes County; effective date- Mar. 2, 19,9 


Oregon-Washington Highway, No. 8, from M.P. 0.0 at Pendleton, to 
M.P. 11.7 at Adems, in Umatilla County; effective date=- Mar. 2, 19:9 


Sunnyside-Umapine Secondary Highway, No. 332, from M.P. 0.0 to 
MP. 7.25, in Umatilla County; effective date- March 2, 19149 


Athena-Holdman Secondary Highway, No. 334, from M.P. 9.6 at 
Junction with Havana-Helix Secondary Highway, to M.P. 17.4 
at Athena, in Umatilla County; effective date- March 2, 19L,9 


ae ou “ia Secondary Highway, No. 335, from M.P. 0.0 at Helix 
to M.P. 8.9, in Umatilla C - d 
9, in lla County; effective date- March 2 1318 28 1949 
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Siletz Secondary Highway, No. 181, in Lincoln County, entire 
length; effective date- February 1, 19,9 


Corvallis-Newport Highway, No. 33, fran Toledo city limits to 
Philomath, in Lincoln and Benton Counties; effective date- 
February , 19449 


Corvallis-East Side Secondary Highway No. 210, from Peoria County 
Road junction to Albany city limits, in Linn County; ef- 
fective date- February , 19,9 


Beaverton-Aurora Secondary Highway, No. 141, from Beaverton 
city limits to Wilsonville, in Washington and Clackamas 
Counties; effective date=- February 10, 19h9 


Hillsboro-Silverton Secondary Highway, No. 140, from Hillsboro 
city limits to Newberg city limits, in Washington and Yamhill 
Counties; effective date- February 10, 199 


Woodburn-Estacada Secondary Highway, No. 161, from junction 
with Pacific Highway near Woodburn, to junction with Canby- 
Marquem Secondary Highway, in Marion and Clackamas Counties; 
effective date- February 10, 1919 


Heppner Highway, No: 52, from Lena to Nye Junction in Morrow 
and Umatilla Counties; effective date- February 14, 1919 


Mist-Clatskenie Secondary Highway, No. 110, entire length, in 
Columbia County; effective date- February 15, 1919 


Madras-Prineville Secondary Highway, No. 360, in Jefferson and 
Crook Counties, entire length; effective date- February 16, 1919 


Oregon Caves Highway, No. 38, from Redwood Highway Junction to 
M.P. 11.6, near Grayback Creek, in Josephine County; effeotive 
date February 18, 199 


Redwood Highway, No. 25, from Grants Pass to California State 
Line, in Josephine County; effective date- February 18, 19,9 


Dairy-Bonanza Highway, No. 23, entire length, in Klamath County; 
effective date- February 19, 1919 


Sherman Highway, No. 2, from junction with Columbia River High- 
way at Biggs to junction with The Dalles-California Highway, 
in Sherman and Wasco Counties; effective date- February 20, 1919 


Pendleton-John Day Highway, No. 28, fran junction with Old 
Oregon Trail eat Pendleton to junction with Beech Creek High= 
way near Mt. Vernon, in Umatilla and Grant Counties; effective 
date=- February 20, 1919 
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EXHIBIT “H* 
Mimtes of February 26 and March 1, 1949 


OREGON STATE HIGHWAY COMMISSION 
RESOLUTION LIFTING REDUCED LOAD LIMIT ON THE 
ALSEA HIGHWAY 


WHEREAS, on the 2th day of Jamary, 19/9, at a meeting of the 
Oregon State Highway Commission, all members being present and participating. 
the Commission passed and adopted a resolution reducing the maximum load limit 
on the : ‘ “ae ‘ 


ALSEA HIGHWAY NO. 27, from Hatchery Creek, (M.P. 12.0) to 
a junction with the Corvallis-Newport Highway at Philomath, 
(M.P. 59.1) in Benton and Lincoln Counties; effective 
December 31, 1948; and 


WHEREAS, subsequent to the passage of said resolution, conditions 
have changed so that it no longer is necessary or desirable, and the Com- 
mission hereby finds that it is no longer necessary or desirable to maintain 
the reduced load limit set out in said resolution on that portion of said sec- 
tion of the said above-named highway from the summit of the Coast Range (M.P. 
49.42) to the said junction point at Philomath (M-P. 59.1); 


NOW, THEREFORE, 3E IT RESOLVED that the action of the State Highway 
Commission, reducing the maximum permissible load limit on the portion of 
the said 


AISEA HIGHYAY NO. 27, which extends from M.P. 49.42 at the 
summit of the Coast Range to M.P. 59.1 at Philomath, in 
Benton County, 


be, and the same hereby is rescinded and cancelled as of this date, and the 
maximum load limit permissible on such section of said highway hereafter 
shall be the maximum load limit provided by law, provided however, that the 
said load restriction shall remain effective on the section of said highway 
are Hatchery Creek, (M.P. 12.0) and the summit of the Coast Range (M.P. 
9.42). 


IT IS HEREBY ORDERED that a certified copy of this resolution be 
furnished the county clerk of Benton County, in which County said section of 
said highway is located, and the Superintendent of the Department of State 
Police for his information. 


Dated this 28th day of February, 199. 
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shall be as follows: The maximum combined weight bearing on the surface of the 
highway at contact with the tread on all of the wheels of a vehicle or com- 
bination of vehicles shall not exceed thirty-six thousand (36,000) pounds; and, 
the maximum combined weight bearing on the surface of the highway at contact 
with the tread on the wheels of any one axle of a vehicle or combination of 
vehicles shall not exceed eight thousand (8000) pounds. 


IT IS FURTHER ORDERED, that these rules and regulations as made and 
found by the State Highway Commission under the provisions of Sec. 115-394, 
0.C.LeA-, shall Le in full force and effect from the effective date hereinabove 
specified, until modified, annulled or voided by the order of the State Highway 
Commission. 


AND IT IS FURTHER ORDERED, that a notice be posted in a conspicuous 
manner and place at each end of each of the above-described highway sections and 
at important crossroads on said highways, so that said notice can be readily 
seen and read, which said notice shall state plainly the limitations and pro- 
hibitions of traffic hereby in this order determined and fixed. 


AND BE IT FURTHER ORDERED, that a certified copy of this order be 
furnished to the county clerk of each County affected by this order, and that 
a certified copy’of this order be furnished to the Superintendent of the De- 
partment of State Police for his information. ‘ 


Dated this Bth day of February, 1949 
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